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TKST    FOB   ORfiA.MC    IMPURITIES    I\ 
SAXD    FOR    CONCRETE 


An  approximate  test  tor  the  pres- 
ence of  injurious  organic  compounds 
in  natural  sands,  intended  for  use  in 
cement  mortar  or  concrete,  was  given 
by  the  Committee  on  Concrete  and 
Concrete  Aggregate.s  of  the  American 
Society  for  Testing  Materials,  in  its 
report  submitted  at  the  24th  annual 
meeting  of  the  society.  Asbury  Park, 
N.    J..    June    21-24,    1921. 

The  principal  value  of  the  test  is  to 
furnish  a  warning  that  further  tests 
of  the  sand  are  necessary  before  they 
he  used  in  concrete.  Sands  which  pro- 
duce a  color  In  the  sodium  hydroxide 
solution  darker  than  the  standard 
color  should  be  subjected  to  strength 
tests  in  mortar  or  concrete  before  use. 
The  test,  which  was  submitted  as  a 
"proposed    tentative    method,"    follows: 

(a)  A  representative  test  sample  of 
sand  about  1  lb.  shall  be  obtained  by 
quartering  or  by  the  use  of  a  sampler. 

(b>  A  12-oz.  graduated  glass  pres- 
cription bottle  shall  be  filled  to  the 
4^-oz.  mark  with  the  sand  to  be  tested 

(c)  A  3  per  cent  solution  of  sodium 
hydroxide  (.NaOH)  in  water  shall  be 
added  until  the  volume  of  sand  and 
liquid  after  shaking  gives  a  total 
vo'ume   of  7   liquid   ounces, 

(d)  The  bottle  shall  be  stoppered 
and  shaken  thoroughly  and  then 
allowed   to   stand  for  24    hours. 

(e)  A  standard  color  solution  shall 
he  prepared  by  adding  2.5  cc.  of  a  2 
per  cent  solution  of  tannic  acid  in  10 
per  cent  alcohol  to  22.5  cc.  of  a  3  per 
cent  sodium  hydroxide  solution.  This 
shall  be  placed  in  a  12-oz.  prescription 
boit'e,  stoppered  and  allowed  to  stand 
for  24  hours,  then  25  cc.  of  water 
added. 

(f)  The  color  of  the  clear  liquid 
above  the  sand  shall  he  compared  with 
the  standard  color  solution  prepared 
as   in    Paragraph    (e). 

3.  Solutions  darker  in  color  than 
the  standard  color  have  a  "color 
value"  higher  than  250  parts  per 
million   in   terms  of  tannic  acid. 


Thicker  Pavement  Unnecessary, 

Says  Highway  Commission 


Following  the  refusal  of  the  Cali- 
fornia Highway  Commission  to  permit 
the  California  State  Automobile  Assn. 
to  dictate  highway  policies  and  to 
determine  the  highway  program,  the 
latter  organization  is  continuing  its 
campaign  of  misrepresentation  of 
State    Highway   affairs. 

The  eighth  statement  of  the  Auto 
Club  compares  the  thickness  of  Cali- 
fornia highways  with  pavements  of 
Eastern  States,  where  freezing  con- 
ditions make  necessary  a  thicker 
pavement  than  has  been  laid  in  Cali- 
fornia. 

The  Auto  Club  in  its  contention  for 
massive  surface  slab  construction  is 
at  variance  with  the  best  highway 
engineering  thought  of  the  Nation 
today.  Highway  engineers  generally 
have  come  to  realize  that  permanency 
in  pavement  cannot  be  obtained  by 
massive  surface  slab  construction  but 
must  be  secured  through  perfecting 
the  foundation  and  drainage  condi- 
lions    that    lie    under    the    slab. 

Evidence  of  this  is  to  be  seen  in 
the  fact  that  the  r.  S.  Bureau  of  Public 
l;oad.«  has  officially  informed  the  Cali- 
I'ornia  Highway  Commission  that  in 
api>roving  road  projects  for  F'ederal 
.Aid,  it  attaches  more  importance  to 
subgrade  or  foundation  conditions 
than  it  does  to  an  extra  inch  or  two 
v(  surface  slab  thickness. 

Bearing  on  this  question,  it  is  a 
further  significant  fact  that  the  U.  S. 
Bureau  of  Public  Roads  has  shown 
neither  hesitancy  or  unwillingness  to 
approve  California  highway  projects 
upon  which  Federal  Aid  has  been 
asked,  and  for  which  the  plans  have 
been  based  on  standard  California 
specifications  of  five  inches  of  rein- 
forced   concrete. 

In  its  published  statement  the  Cali- 
fornia State  .\utomobile  Assn.  recog- 
nizes that  the  thicker  slab  of  Eastern 
States  is  designed  to  meet  frost  con- 
ditiors  that  do  not  exist  here.  How- 
ever, it  seeks  to  justify  its  advocacy 
of  a  more  massive  and  costly  construc- 
tion liere  by  reason  of  the  presence  in 
California  of  adobe  and  clay  soils.  The 
.Auto  Club  overlooks  the  fact  that 
while  adverse  frost  conditions  in  the 
East  are  universal,  adverse  soils  here 
are  found  on  a  relatively  small  per- 
centage of  the  total  mileage.  To  de- 
sign unduly  expensive  specifications 
for  a  larger  part  of  the  mileage  to 
meet  conditions  on  the  smaller  part 
of  such  mileage  hardly  appears  like 
a  business-like  procedure.  This  is 
particularly  so  when  it  is  realized 
that  thickness  of  surface  slab  in  the 
East  has  not  prevented  failures  there 
where  highways  have  been  built  over 
adverse  soils.  In  fact  it  is  the  failure 
of  highways  in  the  East,  built  under 
heavy  slab  specifications,  but  where 
the    foundation    soil    conditions      have 


been  unfavorable,  that  has  turned 
the  eyes  of  highway  engineers  away 
from  the  surface  slab  to  the  conditions 
that    exist    beneath   that   slab. 

In  another  bulletin  the  Auto  Club 
asserts  that  "the  management  of  the 
headquarters  organization  has  been 
wasteful  and  extravagant."  The  .'Vuto 
Club  refers  to  the  report  of  the  U.  S. 
Bureau  of  Public  Roads  taking  care, 
however,  to  avoid  direct  quotation 
from   that   report. 

If  such  direct  quotation  had  been 
made,  the  public  would  have  been  in- 
formed that  the  U.  S,  Bureau  of  Public 
i;oads  after  a  most  thorough  investi- 
.eation  of  highway  administration  in 
California  reported  that  the  costs  of 
which  the  Auto  Club  complains  had 
been    "most    reasonable." 

.An  examination  of  the  fiscal  report 
of  the  California  Highway  Commission, 
including  expenditures  up  to  June  30. 
l!'2it,  .shows  the  percentages  of  total 
expenditures  of  State  Highway  funds 
to  lie  as  follows: 

Construction  of  highways:  engineer- 
ing, inspei'tion  and  surveys  on 
contracts;  prclimirarv  survey.*!. 
91.786%. 

.Machinery,  equipment  and  stores. 
3.429%. 

.Administration  expense  at  the  7 
division  offices,  3,067%. 

.Admnis  ration  expense  at  h.  ad- 
ouarter.^.    1.71S%. 

Total.    liifl<?j. 

Still  another  statement  complains  of 
the  width  of  California  roads.  The 
greater  part  of  the  mileage  of  State 
highways  is  today  amply  wide  for  the 
traffic  it  is  required  to  serve.  .All  paved 
roads  are  designed  so  that  they  can  be 
widened  when  necessary  without  loss 
of  the  original  investme    t. 

Certain  trunk  roads  no  v  need  widen- 
ing, but  the  opposition  of  the  auto 
clubs  of  the  State  in  the  last  Legis- 
lature lo  the  Morris  Bill  which  pro- 
posed to  make  the  nominal  increase 
of  $1  a  year  in  Motor  Vehicle  fees  on 
the  average  passenger  car  but  a  very 
substantial  increase  of  such  fees  on 
trucks,  prevented  the  Highway  Com- 
mission from  getting  sufficient  reve- 
r.ue  to  do  as  much  of  this  work  as  it 
had  hoped  to  do. 

Xor  should  the  fact  be  forgotten  that 
had  the  California  Highway  Commis- 
sion built  20  and  24  ft.  roads  as  the 
Auto  Club  declares  should  have  been 
built,  California  today  would  have  750 
miles  less  of  paved  State  roads  than  it 
now  has.  In  other  words,  the  paved 
mileage  of  the  State  would  have  been 
cut  by  one-third.  The  value  of  mileage 
to  California  is  emphasized  in  the  re- 
port of  the  U.  S.  Bureau  of  Public 
Roads  on  the  California  highway  sys- 
tem. That  report  estimates  an  annual 
return  to  California  from  paved  State 
highways  of  $20,000,000  on  a  total  in- 
vestment   of   $12,000,000. 


11.  G.  Butler.  State  Power  .Ad- 
ministrator under  the  Railroad  Com- 
mission, has  resigned  to  enter  into 
private  engineering  practice.  Butler 
had  been  with  the  commission  for 
eight  years.  Previously  he  assisted  in 
the  building  of  the  Panama  canal  and 


directed  tlie  building  ot  .street  car 
systems  in  the  middle  west.  He  was 
made  power  administrator  at  the 
beginning  of  the  war  when  the  vast 
amounts  of  power  used  for  govern- 
ment work  necessitated  a  strict  alloca- 
tion  of   the   remaining  supply. 
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Oakland  is  without  a  city  planning 
commission,  Mayor  John  L.  Davie 
having  accepted  the  resignations  of 
the  entire  board.  Behind  the  resigna- 
tions is  said  to  be  a  feeling  that 
Mayor  Davie  has  not  been  interested 
in  the  activities  of  the  commission  as 
organized  and  that,  with  the  coming 
of  July,  when  Davie  will  have  control 
o£  the  Council,  he  will  prefer  to  name 
a  new  board.  Members  of  the  com- 
mission which  resigned  are  Bruce 
Maiden,  Harry  Lafler,  Roscoe  D.  Jones, 
Wm.  Knowles,  F.  F.  Soderberg,  H.  L. 
Hagan   and   Geo.   Mattis. 


Geo.  W.  MacRae,  contractor  and 
builder,  died  in  an  Oakland  hospital 
June  22.  following  a  brief  Illness. 
Mac  Rae  is  conceded  to  have  built 
more  structures  in  Alameda  than  any 
other  contractor.  He  was  born  in 
I'rince  Edward  Island.  For  35  years 
he  has  been  a  resident  of  Alameda. 


Speaking  of  "food  for  thought"  we 
might  say  that  Los  Angeles  was  second 
among  the  cities  of  the  United  States 
in  building  operations  for  the  month 
of  May,  1921.  with  her  new  high 
monthly  record  of  ?7, 433, 760.  New 
York  heads  the  list  with  a  total  of 
$46,307,686,  this  amount  covering  3941 
projects.  Long  Beach,  Cal.,  was 
twentieth  on  the  list  with  nearly  a 
million  and  a  half,  while  San  Fran- 
cisco was  twenty-fourth  with  a  total 
of  $1,097,151.  What's  the  matter  with 
.San   Francisco? 


Secretary  of  War  Weeks  has  advised 
Congress  that  improvement  of  Santa 
Barbara  harbor  is  inadvisable  at  this 
time.  This  means  that  Federal  Aid 
for  building  of  a  breakwater  at  Santa 
Barbara  will  not  be  forthcoming.  The 
fight  for  the  improvement  will  not  be 
abandoned,  however,  by  those  who 
have  faith  in  the  possibility  of  devel- 
oping a  harbor  at  Santa  Barbara. 


The  S.  P.  Brick  &  Tile  Co.  of  Fresno 
has  been  incorporated  with  a  capitali- 
zation of  $250,000,  in  dollar  shares  and 
three  of  these  subscribed  by  the  in- 
corporators. They  are  H.  W.  Shields 
of  Fresno.  W.  D.  Trewhitt  of  Hanford 
and   L.    E.   Hayes   of  Exeter. 

Prof.  C.  W.  Cook  of  the  civil  engin- 
eering department  of  the  University 
of  Southern  California,  announces  he 
has  opened  an  offlce  for  structural, 
engineering  and  surveying  at  3651 
University  Ave.,  Los  Angeles.  Prof. 
Cook  has  had  about  ten  years'  expe- 
rience in  reinforced  concrete,  struc- 
tural steel  and  timber  construction, 
and  about  the  same  as  licensed 
surveyor. 


Contra  Costa  County  Building  Trades 
Council  is  planning  to  enter  the  build- 
ing material  business.  Preliminaries 
for  forming  a  permanent  organization 
are  under  way.  Headquarters  will  be 
maintained  in   Richmond. 


The  Interlocking  Tile  &  Sewer  Pipe 
Co.  is  the  name  of  a  company  organ- 
ized at  Indio  with  a  capital  stock  of 
$250,000  to  develop  ilay  deposits  near 
Indio,  Cal.  Officers  of  the  company 
are  J.  A.  Gordon,  president;  J.  A. 
Nelson,  vice-president;  J.  P.  McNally, 
secretary;  J.  Win.  Wilson,   treasurer. 


first  of  its  kind  in  Tulare  County,  with 
John  Templeton  heading  the  associa- 
tion. Other  officers  are  C.  V.  Hamil- 
ton, vice-president;  Geo.  Simpson,  sec- 
retary; Carl  Greenough,  treasurer.  The 
idea  of  the  organization,  according  to 
the  promoters,  is  to  better  serve  the 
public  and  especially  to  eliminate  un- 
necessary  expense    to    the    builder. 


Oakland's  waterfront  earned  $13,- 
555.05  during  the  month  of  May.  ac- 
cording to  a  report  submitted  to  the 
City  Council  by  City  Wharfinger  W.  J. 
Mastersen.  Waterfront  leases  brought 
$3063,  dockage  netted  $3830,  and  tolls 
earned  $5509.  A  total  of  395  vessels 
arrived  in  port  during  May,  w^ith  a 
tonnage  of  259.730.  Some  82,145  tons 
of  cargo  were  handled  over  the  city 
wharves,   and   4,286,500   feet    of   lumber. 


The  Link-Belt  Co.  has  acquired  all 
of  the  capital  stock  of  the  H.  W.  Cald- 
well &  Son  Co.,  and  Mr.  Frank  C.  Cald- 
well has  been  elected  director  of  the 
firm.  The  Caldwell  plant  will  continue 
to  operate  under  separate  corporate 
existence   and    under   its    present    name. 


The  A.  J.  Gordon  Lumber  Company's 
mill,  seven  miles  north  of  Dorris,  Cal.. 
was  destroyed  by  fire  June  27.  The 
plans  was  valued  at  $60,000  and  insured 
for  $20,000. 


The  Buffelen  Lumber  &  Manufactur- 
ing Company.  Tacoma.  is  erecting  a 
$160,000  veneer  factory,  a  $150,000 
power  house  and  a  $50,000  planing  mill. 


A  booklet  covering  the  use  of  con- 
crete for  farm  and  home  has  been  is- 
sued by  the  Portland  Cement  Ass'n,  111 
West  Washington  St.,  Chicago.  Copies 
will   be    furnished   on    request. 


Harry  C.  Newkirk.  former  city  coun- 
cilman of  Berkeley,  has  been  named 
Sanitary  Engineer  of  that  city  to  solve 
Berkeley's  garbage  problem. 


Building  of  American  marine  Diesel 
engines  on  a  large  scale  will  be  begun 
by  the  Bethlehem  Shipbuilding  Corp., 
at  its  San  Francisco  and  Alameda 
plants,  according  to  J.  J.  Tynan,  the 
general  manager  and  vice-president  of 
the  corporation. 

Articles  of  incorporation  have  been 
filed  at  Martinez  by  the  Santa  Fe 
Bldg.  Assn.  Company  is  capitalized  at 
$50,000.  Directors  are  August  Bruns, 
Alois  Gadner,  James  H.  Gibb,  B. 
Shapiro    and    F.    W.    McEwen. 


Berkeley  City  Council  has  adopted 
a  new  building  code.  The  law  was 
drawn  .up  by  a  builders'  committee 
composed  of  Henry  McCuUough,  con- 
tractor; James  W.  Plachek  and  W. 
H.  Ratcliff.  Jr.,  architects;  Professor 
O.  M.  Washburn  of  the  university;  J. 
W.  Jefferson,  secretary  of  the  Board 
of  Public  Works;  Building  Inspector 
Robert  Greig  and  City  Engineer  C.  L. 
Huggins. 


Commission,  holds  that  the  members 
of  the  commission  are  entitled  to 
traveling  expenses,  whether  they  come 
in  Sacramento  on  official  business,  or 
their  duties  take  them  elsewhere.  It 
previously  had  been  the  belief  that 
only  members  of  the  Advisory  Board 
were  entitled  to  such  traveling  ex- 
penses. Webb  says  the  commissioners 
are  carrying  out  the  provisions  of  the 
law  and  cherefore  are  entitled  to  their 
expenses. 

Articles  of  incorporation  have  been 
filed  with  the  County  Clerk  at  Wood- 
land, Cal.,  by  the  A.  Meister  Sons'  Co., 
which  proposes  to  take  over  the  plant 
of  the  defunct  Pacific  Car  Building  Co. 
The  concern  is  capitalized  for  $1,000,- 
000.  The  Stockton  Tractor  Co.  is  a 
party  to  the  reorganization  scheme. 
The  new.concern  proposes  to  take  care 
of  Yolo  County  capitalists  who  have 
invested  close  to  $1,000,000  in  the 
defunct  concern. 


In  an  effort  to  stimulate  building  in 
Stockton  the  contractors,  mechanics 
and  supply  men  of  that  city  are 
getting  together  on  a  general  cost 
reduction  plan.  It  is  said  some  very 
gratifying  progress  has  been  made. 


.STOXKS    .'VBSOHB    WATER 


Stone  is  by  no  means  impervious  to 
water.  Some  kinds,  notably  coarse 
sandstones,  hold  a  large  percentage. 
Even  marbles  absorb  considerable 
quantities.  The  absorptive  capacity  of 
limestones  ranges  from  7  per  cent  or 
more  down  to  practically  zero.  Porous 
limestones,  in  which  the  pore  space 
ranges  from  10  to  15  per  cent,  will  ab- 
sorb from  4  to  6  per  cent  of  water, 
according  to  the  United  States  Geolog- 
ical Survey,  Department  of  the  In- 
terior, whereas  semi-crystalline  and 
crystalline  limestones  or  marbles  have 
lower  percentages  of  pore  space  and  ot 
absorption,  such  marbles  as  those  from 
Vermont,  Tennessee  and  Georgia  being 
almost  nonabsorbent.  Pumice  stone, 
which  is  usually  lighter  than  water, 
owing  to  its  great  amount  of  pore 
space,  will  absorb  large  quantities  of 
water;  obsidian  and  volcanic  glass, 
which  are  of  the  same  chemical  com- 
position as  pumice  stone,  but  several 
times  heavier  than  water,  will  absorb 
none.  Quartzite.  granite  and  the  num- 
erous eruptive  rock.^  are  practically 
impervious   to   water. 


CITY    PLANNING    IS    DONE    BY 
.AIRPLANE 

Plotting,  stree  tstraightening  and 
extension  by  means  of  airplane  photo- 
graphs is  one  of  the  latest  exploits 
of  the  engineer's  department  of  tlie 
City  and  County  of  Honolulu.  The 
photographs  were  taken  over  to  the 
city  under  authorization  from  Major 
General  C.  G.  Morion,  commanding  the 
Hawaiian    department. 


MIDWEST   ENGINE    COMPANY   OPENS 
SAN     FUANflSCO     OFFICES 


The  Midwest  Engine  Co.  announces 
the  opening  of  a  San  Francisco  dis- 
trict sales  offlce  in  the  Rialto  Build- 
ing in  charge  of  Mr.  Kirk  W.  Eichel- 
berger.  Mr.  Eichelberger  Is  an  expert 
engineer,  and  his  wide  experience 
makes  him  especially  qualified  to 
render  valuable  service  on  the  follow- 
ing: Midwest  Centrifugal  Pumps, 
Deep  Well  Pumps,  Reciprocating 
pumps   and   Steam  Turbines. 


SMITH  -BOOTH  -I  SHEK      .ANNOUNCES 

.vnniv.vL  OF  new  stock 


Building    contractors    of    Porterville, 
Cal,,  have  formed  an  organization,  the 


Attorney  General   U.   S.   Webb,   in   an 
opinion    given    the      State      Highway 


The  Smith  -  Booth  -  Usher  Co.  an- 
nounces the  arrival  of  new  stock  from 
the  Lakewood  Engineering  Company. 
Receipt  of  the  material  places  the 
company  in  a  position  to  take  care  of 
the  requirements  of  contractors  in  im- 
mediate need  of  concrete  road  build- 
ing or  construction  equipment.  In  ad- 
dition to  the  new  equipment  the  com- 
pany also  announces  receipt  of  a  ship- 
ment of  repair  parts. 
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WILL  PAY  NO  KOYALTY   ON   ROAD 
ROLLER  VSE 


The  Associated  Pennsylvania  High- 
way Contractors  advises  members  to 
make  no  move  In  the  matter  of  paying 
a  royalty  of  |.'.0  per  mile  of  completed 
road  where  the  Macon  roncrete  Roller 
Company's  patent  roller  was  used.  In 
the  Northern  District  Court  of  Georgia 
the  patent  was  held  to  be  valid  in  a 
suit  against  Brooks-Calloway  Co..  At- 
lanta contractors,  and  in  publishing 
this  deci.«ion,  the  Macon  Concrete 
Roller  Company  announced  its  inten- 
tion of  collecting  royalty  where  their 
apparatu.s  had  been  employed.  The 
Pennsylvania  Association  figures  out 
that  rollers  selling  for  J250  would  yield 
f25.000  in  such  royalties  on  500  miles 
of  road  work  throughout  the  State,  and 
Iielieves  this  is  "grossly  excessive  of  a 
proper  charge  for  a  roller  which  should 
he  sold  outright  at  a  reasonable  protii. 
provided  the  Georgia  legal  decision  is 
not  overruled.  Various  estimates  have 
placed  the  cost  of  manufacture  of  a 
roller  to  be  between  55  and  $10.  Con- 
.servative  estimate  of  the  life  of  a  roller 
would   be   10  miles   of  road." 


ROBIKSON      RO.\D   BILL      IS   P.iSSED 
BY   HOISE 


After  heated  debate  the  House  pass- 
eil  the  Robinson  Road  bill,  designed 
)iarticularly  to  keep  in  good  condition 
highways  improved  by  Federal  funds. 
.Although  supported  by  a  majority  of 
the  House  roads  committee,  the  bill 
was  vigorously  opposed  by  Chairman 
Dunn  and  other  members  who  argued 
that  it  would  benefit  sparsely  settled 
states  at  the  e.Kpense  of  populous  ones. 
Under  the  measure  states  would  be 
given  three  years  in  which  to  establish 
funds  of  maintenance  of  Federal  aid 
roads,  .'■"hould  a  state,  after  proper 
notification,  fail  to  make  the  specified 
improvements  the  Federal  government 
would  undertake  the  work  at  the 
states  expense,  and  until  settlement 
was  made  on  further  projects  for  Fed- 
eral aid  construction  in  that  state 
would    be    approved. 


HIliHW.VY     BODY     TO     MAKE    STtDY 
OF    LIGHTING    RO.tDS 


The  problem  of  providing  proper 
light  for  country  roads  is  to  receive 
careful  consideration  in  the  construc- 
tion of  .the  Ideal  section  of  the  Lincoln 
Highway. 

The  great  increase  in  the  volume 
of  heavy  freight  trucking  on  main 
routes  between  large  centers,  where 
in  many  instances  motor  express  lines 
operate  on  regular  schedules  and  fre- 
quently at  night  along  roads  already 
congested  with  a  heavy  passenger 
traffic,  has  brought  the  question  of 
illuminating  rural  roads  to  the  fore- 
ground. 

A  number  of  important  main  high- 
ways have  been  lighted  for  certain 
distances  through  the  open  country. 
but  it  is  doubtful  if  a  careful  and 
detailed  .scientific  study  of  the  prob- 
lems  involved    has   as    yet    been    made. 

The  methods  employed  to  light  such 
highways  as  have  been  illuminated 
have  varied  with  the  ideas  and  finances 
of  the  many  scattered  counties  and 
communities  undertaking  such  light- 
ing and  the  results  have  frequently 
been  disappointing.  In  fact,  many 
drivers  have  complained  that  some 
methods  of  lighting  rural  roads  defeat 
their  own  purpose  in  making  the  road 
even  more  dangerous  for  night  travel 
than  it  it  were  left  totally  dark,  and 
drivers  left  to  depend  upon  their  own 
headlights. 


P.  G.  &  E.  Second  Largest  Gas 

and  Electric  Company  in  U.  S. 

('ompnny'H  Reiiort  toverlngr  Elucal  Year  KndinK  ncerinbrr  :tl.  !»»»,  Shii»M< 
Kt4.47.'>,:!~'  of  (•roNN  Operntlni?  ReTCiineii.  SI<-|>h  HrInK  'I'nken  (u  I>pvr1<>|i 
llliKr  llyrdu-Elretrlf  InHtnllatlonii.  Report  ShuivH  tlllH)14,000  Expended  in 
ConHtriiction     During    Year    1920. 


In  the  volume  of  its  business  the 
Pacific  Gas  and  Electric  Company, 
with  $34,475,372  of  gross  operating 
revenues  during  1920.  now  ranks  as 
the  second  largest  gas  and  electric 
company  in  the  United  States,  being 
exceeded  only  by  the  Commonwealth 
Kdison  Company  of  Chicago,  with  gross 
earnings  in  1920  of  $35,317,134.  The 
gross  earnings  of  the  Pacific  Company 
exceeded  those  of  the  New  York  Edi- 
son Company,  supplying  the  metropoli- 
tan area  of  New  York  City,  by  $668,000. 

The  company's  financial  showing  is 
of  especial  interest  to  California  in- 
vestors, as  approximately  $105,000,000 
of  its  stocks  and  bonds  are  held  in 
this  State  by  more  than  30.000  private 
investors,  savings  banks  and  other 
fiduciary  institutions.  The  company's 
statement  that  the  amount  available 
for  the  payment  of  fixed  charges  was 
$11,935,235,  or  2.4  times  all  interest 
charges,  and  that  after  the  payment 
of  the  regular  6  per  cent  dividends 
upon  its  first  preferred  stock,  aggre- 
gating $1,777,933,  there  remained  a  bal- 
ance of  $2,142,026,  will  undoubtedly  be 
received  with  satisfaction  by  those  in- 
vestors at  a  time  when  many  railways 
and  industrial  enterprises  of  national 
scope  and  importance,  which  do  not 
possess  the  inherently  stable  earning 
power  of  gas  and  electric  utilities  un- 
der depressing  business  conditions,  are 
now  reducing  or  passing  dividends  al- 
together. The  company's  5  per  cent 
common  stock  dividend  was  al.so 
earned  by  the  comfortable  margin  of 
$441,180. 

As  the  company's  earnings  under 
the  existing  system  of  public  regula- 
tion are  based  upon  only  a  fair  rate 
of  return  on  the  value  of  it  sproper- 
ties  and  without  any  regard  whatever 
for  the  amount  of  stocks  and  bonds 
outstanding,  the  company's  statement 
that  its  plants  and  properties  account 
at  the  close  of  the  year  stood  at  $164.- 
655.623  should  be  extremely  reassur- 
ing to  the  company's  security  holders. 
Of  this  amount  $91,875,790.  or  almost 
60  per  cent,  represents  cash  actually 
invested  in  new  construction  and  the 
acquisition  of  properties  in  the  last 
15  years,  as  shown  in  detail  in  the 
report. 

The  company's  contribution  to  the 
upbuilding  of  the  material  resources 
of  the  State  and  the  development  of  Its 
agricultural,  mining.  manufacturing 
and  other  basic  industries  is  indicated 
by  the  fact  that  it  has  either  com' 
pleted.  or  will  bring  to  completion  at 
an  early  date.  138.741  h.p.  of  additional 
hydro-electric  installations,  in  addition 
to       16.756    h.p.    of    additional      electric 


energy  in  its  steam  stations,  a  total  of 
155,497  h.p.  Even  before  undertaking 
these  new  developments,  the  company 
was  one  of  the  largest  owners  and 
the  United  States  and  the  sig- 
nificance of  these  figures  may  be 
grasped  by  the  fact  that  they  actually 
represent  an  additional  generating 
capacity  equivalent  to  more  than  50% 
of  its  former  water  power  capacity, 
and  more  than  one-third  of  its  former 
capacity  if  steam  stations  be  included. 
In  this  and  other  new  construction. 
$11,314,609  was  expended  during  the 
year. 

Comparing  costs  prevailing  in  1920 
against  pre-w'ar  costs,  fuel  oil  is  shown 
to  have  gone  up  152%.  labor  56%.  taxes 
163%  and  material.s  407,;.  Contrasted 
with  this,  the  average  revenue  derived 
from  a  kilowatt-hour  of  electricity 
increased  but  15.9%  and  from  a  thou- 
sand feet  of  gas.  15.2%.  The  opinion 
is  expressed  that  a  beneficial  readjust- 
ment of  some  of  these  costs  may  be 
anticipated,  and  that  when  the  new 
hydro-electric  plants  on  the  Pitt  and 
Stanislaus  Rivers,  now  under  construc- 
tion, are  placed  in  actual  operation, 
substantial  economies  should  result. 
The  company's  customers  are  already 
receiving  the  benefit  in  reduced  sur- 
charges of  some  of  the  economies 
anticipated  in  this  report.  The  amount 
of  the  company's  taxes  in  1920  was 
$2,558,799  or  21.69%  of  its  net  operating 
income. 

In  pursuance  of  its  policy  of  main- 
taining its  properties  in  first  class 
physical  condition — a  prerequisite  of 
the  high  standard  of  service  expected 
of  California  utilities- — there  was  ex- 
pended for  maintenance  during  the 
year  $2,740,210.  in  addition  to  $2,788,302 
set  aside  as  a  reserve  for  depreciation. 
Upkeep  expenditures  during  the  past 
fifteen  years  have  averaged  more  than 
$3,000,000   per  annum. 

Conservatism  in  the  management  of 
the  financial  affairs  of  the  corporation 
is  indicated  by  the  fact  that  in  the  last 
fifteen  years,  less  than  one-third  of 
the  net  earnings  w^as  paid  out  in  cash 
dividends,  no  less  than  $40,726,000  of 
net  earnings  having  been  used  to  re- 
tire bonds,  reinvested  in  the  property, 
or  expended  for  replacement  and  re- 
habilitation. 

Net  w-orking  assets  of  $12,053,084  are 
reported,  including  cash  and  United 
States  Treasury  Certificates  of  Indebt- 
edness of  $3,078,402.  This  is  a  better- 
ment of  $1,050,702  in  the  company's 
cash  position  as  compared  with  the 
close  of  the  preceding  year. 

6800  employees  and  677  motor  ve- 
hicles are  employed  in  the  operation  of 
the  company's  various  departments. 


F    rONSTRVCTION    WERE    XORM.\L 
IX    1021 


It  is  estimated  that  normal  building 
construction  at  present  costs  would 
require  for  manufacturing,  $306,000,000; 
residences.  $1,195,000,000:  business  and 
public  works,  $396,000,000;  public 
utilities.  $492,000,000;  miscellaneous 
building.  $303,000,000;  railways.  $328.- 
000.000;  making  a  total  of  $3,020,000,000 
annually.  This  is  exclusive  of  high- 
way con.ftructlon.  irrigation,  hydro- 
electric   Wiirk.   river  and    harbor   work. 


DOCUMENTS     .*VAIL.\BLE 

The  following  documents  may  be 
obtained  from  the  office  of  the  Super- 
jntendent  of  Documents.  Washington: 
"Plans  of  Rural  Community  Buildings" 
by  W.  C.  Nason.  covering  types  of 
buildings,  architecture,  the  site,  con- 
struction, building  costs,  etc.;  price. 
10c.  "Discussion  of  the  National  Elec- 
tric Safety  Code"  to  accompany  third 
<dition  of  the  code.  Hand  book  series 
of  the  Rureau  of  Standards.  .\o.  4; 
price,  4«c.     po  not  aepd  stamps 
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Effed  of  Age  on  the  Strength  of  Concrete 


By  DUFF  A.  A3R\MS 


I'OirrbAND   CEMKXT   .ASSN. 
San   Francisco,  June  27,   1!I21. 
Building    &     Kngineering    .W-ws, 
r>BO  Mission   Stre»t, 
San    Krancisco,   falif. 
(Jent  Icmen : 

Through  your  columns  you  gave 
some  publicity  to  the  report  of  the 
U.  S.  Bureau  of  I'ublic  Roads  on 
the  ("alifornia  Highway  System. 
The  test  on  cylinders  a.s  made  by 
this  agency  showed  lesser  strengths 
for  some  of  the  older  concrete  than 
it  did  for  some  of  the  later,  p'rom 
this  the  conclusion  was  drawn  (see 
page  114  "A  Study  of  the  California 
Highway  System"  by  the  V.  S, 
Bureau  of  Public  Reads,  1920)  that 
concrete  decreased  in  strengtTi  with 
age. 

Prof,     Duff    A,    Abrams,    professor 
in    charge    of      the    Structural      Ma- 
terials   Research    Laboratory    of    the 
Lewis       Institute,       Chicago,       than 
whom   there   is  no  greate-  .aii'hority 
on    concrete,    draws    conclusions    en- 
tirely  different    and    I    am    attaching 
herewith    a    copy    of    his    discussion, 
hoping  that   you    will   consider   it    ot 
sufficient    value   to   give   publicity   to 
it    through    your    va'ued    columns. 
Yours    very    truly. 
ARTHUR    P.    DEXTOX. 
District    Engineer. 


Figure  1  is  reproduced  from  "A 
Study  of  the  ("alifornia  Highway  Sys- 
tem," by  the  U.  S.  Ilureau  of  Public 
Roads,  1920,  page  114,  Compression 
tests  were  made  on  4 14 -in.  concrete 
cores  cut  from  the  pavements.  The 
strengths  have  been  corrected  for 
length  of  specimen  a'^  compared  with 
their  diameter  and  weighted  on  the 
basis  ot  the  number  of  tests  included 
in  a  given  average.  The  report  con- 
tains the  following  comments  on  these 
tests: 

•■The  strength  ot  the  concrete  is 
very  nearly  constant  for  all  pave- 
ment classes,  and,  with  the  excep- 
tion of  Class  A.  the  average  for  1-2-4 
concrete  for  the  various  classes  is 
higher  than  for  the  1-2 '^ -5.  The 
general  average  for  both  1-2^4-5  and 
1-2-4  concrete  decreases  with  age 
with  a  single  exception  of  1-2-4  con- 
crete at  4  years  and  I-214-5  concrete 
at  5  years.  In  the  ease  of  1-2-4  con- 
crete only  6  specimens  were  tested 
at  the  age  of  4  years,  which  may  ac- 
count for  the  comparatively  high 
results.  In  general,  there  seems  a 
slight  tendency  for  the  concrete  to 
decrease  in  strength  with  age.  This 
general  tendency  follows  also  with- 
in the  various  pavement  classes,  al- 
though there  are  several  excep- 
tions," 

The  same  diagram  appeared  in 
"Public  Roads"  for  April,  1921,  in  an 
abstract  of  the  above-mentioned  re- 
port,  with   the   following  comments: 

"(b)  That  since  the  average  cor- 
rected testing  strength  of  concrete 
cores  is  above  3,000  pounds  to  the 
square  inch  the  concrete  itself  is 
not  generally  defective  in  strength 
nor  does  it  show  any  wear  bv 
traffic. 

"(c)  The  average  class  condition 
of  all  concrete  pavement  indicates  a 
slow  progressive  deterioration  with 
the  age  of  the  pavement  and  indi- 
cates also  that  the  type  built  tend.s 
to  reach  its  approximate  stage  ot 
classification  comparatively  soon  and 
thereafter    to    chang-e    more    alowlv. 


"(d)  The  diagram  showing  aver- 
age strength  as  determined  by  cores 
tested  from  concrete  laid  during  the 
various  years  indicates  that  there 
may  be  a  slow  progressive  deteriora- 
tion of  the  concrete  itself,  or 
•fatigue'  in  a  thin  slab  subject  to 
excessive   flexure.'^ 

It  seems  to  the  writer  that  the 
authors  of  the  above  mentioned  reports 
have  misinterpreted  this  diagram  when 
they  state  that  these  tests  .show  "a 
slight  tendency  for  the  concrete  to  de- 
crease in  strength  with  age^^  and  "that 
there  may  be  a  slovi'  progressive  de- 
terioration of  the  concrete  itself,  or 
•t'atigue^  in  a  thin  slab  subject  to  ex- 
cessive  flexure." 

The  writer  can  find  no  evidence 
either  in  the  reports  of  the  Bureau  of 
Public  Roads  or  elsewhere  to  indi- 
cate that  the  compressive  strength  of 
this  concrete  was  reduced  by  "fatigue 
in  a  thin  slab,  due  to  excessive  flex- 
ure.•'  The  first  evidence  of  excessive 
flexure  would  be  a  tension  crack  in  the 
concrete.  It  seems  extremely  unlikely 
that  enough  of  these  cores  contained 
such  cracks,  even  if  in  insipient  form, 
to  cause  a  material  reduction  in  com- 
pressive strength,  especially  when  we 
consider  that  the  cores  were  loaded  at 
right  angles  to  the  flexural  stresses. 

The  writer  places  an  entirely  dif- 
ferent interpretation  on  the  tests  in 
Fig.  1.  Instead  of  showing  a  progres- 
sive deterioration  of  the  concrete,  it 
shows  that  there  has  been  a  iiro^res- 
«ive  improvement  in  tlie  qnallt}-  of  the 
eonrrete  during  the  period  covered  by 
the  work  of  the  California  Highway 
Department — sufficient  improvement  in 
tact  to  more  than  counteract  the  ad- 
vantages ot  age  on  part  ot  the  older 
concrete  pavements.  Although  all  the 
work  was  done  under  the  same  speci- 
fication, it  is  probable  that  increased 
experience  on  the  part  of  contractors 
more    careful      preparation      and      pro- 


portioning of  materials,  better  in- 
spection, and  other  factors  of  this 
kind  are  responsible  for  the  marked 
improvement  in  quality  of  the  con- 
crete. 

The  notion  that  the  strength  of  con- 
crete deteriorates  with  age  is  based 
on  the  results  of  tension  tests  ot 
mortar  briquets.  In  a  paper  on  the 
'•Effect  of  Age  on  the  Strength  of 
I  oncrete"  published  in  the  Proc. 
American  Society  for  Testing  Ma- 
terials, 1918,  Part  II,  the  writer  showed 
that  briquet  tests  of  mortars  gave  en- 
tirely erroneous  results,  due  to  the 
shape  of  the  specimen  in  which  (as 
pointed  out  by  Johnson  in  1898  and 
Coker  in  1912)  the  stress  across  the 
section  is  far  from  uniform.  In  other 
words  the  falling-off  in  strength  of 
mortar  briquets  is  due  to  the  form  of 
Kpecimen  and  does  not  reflect  the  true 
properties  of  concrete.  Tension  tests 
of  briquets  practically  always  show 
this  result  both  for  water  or  air 
storage.  On  the  other  hand  concrete 
which  is  in  contact  with  moisture  con- 
tinues to  increase  in  strength  indefi- 
nitely. Tests  were  cited  in  the  above 
mentioned  report  up  to  9  years.  (See 
"Concrete-Steel         Oonstruction"  by 

Morsch).  Under  these  conditions  the 
strength  is  a  loganithmic  function  of 
the  age;  in  other  words  the  strength 
IS  proportional  to  the  logarithm  of 
the  age,  expressed  in  weeks  or  months. 
Water  is  necessary  for  the  con- 
tinued hydration  of  cement.  Con- 
sequently, if  the  concrete  dries  out 
there  is  little  or  no  further  increase  in 
strength.  This  shows  the  importance 
of  keeping  concrete  moist  for  several 
days  after  it  is  placed.  Tests  report- 
ed in  our  Bulletin  2,  "Effect  of  Curing 
Conditions  on  the  Wear  and  Strength 
"f  Concrete,"  showed  that  the  presence 
of  moisture  during  the  first  few  days 
exerted  a  most  important  influence  on 
tioth        the    strength    and    wearing    re- 
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sistance  of  concrete. 

A  study  of  a  large  number  of  tests 
made  In  the  Structural  Materials  Re- 
search Laboratory  gives  the  relations 
between  age  and  strength  of  concrete 
cured  und.-r  different  conditions,  shown 
In  Tiil>lf  1  and  Fig.  2.  The  values  are 
platted  to  a  logarithmic  scale  of  ages. 
Each  of  the  values  for  damp  sand  or 
moist  air  storage  (Curve  A)  is  based 
on  about  100  tests  made  in  6  different 
series  made  over  a  period  of  about  5 
years.  The  points  for  Curves  B  and 
C  are  each  the  average  of  15  tests.  The 
concnte  was  of  mixtures  similar  to 
that   used    in   road  construction. 

Curve  A  illustrates  the  point  made 
above  to  the  effect  that  so  long  as 
moisture  is  present,  the  streugth  of 
the  concrete  is  porportional  to  the 
logarithm  of  its  age.  Both  curves  B 
and  (.'  show  that  no  material  increase 
in  strength  may  he  expected  after  the 
conxrrete  has  fully  dried  out.  The 
strengths  due  to  intermediate  condi- 
tions of  storage  will  fall  somewhere  in 
the    region    between    Curves    A    and    B. 

If  concrete  is  exposed  to  moisture  at 
any  time  after  being  dried  out.  the 
hydration  of  the  cement  is  resumed  as 
shown  by  the  increase  in  strength  of 
the  concrete.  The  process  of  harden- 
ing is  simply  arrested  during  the 
period  when  the  concrete  is  dry.  It 
was  shown  by  tests  made  at  the  Uni- 
versity of  Illinois  and  reported  by 
Prof.  If.  F.  Gonnerman  in  I'roceedings 
of  the  American  Concrete  Institute, 
191S,  p.  101,  that  specimens  which  had 
been  in  dry  air  for  2  years  showed  a 
rapid  increase  in  strength  when  placed 
in  damp  sand.  In  these  tests  there  was 
little  or  no  increase  in  strength  in  the 
air-stored  specimens  between  1  month 
«nd  2  years. 

Another  valuable  report  will  be 
found  in  a  recent  paper  entitled. 
"Effect  of  Age  and  Curing  Conditions 
on  Concrete — Results  of  10-year 
Tests."  by  Prof.  M.  O.  Mithey,  pub- 
lished in  the  Wisconsin  Engineer,  Xov. 
1920.  and  in  Engineering  and  Con- 
tracting. Xov.  24.  1920.  These  tests 
showed  that  concrete  cylinders  stored 
in  forms  for  X  days,  sprinkled  daily 
until  14  days  old.  then  placed  out- 
doors with  ends  in  contact  with  damp 
soil  nave  strength  up  to  10  years 
which  were  only  slightly  less  than  for 
similar  specimens  stored  in  water  tor 
the    entire    period. 

In  roads  where  the  concrete  may 
I  •  ceive  moisture  from  the  damp  sub- 
-lade     and     from     seasonal    rains    and 


snows  we  would  expect  to  And  a  grad- 
ual ascent  in  the  age-strength  curv« 
for  an  indefinite  period  of  years.  There 
is  no  re;ison  to  anticipate  a  reduction 
in  strength  with  age,  even  in  arid 
regions.  After  a  careful  study  of  all 
available  data  on  the  subject,  the 
writer  can  state  with  the  utmost  con- 
fidence that  under  normal  conditions. 
ennrrrli-  in  rondH  ilorH  not  deteriorate 
in  NtrenKtIi    with  nee. 

T.\BLK   \0.   I 

UflTect      of    .*|!:e      on    the    SIrenBth      of 

Concrete 

Compression  tests  of  6  by  12-in. 
cylinders. 

2S-day  strength  of  specimens  stored 
in  damp  sand  (tor  moist  air)  con- 
sidered  as    100%. 

Mixtures  1-5  and  >4 ;  aggregates, 
sand,  and  pebbles  graded  up  to  1%  in.: 
consistency  similar  to  that  used  in 
road  construction. 

(A).  (B)  and  (C)  refer  to  cor- 
risponding    curves    in    Fig.    2. 


Kirlntive     .xtrenBTthw     of     f«««rete      for 
Dilferent    C'nrine    Ci>nditioni> 

Column  (1).  Age  at  Test;  Column  (2) 
Damp  Sand  or  Moist  Air  (A):  Column 
(3)  Dry  .■\ir  (B):  Column  (4»  Damp 
Sand  14  Days  Remainder  in  Dry  Air  (C) 


3    days 

25% 

30%              25% 

7  days 

60% 

55%              60% 

14  days 

80% 

70%              80% 

28  days 

100% 

85%            110% 

2   months 

120% 

92%            125% 

3    months 

130% 

93%            127% 

6   months 

130% 

95%            130% 

1   vear 

160% 

95%            130% 

2     rears 

185% 

96%            130% 

'■    >'*■•"■-■ 

19Sc> 

NOTICE  TO  SUBSCRIBERS 

In  apiilyhiK  for  informal  ion  regai<l- 
iiig  "Foreign  Trade  Djiportunilies' 
read  the  directions  carefully  and  fully 
and    follow    Ih.iii 

Many  do  not  do  this  and  much  an- 
noyance and  delay  is  caused  by  thi:; 
carelessness. 


The  last  toll  road  in  New  .lersey 
passed  into  history  when  the  state 
highway  commission  purchased  a  four 
and  one-half  mile  stretch  near  Cam- 
den for  $70,000.  The  road  was  con- 
structed  in   1850. 


England     ncv;?r     used     steam     shov 
1   construction   work   until   1920. 


^/g.2 


^S 


Oomp  sane/ Storage.-^  , 


STorec/  /n  damp  sand  /4  c/cys 
^e/na/'nc/er  /n  dry  oir- 


/4d.   2/d.  ^d-         ^m&   Jma  6mo.  /yr. 

Age  at  test    (/og-  sco/e.) 


'yr  Jyr 


.\nUITIU\.\I.    .MILLIO.X.S    TO    UK 
VOTKD  FOR  HIGH'M'AVN 


III  addition  to  the  billion  dollars 
already  available  in  bond  issues  and 
direct  levies  for  Federal.  State.  County. 
District  and  Municipal  Highway  work, 
most  of  which  was  provided  during  the 
liast  three  years  for  expenditure  in  1921 
and  1922,  new  bond  issues  now  contem- 
plated have  been  reported  this  week  lo 
Highways  Information  Service,  New 
York  City,  amounting  lo  $164.371 .3.'):S. 

The  figures  include  contemplated 
bond  issues  for  State  Highways,  county, 
township  and  district  roads  and  city 
streets.  By  states  the  proposed  new 
bond  issues  are  as  follows:  Alabama. 
$l.«8i.0no:  Arizona.  $735,000:  Colorado. 
$5,000,000:  Connecticut.  $40,500,000: 
Delaware.  $410,000:  Florida.  $2,094,000: 
(ieorgia.  $1,045,000:  Indiana.  $795,000: 
Iowa.  $750,000;  Kansas.  $261,000: 
Louisiana.  $150,000:  Maryland.  $120.iioo; 
.Michigan.  $3,195,000:  Minnesota,  $1,783.- 
"00;  Massachusetts.  $74,000:  Mississippi, 
$520,000;  Missouri.  $10,414,000:  Montana. 
$200,000;  Nebraska.  $510,000;  New  Jer- 
sey, $5,187,000;  New  Mexico.  $147,000: 
.Vew  York.  $2,109,242:  North  Carolina. 
$5,765,000;  Ohio.  $14,596,139;  Oklahoma. 
$1,114,000;  Oregon.  $1,006,000;  Pennsyl- 
vania, .  $53,453,000;  South  Carolina. 
$2,915,000;  Tennessee,  $3,262,500;  Texa», 
$3,681,000;  Virginia.  $810,000;  Washing- 
ton. $12'9.000;  West  Virginia.  $21,000; 
Wisconsin,  $1,231,000;  and  Wyoming. 
$300,000. 


Foreign  Trade  Opportunities 

IV\*here     a<ldresses     are     omitted     th*.>- 
may    be    obtained    from    the      nearest 
limnph   ofllee   of  The  Bureau   of  For- 
efypi  and   DonipKtic  Commerce  by  ap- 
plication  in   letter  form.] 
It     is    rei|uested    that,     in    asking    the 
Bureau  of  Foreign  and   Domestic  Com- 
merce for  information  regarding  Trade 
Opportunities      or   reports      of   consular 
r.llicers,      correspondents      xpn-ify      the 
iinrnher   of    the   ''opportunity"      or      the 
.author    .tnd    date    of    th*^    coiisu'ar    r*-- 
jiort     sought,     giving     also     any     other 
(i.'ita     that     might     b.-     useful     in     a'. ling 
thf   bureau   quickly   to  identify  th«  Im- 
port   sought.       Th..    list    of    Olffrns    c le 

racific  Coast  follows;  San  Franclaco* 
:«H>  I  nited  Stntc  <u«ti>nihoo.s.- :  Si-:i«- 
tlr,     107     .^Inxkii     Building. 

.\OTK: — lie  larefnl  lh:i(  cn.iiiKli 
l>i>»l:igf  is  iila.-rrt  .m  ;ill  .•;;<  ,l<igaiN. 
Coniiilaiiil  in  made  that  .Vmcricana  are 
4'areleMH    about    thiit. 


:t.'S037, — Owners  of  theatres  in  sev- 
tral  cities  in  MEXICO  who  are  about 
to  construct  a  modern  theatre  build- 
ing desire  to  receive  quotations  for  a 
pipe  organ  and  1,200  14  or  16  inch  opera 
chairs.  Prices  should  be  quoted  c.  i.  f. 
El  Paso.  Texas.  Terms,  one-third  cash 
and  balance  to  be  paid  by  monthly  In- 
stallments.      Reference. 

:{S031. — A  Government  commissioner 
in  CHINA  desires  to  secure  informa- 
tion from  manufacturers  in  regard  to 
l)rices.  terms,  etc.,  for  the  purchase  of 
road-making  machinery,  such  as  wheel 
scrapers,  graders,  and  possibly  steam 
rollers  Terms,  cash  upon  receipt  of 
machinery. 

.'{5032, — An  inquiry  has  been  received 
from  a  man  in  HAITI  for  the  purchase 
of  windmills:  pumps,  piping,  and  other 
accessories  to  be  used  tor  drawing 
water  from  river:  and  also  horns  for  a 
fire-engine  station.  Catalogues  and 
(flotations   are    requested. 

.'l.'O.vt. — A  mercantile  company  in 
-MEXICO  desires  to  secure  an  agency 
for  the  sale  of  office  .safes  of  various 
t>'i>es  and  sizes.  Quotations  should  be 
given    f.    o.    b.    factory.      References. 

:t.VlU4. — A  mercantile  firm  in  MEXICO 
desires  to  secure  the  representation  of 
manufacturers  and  exporters  for  Uie 
sale  of  an  iceless  refrigerator,  Refer- 
encaa. 
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APARTMENT  HOUSES 


(••ketches   Being  Prepared. 
APARTMENTS  Cost.     $14,000 

OAKLAND.    Alameda    Co.,    Cal.       Near 

Lake    Merritt 
Two-Story    frame    and    plaster    apart- 
ment hou.se   (4.  4-rm.  apts). 
Owner — Withheld. 
Architect — James     T.     Narbett.     Easton 

BIdg..  Oakland. 

Contract  Awarded. 

APARTMENTS  Cost.    ?30,000 

SAN  FRANCISCO.     E     Van      Ness  Ave. 

bet.  Vallejo  &  Green. 
Two-story  &  basement  frame  &  plaster 

apts.     (8   3-room   apts.   &   basement 

garage  for  S  machines). 
Owner — Mrs.  A.  M.  Waters  &  Mrs.  Rose 

E.  Lawton. 
Architect — O.  R.  Thayer,  110  Sutter  St. 
Contractor — Kincanon    &    Perego,      159 
Sutter   St. 


Permit  Applied  For. 

APARTMENTS  Cost,    $100,000 

SAN    FRANCISCO.      E    Powell    68-6    N 

Bush   Street. 
Six-story    and      basement      brick       (34) 

apartments. 
Owner — Edward   Beck,      281    Lee      Ave., 

Oakland. 
Architect — M.    V.    Politeo,    1st    National 

Bank  BIdg.,  San  Francisco. 


Pl.ans   Being   Prepared. 
APARTMENTS  Cost.    ?20,0O0 

SAN  FRANCISCO.     Nob  Hill. 
Three-story   and   basement    frame     and 

plaster     apartments      (six     3-room 

apts.) 
Owner — Withheld. 
Architect — Albert  Fabre.   110  Sutter  St., 

San  Francisco. 


Sub-Figures  to  be  Taken  Shortly. 
APARTMENTS  Cost,  $625,000 

OAKLAND.      NW   Jackson    &    19th    Sts. 
Eight-story      &      basement    reinforced 

concrete  apt.  house  (48  5  &  6-room 

apts)    also   2-story   garage   in   rear. 
Owner — Company    promoted    by    S.    W. 

Straus   &   Co..   Crocker   BIdg..    S.   F. 
Architect     and     Contractor — Palmer     & 

Peterson,   6S1  Market  St.,  S.  K 


Cost,  $ 

Cal.       1819 


Contracts   Awarded. 
ALTERATIONS 
OAKLAND,     Alameda 

7th  Ave. 

Alter  2  and  one-halt  story  frame  resi- 
dence   into    apt.    house    (12    3    and 
4-room  apts.) 
Owner — Louis  Wiener. 
Architect — Sidney  B.  &  Noble  Newsom, 
Nevada  Bank  BIdg.,  S.  F. 
Carpentry  ivork,  etc.,  awarded  to  Mc- 
intosh  Bros. 

Electrical  Trork  to    Roberts  Mfg.   Co. 
Plumbing  to  Al  M.  Feary,  Emeryville. 


Contract  Awarded  for  Carpentry  Work. 
BUNGALOW  APTS.  Cost,   $16,000 

ALAMEDA,     Alameda     Co.,      Cal.      NE 

Union  and  Alameda  Ave. 
Three   1-story   frame  and  brick   veneer 

bungalow  apts.    (2   3-room  apts.   in 

each  bldg.) 
Owner — Max  Claussenius,  1813  Alameda 

Ave.,  Alameda. 
Architect — Sidney  B.  &  Noble  Newsom. 

Nevada   Bank  BIdg.,   S.   F. 
Mcintosh    Bros,    have    been    awarded 
a    contract    for    the    carpentry      work. 
Figures  are  being  taken  on  the  balance 
of  the  work. 


Contract   Awarded. 

APARTMENTS  Cost.    $12,500 

OAKLAND.     N  41st  St.  180  W  Webster. 
Two-story    frame    15-room      apartment 

house  and  3  garages. 
Owner — Mathew  J.   Brennan.   Oakland. 
Architect  —  Schirmer  -   Bugbee         Co.. 

Thayer  BIdg.,  Oakland. 


as  originally  planned  by  Architects 
WooUett  &  Lamb,  Physicians  Bldgr., 
Sacramento. 


Contract    Awarded. 

APARTMENTS  Cost,  $10,000 

SAN   FRANCISCO.      W  27th   Ave.    100   N 

Geary. 
One-story  &   basement  frame   (2)   apts. 
Owner — J.    Rapheld,    Monadnock    Bldg. 
Architect — J.  F.  Dunn.  401  Phelan  Bldg. 
Contractor — F.   A.   Legault,   401    Phelan 

Bldg. 


Segregated  Figures  to  be  Taken  in 
About  a  Week. 

APARTMENTS  Cost.    $525,000 

SAN  FRANCISCO.  NW  Washington  & 
Gough. 

Seven-story  &  basement  reinforced 
concrete    apts.    (14    10-room    apts.) 

Owner  —  Wm.  B.  Wellman  &  W.  F. 
Foster. 

Architect  —  C.  A.  Meussdorft'er,  Hum- 
boldt Bank  Bldg. 


BANKS 


Plans   Being   Prepared. 

ALTER.\TIOXS  Co.'^t.    $100,000 

SAN  FRANCISCO.  X  Market  W  of 
Third   (Mutual   Bank) 

Extensive  alterations  to  store  &  bank- 
ing room  (marble  work,  bronze, 
vaults,  etc.) 

Owner — Bank   of  Italy. 

Architect  —  C.  E.  Gottschalk,  Phelan 
Bldg. 


BONDS 


YUB.A  CITY.  Futter  Co..  Cal. — \n 
election  will  be  held  in  the  Central- 
Gaither  Union  School  District  July  16 
to  decide  the  question  of  issuing  and 
selling  bonds  of  $38,000  for  school  im- 
provements. Trustees  of  the  District 
are:  M.  J.  Carlile.  W.  A.  Lytken.  John 
Seufert,  R.  C.  DeWitt  and  C.  H.  Hart- 
wig. 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal. — 
Until  July  6,  bids  will  be  received  by 
the  Supervisors  for  the  purchase  of 
$4,000  bond  issue  of  Happy  Valley 
School  District,  and  $4,000  issue  of 
Zayante  School  District,  proceeds  of 
the  sale  in  each  instance  to  finance 
construction    of   school    improvements. 

VISALIA.  Tulare  Co..  Cal.^State 
Board  of  Control  purchase  $4,800  bond 
issue  of  Grand  View  Heights  School 
District,  proceeds  of  sale  to  finance 
construction  of  new  school:  $40,000 
block  of  Porterville  Union  High  School 
District  bonds,  totaling  $365,000  also 
sold  by  Supervisors,  proceeds  of  sale 
to   finance   new   high    school.      The   $40.- 

000  will  purchase  the  site  for  the 
structure. 

CHICO,  Butte  Co.,  Cal.— Jas.  L.  Mc- 
Laughlin, 251  Kearny  St.,  San  Fran- 
cisco, who   has  the  general   contract  to 

1  rect  the  new  Chico  High  School,  has 
purchased  the  $200,000  block  of  bonds 
to  finance  completion  of  the  structure 


FULLERTON,  Orange  Co.,  Cal.— The 
water  bond  election  has  been  set  for 
July  14  and  the  amount  flxed  at  $280,000 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
Jul.v  5  bids  will  be  received  by  County 
Supervisors.  D.  M.  Barnwell,  (Tlerk,  for 
purchase  of  following  school  bond 
issues,  proceeds  of  sale  in  each  instance 
to  finance  school  improvements:  Bender 
School  District,  $16,000;  Teilman  School 
District.  $20,000:  McKinley  School 
District.  $37,000;  Sunset  School  District, 
$6000:   Teague   School   District,   $19,000. 


NAPA,  Napa  Co.,  Cal. — County  Super- 
visors sell  $290,000  Napa  High  School 
District  bond  issue  for  premium  of 
$1178.50.  Plans  for  structure  to  be 
erected  from  proceeds  of  sale  beinf 
completed  by  Architect  W.  H.  Weeks, 
75  Post  St.,  San  Francisco. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  July  18.  10  a.  m..  bids  will  be 
received  by  County  Supervisors  for 
purchase  of  $25,000  bond  issue  of  San 
Ysidro  School  District,  proceeds  of  sale 
to  finance  construction  of  a  new  school 
building. 


MADERA,  Madera  Co.,  Cal. — Bond  of 
$86,000  were  voted  at  a  recent  election 
to  finance  extension  of  the  sewer  sys- 
tem as  did  the  $41,000  proposition  for 
extending  the  water  system.  Frank 
Xikirk,  City  Engineer. 


CHURCHES 


LINDEN.  San  Joaquin  Co..  Cal. — 
Steps  are  underway  to  secure  funds  to 
erect  a  new  $25.0CO  Methodist  Church, 
of  the  amount  required  $2D,000  is 
available.  Building  committee  consists 
of  D.  W.  Miller,  chairman;  B&rt  Mor- 
rill, E.  W.  Potter,  W.  F.  Oeffin  and 
Amnn   Swank. 


FACTORIES  &  WAREHOUSES 


LOS  ANGELES,  Cal.— The  Jacobs 
Construction  Co.,  H.  W.  Hellman  BIdg.. 
Los  Angeles,  submitted  the  lowest  bid 
at  $74,973,  on  general  contract  for  a 
5-story  reinforced  concrete  addition  to 
warehouse  of  Los  Angeles  Board  of 
Education,  1435  San  Pedro  St.,  Los 
Angeles,  plans  by  business  department 
of  board.  E.  W.  Crowell  Co..  744  San 
Pedro  St.,  Los  Angeles,  was  lowest 
bidder  at  $4075  on  plumbing;  D.  Zel- 
insky  &  Sons,  929  W.  9th  St.,  Los  An- 
geles, lowest  bidder  at  $2350  on  paint- 
ing, and  J.  Hokom,  4312  Moneta  Ave., 
Los  Angeles,  lowest  bidder  at  $4827  on 
heating.  All  bids  referred  to  business 
manager  of  the  board.  The  full  list  of 
bids    received   follows: 

General  Work — Jacobs  Construction 
Co.,  $74,973;  Lawrence  B.  Burck  Co., 
$75,752;  Bavin  &  Burch  Co,  $76,542; 
Edward  C.  English,  $82,600;  Davidson 
Construction  Co.,  $83,600:  Darrell  Cond- 
ley  Co.,  $81,000;  J.  P.  Kobler,  $84,371; 
Wm.  Simpson  Const.  Co.,  $90,070;  C.  A. 
Fellows,  $91,495;  K.  R.  Bradley  Const. 
Co.,  $95,400;  John  Simpson  &  Co.,  $98,- 
000:  Frank  Hudson,   $99,738. 
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IMuroblnK — E.  W.  Crowell  Co..  |4075; 
H.  E.  Murray.  $4585;  Thos.  Haverty 
Co..   $4810:   Arthur  Hess.    $5250. 

PnintliiK — D.  Zelinsky  &  Sons,  $2350; 
A.  Quandt  &  Son,  $3783;  Alhambra  W. 
!■.  &  P.  Co..  $:iU75;  A.  Zelinsky,  14369: 
Arenz-Warren  Co.,   $4590. 

lirntlKK — J.  Ilokom.  $4827;  Thos.  Ha- 
verty Co..  $5150;  Arthur  Hess  $5663; 
.las.  .\.  Nelson.  $5880. 

TO  Bi:iLD  FACTOHY 

PET.A.LUMA.  Sonoma  Co..  Cal. — A.  <;. 
Khenicka  of  the  .Schenicka  Cleaning  & 
Upholstering  Works  has  purchased 
property  in  North  Main  street  and  plans 
erection  of  modern  cleaning  plant. 
The  building  to  be  40  by  100  feet  In 
size. 


Figures      to    be    Taken    End      of    Next 

Week. 
FACTORY  Cost,  $15,000 

.S.\N    JOSE.      Santa    Clara      Co..    Calif. 

Hacc  and  .San  Carlos  Sts. 
One-story    reinforced   concrete    factory. 
Owner — Modern    Auto    Painting   Co. 
Architect — ("has.   S.    McKenzie.    Bank   ot 

San   Jose   Bldg..   San   Jose, 


Plans  Being  Figured. 

WAREHOUSES  Cost.   $ 

MELROSE.   Alameda  Co..  Calif. 

Two    one-story    hollow   tile    warehouses 

and  a  one-story  storehouse. 
Owner — Withheld. 
.\ichitect — U    P.    Hyde.    2745    26th    Ave.. 

Oakland. 


I'lans   Being    Figured. 

FACTOKY  Cost.    $ 

RICHMOND.    Contra    Costa    Co..    Calif. 

Opposite   Certainteed    Products   Co. 

I'lant. 
One-.story   brick   and   frame   factory.   64 

.\204. 
iiwner — Republic  Steel   Package   Co..   S 

I!.  Merry,  Treasurer. 
.\rchltect— L.   F.   Hyde,   2743   26th   Ave.. 

Oakland. 
Concrete      foundations,      wood      roof 
trusses,    composition    roof,    wood    sash 
and  brick  walls. 


Plana  Being  Prepared. 

FACTORY  Cost.  $ 

l.iiS    A.VGELES.      San    Fernando    Road 

near   Verdugo   Road. 
Brick   &   concrete   factory   70x100. 
Owner — C.  C.  Brown  Candy  Co. 
Architect — T.     Beverly    Keim,    Jr.,    719 

Haas   Bldg.,    L.   A. 


Plans   to   be   Prepared. 

DAIRY  Cost,  $15,000 

.MODESTO.    Stanislaus    Co.,    Cal.      1216 

H  St. 
Concrete    dairy    bldg.    40x60. 
Owner — D.   Lacazotte,   Modesto. 
Architect — Not    given. 


Plans  Complete. 

LOFT  Cost,  $ 

LOS  ANGELES.  E  3rd  St.  near  Wall. 
Three-story  brick  loft  bldg.  25x100. 
Owner — W.    H.    Anderson,    137   Ave.    57, 

Los   Angeles. 
.Architect   —    A.    Godfrey    Bailey,    3429 

Lanfranco   St.,   L.   A. 


I'lars  Being  Prepared. 

FACTORY  Cost,    $40,000 

SAN    FUANCISCO.     South   of  Market. 

Two-story  &  basement  reinforced  con- 
crete factory   bldg. 

'iwner — Louis  R.  Lurle. 

.\rchitect  —  O'Brien    Bros.,    240    Mont- 
gomery  St. 
I'lan.s    will    be    ready    tor    figures    in 

.il.out  a  week. 


I'lans   Being   Prepared. 
WAREHOl'SE  Cost.  $20,000 

FI'.E.SNO.  Fresno  Co..  Cal. 
One-story  brick  &  concrete  flour  ware- 
house   78x130. 
Owner — L.   M.   Lacy   Co.,    Hanford,   Cal. 
Architect — Not  slven. 


STOCKTON.  San  Joaquin  Co..  Cal.— 
Until  July  12.  10:30  a.  m..  bids  will  be 
received  by  A.  L.  Banks.  City  Clerk, 
for  construction  and  installation  of  2 
cargo  aprons  with  hoisting  machinery 
under  new  steel  shed  in  north  side  of 
Stockton  channel  bet.  El  Dorado  and 
Center  Sts.  iVrtitied  check  for  10% 
payable  to  Clerk  retiuired  with  each 
bid.      W.   B.   Hogan,  City  Engineer. 


FIREHOVSES  AND  JAILS 


FRESNO.  Fresno.  Co..  Cal. — City 
Commissioner  Dillon  recommends  that 
the  City  Engineer's  office  prepare  plans 
for  North  End  fire  house  and  municipal 
garage;  construction  to  be  carried  on 
by  the  city  under  the  day  labor  plan. 
Wm.' Stranahan,    City    Engineer. 

SAN  ANDREAS.  Calaveras  Co.,  Cal. — 
County  Surveyor  W.  S.  Coulter  in- 
structed by  Supervisors  to  prepare 
plans  for  reinforced  concrete  jail 
building  at  town  ot  West  Point;  same 
to  be  submitted  at  the  next  regular 
meeting. 

OAKLA.VD.  Alameda  Co..  Cal. — The 
following  bids  were  received  by  Geo. 
E.  Gross.  Clerk  of  the  Board  ot  Super- 
visors of  Alameda  County,  on  June  27 
for  painting  and  repairing  ot  the 
County  Jail.  The  contract  was  awarded 
to  R.  Zelinsky,  180  Jessie  St.,  S.  F. 

R.  Zelinsky   $2795 

S.  McCarthy    2965 

.■\.  Forsstrom   3350 

Zeb   Knott    3550 

Geo.  A.  Longfellow  &  Co 3600 

.1.  S.  Nichols  &  Sons 3788 

J.   C.   Hogan    4400 

.1.    A.   Turgeon    4475 


GARAGES 


Plans    Being    Prepared. 

ALTERATIO.NS  Cost.  $5.01)0 

SA.V  FRANCISCO.  No.  26:!6  California 
Street. 

Alter  three-Ktory  frame  residence  for 
apartments  and  erect  one-story  re- 
inforced  concrete   garage. 

Owner — Miss    White. 

Architect — Walter  C.  Clifford.  1129 
Jackson  St.,  San  Pr-ancisco. 


Sub-Figures  Being  Taken. 

(jAR.\ge  $2n,nno 

LODl.   San   Joa<iuin   Co..  Calif. 

One-story  brick  and  reinforced  con- 
crete  garage.    60.\140. 

Owner — Chas.  H.  Broadhurst  and  A.  .J. 
Munth. 

Architects  —  Davis-Heller-Pearce  Co.. 
Delea  Bldg..  Stockton. 

Plans   Being  Prepared. 

GARAGE  Cost.   $ 

OAKLAND.  Cal.     30th   St. 

One-story    reinforced    concrete    private 

garage   40x72    (glazed   tile   facing). 
Owner— Withheld. 
Architect  —  Chas.    W.    McCall,   Central 

Bank    Bldg.,   Oakland. 

Preliminary  Plans   Prepared. 
GARAGE  Cost,   $6000 

OAKLAND.      146   Monte   Vista. 
Two-story    reinforced   concrete    garage 

&  chauffeur's  4-room  apt. 
Owner — Geo.  Towne.  premises. 
Architect — B.    G.    McDougall.    381    Bush 

St.,   S.   P. 

GOVEUSMENT     WORK    AND 
SUPPLIES 

FORT  MASO.N.  Cal.— The  U.  S.  t-on- 
slrucling  Quartermasttr  has  returned 
all  bids  for  the  Utilities  Shop  which 
was  to  be  erected  at  Fort  Mason. 
Construction  has  been  postponed. 


WASHINGTON.  V.  "'.—The  tollowlns 
bids  were  received  by  the  chief  of  the 
Bureau  ot  Yards  and  Docks,  Navy 
Dept..  Washington.  June  20,  under 
Spec.  4411  for  machine  shop,  latrine, 
toilet  facilities  and  building  and  Are 
•  limine  bouse  at  the  naval  air  station, 
."^an   Diego,  Cal.: 

Item  1.  entire  work;  2,  do,  using 
gypsum  precast  roof  slabs  for  machine 
shop;  3.  do.  using  wood  roof  decks  and 
built-up  4-layer  asphalted  asbestos 
felt  roofing  and  copper  sheet  metal 
work  for  machine  shop;  4.  deduct  from 
Items  1,  2  or  3  for  omitting  fire  engine 
house;  5,  deduct  from  Items  1,  2  or  3 
for  omitting  fire  engine  house  and 
toilet  facilities  building. 

Frank  Bryant,  San  Francisco.  Item 
3.  $129,376.  150  days;  4,  deduct  $15,800: 
5.   deduct  $20,916. 

A.  W.  Quist  Co.,  Seattle,  Wash.. 
Item  1,  $155,475,  140  days;  2,  $153,475; 
3,  $146,475;  4.  $181.95:  5.  $26,846. 

K.  E.  Parker  Co..  San  Francisco.  Item 
1.  5200.000,  150  days:  2,  $200,000;  3. 
$200,000;  4.  $15,000;  5,  $25,000. 

Lange  &  Bergstrom,  Timken  Bldg.. 
San  Francisco,  Item  1,  $160,239,  300 
days;  2.  $161,239;  3,  $156,968;  4,  $23,090; 
5,  $31,850. 

Walter  Slater  Co..  Inc.,  Los  Angeles, 
Item  1.  $161,000.  180  days;  2.  $160,000; 
3.  $154,000.  150  days;  4,  $27,000,  30  days; 
.'>.    {39,000.    30    days. 


WASHINGTO.V,  D.  C— Bids  are  being 
received  by  Bureau  ot  Supplies  and 
Accounts.  Navy  Dept..  Washington,  D. 
C.  for  furnishing  and  delivering  mate- 
rials under  the  following  schedules; 
date  of  opening  bids  noted  at  end  of 
each    paragraph: 

Schedule  8351.  Mare  Island,  20  induc- 
tion type  relays.  8  watthour  meters.  14 
ammeter  switches.  4  transformers.  1 
watthour  meter,  20  rolls  record  paper 
and  miscellaneous  ammeters,  opening 
ot  July   15. 

Schedule  8387,  various  deliveries. 
106.700  lbs.  white  zinc  in  oil;  for  Mare 
Island.  320,000  lbs.  do,  opening  ot 
July   8. 

Schedule  838S,  Mare  Island.  500  water 
gauge  reflex  glasses.  opening  of 
July   15. 

Schedule  8395.  f.  o.  b.  works.  90  gaso- 
line tanks  and  110  suspensions  for 
gasoline  tanks,  opening  of  June  2S, 

Schedule  8403.  Mare  Island,  :',;00 
lbs.  asbestos  millboard.  opening  of 
.Inly    19. 


WASHI.VGTON,  D.  C.  —  Following 
bids  were  received  by  Bureau  of  Yards 
and  Docks,  Navy  Dept..  under  Speci- 
fication No.  4445,  for  constructing  2 
radio  towers  at  Sitka,  .\laska: 
U.  S.  Steel  Prod.  Co..  Item  3.  10.05c. 
E.   E.    Davis,   Item    4.   $16,850,    80   days; 

alternate,    $14,975. 
Hurley-Mason  Co..  Seattle,  Wash.,  Item 
1.  $22,220.  175  days;  2,  $15c;  3,  $9530.  90 
days. 

PHtsburgh-Des      Moines      Steel      Co.. 
Item    1.    $24,980;    alternate,    $23,900;    4, 

$11,576.  la 


rnosPECTivE   navy   yard   work 

WASHINGTON,  D.  C.  —  Bureau  of 
Yards  and  Docks.  Navy  Dept.,  Wash- 
ington. D.  C.  preparing  specifications 
for  following  Pacific  Coast  projects; 
further  mention  of  which  will  be  made 
when  bids  are  wanted: 

Specification  1473.  San  Diego,  electric 
breakdown  connection  and  temporary 
transformer    house. 

Specification  4478.  South  Boston  and 
Pnget  Sound,  2  50-ton  steam  cranes  for 
dry   dock. 

Specification  4479.  Mare  Island, 
renewal  N.  half  building  S5.  navy  yard. 

Siiecllleatioii  418).  San  Diego,  quay 
wall. 

Specification  44S5.  San  Ulego,  dredg- 
ing and  lining  repair  bate. 


10 


BUII. 


SEATTLE,  Wash.— Bids  for  dredging 
Lake  Washington  ship  canal  received 
by  U.   S.   District  Engineer  as   follows: 

Henry  &  McFee.  20S  Northern  Life 
Bldg.,  Seattle,  62c  cu,  yd.;  total. 
$99  200. 

I'ugct  Sound  Bridge  &  Dredging  Co.. 
Central  Bldg.,  Seattle,  offer  to  rent  to 
U.  S.  dipper  dredge,  3  dump  scows  and 
1  tug  for  $4500  per  month  plus  cost  of 
operation    and    ordinary    repairs. 

SAN  DIEGO,  Gal.  —  Following  bids 
were  received  by  Public  Works  Officer, 
San  Diego,  for  constructing  dolphins 
and  repairs  to  fender  system: 

Boss  Const.  Co..  Sacramento,  Cal.. 
Item  1,  $2500,  90  days;  2,  $100;  3, 
$2400;    4,    $100. 

San  Francisco  Bridge  Co.,  San  Fran- 
cisco, Item  3,  $26S0,  90  days;  4,  add 
$200   and    deduct   $75. 

Ed  Barclay.  San  Diego,  Cal.,  Item  3, 
$3262.14,  60  days;  4,  $80. 


MARE  ISLAND,  Cal.— The  following 
two  bids  were  received  on  June  25  by 
the  U.  S.  Public  Works  Office,  Navy 
Dept.,  at  Mare  Island,  for  roofing  north 
half  of  building  with  Ready-to-lay 
4-ply  asbestos  roofing  (area  of  root. 
11.400  sq.  ft.)  The  bids  were  taken 
under  advisement. 
Johns-Manville    Co.,    $11.50    per    sq.    ft.. 

limit   6   days. 
Martin  Koofing  Co..  $1710,  limit  6  days. 

FORT  MASON,  Cal. — The  bids  were 
received  June  21  by  the  U.  S.  Construct- 
ing Quartermaster's  Office  for  furnish- 
ing labor  and  materials,  and  erecting 
a  U-shaped  hangar  at  Rockwell  Field, 
have  been  rejected.  New  bids  will  be 
called  for  when  additional  funds  are 
obtained.  Hannah  Bros,  submitted  the 
lowest   bid  at  $29,500. 
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Architect — Frederick    L,     Roehrig,     319  pletion    of    the    machinery    building    at 

Braley   Bldg.,    Pasadena.  Agricultural  Park   in   Stockton.     Plans 

were    prepared    by    Architects    Wright 

SACU.\ME.\'TO,  Cal. — Salvation  Army  &      Satterlee,      Bank      of      Italy      Bldg., 

is    planning    construction    of    women's  Stockton,  The  contract  will  be  awarded 

rescue    home    in    Sacramento;    approxi-  to      Betz      &      Mabrey,      2528      41st      St„ 

mately  $47,500  will  be  expended  in   the  Stockton. 

."Structure  I'.etz  &  Mabrey,  Stockton $29,700 

L.  S.   Peletz,  Stockton 30,500 

BERKELET,     Alameda    Co.,     Cal.    —  Robert   Powell.   Stockton    29,997 

ni  igadier    Andrew    Crawford      of      the  Edward  Gnekow.  Stockton 32,446 

Salvation   Army    is   seeking   a   location  W.  C.  Duncan  Co.,  S.  F 35,750 

in   this  city   on   which   it   is  planned  to  Shepherd  &   Riley,  Stockton 31,504 

erect    a    "barracks    building."      It      is  (Less  $1100   for  T.  &  T.  tile) 

thought    the    structure    will    be    located  McLcran  &   Peterson,  S.  P 32,960 

between   San   Pablo   Ave.   and   the   bay.  (Less  $1430  for  T.   &  T.  tile) 

Plans  Being   Prepared.  Contract  Awarded. 

CLUB  Cost,   $ BUILDING  Cost,    $13,493 

LOS  ANGELES.  SW  Adams  &  Figueroa  S.\N    FRANCISCO.       Presidio    of    S.    F. 

Three-story    &    basement        reinforced  Vocational   training  building. 

concrete   auto   club   bldg.  Owner — U.    H.    Government. 

Owner — Auto  Club  of  Southern  Cal.  Architect — Owner. 

Architect — Hunt  &  Burns,  701  Laughlin  Contractor     —    Mahony     Bros.,     Flood 

Bldg.,   L.    A.  Bldg.,   S.   P. 

Other  bidders  were: 

Hannah    Bros $14,496 

HOSPITALL^  Q"in"  &  Reilly   15,334 

Jas.    Currie    15,744 

A.    Wegner    15,974 

WEIMAR.    Placer    Co.,    Cal. — Definite  C.  A.  Bacon  Co 19,814 

plans  have  been  reached  to  rebuild  the  

service  building  at  Weimar  Sanitorium  MADERA,    Madera    Co.,    Cal. — Bonds 

with   concrete.      The   structure  was   re-  of    $20,000    were   voted   at   recent    elec- 

cently   destroyed   by   tire.      Construction  tion     to     finance     construction     of    new 

will  be  started  when  insurance  negotia-  city  hall  and   fire  house, 

tions  are  completed.  


POliT  MASON.  Cal. — The  following 
bids  were  received  on  June  27  hy  thi- 
Construction  Quartermaster  for  con- 
structing a  3-phase  transmission  line 
at   Presidio   of  San   Francisco; 

C.    C.    Severin $990 

Butte  Elec.  &  Mfg.  Co 1369 

Rex   Elec.   Co 1583 

Globe  Elec.  Co 1642 

N.  S.  Tittle   2000 

The  contract  was  awarded  to  C.  C. 
Severin,    185    Stevenson    St, 

SEATTLE,  Wash.— Until  July  18,  11 
a.  m.,  under  Circular  No.  509,  bids  will 
be  received  by  Alaskan  Engineering 
CoramLssion,  422  Bell  St.  Terminal. 
Seattle,  for  furnishing  and  delivering 
electrical  switchboard  and  equipment; 
distribution  panel;  meters;  wires  and 
cables:  induction  motors;  starting 
switches;  transformers;  centrifugal 
pump;  oil  switches;  miscellaneous 
electrical   supplies. 

Further  information  regarding  this 
circular  may  be  had  from  San  Fran- 
cisco offices  of  the  commission,  307 
Customhouse. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


POMONA,  Los  Angeles  Co.,  Cal.— The 
Mountain  Meadows  Country  Club  is 
makins:  plans  for  the  establishment 
for  a  country  club  to  cost  $100,000.  It 
is  the  plan  of  the  club  to  establish  an 
IS-pole  gulf  course,  erect  a  clubhouse, 
two  concrt-'tt^  tennis  courts,  garages 
and  other  outbuildings.  A.  C.  Abbott, 
Pomona;  C.  C.  Warren.  Glendora;  D.  S. 
Newcomer,  La  Verne;  W.  A.  Johnstone, 
San   Dimas,   are    directors. 


Plans   Being  Prepared. 

ADDITION  Cost,    $200,000 

PASADENA.      Santa    Clara    Ave.    near 

Calaveras   St. 
Two-story  &  basement  Class  C   hollow 

tile   addition  to  home. 
Owner — Pasadena  Home  for   the  Aged. 


OROVILLE,  Butte  Co.,  Cal. — Dr.  W. 
F.  Gates,  County  Physician,  and  Archt. 
Chester  Cole,  Waterland  -  Breslauer 
Bldg.,  Chico,  advise  the  Supervisors 
that  the  Butte  County  Infirmary 
should  be  enlarged,  the  present  struc- 
ture being  inadequate  to  handle 
patients  at  the  institution.  Recom- 
mendations will  be  submitted  at  the 
next    meeting  of  the  county   board. 


HOTELS 


RENO.  Nev. — I'reliminary  plans  are 
being  prepared  for  a  four-story  annex 
on  the  Russ  house  property,  to  be  used 
as  an  addition  to  the  Golden  Hotel  and 
the  addition  of  a  one-story  to  the 
Golden  structure,  according  to  Georgc- 
Wingfield.  owner. 


PUBLIC  BUILDINGS 


SACItAMENTO.  ('al.— The  bid  of  Betz 
&  Mabrey.  2528  41st  St..  Sacramento, 
asking  $9,420  for  completion  of  im- 
provements at  the  Crocker  Art  Gallery 
was  accepted  by  the  City  Commission. 

Tile  work  will  complete  the  remodel- 
ing and  joining  together  of  the  Crocker 
Art  Gallery  and  the  Crocker  Mansion. 

Plans   Being  Figured — Bids   Close   July 
15,    10   A.   M. 

EXHIBIT   BLDG.  Cost,    $ 

FRESNO.    Fresno      Co.,   Calif.        County 
Fair  Grounds. 

One-story   automobile   exhibit    building. 

Owner — County  of  Fresno.  D.  M.  Barn- 
well, County  Clerk. 

.Architects — Coates    &    Traver,    Rowell- 
Chandler  Bldg.,  Fresno. 
Certified    check    for    10%    pay.able    to 

county   required   with   each   bid.     Plans 

on  file   in   office   of  architects. 


■RESIDENCES 


Ready  for  Figures  In  About  a  Week. 

IVESIDENCE  Cost,    $ 

VACAVILLE.  Solano  Co.,  Calif. 
Two-story  frame  and  plaster  residence 
and   separate   garage    (10    rooms   and 

'i    Via  t  brooms). 
Owner — C.  M.  Hartley.  Vacaville,  Calif. 
.\ichiteca;' — Reed     &  Corlett,     Oakland 

Bank   of  Savings  Bldg..   Oakland. 


00 


(rieing  Done  by  Day's    Work. 
BUNGALOW  Cost 

RICHMOND.  Contra  Costa  Co..  Cal.  . 
Frame  and  plaster  double  bungalow. 
Owner — Oliver   McDowell. 
Architect — Jas.  T.  Narbett.  Easton  Bldg, 
Oakland. 


Plans   Being   Figured. 

COTTAGE  Cost,    $8000 

SAN    JOSE,    Santa    Clara    Co.,    Cal.,    S 

1st   St. 
One-story    frame    &    plaster    cottage,    8 

rooms   &    separate   garage   . 
Owner — Carl    Cianinrulo. 
.\rchitect — Chas.   S.   McKenzie,   Bank   of 

San    Jose    Bldg,,    San    Jose,    Cal. 


Plans  Being  Figured. 

P.ESIDENCE  Cost,   $9000 

SAN    JOSE.    Santa      Clara      Co..       Cal., 

Edenvale. 
One   &   one-half-story   8   room  frame  & 
plaster   residence    (8   room  &   sepa- 
rate   garage). 
Owner — J.   M.   Martin. 

Architect — Chas.     W.    McKenzie.     Bank 
of  San   Jose  Bldg.,  San  Jose. 
Crushed     brick     roof,     hardwood     in- 
terior   and    floors. 


FRESNO.  Fresno  Co.,  Cal.  —  F'rom 
present  indications  the  Supervisors  will 
appropriate  funds  in  the  new  budget 
for  the  construction  of  a  new  county 
courthouse,  the  present  structure  being 
inadequate  to  handle  the  county  busi- 
ness. 


Plans  being  prepared — Figures  to  be 
taken   next  week. 

RESIDENCE  Cost,   $6000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.,  Bur- 
bank  District. 

One-story  6-room  frame  &  plaster  resi- 
dence. 

Owner — T.    Ehlert. 

.\rchitect — Chas.  S.  McKenzie.  Bank  of 
San    Jose   Bldg.,   San   Jose. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
The  following  bids  were  received  on 
June  2S  by  Eugene  D.  Graham,  Clerk 
of   San    Joaquin    County,    for    the    com- 


Contract  Awarded. 

RESIDENCE  Cost,    $12,000 

SAN    FRANCISCO.      E    26th    Ave.    N    of 

W   Clay   St. 
Two-story   frame   double  reaidence. 
Owner — Mr.    &    Mrs.    John    &    Margaret 


Saturday,  July  2.  1921 
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McVeigh. 

Supervising:    Archt. — August    G.  Head- 

Man,  Call  Bldg. 
Contractor— John    Little.    1035    Lincoln 

Way. 
Other  bidders  were: 

Emil   Nelson    $12,250 

Meyer   Bros 12,682 

W.  Hemmlnga    12.098 

F.   L.   Hansen    13.085 

Cohn  &■  Nordstrom   13.066 

M.    Ingraliani    13.366 

John  Morton   14.500 


I'lans   r.ciiig  Figured. 

DWELLING  J8.000 

SARATOGA.  Santa  Clara  Co..  Calif. 
T«o-.story   frame   (8   rooms)   dwelling. 
Owner — \V.  B.  Foster.  Saratoga. 
Architect — Warren      SkiUings.      Garden 
City  Banl<.  San  Jo.se. 


I'lans   Bcine  Figured. 

IIESIDKNCE  Cost.    $7500 

PALO  ALTO.  Santa  Clara  Co. 
Two-story  frame  residence   (7   rooms) 
Owner — Mrs.  E.  A.  Flanders.  Palo  Alto. 
Architect  —  Warren   Skillings.   Garden 
City  Bank  Bldg.,  San  Jose. 

Contract  Awarded. 

RESIDENCE  Cost.   $5050 

.SAN    FRANCISCO.      E    36th   Ave.    125    S 

Clement. 
Two-story  frame  residence. 
Owner — B.  M.   Rising.  460  31st  Ave. 
Architect — H.  C.   Baumann.  251  Kearny 
Contractor — Meyer     Bros..     5326     Geary 

Figures   Being  Taken   for  Grading  and 

Walks. 

ADDITION  Cost.   $ 

PIEDMONT.    Alameda    Co..    Cal.       1101 

Ashmont. 
Two-story  frame   addition  to   residence 

(S  or  10   rooms), 
owner — Dr.  F.  M.  Loomis. 
Architect — Sidney  B.  &  Noble  Newsom. 

Nevada  Bank  Bldg.,  S.   F. 


Contract  Awarded. 

RESIDENCE  Cost.   $7600 

IRVINGTON.   Alameda   Co..   Cal. 

Two-story   frame  residence. 

Owner — Dr.    Durham. 

Architect  —  Chas.   W.   McCall,   Central 

Bank   Bldg..   Oakland. 
Ciintractor — Robert     Irvine,     Irvington. 


SCHOOLS 


RIN'ERBANK.  Stanislaus  Co.  —  The 
Trustees  of  the  Riverbank  School  Dis- 
s-ict  received  the  following  bids  on 
June  23  for  the  construction  of  a  one- 
story  hollow  tile  school,  and  altering, 
wrecking  and  moving  portions  of  the 
present  building.  Plans  were  prepared 
by  Architect  James  H.  Hoose.  Ramont 
f Idg..  Modesto.  All  bids  were  taken 
tinder  advlsemeint.  (1)  five  rooms; 
(2)  four  rooms. 
J.   L.   Webster.  Chico.   (1)    $25,760 

(2)    $22,965 
Randolph  &  Ward,  Modesto,  (1)   $26,000 

(2)    $24,125 
TorneM   &    Son.   Turlock,    (1)    $26,996 

(2)    $23,821 
.Miller  &   Livingston,   Modesto 

(1)  $27,031    (2)    $24,655.90 

W     A.  Stevens,  Modesto,   (1)   $27,123 

(2)  $24,223 


COTATI,  Sonoma  Co..  Cal. — The  fol- 
lowing bids  were  received  on  June  27 
by  F'red  Keppel,  Clerk  of  the  Cotati 
School  District,  for  the  construction  of 
a  frame  and  plaster  school  building 
from  plans  prepared  by  Architect 
Norman  R.  Coulter,  46  Kearny  St., 
San  Francisco.  The  bids  of  Myrl  R. 
Crane.  74  Miramar  Ave.,  San  Francisco, 
and  Cobby  &  Owsley,  180  Jessie  St., 
San  Francisco,  were  taken  under 
advisement  until  June  29.  Bids  were 
taken  on  the  following  propositions; 
(1)   5  rooms  and  small  auditorium;   (2) 


6    rooms   and    small    auditorium,    <3i    5 
rooms      anil       la^ge       auditorium;       (4) 
septic    tank:    (.1)    gas    heating. 
Myrl    R,    Crane.'     (1)    $20,670; 

(2)    $21,880;    (3)    $22,758;    (4)    $120; 

(5)    $1130. 
rol>t)y   &  Owsley.      (1)    $20,762; 

(2)  $23,100;    (3)    $21,582;    (4)    $250; 
(.-))    $1150. 

John    Morton.      (1)    $20,550;    (2)    $22,300: 

(3)  $21,950;   (4)  ;   (5)   $1200. 

R.   C.   Stickle.      (1)    $22,531;    (2)    $24,583; 

(3)    $23,165;    (4)    $350;    (5)    $990. 
McLeran    &    Peterson.       (1)    $23,425; 

(2)  $26,420;    (3)    $23,917;    (4)    $250; 
(5)    $1127. 

Ward  &  Jones.    (1)  $23,479;  (2)   $24,949; 

(3)  $23,980;    (4)    $289;    (5)    $1150. 
David    Paganini.       (1)    $24,242; 

(2)  $26,284;    (3)    $24,962;    (4)    $169; 
(5)    $1600. 

P.    F.    Keilly.      (1)    $24,840;    (2)    $26,430; 

(3)  $25,200;    (4)    $308;    (5)    $1175. 

Al     Herman,     Penngrove.       (1)     $25,342; 

(2)  $26,399;    (3)    $26,179;    (4)    $225; 
(5)    $1125. 

T.  B.  Goodwin.     (1)  $25,893;  (2)   $27,964; 

(3)  $26,317;    (4)    $456;    (5)    $1679. 


Contract  to  be  Awarded  in  a  Few  Days. 
SCHOOL  Cost,  $8,245 

HAYWARD,   Alameda  Co.,  Calif.     Near 

Hayward. 
One-story     frame    school    of    4     rooms 

(2  finished  and  2  unfinished). 
Owner — Tennyson  School  District. 
Ar'^hitects — Hutchinson  &  Mills,  Alliany 

Bldg.,  Oakland. 
Contractors — Sorenson   Bros.,   Hayward. 


Cost,  $- 


Plans   Being  Prepared. 

GYMNASIUM 

SAN  DIEGO.  Cal. 

Two-story    brick    &    stucco    gymnasium 

&    music   study    bldg. 
Owner — San   Diego  Board  of  Education 
.Architect — Eugene    Hoffman.    Spreckels 

Bldg.,    San    Diego. 
Dressing  &  looker  rooms  for  70  girls 
will   be  provided. 

Segregated  Sub-Figures  Being  Taken — 

Bids  Close  July  8,  1921,   12   noon. 
SCHOOL  Cost,   $ — — 

BERKELEY,    Cal.      AUston    Way    and 

Dana  St. 
Two-story    reinforced    concrete    school 

bldg. 
Owner   —   Pacific   Unitarian    School    for 

the  ministry. 
Architect — Wm.     C.     Hays,     First     Natl. 

Bank  Bldg.,  S.  F. 
Plans    may    be    obtained      from      Mr. 
Hays'   office   on    a  deposit   of   $10. 


Plans    Being   Figured — Bids   Close    July 
11,    1921,   2  p.  m. 

ADDITION  Cost,   $ 

KL  MO.NTE,  Los  Angeles  Co.,  Cal. 

Brick    addition    to    school    &    alter    ad- 
ministration  bldg. 

Owner — El  Monte  High  School  District 

Architect — Edwin  C.  Thorne.  620  West- 
ern Mutual  Life  Bldg.,  L.  A. 
Plans        may    be    obtained    from     the 

architect   on    a   deposit   of   $20. 


FRESNO,  Fresno  Co.,  Cal.— Until 
July  25,  5  P.  M.,  bids  will  be  received 
by  L.  L.  Smith.  Secretary  of  the  Board 
of  Education,  2525  Tuolumne  street, 
Fresno,  for  furnishing  and  eeiuipping 
the  new  high  school  building.  Speci- 
fications may  be  had  from  liie  ofhce  of 
the  Secretary. 


All    Bids    Rejected. 

ALTERATIO.NS  Cost.    $ 

RIVERBANK.  Stanislaus  Co.,  Cal. 

Altering,  moving  &  wrecking  various 
portions  of  present  school  and  con- 
structing new  masonry  grammar 
school. 

Owner  —  Riverbank  School  District, 
Mrs.  Frances  Lea  Houk,  Clerk, 
Riverbank,   Cal. 

Architect  —  James  H.  Hoose,  Ramont 
Bldg.,  Modesto,  Cal. 


Plans    Being    Prepared. 
ADDITIO.V  Cost,   $3500 

TRACV.    San    Joaquin   Co.,    Cal. 
One-story    frame   1-room      addition      to 

school. 
Owner — Tracy    School    District. 
Architect   —  Wright  &  Satterlee.  Bank 

of   Italy   Bldg.,   Stockton. 
Plans    will    be    ready    for    figures    in 
aliout    ten   days. 


Plans  Being  Prepared. 

ADDITION  Cost.    $4500 

-MODESTO.  Stanislaus  Co..  Cal.     South- 
west of  Modesto. 

One-room   frame  addition  to  school. 

Owner — Jones  School  District. 

Architect  —  Wright  &  Satterlee.  Bank 
of  Italy  Bldg..  Stockton. 
PIan.s    will    be    ready    for    figures    In 

about  ten   days. 


Plans   Being  Prepared. 

SCHOOL  Cost.  $18,000 

STOCKTON.  San  Joaquin  Co..  Cal. 

About  12  miles  East  of  Stockton. 
One-story   3-room   brick    &   hollow    tile 

school. 
Owner — Linden  School  District. 
Architect  —  Wright  &  Satterlee,  Bank 

of  Italy  Bldg.,  Stockton. 
Plans    will    be    ready    for    figures    in 
about  a  month. 


SCHOOL   rO>TR.\tT   AW.\RDKD 

SANTA  CRUZ,  Santa  t?ruz  Co.,  Cal. — 
Following  bids  were  received  by  the 
Board  of  Education  for  erecting  three 
one-room  school  buildings: 

W.   A.    White $5550 

G.   W.   Reed,  74  Locust  St 4990 

Doane  &   Powers.  Santa  Cruz 4629 

Hamilton    &    Church,    382    Ocean..    4500 

All  bidders  of  Santa  Cruz.  Contract 
awarded    to   Hamilton   &   Church. 


<0.\TUA<  T  .\\V.4UIJKrj   F'Oll   MOKG.W 
HILL     SCHOOL     Bl'ILDI.Mi 

MORG.AN  HILL,  Santa  Clara  C.o.,  I'al. 
The  following  bids  were  received  on 
June  24th  by  the  Trustees  of  the  Live 
Oak  Union  High  School  District  in 
Morgan  Hill  for  the  construction  of 
three  one-story  frame  additions  to  the 
present  high  school  to  be  used  for 
classrooms,  gymnasium  and  manual 
arts  departments  and  an  auditorium. 
Plans  were  prepared  by  Architect 
Charles  S.  McKenzie.  Bank  of  San  Jose 
Bldg.,  San  Jose.  The  contract  was 
awarded  to  Al.  Compton.  547  N-17th  St.. 
San  .lose,  and  does  not  include  the 
heating  and  painting  for  which  bids 
will  be  called  for  in  about  a  month. 

Al.   Compton.   San   Jose $37,000 

E.  Nommensen.  San  Jose....    38.146 
K.    Decotty.   Morgan    Hill....    40,000 

M.   C.   Vaughn,  Oakland 40.000 

|{.  McLeran  &  Co..  S.  F 41.900 

Holmes   Bros.,    Gilroy 41,985 


Plans    Being    Figured    —    Bids    to    be 
Opened  About  July   22. 

SCHOOL  Cost,    $51,000 

ROSEVILLR,   Placer  Co.,  Cal. 

Two-story   hollow   tile  school    (6  class- 
rooms  and   an   auditorium). 

Owner — Roseville   School   District. 

.Architect  —  Geo.    C.    Sellon    Co.,    Mitau 
Bldg..    Sacramento. 
Figures  will  be  taken  for  segregated 

contracts    and    may    be    obtained    from 

the  architect's  office  on  a  deposit  of  $25 


Segregated  Figures  Being  Taken — Bids 
Cose  July   7,   1921,  8  p.  m. 
SCHOOL  Cost,    $60,000 

l'ATTE4{SON,  Stanislaus  Co..   Cal. 
Two-story      interlocking      tile      school 

(S    rooms). 
Owner    —    Patterson    Grammar    School 

District. 
Architect — Geo.     C.     Sellon    Co.,    Mitau 

nidg.,  Sacramento. 
Plans    may    be    obtained   from   archi- 
tect on  a  deposit  of  $25. 

Commissioned   to   Prepare   Plans. 
SCHOOL  Cost.   $66,000 

NEWMAN,   Stanislaus  Co.,   Cal. 


]2 


Ono-Ktory    hc>ll,nv    til,-    school    ((i    rooms 

•fc  ail  iiuditorium). 
Owner    —    Newman    Grammar    School 

District. 
Architect— Geo.   C.   Sellon,   Mitau  Bide, 

Sacramento. 

LOS  ANGELIOS.  Cal.— John  B.  Daw- 
son, Pay  Bldg:..  L.  A.,  submitted  the 
lowest  bid  at  $1S,S65  on  general  work 
lor  addition  to  Vernon  Ave.  School; 
W.  C.  Tennell,  204  Chapman  Bldg., 
L.  A.,  architect.  Alhambra  W.  P.  & 
1".  Co.  was  lowest  bidder  at  $1549  on 
painting;  Renard-Stary  Elec.  Co.,  942 
\V.  7th  St.,  L.  A.,  lowest  at  $259.50  on 
wiring:  Thos.  Haverty  Co..  8th  & 
Maple  Ave.,  L.  A.,  lowest  at  $820  on 
plumbing  and  heating.  All  bids  re- 
ferred to  business  manager  of  board. 
ihe   bids  received  follow: 

«i?f?-'"''^'  T^^'"""*"  ~  •'°^"  B.  Dawson, 
*JS.st>o;  Escherich  Bros.,  $18  918- 
Walter  Slater  Co.,  $19,456;  Alex  Grant' 
.«2,257;  McFadden  &  Winlcelman  Co., 
.f-'J,490;    Rommel    Const.    Co.,    $24,300 

Painting — Alhambra   W.   P.   &   p    Co 
$1549;    Arenz-Warren    Co.,      $1981-"      d' 
/ielinsky  &  Sons,  $2000. 
,  ■  "^'^Jc^'c^  ■"''■■'"i^— Rfnard-Stary    Elec. 
<  o.,  $259.50;  R.  R.  Hensel,  $265;  Whalen 

I'-^S-  .  ""■•  ^°-  *2-'':  C.  F.  Stetson, 
?2J9;  American  Elec.  Const.  Co.,  $325  30 
<■„  «?,'n"^,  '^,  heating-Thos.  Haverty 
Co.,    $820;    Arthur    Hess,    $1268. 

LOS  ANGELES,  Cal.— J,  p.  Kobler 
»!  W  8th  St.,  L.  A.,  submitted  lowest 
hid  at  $52,200  on  general  work  for 
erection  of  S-rooni  brick  school  build- 
ing on  Bridge  St.  school  site,  Hudson 
&  Munsell,  443  Douglas  Bldg  L  A 
W  Vth's't  n.  Zelinsky  &  Sons,'  729 
-!T'l!/q«n  '  ■^■'.  """""^  '°'^<'«'  bidders 
at  $2360  on  painting;  G.  C.  Sutton.  ISO 
S  Western  Ave,,  L,  A.,  lowest  on  the 
plumbing  at  $4510;  Whalen  Elec  Apn 
Co..  lowest  at  $1525  on  electric  wiring 
All  bids  referred  to  business  manager 
of  Board  of  Education. 

General   work— J   p.   Kobler,   $52,200- 

f5l^84-"'wS,*"'lf  •  '°''"  B, -Dawson: 
$_55,oS4,    Walter    Slater    Co.,    $55,996;    C 

«TII«  T'l";3°°'  ^''^'"  *  Burch  Co., 
♦  b7  J88,    D.    B.    Ivronnick,    $59,754;    J.   A 

?c;.','$?6"/o'o,''°'  "'■*'" ^'^°'"'"«'^°-'- 
Co^'''^,','^,^  ^^'j-iiif-Whalen  Elec.  App. 
mVo-*  p  i.  Renard-Stary  Elec.  Co.. 
$1S,0.  C  P.  Stetson,  $2196;  B.  R 
"      $'2775!     "•    ^'^^'•"=^"    Elec.    Const! 

?i?5v'pf  -T  P°'te'--Strutz  Rad.  Corp., 
?1353,    Pacific    Gas    Radiator    Co,    S1445 

laint.ng- D.  Zelinsky  &  Sons,  $2360- 
A  hambra  W.  P.  &  p.  Co.,  $2998;  Arenz-' 
A\arren    Co.,    $3236;    R.    Zelinski^     ST««q 

Plumbing-G.  C.'sutton    $"4510'-  E    w' 

Ihos.    Haverty  Co.,    $5600. 


BUILDING    AND     ENGINEERING    NEWS 


and     -shower    rooms,     boys'     and     gins 
gymnasiums,  rest  rooms,  lecture  room.s 

LOS  ANGELES,  —  R.  D.  Kronnick 
312  W.  39th  St..  L.  A.,  was  awarded  tl-e 
general  contract  at  $159,940  for  a  new 
remforced  concrete  and  brick  adminis- 
U-ation  bldg.  at  Jefferson  High  School 
site,  Norman  P.  Marsh  &  H,  C.  Howard, 
211     Broadway     Central     Bldg      L     A 

ar''s8lxl^-.'^''l,'"ji""^'"^  ^^«  awarded 
at     $8438     to    H.     E.     Murray,     1631     7th 

tl7^'^Rt  t'  ^I"^  Jieating  ventilating  at 
»W,lbO.  to  Munger  &  Munger,  174  B 
Union  St.,  Pasadena;  the  naintinir  at 
$6900  to  D,  Zelinsky  &  Sons  729^  W 
,  T,  -;  i"'  e'ectric  wiring  at  $5985 
to  Renard-Stary  Elec,  Co.  The  build- 
ing will  contain  10  classrooms,  library 
recital  and  study  halls,  locker  and 
dressing  rooms.  The  auditorium  will 
be  omitted,  ' 


.Saturday,  July  2,  1921 


Contract   Awarded, 

sIS^PRANCISCO.      S   Missfo°n'k^^''h"'"' 

Two-story  &  ba.sement  reinforced  con- 
crete  store   bldg. 

Owner — Louis    R.   Lurie, 

.\rchitect  —  O'Brien  Bros.,  240  Mont- 
gomery   St, 

''""je?Ji°e""^''"''^^^"^'^    *    «-^^-    1«» 


Tu'^l'o^T'  ^'\  -  '■  '■  G^'-«<"'3  of 
Jt  Sioo'n^n  ■  «"b™'"«d  the  lowest  bid 
at  $100,000  on  general  contract  for  four 
bu.ld.ng.s  for  the  State  School  for  Deaf 
C  A^^iJ"'"^^'  ^"^«°"-  architects 
SQ'.o'i'  ^""'h,  Tucson,  was  lowest  at 
$9.95  on  plumbing,  and  at  $20,300  on 
heating,  which  includes  a  central  heat- 
ing   pant;    Russell    Elec.    Co.,    Tucson 

Oth!  1  ■!,'  *'""  °"  <^"=<='r'°  Wiring 
Other  bids  received  on  general  work 
were  Snell  &  Harvey,  $107,363.95;  Egan 

nT9'ooo''%l"''"^'^'''  ^""'°"  CaAipb^el" 
$19,000;  Edw.  C.  English,  $124  000- 
Stewart    Const.    Co.,    $132,340;      w       t 

$l3l'6'on  *w''?^  ^-  '^-  Topham: 
ofhl;  >  ,..^^-  •'•  Corbett  was  the  onl^ 
n  10,,-,"^'''!.''  °"  Plumbing  and  heating 
at  $9803  and  $22,989,  respectively,  othef 
bidders    on    electric    wiring    were    New 

Co''  $5^25"  S°-  ^''°''--  ^^--"^  El'ea 
00       $5625,     Byrne     Bros.,    $8346.       The 

^39'fifi'r/^'''"   ""'^^''   advisement 
(39264)  1st  report  June  11,  1921.       r  13 


"'''"u^t^f.    rrT-""'''   Close   July 

SIkland™.-,.    ='  cost,   $100,000 

UAKLiAND.      4oth   St.  &   Bdwy 

One-story    reinforced  concrete 
gymnasium. 

°''''Lr;;d''n  ^R*^    ^"^'^    °'    Education, 
,      .,°y^  D-   Barzee,   Secretary. 

of  Ed,r  ?.°"«"-"«'i°n  Dept.,   Board 
Fi^^ir^^  °r'   ^"    ^2th   St.,  Okd. 

Figures    are     being    taken       for      the 
general  contract,   lathing  &  plastering 

s  ee7  I'o"^;  ^'^''"^-  '■"=<=''•'«  work  a"/d 
ft  ,h  '"'^'L^''^'  Plans  may  -be  obtained 
Board' o°fp'^  "'.-'"^  ^'^'^retary  of  ?he 
of  the  Chiff  n'^f'^p""  r^  ^'  '^«  °ffl<=« 
.^.Oakand'^°"'"""^"°"'^"12"> 


Contract  Awarded 

EXCH.^NGE  ,.„„.     tiT  Ai>n 

•SAN  FRANCISCO.     N  Turk'-sfr^ef  ^'o 

Leavenworth   Street 
Two-story     and     basement     reinforced 

concrete  film  exchange  and  labora- 

tory  building. 
Owner— Louis   R,   Lurie 

'"'''Banl'"7.^',''"''»  ^'^hroepfer,  Nevada 
Bank   Bldg.,   San   Francisco, 

Contractor— Vukicevich  &  Bagge,  180 
Jessie   St.,   13an   Francisco. 

Completing  Plans. 

OFF'ICE  BLDG.  cost    S 

LOS    ANGELES.      631    Spring    St 
Twelve-story     &      basement     Class     A 

office  &  loft  bldg. 
Owner— H.  H.   Ford,  Redlands 

'''k-kk    Contractor— Stanton   Reed   &. 

Hibbard.   Metropolitan   Bldg,,  L.  A, 

Preliminary  Plans   Prepared 

OFFICE  BLDG.  Cost    $50  OOn 

REDWOOD   CITT,   San    Mateo    Co.     Cal 

^°'".  Bdwy.  &  Winslow  St 
rwo-story     reinforced     concrete     store 

Ac  office  bldg. 
Owner — Geo.  E.  Graft 
Architect  —  Binder    &    Curtis,    255^4    S 

1st   St.,   San   Jose. 

Plans   Being   Figured. 
AUTO  SALES   BLDG.  Coat    J 

'^''n^s'I''^"?™-     °'=^'-^  S^  near*^ 
Two-story  &   basement  reinforced  con- 
Crete   office  &  dance  academy 

""'"la^^^p-rrcfseo^""'''  ^'^"-  ^"^-^ 
""B.'lg',  i:  l'^'-"^--''    '■    Jo-P'^'    Can 


THEATRES 


Plans   Being   Figured-Bids   Close  July 

12,  8  p.  m. 
SCHOOL  (, 

SALLNAS,   Monterey   Co.,   Cal  * 

Grammar  school   building 

Owner  —  Ed    Sausal     School     District 

Albert  H.  Hansen,  Clerk       '^'^"^"='' 

'    An'.^r''^"'  ^'-  '^""''^  &  Arthur  W. 

tvf     P.Tfl""^'""'    ^^^    Lighthouse 

.^ve..    Pacific    Grove,    Cal, 
Bid.s    will    -be    taken    for    a    general 

amount'- Of  ""^ir^"  "''"'''  for  "^sT  o) 
Clerk  of  .L.!^  ,  "^xV"'^'!'  payable  to 
Meik  of  district.  Plans  may  be  had 
from    the   architects. 

LOS  .^NGELES,  Cal.-Until  9  o'clock 
ty  Po-;lV\'°^i''^^  Will  be  received 
;idg  r  A°  f  "V""'  ""  Security 
I'ldl"  -u  P  1  /  t  ^^'"^  gymnasium 
«•  K-  ,  1  olytechnic  High  School 
A\  ashing-^^on    and    Hope    Sts"    in    L     a' 

offlc\"of  Tlir  l"'"^  "'''"'  ""P^'-ed  in 
omce  of  the  business  dept.  of  the 
board,  1437  San  Pedro  St.,  L.  A  Bids 
will  be  taken  separately  for  (1)  gen 
eral  work;  (2)  plumbing;  (3)  heatTng- 
(4)  painting;  (5)  electric  wir  ng  Onf- 
story  and  basement.   104x112   ft    locker 


Contract    Awarded. 
SCHOOL  ,,     .    „„ 

SACRAMENTO,  Ca  1.     I„  Brock  Bound" 
Two'^t'^  '^"'-   '''"■  K  and  l\^s      •"" 
buHdTn.^^p''  ,^:i''    '"""''-    ^=hool 
Owner  ^r^   *^^^*   Sacramento   School) 
TrchuTctT"'^^"'''-  '^<^^°°'    District, 
nutt   In7     .'""J^^'^^'-P'^'^'-sen-Hud- 
nutt-Inc.,   Architectural    and    Engi- 
neering    commission,     Sacramento 
OH^PTi^''^  Schools,  Third  Floor  of 
Sm'en';.""'''""'   '''    ^""^   '    «'-   «- 

'^°"'Bm'J'\~   ^'"-       ^"^^<'"'     Oehsner 
Bldg.,  Sacramento. 


STORES  AND  OFFICES 


Cost,    $113,000 
of   Mariposa, 


Contract  Awarded 

STORE 

FRESNO.      East    J    St 

90x150. 
One-story   &   basement   reinforced   con 

Crete  store  bldg 
Owner— Bradley   Estate. 
Lessee — Max  Cahn. 
Areht.   &    Contractor  —  R.    f.    Peichlin 

Bank   of  Italy  Bldg..   Fresno 


'''^"l  f^Ts^'^r^'"'-''-"'  Close   July 
YREK^Si^k-    ■        .  Cost,  160,000 

i^Oregol^'ir    '"'■■''^'-      ^'"''•^^■ 
Two-story  reinforced  concrete   theatre 

store  &   Iodide  bldg.   85x150.  '"^^'"' 
Owner— Masonic   Temple  Asan, 
Architect-Geo.   C.  S<-llon,   Mitau   Bldg 

Sacramento.  '^'"s-, 

-,   ^?Z^7^^''^"J^^   ^''^   ''ei"S   taken    tor 
a  general  contract. 

Plans  Complete. 

THEATRE  Coat     S 

LOS^ANGELES.     Western  A v^e^.'bet'.T^ 

Ow^^rJ^^rrAnTa'T  iXT'    ''^'''■ 

^''"^wtil  ~  ^'■"'"'"    »•    O'Brien,    150   S, 
Western  Ave.,  L.  A. 

Plans   Being  Figured. 

ALHAMBRA    T.      4         ,       Cost,    $50,000 
Ai.,ttAMBRA.  I  OS  Angeles  Co.,  Cal 
i.rick    motion    picture    theatre    60x150 
Owner— Walter  Temple  ""xiso. 

Architect-AValker  &  Eisen,  32.-;   Pacific 
Finance  Bldg.,  L.  A.  "-acme 

Contract   -Awarded 

LOS^'^InGELE.       ,  Cost.    $46,900 

Ga-^dn°e?^Junctior'^'     ^'^''-     -- 
Two-story  brick   store,   office  &  theatre 

bldg^  60x142    (900   seats,   2  stores  & 

0    omces). 

°"'"bI^^L.°T    ^"""'^""t,    7127    Sunset 

■'"'"'co  %C°ntractor-Milwaukee  Bldg. 
T^=  A  ^,  r'Sht  &  Callender  Bldg 
Loa  Angelea,  "'"5.. 
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Official    Proposals 


IMIIS     \\\N'l'i:i)     I'dit     IIK.II     SCHOOL 


NOTKK  TO  Bl'II.DI.NG  CO.XTKAi-roRS 

The  Trustees  of  the  Pacific  Grove 
School  Pistrict  will  receive  sealed 
proposals  up  until  7::tO  P.  M.,  on  the 
ISth  dny  of  July,  1021,  at  the  office 
of  the  Hoard  at  the  F'acific  Grove 
Hig-h  School  Building,  Pacific  Grove. 
California,  at  which  time  and  place 
said  bids  will  be  opened  and  read 
in  public,  for  furnishing  the  required 
labor  and  materials  for  erecting  and 
completing  a  proposed  new  Grammar 
School  liuilding  in  accordance  with 
plans  and  specifications  prepared 
therefor  by  Arthur  W.  Angel,  Achitect, 
56,'>  Lighthouse  Ave.,  Pacific  Grove, 
California.  Bids  will  be  received 
separately  for  the  different  segregated 
contracts  as  follows: 

1.  General    t^ontract    Work. 

2.  Plumbing   Contract    Work. 

3.  Heating  Contract  Work. 
I.   Program    Clocks. 

A  cashier's  or  certified  check  or 
Surety  Co.  Bid  bond  for  an  amount 
not  less  than  ^%  of  amount  of  bid 
shall  accompany  each  proposal, 
drawn  payable  to  the  order  of  J.  J. 
Williams,  (^lerk  of  said  Board  of 
Trustees,  as  a  guarantee  that  the 
bidder  will,  after  being  notified  of 
I  he  acceptance  of  his  bid,  enter 
i"ln  a  contract  with  said  Board  of 
Trusiees.  in  accordance  therewith 
and  shall  furnish  Surety  bonds  as 
required  by  the  specifications.  Said 
check  or  bidder's  bond  to  be  forfeited 
to  the  said  School  District  should  the 
bidder  fail  to  execute  contract  and 
furnish    bonds    as    above    mentioned. 

.\ll  bids  lo  be  made  out  on  forms 
.■similar  lo  Ihat  inclosed  in  the  speci- 
fications. 

Plans  and  specifications  for  the 
al>ove  work  may  be  seen  arid  secured 
at    the   office   of  the   Architect. 

A  deposit  of  $10.00  will  be  re- 
quired from  contractors  receiving 
plans,  said  deposit  to  he  refunded 
when  plans  and  specifications  are 
relumed    in   good   condition. 

The  said  Board  of  Trustees  re- 
serves Ihe  right  to  reject  any  or  all 
bids  a'-,d  tot  waive  any  informality 
in  any  bid  received. 

By  order  of  the  Board  of  Trustees 
of  the  Pacific  Grove  'School  District, 
Pacific  Grove.  California. 

H.    c,.    .roRGEXSEX.    President. 
J.    .T.    WILLIAMS,    Clerk. 
O.    E.   CHASE,   Trustee. 

Daled   June   8,    1921. 


IIIDS    W.\XTEn   FOR   HICH    SCIIOOI 


XVI'it'K    TO    CO\TR.\(TOIlS 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Board  of  Education,  of  the  San  Luis 
Obispo  School  District,  County  of  San 
Luis  Obispo.  Stale  of  California,  up 
until  7^"0  n'clork  P.  M.,  on  (he  8th  day 
of  July,  inai.  at  which  hour  thev  will 
be  opened  at  thu  office  of  Ruth  Mcrritt, 
I  lerk  of  said  Board  of  Education,  said 
otfice  located  in  the  High  School  Build- 
ing, San  Luis  Obispo,  for  the  furnishing 
of  all  materials  and  labor  required  to 
build  and  comi>lete  a  one-s'ory  masonr.v 
;ind  frame  building  known  as  the  Peach 
Street  School,  a  one-storv  masonry  and 
frame  building  known  as  the  South 
End  School,  and  for  the  alterations  and 
additions  to  the  Nipomo  School  accord- 
ing to  ilie  plans  and  specifications  pre- 
pared by  Orvllle  L.  Clark,  Architect, 
offices  in  Ihe  Brower  P.ldg  ,  Bakersfleld. 
California.  Said  building  lo  be  located 
on  a  parcel  of  land  as  further  described 
III  Ihi-  drawings  and  as  being  situated 
in  the  City  of  San  Luis  Ohispo.  the  con- 
Irftcls  contemplated  being  as  follows; 


IToposal    -No.    I 

•  leneral:         Carpenter      Work.      Sheet 
-Metal,  Mill   Work,   Ornamental    Iron. 
PropoMnl  No.  2 

Concrete   Work. 

Reinforcing   Steel. 

Excavation. 

Hropnanl    No.  .1 

Brick   Work. 

Proponnl   No.  4 

Glazing. 

PropoKnl    .>'n.  .' 

Blackboards. 

PropoNnl    No.  O 

Painting. 

Proposal   No.  7 

Marble  Work. 

PropoMnl  No.  S 

Lath   and   Plastering. 

Proposal  No.  O 

Plumbing 

Proposal   No.  10 

Electric   Work. 

Proposal  No.  11 

Tile   Roofing. 

A  separate  bid  for  each  kind  of  work 
mentioned  above  is  to  be  submitted  in 
accordance  with  plans  and  specifica- 
tions now  on  file  with  the  Secretary  of 
said  Board  of  Education.  Ruth  Merritt. 
in  the  City  of  San  Luis  Obispo,  or  may 
be  had  upon  application  at  the  office  of 
the  Architect. 

Each  bid  shall  be  made  out  on  a 
form  to  be  obtained  at  the  Architect's 
office  and  must  be  accompanied  by  a 
certified  or  cashier's  check  in  the 
amount  of  ten  per  cent  of  bid  made 
payable  to  the  order  of  Ruth  Merritt. 
Secretary  of  the  Board  of  Education  of 
the  San  Luis  Obispo  School  District. 
Bids  shall  be  sealed  and  filed  with  the 
Clerk  of  the  said  Board  of  Education  of 
the  San  Luis  Obispo  School  District  at 
the  above  mentioned  specified  time. 

The  above  mentioned  check  shall  be 
given  as  evidence  Ihat  the  bidder  will 
enter  into  contract  if  awarded  the  work 
and  will  be  declared  forfeited  if  the 
successful  bidder  refuses  to  enter  into 
said  contract  after  being  requested  to 
do  so  by  the  Board  of  Education. 

The  Fuccessful  bidder  will  be  re- 
quired to  furnish  two  bonds,  of  a 
surely  company,  satisfactory  to  the 
Board  of  Education,  of  the  San  Luis 
Obispo  School  District,  one  covering 
an  amount  equal  to  fifty  per  cent  of 
the  contract  price  and  one  equal  to 
twenty-five  per  cent  of  the  contract 
price. 

A  deposit  of  ten  dollars  ($10.00)  is 
required  for  all  drawings  which  will 
be  returned  when  the  drawings  are 
returned. 

The  Board  reserves  Ihe  right  to  re- 
ject any  or  all  bids. 

By  order   of  the   Board   of  Education 
of  the  San  Luis  Obispo  School  District. 
C.    A.    PALMER.    Chairman, 
RUTH    MERRITT,   Clerk. 

Dated    this   Oth   day   of  June,    1921. 


NOTICK    TO    CONTR.4CTORS 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer,  Forum 
Building,  Sacramento.  California,  up 
to  mill  inclndInK  -12  o'riock  noon,  PrI. 
d.ny,  July  22nd,  1021,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials, 
and  labor,  and  doing  the  work  re- 
quired for  the  complete  construction 
and  installation  of  Roofing  Work,  in- 
cluding: Steel  Metal  Work,  Slate  and 
Composition  Roofing.  for  Ihe  San 
Francisco  State  Building,  Civic  Center, 
fan  Francisco,  California,  in  accor- 
dance with  the  plans  and  specifications 
therefore,  copies  of  which  mav  be  ob- 
tained on  application  to  the  State  De- 
partment of  Engineering,  Sacramento, 
California. 

Such  bids  will  be  received  for  the 
Roofing  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  bv 
Ihe   Slate   Department   of   Engineering." 

Cash,   a   bidder's   bond,   or  n   certified 


chock  in  till'  sum  or  ten  per  centum 
(10',  (  oi  the  amount  of  llie  bid  must 
acco-npany    each    bid. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  return- 
ed immediately  on  the  return  of  the 
plans  and  specifications  to  the  Stale 
Department  of  Engineering,  at  Sacra- 
mento. California,  in  good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  re.iect  any 
and  all  bids  and  to  waive  any  infor- 
mality   in    any    bid    received. 

All  bids  must  be  addressed  to  W.  F. 
i'cciure.  State  Engineer,  Sacrarnenio, 
<'ai:;orn;a  .ind  plainly  marked  on  ,he 
envelope:  "Proposal  for  Roofing  Work 
of  San  Francisco  Stale  Building.  Civic 
Center,   S-an    Francisoo,   '''aiifornia 

(Sirrnfd)  W.    F.    .McCLURE. 

State    Engineer. 


ST.4TE   OF   CALIFORNIA 


CAMFORNI-*  HIGHAV.4V  CO>IMISSIO.\ 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  !..■  r.-- 
ceived  at  the  office  of  the  Calirornia 
Hiehnny  Commission,  .'15  Forum 
HuildinK.  Snornmrnto,  Cnl.,  until  2 
o'clock  P.  M.,  on  July  llth,  at  which 
time  they  will  be  ))Ublicly  opened  and 
read  for  construction  in  accordance 
with  the  specifications  therefor,  to 
which  special  reference  is  made,  por- 
tions of  State  Highway  .as  follows: 

Trinity  County,  between  2  miles 
south  of  Weaverville  and  Tom  Long 
(3ulch  (lI-Tri-20-A),  about  10.6  miles 
in   length,    to   be  graded. 

Lassen  County,  across  the  Susan 
River  near  Johnston ville  ( II-Las-29-C). 
a  bridge  ninety-six  feet  long  consist- 
ing of  three  reinforced  concrete  girder 
spans,  each  32  feet  long,  on  reinforced 
concrete  bents  supported  on  wooden 
piles. 

Plans  may  be  seen  and  forms  of  pro- 
posals, bonds,  contract,  and  specifica- 
tions may  be  obtained  at  the  said 
office,  and  they  may  be  seen  at  the 
office  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  DK-ision  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir.  Sacramento. 
San  Francisco.  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

.Vo  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
lirospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  qu.intities  of  work 
lo  be  done.  etc. 

The  Department  of  Engineering  re- 
serves the  right  to  reject  anv  or  all 
bids  or  to  accept  the  bid  deemed  for 
the   best   interests  of  the  State. 

NEWELL    D.    DARLINGTON. 
CHARLES    .\.    WHITMORE. 
GEO.    C.    M.VX.'^FIKI.n. 
California     Highway     Commission. 
AUSTI.V    B.    FLETCHER. 

Highway    Engineer 
JOHN   F.    GALVIN. 

Secretary. 
June    13,    1921. 


BlIJS    WANTEH    Ft)R    Tll.r:    WOIIK 

NOTICE    TO    CONTH  ACTOH.S 

SEALED  BIDS  will  be  received  l.v 
W.  F.  McClure.  State  Engineir.  Forun'i 
Building,  Sacramento.  California,  up 
to  nnd  Inrludlne  12  o'clock  nnon,  Fri- 
day, July  22nd,  l»2l,  said  bids  then  and 
there  lo  be  publicly  ojiened  and  r,ad 
for  furnishing  all  plant,  materials, 
and  labor,  and  dolnu  the  work  re.|uir- 
ed  for  th.-  complete  construction  and 
Installation  of  Tile  Work,  Including: 
Cork   Til'',   fir  the  San   Francisco  Stale 
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Building:.  Civic  Center.  San  Francisco, 
California,  in  accordance  with  the 
plans  and  specifications  therefore, 
copies  of  which  may  he  obtained  on 
application  to  the  Slati'  l>opartment  ot 
Kngineerin;;.     Saciamentn,    California. 

Such  bids  will  be  received  for  the 
Tile  Work,  and  must  be  submitted  on 
forms  prepared  and  furnished  by  the 
State    Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
cIiEcK  in  Iho  sum  or  ten  per  ccnium 
(10%)  of  the  amount  of  the  bid  must 
accc:nr.riiiy    eacli    bid. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
the  plans  and  specifications  to'  the 
State  Department  of  Engineering,  at 
Sacramento.  California,  in  good  con- 
dition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  to  waive  any  informality 
in    any   bid    received. 

All  bids  must  be  addressed  to  W.  F. 
McCUire.  State  Engineer.  Sacramento. 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  Tile  Work 
of  San  Francisco  State  Building.  Civic 
Center.  San  Francisco.  California." 
(Signed)  W.    F.    McCLURE, 

State   Engineer. 


XOTICK   TO    CONTRACTORS 

SEATjED  BIDS  will  be  received  by 
W.  P.  Mc(?lure.  State  Engineer,  Forum 
Building.  Sacramento.  California,  up 
ttt  ami  including  VZ  o'clock  noon,  Fri- 
day, July  ::2iid,  1»21,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  requirfd  tor 
the  complete  construction  and  installa- 
tion of  Finish  Work,  including:  Car- 
penter Work.  Mill  Work.  Glassand  Glaz- 
ing Work.  Tile  Partitions.  Metal  Lath 
Work.  Plastering  W'ork.  for  the  San 
Francisco  State  Building.  Civic  Center. 
San  Francisco,  California,  in  accor- 
dance with  the  plans  and  specifications 
therefore,  copies  of  which  may  be  ob- 
tained on  application  to  the  State  De- 
partment of  Engineering,  Sacramento, 
California. 

Such  bids  will  be  received  for  the 
Finish  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the  State  Department   of  Engineering. 

(?ash.  a  bidder's  bond,  or  a  certified 
check  in  the  suin  of  ten  per  centum 
(10$;)  of  the  amount  of  the  bid  must 
acconipanv    each    bid. 

A  deposit  ot  Twenty-five  ($25.00) 
Dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
the  plans  and  specifications  to  the 
State  Department  of  Engineering,  at 
Sacramento,  California,  in  good  con- 
dition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any  and 
all  bids  and  to  waive  any  informality 
in  any  hid   received 

All  bids  must  be  addressed  to  W.  F. 
McClure.  Stale  Engineer.  &acramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  Finish  'Work 
of  the  San  Francisco  State  Building. 
Civic  Center,  San  Francisco,  Califor- 
nia." 

(Signed)  W.    F.    McCLURE. 

State   Engineer. 


NOTICE  OF  TIJIE     AND  PLACE     FOR 
RECEIVING  BID.S  FOR  THE 

ERECTION  OF  .\  L.\l  XDRY,  HOS- 
PITAL, MRSES-  HOME.  .VND  RE- 
CONSTRICTION  OF  THE  SERVICE 
KITCHEN  FOR  THE  TRI-COUNTY 
Tl'BERClLOSIS  S.XNITORIl'M  AT 
AHWAHNF.E,  MADERA  COLNTY, 
CALIFORNIA. 


Notice  is  hereby  given  th.it  sealed 
bids  for  the  construction  of  a  laun- 
dry, hospital,  nurses'  home  and  the 
reconstruction  ot  the  service  kitchen 
for  the  Tri-County  Tuberculosis  Sana- 
torium, located  at  Ahwahnee,  Madera 
County,  California,  will  be  received 
tor  the  Tri-<'ounty  Tuberculosis  Sana- 
torium Committee  at  Ahwahnee,  Ma- 
dera County,  California,  up  to  tlie  hour 
of  eleven  o'olurk  A.  1«I.,  of  Sntnrduy 
July  Otb,  1921. 

Plans  and  specifications  for  said 
buildings  may  be  seen  at  the  office 
of  the  County  Clerks  of  Madera,  Mer- 
Qfg  (ind  8tani8!{^\)p    Couiitlon:    &t    tb« 


office  ot  J.  H.  Iloose.  6  and  7,  Ramont 
Building.  Modesto.  California,  and  at 
the  Tri-County  Tuberculosis  Sanator- 
ium at  Ahwahnee.  Madera  County, 
California.  A  charge  of  fifteen  dol- 
lars will  be  made  for  a  set  of  the 
plans  and-  specifications.  Bidders  may 
liid    upon    one   or  all    of   said    buildings. 

Each  bid  must  be  made  upon  blanks 
which  lan  be  obtained  at  the  ottice 
of  J.  H.  Hoose.  6  and  7  Ramont 
Building.  Modesto.  California.  and 
must  be  accompanied  by  a  certified 
check  drawn  to  I  he  order  of  "V.  D. 
W'hitmore.  Chairman  of  the  Tri-County 
Tuberculosis  Sanatorium  Committee, 
and  in  the  sum  of  ten  (10)  per  cent  of 
the  bid  as  a  guarantee  that  the  success- 
ful bidder  will  enter  into  the  necessary 
contract  to  build  said  buildings  accord- 
ing to   the  plans  and  specifications. 

The  committee  reserves  the  right 
to  reject  any  and  all  bids. 

T.  .1.  CRONIN. 
.Secretary        Tri-County        Tuberculosis 
Sanatorium  Committee. 


State  of  Cnlifornin 


California    Hishway    Coninii.s.slo 


NOTICE   TO    CONTR.ACTORS 


SEALED  PROPOSALS  will  be 
I'eceived  at  the  office  of  the  California 
Highway  Commission.  515  Forum  Bldg.. 
Sacramento.    Cal.   until   2  o'clock  p.  in., 

on  July  IS,  at  which  time  they  will  be 
publicly  opened  and  read  for  construc- 
tion in  accordance  with  the  specifica- 
tions therefor,  to  which  special  refer- 
ence is  made,  portions  of  State  High- 
way as  follows: 

Siskivou  County,  between  ITpton  and 
southerly  boundary  (II-Sis-3-A).  about 
10.4  miles  in  length,  to  be  paved  either 
with  Portland  cement  concrete  or 
bituminized  macadam. 

Sonoma  County,  between  Cloverdale 
and  Healdsburg  (IV-Son-1-A).  about 
16.1  miles  in  length,  to  be  paved  either 
with  Portland  cement  concrete  or 
asphalt  concrete. 

Plans  may  he  seen  and  forms  of  pro- 
posals, bonds,  contract,  and  specifica- 
tions ma.v  be  obtained  at  the  said 
office,  and  they  may  be  seen  at  the 
office  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are 
located  at  W'illits.  Dunsmuir.  Sacra- 
mento. San  Francisco,  San  Luis  Obispo. 
Fresno  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,   etc. 

The  Department  of  Engineering 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the  best   interests   of  the  State. 

NEWELL  D.  DARLINGTON. 

CHAS.  A.   WHITMORE. 

GEO.  C.  MANSFIELD. 

California    Highway   Commission. 

AUSTIN  B.  FLETCHER. 

Highway  Engineer. 


JOHN  F.  GALVIN 
June  20,   1921 

♦ 


Secretary. 


NOTICE    TO    CONTR.\CTORS 


SE..\LED  BIDS  will  be  received  bv 
W.  F.  McClure.  State  Engineer.  Forum 
Building,  Sacramento.  California,  up 
to  and  including  12  o'clock  noon,  Fri- 
day, July  22nil,  1921,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  required  for 
the  complete  construction  and  installa- 
tion of  Marble  Work.  Including  Ter- 
razzo  'Work,  for  the  San  Francisco 
State  Building.  Civic  Center.  San 
Francisco.  California,  in  accordance 
with  the  plans  and  specifications 
iherefore.  copies  of  which  may  be  ob- 
tained on  application  to  the  State  De- 
partment ot  Engineering.  Sacramento, 
Califernia. 

Sneh  bids  will  be  received  for  the 
Mitible  Work,  and  must  be  submitted 
.■M  forms  prepared  and  furnished  bv 
I  lie  Slate  Department  of  Engineering. 

Cash,  fi   bidder's  bond,  o)'  f^  c«r(in«rt 


check  i;:  the  sum  or  ten  per  centum 
110%)  of  the  amount  ot  the  bid  must 
accoiiipan.v    each    bid. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
the  plans  and  specifications  to  the 
State  Departirient  of  Engineering,  at 
Sacramento,  California,  in  good  con- 
dition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  to  and  waive  any  infor- 
mailty  in  any  bid   received. 

All  bids  must  be  addressed  to  W.  F. 
McClure.  State  Engineer.  S/acramento, 
California,  and  plainly  mat  ked  on  the 
envelope:  "Proposal  for  Marble  Work 
of  San  Francisco  State  Building,  Civic 
Center.  San  Francisco.  California." 
(Si,.;ncd)  W     F.    McCLURE. 

State    Engineer. 


BIDS    WANTED    FOR    SCHOOL. 
(Four     Roor 


NOTICE    TO    CONTRACTORS 


The  Board  of  Trustees  ot  The  Great 
Western  Grammar  School  District. 
Reedley.  California,  will  receive  sealed 
bids  up  until  2  o'clock  P.  M.,  July  the 
Kith,  at  the  Fink  Grammar  School 
Building,  nfar  Reedley.  California,  at 
which  time  and  place  said  bids  will  be 
opened  and  read  in  public,  for  furnish- 
ing the  required  labor  and  materials 
for.  and  erecting  and  completing  the 
proposed  new  Grammar  School  Building 
in  accordance  with  plans  and  specifica- 
tions prepared  therefore  by  Anton 
Johnson,  of  Kingsburg.  California.  Bids 
will  be  received  separately  for  the  dif- 
ferent segregated  contracts,  as  follows: 

Contract  No.  1. — For  the  Excavating, 
Concrete.  Carpenter  Work.  Millwork, 
etc. 

Contract  No.  2. — For  Masonry  'Work 
and  Terra  Cotta. 

Contract  No.  3. — For  all  Sheet  Metal 
Work. 

No.      4. — For     Composition 


-For     Lathing     and 


Contract 
Roofing. 

Contract     No. 
Plastering. 

Contract  No.  6. — For  Furnishing  and 
Placing  of  Blackboards. 

Contract  No.  7. — For  the  Painting. 

Contract  Xo.  8. — For  Plumbing  and 
Se'wering. 

Contract  No.  9. — For  Electrical  'Work 

Contract  No.  10. — For  the  Heating 
and    Ventilating. 

Certified  check  for  an  amount  not 
less  than  ten  per  cent  (lO^J)  of  amount 
of  bid  should  accompany  eacii  proposal, 
made  payable  to  the  order  of  Mr.  M.  M. 
Chamberlain.  Clerk  of  the  Great  West- 
ern Grammar  School  District,  as  a 
guarantee  that  the  bidder  will,  within 
ten  (10)  days  after  being  notified  of 
the  acceptance  of  his  bid.  enter  into  a 
contract  with  said  Grammar  School 
Board  in  accordance  therewith,  and 
shall  furnish  bonds  as  required  by  the 
specifications.  Said  check  to  be  for- 
feited to  the  said  Grammar  School  Dis- 
trict should  the  bidder  refuse  to  ex- 
ecute Contract  and  furnish  bond  as 
above  mentioned. 

Plans  and  Specifications  for  all  the 
above  work  may  be  seen  in  the  office  of 
Anton  Johnson.  Kingsburg.  California. 

A  deposit  of  $10.00  will  be  required 
from  all  Contractors  receiving  plans. 
Said  deposit  will  be  refunded  when 
plans  and  specifications  are  returned  in 
good    condition. 

By  order  of  the  Board  of  Trustees, 
Great  W'estern  Grammar  School  Dis- 
trict, Reedley,  California,  bv  Mr.  M.  M. 
Chamberlain.  Clerk  of  the  Board  of 
Trustees  of  Great  W'estern  Grammar 
School    District. 

M.  M.   CHAMBERLAIN. 

Dated  June   21st.   1921. 

BIDS 


story     Frnnte     and     Stu<' 
room  Addition) 


NOTICE    TO    CONTRACTORS 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Board  of  Education  of  the  Sacramento 
City  School  District  for  the  complete 
ereotlfln  of  ftltisratlons  nniJ  a4diUon9  to 
n   school   liiituiltijr  In   rtiwordnncft  witj) 
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plans  and  speciflcations  on  file  in  the 
office  of  the  Secretary  of  the  Board  of 
Education  of  the  Sacramento  City 
School  District.  Uoom  300.  City  Hall. 
Sacramento.  California,  and  also  in  the 
ofticc  of  Hemmings-  'eUrseii-Ilu'lMutt- 
Inc,  Architectural  and  Kngineering 
Commi.ssion.  Sacranunto  Klementary 
Schools,  third  lloor  of  City  l^ihrary.  'Jlh 
and    I   Streets.   Sacramento.   California. 

The  said  school  building  is  to  be 
er>.-cted  on  the  property  owned  by  the 
School  District,  at  7th  and  8th.  F  and 
Streets.  xHuated  in  the  '"ity  of  Sacra- 
mento. Slate  of  California. 

On  a  deposit  of  $10.00  with  the  Board 
of  Kducation.  or  the  Architectural  and 
Engrineerin^  Commission,  complete  sets 
of  plans  and  specifications  may  be  had 
by  any  prospective  bidder,  and  retained 
for  a  period  of  15  days.  The  deposit 
will  be  returned  to  the  bidder  on  the 
return  of  the  plans  and  speciflcations 
in   (rood  condition. 

Bids  must  be  made  on  projiosals  ob- 
tained at  the  office  of  the  Architectural 
and  Engineering  Commission,  and  be 
signed  by  the  bidder,  accompanied  by  a 
certified  check  for  at  least  10%  of  the 
amount  of  the  bid  or  proposal,  certified 
to  by  some  responsible  bank  or  banker, 
and  made  i)ayablc  to  the  Secretary  of 
the  Board  of  Education  of  the  Sacra- 
mento City  School  District,  said  check 
to  be  forfeited  to  and  retained  by  the 
School  District,  should  the  party  or 
parties  lo  whom  the  contract  shall  be 
awarded  fail  to  enter  into  the  contract 
after  the  award,  or  to  give  bonds  as 
required.  Bids  must  be  plainly  marked 
on  the  e.Nterior  "Proposal  for  Additions 
and  Alterations  to  McKinley  School 
Building." 

All  bids  must  be  filed  with  the  Secre- 
tary of  the  Board  of  Education  of  the 
Sacramento  City  School  District,  liooni 
300.  City  Hall.  Sacramento.  California, 
not  later  than  10  oVIook  A.  M.,  AVcdnrx- 
<lny.  July  1.3tb,  10::i. 

The   Board   ol    Education   of    the   Sac- 
ramento  City   School    District    reserves 
the  right  lo  reject  any  and  all   bids. 
BOARD    OF    EDUCATION. 
Sacramento  City  School  District, 

Chas.  C.   Hughes.   Secretary. 


XOTICE    TO    COXTRACTOUS 


NOTICE  IS  HEREBY  GIVEX  that 
sealed  bids  will  be  received  by  the 
Board  of  Education  of  the  Sacramento 
City  School  District  for  the  complete 
erection  of  alterations  and  additions  to 
a  school  building  in  accordance  with 
plans  and  specifications  on  file  in  the 
office  of  the  Secretary  of  the  Board  of 
Education  of  the  Sacr^nnento  City 
.School  District.  Room  300.  City  Hall. 
Sacramento.  California,  and  also  in  the 
office  of  Hemmings-I'etersen-Hudnutt- 
Inc.  Architectural  and  Engineering 
Commission.  Sacramento  Elementary 
Schools,  third  floor  of  City  Library.  9th 
and    I   Streets.   Sacramento.  California. 

The  said  school  building  is  to  be 
erected  on  the  property  owned  by  the 
School  District,  on  G  Street,  between 
27th  and  28th  Streets,  situated  in  the 
City  cf  Sacramento.  State  of  Calif'<rnia. 

On  a  deposit  of  $10.00  with  the  Board 
of  Education,  or  the  Architectural  and 
Engineering  Commission,  complete  sets 
of  plans  and  specifications  may  be  had 
by  any  prospective  bidder,  and  retained 
for  a  period  of  15  days.  The  deposit 
will  be  returned  to  the  bidder  on  the 
return  of  the  plans  and  speciflcations 
in   good  condition. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Architectural 
and  Engineering  Commission,  and  he 
signed  by  the  bidder,  accompanied  by  a 
certified  check  for  at  least  10%  of  the 
amount  of  the  birl  or  prfiposal.  certified 
to  by  some  responsible  bank  or  banker. 
•"kI  made  payable  to  the  Secretary  of 
the  Board  of  Education  of  the  Sacra- 
mento City  School  District,  said  check 
to  be  forfeited  to  and  relaiiicd  by  the 
School  District,  should  the  parly  or 
parties  lo  whom  the  contract  shall  be 
awarded  fall  to  enter  into  the  contract 
after  the  award,  or  to  give  bonds  as 
rerjuired.  Bids  must  be  plainly  marked 
on  the  exterior  "Proposal  for  Additions 
and  Alterations  to  Marshall  School 
Rullding." 

A|)  bids  must  be  filed  with  the  Secre- 


tary of  the  Board  of  Education  of  the 
Sacramento  Cily  School  District.  Room 
300.  City  Hall.  Sacramento.  California, 
not  later  than  lU  o'clock  A.  M.,  Al'ednea- 
iliiy.  .Inly   l.tth,  1021. 

The  Board   of  Education    of   the   Sac- 
laiTiento    City    School    District    reserves 
the  right   to  reject  any  and  all   bids. 
BOARD    OF    EDUCATION. 
.Sacramento  City  .School  District. 

Chas.   c.    Hughe.*.   Secretary. 


ItlDS      «A\'I 
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.\OTI<-E    TO    COXTKACTOHS 

.NOTICE  IS  HEREBY  GIVEN  that 
.■sealed  bids  will  be  received  by  the 
Board  of  Education  of  the  Sacramento 
City  School  District  for  the  complete 
erection  of  alterations  and  additions  to 
a  school  building  in  accordance  with 
plans  and  specifications  on  file  in  the 
office  of  the  Seeret.ary  of  the  Board  of 
Education  of  the  Sacramento  City 
.School  District.  Room  300.  City  Hall. 
Sacramento.  California,  and  also  in  tfie 
office  of  Ilemmings-Petersen-Hudnutt- 
Inc.  Architectural  and  Engineering 
Commission.  Sacramento  Elementary 
School.s.  third  floor  of  City  Library,  9th 
and  I  Streets.   Sacramento.   California. 

The  said  school  building  is  to  be 
erected  on  the  property  owned  by  tfie 
School  District,  on  Q  Street,  between 
4th  and  oth  Streets,  situated  in  the 
City  of  Sacramento.  Slate  of  California. 

On  a  deposit  of  $10.00  with  the  Board 
of  Education,  or  the  Architectural  and 
Engineering  Commission,  complete  sets 
of  plans  and  specifications  may  be  had 
by  any  prospective  bidder,  and  retained 
for  a  period  of  15  days.  The  deposit 
will  be  returned  to  the  bidder  on  the 
return  of  the  plans  and  speciflcations 
in  good  condition. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Architectural 
and  Engineering  Commission,  and  be 
signed  by  the  bidder,  accompanied  by  a 
certified  check  for  at  least  10%  of  the 
amount  of  the  bid  or  proposal,  certified 
by  some  responsible  hank  or  banker, 
and  made  payable  to  the  Secretary  of 
the  r.oard  of  Education  of  the  Sacra- 
mento City  School  District,  said  check 
to  be  forfeited  to  and  retained  by  the 
School  District,  should  the  party  or 
parties  to  whom  the  contract  shall  be 
awarded  fail  to  enter  into  the  contract 
after  the  award,  or  to  givt  bonds  as 
required.  Bids  must  be  plainly  marked 
on  the  exterior  "Proposal  for  Additions 
and  Alterations  to  Lincoln  School 
Building. 

All  bids  must  be  flied  with  the  Secre- 
iary  of  the  Board  of  Education  of  the 
.~acraiTiento  .City  School  District.  Room 
.'•OO.  City  Hall.  Sacramento.  California, 
i!Ot  later  than  10  o'clock  A.  M.,  Wednes- 
day. July  i:!th,  ii)::i. 

The    Board    of  Education    of   the   Sac- 
'.-imcnto    City    School    District    reserves 
the  right   to  reject  any  and  all  bids. 
BOARD    OF    EDUCATION. 
Sacramento  City  School  District. 

Chas.  C.   Hughes,  Secretary. 


IIIIIS 


XOTlfE    TO    COXTRACTOlt.S 


Office    of    the 

Secretary    of    the    Board    of    Education 

of   the    City    of   Oakland 

Sealed  bids  will  be  received  by  the 
Secretary  of  the  Board  of  Education 
of  the  City  of  Oakland,  at  his  office 
at  the  Cily  Hall.  Oakland.  California. 
until  Mondny,  tbe  11th  dny  of  July, 
1021,  at  3  o'clock,  P.  St.,  of  said  day, 
Ih.>  day  when  said  bids  will  be  open- 
ed, for  the  construction  of  a  concrete 
culvert  in  Lyon  Creek  at  East  Eleventh 
Street  and  Sixty-sixth  Avenue  on  the 
property  of  the  Oakland  Board  of  Ed- 
ucation. Lockwood  schoolgrounds.  Oak- 
land. California. 

Separate  bids  will  be  received.  (1) 
for  I  he  general  work.  (2)  for  the 
pluniliing  work.  (3)  for  the  healing 
and  ventilating  work,  and  (4)  for  the 
electrical    work. 

Plans  and  specifications  for  said 
work  are  on  file  at  the  office  of  the 
Sior.iary  of  the  Board  of  Education, 
and  at  the  office  of  the  Chief  of  Con- 
siruclioii.  357  I2tli  Street,  Oakland. 
California 


On  a  deposit  of  Twenty-five  Dollars 
($L'3.00)  complete  sets  of  said  plans 
and  speciflcations  may  be  had  by  any 
l.rospeclive  bidder.  These  mav  be 
retained  for  a  period  of  fourteen  (14) 
days.  If  these  plans  and  speciflcations 
are  not  returned  within  said  period, 
or  it  they  be  mutilated,  the  said  de- 
posit may  be  retained  by  the  said 
School  District  as  agreed  and  liqui- 
dated damages  for  said  detention  and 
mutilation. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Chief  of 
Construction,  and  be  signed  by  the 
bidder,  accompanied  bv  a  certified 
check  for  at  least  ten  per  cent  (10';;i 
of  the  amount  of  the  bid  or  propo.sal, 
certified  to  by  some  responsible  bank 
or  banker,  and  made  payable  to  Lloyd 
D.  Barzec.  Secretary  of  the  Board  of 
■education,  to  be  retained  by  the  said 
.School  District  as  agreed  and  liciui- 
dated  damages  should  the  party  or 
parlies  to  whom  the  contract  should 
be  awarded  fail  to  enier  into  the  con- 
tract after  the  award,  or  to  give 
bonds  required  for  the  faithful  per- 
formance of  the  contract,  or  any  bond 
required   by   law. 

Bids  will  be  opened  by  the  Board  of 
said  district  on  Monday.  .lulv  11.  1921. 
at  the  hour  of  5:00  P.  M..  in  the  Board 
lloom.  211  Second  Floor  of  said  City 
Hall   in  said   Cily  of  Oakland. 

The  Board  reserves  the  right  lo  re- 
ject any  or  all   bids. 

LLOYD    D.    BARZEE. 
Secretary    of    the    Board    of    Education. 


XOTICE    TO    rOXTRACTORS 


SEALED  P  R  O  P  A  S  A  L  S  will  be 
received  at  the  office  of  the  California 
Highway  Commission,  .^l.i  Forum  KIdg.. 
Sacramento.  Cal..  unlil  2  o'riork  p.  m., 
on  .Inly  25,  at  which  time  they  will  be 
publicly  opened  and  read,  for  construc- 
tion in  accordance  with  the  speciflca- 
tions therefor,  to  wliich  special  refer- 
ence is  made,  portions  of  State  High- 
way   as   follows: 

Humboldt  County  across  Bear  tiolch. 
near  Garberville  (I-Hum-1-B).  a  rein- 
forced concrete  bridge  about  247  ft. 
long  having  a  main  arch  span  of  123 
ft.  in  the  clear,  and  two  approaches, 
one  of  three  girder  spans  of  about  23 
ft.  each,  and  one  of  one  girder  span 
of  about  24  ft.,  with  the  necessary 
abutments,    piers    and    retainint;    walls. 

Siskiyou  County  (II-Sis-3-B)  three 
reinforced  concrete  girder  bridsres  as 
follows:  Across  I'arks  t'reek  near 
Weed,  a  bridge  corsisting  of  two  spans 
of  32  ft.  each;  across  WiMow  Creek 
near  Gazelle,  a  bridge  consisting  of 
two  spars  of  32  ft.  each:  across  Sliasta 
P.iver  near  Edgewood.  a  bridge  con- 
sisting of  two  spans  of  40  ft.  each. 
together  with  the  necessary  piers  and 
abutments  for  each  bridge. 

Plans  may  be  seen  and  forms  of  pro- 
posals, lionds.  contract,  and  specifica- 
tions may  be  obtained  at  the  said 
office,  and  they  may  he  seen  at  the 
office  of  the  Division  Engineers  ac  Los 
Angeles  and  San  Francisco,  .and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  olHces  are 
located  at  Willits.  Dunsmuir.  Sacra- 
mento, San  Franci.sco.  San  Luis  Obispo. 
Fresno    and    I.,os    .Angeles. 

No  hid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
".Votice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be  done.   etc. 

The  Department  of  Engineering 
reserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the    best    interests    if    i  Iw    State. 

.VEWELL    1>     li.MtLI.VGTO.V. 
CHAS.    A.    WIIIT.MOUE. 
GEO.    C.    .MA.V.SI-IELD. 
I  'alifornia    Hi 
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BUILDING     AND     ENGINEERING     NEWS 


CORCORAN  GRAMMAR  SCHOOL, 

BUILDING 


NOTICE    TO    CONTRACTORS 


The  Board  of  Trustees  of  the  Cor- 
coran Grammar  School  District.  Cor- 
coran, California,  will  receive  sealed 
proposals  up  to  July  20th,  12  o'clock 
Noon,  tiKil,  at  the  office  of  Strong:  & 
Dapron,  at  which  time  and  place  said 
liids  will  he  opened  and  read  in  puhlic, 
for  furnishing'  the  required  labor  and 
materials  for,  and  erecting  and  com- 
pleting tlie  proposed  new  grammar 
school  building  in  accordance  witTi 
plans  and  specifications  prepared 
therefor  liy  Renfro  &  Michael,  Archi- 
tectural Designers  and  Engineers, 
Room  10,  First  National  Bank  Building. 
Portervillc,  California.  Bids  will  be  re- 
ceived for  the  different  contracts  as 
follows: 

(-'ontract  No.  1.  Excavation.  Con- 
crete. Masonry.  Iron  Work.  Tile  Roof- 
ing, Composition  Roofing.  Interior  and 
Kxterior  Plastering.  Blackboards. 
Painting  and   Carpenter   Work. 

Contract  No.  2.  Sheet  Metal  Work. 
Plumbing,  Heating,  Pipe  Railing  and 
Sewer,  Etc. 

Contract  No.  3.  Electric  Wiring  and 
Fixtures. 

Cashier's  or  certified  check  for 
bidder's  bond  for  an  amount  not  less 
than  five  per  cent  (5%)  of  amount  of 
l>id  shall  accompany  each  proposal, 
drawn  payable  to  the  order  of  Lotta 
Drown.  Clerk  of  the  Board  of  Trus- 
tees. Corcoran  Ci»-ammar  School  Dis- 
trict, as  a  guarantee  that  the  bidder 
will  within  ten  (10)  days  after  being 
notified  of  the  acceptance  of  his  bid. 
enter  into  contract  with  said  Gram- 
mar School  Trustees  in  accordance 
therewith.  and  shall  furnish  the 
surety  l)onds  as  required  by  the  speci- 
fications. Said  check  or  bond  to  be 
forfeited  to  the  said  Grammar  School 
Trustees  should  the  bidder  fail  to 
execute  contract  and  furnish  bond  as 
above  mentioned. 

All  bids  to  be  made  out  on  forms 
furnished  bv  llenfro  &  Michael,  Ar- 
chitects. 

Plans  and  specifications  for  all  the 
above  work  may  be  seen  at  the  office 
of  Renfro  &  Michael,  First  National 
Rank    Building,    Porterville,    California. 

The  said  Grammar  School  Board  re- 
serves the  right  to  reject  any  or  all 
bids,  and  to  waive  any  informality  in 
any  bid   received. 

By    order    of    the    Board    of    Trustees, 
Corcoran      Grammar      School      District, 
Corcoran,   California. 
Dated.  June  24th.   1921. 

By    LOTTA    DROWN,    Clerk. 
Board    of  Trustees.   Corcoran    Grammar 
School    District. 


S.    p.     ARCHITECTS     ENDORSE 
PROPOSED    IMPROVEMENTS 


"Unqualified  approval"  of  the  pro- 
posed betterment  of  communications 
between  the  bay  cities  and  San  Fran- 
cisco, including  the  extension  of  roads 
in  the  Peninsula,  the  leveling  of 
Rincon  Hill  for  an  industrial  area 
and  the  adoption  of  zoning  laws,  is 
expressed  in  resolutions  passed  at 
their  last  meeting  by  the  governors 
of  the  San  Francisco  chapter  of  the 
American  Institute  of  Architects. 
The  resolutions  declare  that  the 
chapter  offers  its  fullest  assistance 
and  co-operation  to  the  end  that  the 
"aesthetic  requirements  of  design  and 
environment"  be  met  in  the  plans  so 
as  to  safeguard  the  artistic  reputation 
established  by  the  Panama-Pacific  fair 
for   the  city. 


FABRICATING        SHOP        CONTRACTS 
DirRING  MONTH   OP   MAY 

The  records  of  the  Bridge  Builders 
&  Structural  Society,  from  reports 
collected  by  its  secretary,  show  that 
during  the  month  of  May,  1921,  50,800 
tons  of  fabricated  structural  steel 
were  contracted  for  throughout  the 
United  States.  2,S  per  cent  of  the  entire 
capacity  of  the  bridge  and  structural 
shops  of  the  country, 


Hydro-Electric  Developments  Urged 

for  an  Industrial  California 


By    NORMAN    H.    SLOANE 
Mgr.    California    Industries    Assn. 


l^ower  will  determine  the  future  of 
California.  The  history  of  California 
has  been  a  story  of  the  reclamation  of 
deserts  and  of  the  development  of  a 
great  agricultural  State,  but  California 
is  now  called  upon  to  determine 
whether  it  will  remain  simply  an 
agricultural  State  or  whether  it  will 
enter  a  period  of  commercial  and  in- 
dustrial   development. 

The  prerequisites  for  such  develop- 
ment are  here.  Raw  materials  for 
fabrication  are  produced  in  abundance. 
The  location  of  California  and  its  ex- 
cellent harbor  facilities  make  the 
physical  problem  of  the  development 
of  foreign  trade  comparatively  simple. 
Production  can  be  carried  on  the  year 
round  in  open  air  plants.  The  climatic 
attractions  of  California  will  draw  a 
sufficient  labor  supply  to  the  State  if 
industries   are   developed. 

The  benefits  to  be  derived  from  the 
diversification  of  the  economic  efforts 
of  the  people  of  this  State  have  been 
brought  into  clear  relief  by  the  expe- 
rience of  the  last  six  months.  The 
difficulties  which  agriculturists  have 
encountered,  whether  growers  of  rice, 
fruits,  beans,  cotton,  wheat,  barley, 
hops  or  live  stock,  would  have  closed 
the  doors  of  prosperity  to  any  less 
favored  State.  Permanent  prosperity 
cannot  be  assured  as  long  as  Cali- 
fornia remains  strictly  agricultural. 
Transportation  rates  are  tending  to 
stifle  California's  agriculture.  No  mat- 
ter what  relief  is  given,  the  fact  re- 
mains that  the  raw  products  of  this 
State  must  absorb  the  cost  of  the 
longest  railroad  haul  in  the  country 
if  they  are  to  be  sold  in  eastern 
markets. 

In  other  words,  California  has  about 
reached  the  maximum  stage  of  its 
development  in  population  and  wealth 
if  agriculture  is  to  remain  the  one 
large  industry  of  the  State.  The  next 
ten  years  will  determine,  therefore, 
what  the   future   of  this  State   will   be. 

If  growth  is  to  continue  through  the 
development  of  industrial  life,  there 
are  many  problems  to  solve.  Markets 
for  finished  goods  must  be  opened  on 
both    the    eastern    and    western    coasts 


of  the  Pacific  Ocean.  Transportation 
facilities  to  consuming  points  must  be 
created.  Capital  must  fiow  to  this 
State  in  increasing  amounts.  But.  first 
and  foremost.  hydro-electric  power 
must  be  developed.  There  can  other- 
wise   be   no   industrial   California. 

California  is  both  fortunate  and  un- 
fortunate in  its  power  situation.  Such 
coal  deposits  as  are  available  are  com- 
paratively small.  In  the  past  oil  has 
acted  as  the  substitute  for  coal  in  the 
development  of  power  in  California. 
Now.  however,  there  are  unmistakable 
signs  that,  as  our  population  increases, 
it  will  be  neces,sary  to  very  materially 
conserve  the  existing  supplies  of  Cali- 
fornia petroleum — this  in  spite  of  pres- 
ent   increased    production. 

There  is  a  bright  side  to  this  situa- 
tion. The  basis  for  the  development 
of  an  almost  inexhaustible  supply  of 
cheap  industrial  power  is  found  in  the 
vast  potential  supplies  of  hydro- 
electric power  provided  by  the  rain 
and  snow  of  the  mountains  and  the 
sufficiently  forceful  drop  furnished  by 
the  natural  terraine  of  the  mountain 
sides  of  this  State.  Every  additional 
inch  of  water  which  is  corralled  for 
the  development  of  hydro-electric 
power,  not  only  increases  the  power 
available  for  the  industries  of  this 
State,  but  also  provides  an  additional 
inch  of  water  for  irrigation. 

Such  development  will  be  the  only 
answer  which  can  be  given  the  pros- 
pective manufacturer.  Such  develop- 
ment will  determine  w^hether  Cali- 
fornia will  tend  to  stagnate  as  an 
agricultural  State  or  whether  it  will 
open  the  doors  for  the  development  of 
a  great  commercial.  industrial  and 
agricultural    State. 

The  hydro-electric  problem  is  the 
problem  of  every  citizen  of  the  State 
of  California.  The  burden  of  the 
development  cannot  be  carried  by  the 
few  men  interested  in  the  utility  cor- 
porations of  California.  In'tellig'ent 
public  co-operation  with  the  utilities 
which  are  attempting  to  develop  the 
power  necessary  to  meet  the  needs  of 
the  State  of  California,  supplemented 
by  intelligent  public  supervision  of 
the  utility  companies,  will  clear  the 
way  for  industrial  development  and 
continued  growing,  healthy  prosperity 
in    the   State   of  California.    , 


CALIFORNIA    WEEKLY    BANK 
CLEARINGS 


Bank    clearing 
California    Develor 
several    clearing 
week    ending    Jur 
the      amount    of 
from    the    amount 
spending  week   las 


as    reported    to    the 

Dpment    Board    by    the 

house    cities    for    the 

;    23.     1921,    showing 

ncrease    or    decrease 

reported    the    corre- 

ist  year: 

Increase 
San  Francisco  .$119,800,000  *$41.500,000 
Los     Angeles...      80.751.000  4.790,000 

Oakland      9,075.795  *846,774 

Sacramento     .,.         4,266,524        *1, 406, 329 

Fresno     3,116,389  311,006 

Pasadena     2,974,177  1.163.597 

Bakersfield      ...        1.196,059  10,926 

Santa     Rosa 288,987  •108,063 

Whittier     381,725 

Modesto     585,975  *256,423 

San    Bernardino        1,142,477 
•  Decrease 


"The  engineer  of  today  is  the  right- 
hand  man  of  the  scientist  in  trans- 
forming thoughts  into  service." — 
From  an  address  of  Charles  H.  Mac- 
Dowell.  president  of  the  AVestern  So- 
ciety  of   Engineers. 


The  production  of  lithium  minerals 
in  1920  was  confined  to  shipments  of 
lepidolite  from  the  Stewart  mine  at 
Pala.  San  Diego  County.  Calif.,  and 
spondumene  from  the  Etta  and  Swan- 
zey  mines  near  Keystone.  Pennington 
County,  S.  Dakota.  The  lepidolite  was 
used  in  the  manufacture  of  glass  and 
the  spodumene  in  the  manufacture  of 
various  chemicals.  The  total  quantity 
of  these  two  minerals  reported  to  the 
United  States  Geological  Survey,  De- 
partment of  the  Interior,  as  used  for 
manufacturing  purposes  in  1920  was 
11,696  short  tons,  valued  at  $173,002; 
in  1919,  6,287  short  tons,  valued  at 
$115,000. 


A  little  contractor  usually  has  to 
work  hard  to  meet  his  payroll,  and  so 
does  the  big  contractor  with  his  big 
payroll. 

The  membership  of  the  Surveyors' 
Institute  of  Great  Britain  which  in 
18S2  .-ilood  ill  772  now  totals  upwards 
of    5000. 


Standardization  of  Products  Sought 
by  U.  S.  Commerce  Body 


Construction  Analyzed  by 

the  U.  S.  Commerce  Chamber 


The  subject  of  standardization  of 
luuiiufactured  products  as  a  means  of 
promoting  efficiency  and  eliminating 
waste  is  proposed  by  the  American 
delegation  as  a  question  for  discussion 
It  the  first  annual  meeting  of  the  In- 
T'ai'o-nl  Chamlicr  of  Oommerce  in 
London  this  month. 

A  report  on  fabricated  production  in 
lit-  United  States,  which  will  be  pre- 
.  nted  at  the  conference,  was  made 
uljlic  recently  by  the  American  See- 
on  of  the  International  Chamber. 
STiindardization    is   strongly   urged. 

"In  the  lack  of  standards  and  ex- 
cessive variety  in  production  of  com- 
modities is  found  the  prime  cause  of 
stagnant  stocks  of  commodities  and 
congestion  in  distribution."  the  Ameri- 
can  Committee  says. 

"The  efforts  of  the  United  States 
government  with  the  co-operation  of 
industry  in  reducing  this  variety 
durinK  the  war  gave  evidence  of  the 
practicability  of  such  an  undertaking 
and  the  benefits  to  industry. 

"Standardization  in  the  United 
States  as  referred  to  in  the  report  is. 
at  present  confined  to  private  initative 
except  as  the  work  of  engineering  so- 
ciptics  and  the  Bureau  of  Standards  of 
the  federal  government  maintained  by 
the   United   States. 

'•Efforts  are  now  being  made  to  co- 
ordinate this  work,  at  least  to  bring 
the  adoption  of  agreed  upon  standards. 
The  Siandardization  of  fabricated  pro- 
ducts through  elimination  of  excess 
varifty,  is  still  being  considered  by 
certain  industries,  aided  by  their  com- 
mercial organizations.  It  is  also  being 
considered  by  the  Fabricated  Produc- 
tion Department  of  the  Chamber  of 
Commerce  of  the  United  States. 

"There  is  much  opportunty  in  the 
proper  treatment  of  this  subject  to 
promote  greater  efficiency  in  produc- 
tion and  to  eliminate  duplication  and 
waste,   such   as: 

"Through  the  adoption  of  engineer- 
ing standards  as  far  as  possible  by 
mutual    recognition. 

"Through  co-operation  in  the  elimi- 
nation of  unnecessary  variety,  styles 
and  sizes  and  kinds  in  commodity 
lines." 

The  American  Committee  on  Fabri- 
cated Production  is  composed  of:  Alba 
13.  Johnson.  .500  North  Broad  St.,  Phil- 
adelphia, Pa..  Chairman;  E.  W.  Mc- 
("ullough.  Manager  Fabricated  Produc- 
tion Department.  Chamber  of  Com- 
merce of  the  United  States.  Washing- 
ton. D.  <_■..  Secretary:  Edward  F.  Carry, 
President,  Haskell  &  Barker  Car  Com- 
pany, Chicago.  111.;  E.  A.  S.  Clarke, 
President,  Consolidated  Steel  Corpora- 
tion, Xew  York:  F.  C.  Furlow,  Presi- 
dent, Otis  Elevator  Company,  New 
your.  X.  Y.:  Xoble  F.  Hoggson.  Hog- 
gson  Brothers.  New  York;  James 
Inglis.  President  American  Blower 
Company.  Detroit,  Mich.:  Charles  F. 
Lang.  President,  Lakewood  Engineer- 
ing Company,  Cleveland,  Ohio;  Alex- 
ander Leggc,  Vice  President  and  Gen. 
Mgr..  International  Harvester  Com- 
pany. Chicago,  111.;  E.  G.  Miner.  Presi- 
dent. The  Ptaudler  Company,  Roches- 
ter. N.  Y.:  John  J.  Raskob.  Vice  Presi- 
dent E.  I.  DuPont  de  Nemours,  Wil- 
mington, Del.:  Harry  I.  Thayer, 
President,  The  Tanners  Council  of  the 
United  States  of  America,  Boston, 
Mass.;  E.  P.  Thomas,  President  United 
States  Steel  Products  Company,  New 
York;  Col.  John  R.  Wiggins,  President, 
John  U.  Wiggins  &  Company,  Phila- 
delphia, Pa.;  Clarence  M.  WooUey, 
President,  American  Radiator  Com- 
pany, New  York:  W.  H.  Woodin,  Presi- 
dent, American  Car  &  Foundry  Com- 
pany, New  York. 


In  a  special  report  issued  June  17 
by  the  Committee  on  Statistics  and 
Standards  of  the  United  States  Cham- 
ber of  Commerce,  of  which  A.  W. 
Douglas  of  St.  Louis  is  chairman,  the 
total  national  wealth  of  the  United 
States  is  estimated  at  $28S,464.000.000, 
of  which  $77,321,000,000  or  26.8%  is 
represented  by  the  construction  indus- 
try. The  report  presents  an  analysis 
of  the  relationship  of  construction  to 
the  basic  industries  of  the  nation  in- 
cluding manufacturing,  mining,  trans- 
portation, agriculture,  trade  and 
finance,  and  concludes  that  construc- 
tion as  a  key  industry  should  be  classi- 
fied separately  as  one  of  the  Nation's 
basic   industries. 

25   Per  Cent   of  Manufacturing:   for 
Constmctlon 

The  report  shows  that  in  1914  one 
quarter  of  the  276.000  manufacturing 
concerns  employing  10.658,000  workers 
with  an  annual  payroll  of  $5,368,294,000 
and  an  annual  output  worth  $25,000,- 
000,000,  was  devoted  to  construction 
products. 

In  1920  90  per  cent  of  all  iron  ore. 
copper  and  zinc,  and  95  per  cent  of  all 
lead  mined  was  consumed  by  construc- 
tion. Twenty  per  cent  of  the  bitumin- 
out  coal  and  5  per  cent  of  the  anthra- 
ous  coal  and  5  per  cent  of  the  anthra- 
turers  of  construction  materials,  by 
the  railroads  In  transporting  these 
products,  and  by  traction  lines  and 
public  service  corporations  in  service 
corporations  in  service  to  construc- 
tion workers.  A  rough  estimate  of  the 
value  of  these  minerals  is  $4,400,000.- 
000  engaging  more  than  1.000,000 
workers  at  an  annual  wage  of  approxi- 
mately   $1,000,000,000. 

Twenty-five  per  cent  of  the  freight 
transported  by  the  railroads  is  con- 
struction  materials. 

Eleven   Millions   Depend  on 
ConRtructlon 

11,000.000  persons,  either  as  workers 
or  as  members  of  workers'  families 
are  estimated  to  derive  their  living 
from    construction,     either    directly    or 


through  manufaoturincT  and  mining 
products  used  in  the  construction  in- 
dustry. The  support  given  to  agri- 
culture and  to  trade  by  th--  annual 
expenditures  of  this  great  number  of 
persons  is  estimated  at  more  than 
$5,000,000,000  for  rent,  fuel.  food, 
clothing,  furnishings,  recreation,  etc. 
Hnlf  of  >'en'  Cnpltnl  iNMueH  for 
Constrnetion 

New  capital  issues  during  1920  so 
far  as  reported  totaled  $4,545,000,000, 
consisting  of  State,  municipal,  railroad 
and  industrial  securities,  of  which  It 
is  estimated  50%  were  issued  for  con- 
struction jn  one  form  or  another.  A 
considerable  portion  of  the  new  cap- 
italization went  to  pay  oft  maturing 
obligations,  which  were  reflected,  how- 
ever. In  past  construction  to  a  large 
extent. 

Even  this  estimate  does  not  cover 
the  whole  field.  It  excludes  indebted- 
ness of  the  Federal  Government  for 
construction,  for  which  sgeregation  is 
difficult,  and  does  not  include  issues  of 
foreign  governments  or  municipalities 
in  this  country,  the  proceeds  of  which 
were  to  be  used  for  improvement  and 
extension  of  their  public  undertakings. 
This  sum  also  is  short  a  huge  amount 
of  expenditure  for  new  construction 
because  a  great  amount  of  expenditures 
for  additions  to  plant,  structures,  etc.. 
is  paid  out  of  earnings  and  surplus  and 
does  not  figure  in  the  investment 
market.  With  all  these  figures  at 
hand  it  appears  that  24%  of  the  year's 
capital  accumulations,  and  probably 
50%  of  the  national  savings  annually 
go  to  construction. 

Constmction — \    Basic    Industry 

Based  on  this  analysis,  the  report 
concludes  that  the  construction  indus- 
try is  a  unique  barometer  of  the  state 
of  business  in  all  Industry  and  as  such 
deserves  a  separate  classification 
among  the  basic  indu.'^tries  of  the 
Nation  on  a  par  with  agriculture, 
mining,  manufacturing,  transportation 
and  communication,  commerce  and 
finance. 


S.     F.     Jl'\E     BlILDING     SUMMARY 


Following  is  a  report  of  the  build- 
ing operations  for  the  month  of  June, 
1921.  as  shown  by  the  records  of  the 
Bureau  of  Building  Inspection  of  the 
Department   of   Public   Works: 

No.   of 

Class  Permits  Cost 

"A"  1         »     1.400 

■■B"  1  125,000 

"C"  4  77,500 

Frames  76  269,430 

Alterations  391  275.882 

Public  Bldgs.  2  201,753 


Total  475         $950,965 

During  the  month  of  June,  1920,  the 
records  of  the  department  show  a  total 
of  480  permits  issued,  representing  im- 
provements estimated  to  cost  $1,949,- 
692. 


SIPER-POAVER      PLANT      PROPOSED 
.4T    PORTL.4ND 

A  super-power  plant,  which  would 
mean  consolidation  of  all  power  re- 
sources and  the  construction  of  a  giant 
transmission  line  through  the  North- 
west, is  being  considered  by  engineer- 
ing authorities  from  various  parts  of 
the  country,  who  are  now  in  the 
vicinity  of  Portland  investigating  the 
feasibility  of  the  proposition.  At  a 
meeting  held  In  Portland  a  survey 
committee  of  engineers  was  organized 
and  upon  the  results  of  the  coijimlttee's 


investigation  will  depend  the  decision 
as  to  whether  the  project  will  be 
carried  out.  Eastern  industrial  and 
power  concerns  have  professed  faith 
in  the  super-power  transmission 
theory. 


FEDERAL    AID    FOR    TWEXTV-FOIR 
ST.VTE     ROAD     PROJECTS 

Continuation  of  the  policy  of  aiding 
the  State  of  California  in  improving 
the  highways  of  this  state  is  an- 
nounced. The  United  States  Bureau  of 
Public  Roads  has  signed  with  the 
State  Highway  Commission  for  the  ex- 
penditure of  the  remaining  money  in 
the  allotment  of  $2,896,071.77  given  to 
California  under  the  1921  allotment  of 
Federal  roads  moneys.  The  money 
will  be  spent  on  twenty-four  State 
highway     projects     in     California. 

All  of  the  money  available  for  Cali- 
fornia under  the  ivil  allowance  Is 
actually  allotted  to  work  under  way 
or  agreed  upon.  The  money  that  will 
be  available  under  the  1922  budget 
will  have  been  spent  or  agreed  upon 
before    June    30,    1922. 


"There  certainly  is  no  question  as 
to  the  advisability  in  this  country  of 
our  having  more  permanent  buildings, 
buildings  that  would  avoid  the  fire 
hazaril  and  the  loss  from  fire  that  we 
are  suffering  today."  E.  T.  Meredith. 
Ex-S<'cretary   of  Agrlcultuie. 


14 


16 


BUILDING     AND     ENGINEERING     NEWS 


CORCORAN  GRAMMAR  SCHOOL, 

BUILDING 


NOTICE   TO    CONTRACTORS 


The  Board  of  Trustees  of  the  Cor- 
coran Grammar  School  District,  Cor- 
coran, California,  will  receive  sealed 
proposals  up  to  July  20th,  13  o'clock 
Noon,  13>31,  at  the  office  of  Strong  & 
Dapron,  at  which  time  and  place  said 
iiids  will  l)e  opened  and  read  in  public, 
for  furnishing-  the  required  labor  and 
materials  for,  and  erecting  and  com- 
pleting tlie  proposed  new  grammar 
school  building  in  accordance  witTi 
plans  and  specifications  prepared 
therefor  by  Renfro  &  Michael.  Archi- 
tectural Designers  and  Engineers, 
Room  10.  First  National  Bank  Building, 
Porterville,  California.  Bids  will  be  re- 
ceived for  the  different  contracts  as 
follows: 

Contract  No.  1.  Excavation,  Con- 
crete. Masonry.  Iron  Work.  Tile  Roof- 
ing, Composition  Roofing,  Interior  and 
Kxterior  Plastering,  Blackboards, 
Tainting  and   Carpenter   Work. 

Contract  No.  2.  Sheet  Metal  Work, 
riumbing.  Heating.  Pipe  Railing  and 
Sewer.  Etc. 

Contract  No.  3.  Electric  Wiring  and 
Fixtures. 

Cashier's  or  certified  check  for 
bidder's  bond  for  an  amount  not  less 
than  five  per  cent  (5%)  of  amount  of 
bid  shall  accompany  each  proposal, 
rlrawn  payable  to  the  order  of  Lotta 
Drown,  Clerk  of  the  Board  of  Trus- 
lees,  Corcoran  0»'ammar  School  Dis- 
trict, as  a  guarantee  that  the  bidder 
will  within  ten  (10)  days  after  being 
notified  of  the  acceptance  of  his  bid. 
enter  into  contract  with  said  Gram- 
mar School  Trustees  in  accordance 
therewith.  and  shall  furnish  the 
surety  bonds  as  required  by  the  speci- 
fications. Said  check  or  bond  to  be 
forfeited  to  the  said  Grammar  School 
Trustees  should  the  bidder  fail  to 
execute  contract  and  furnish  bond  as 
above  mentioned. 

All  bids  to  be  made  out  on  forms 
furnished  bv  Renfro  &  Michael.  Ar- 
chitects. 

Plans  and  specifications  for  all  the 
above  work  may  be  seen  at  the  office 
of  Renfro  &  Michael,  First  National 
Bank    Building,    Porterville,    California. 

The  said  Grammar  School  Board  re- 
serves the  right  to  reject  any  or  all 
bids,  and  to  waive  any  informality  in 
:iny  bid   received. 

By    order    of    the    Board    of    Trustees, 
Corcoran      Grammar      School      District, 
Corcoran,   California. 
Dated.  June  24th,   1921. 

By    LOTTA    DROWN.    Clerk. 
Board    of  Trustees.   Corcoran    Grammar 
School    District. 


S.    F.     ARCHITKCTS     EXDORSE 
PROPOSED    IMPROVEMENTS 


"Unqualified  approval"  of  the  pro- 
posed betterment  of  communications 
between  the  bay  cities  and  San  Fran- 
cisco, including  the  extension  of  roads 
in  the  Peninsula,  the  leveling  of 
Rincon  Hill  for  an  industrial  area 
and  the  adoption  of  zoning  laws,  Is 
expressed  in  resolutions  passed  at 
their  last  meeting  by  the  governors 
of  the  San  Francisco  chapter  of  the 
American  Institute  of  Architects. 
The  resolutions  declare  that  the 
chapter  offers  its  fullest  assistance 
and  co-operation  to  the  end  that  the 
"aesthetic  requirements  of  design  and 
environment"  be  met  in  the  plans  so 
as  to  safeguard  the  artistic  reputation 
established  by  the  Panama-Pacific  fair 
for   the  city. 


FABRICATING       SHOP       CONTRACTS 
DURING  MONTH   OF   MAY 

The  records  of  the  Bridge  Builders 
&  Structural  Society,  from  reports 
collected  by  its  secretary,  show  that 
during  the  month  of  May,  1921,  60,800 
tons  of  fabricated  structural  steel 
were  contracted  for  throughout  the 
United  States,  2S  per  cent  of  the  entire 
capacity  of  the  bridge  and  gtructural 
shops  of  the  country, 


Hydro-Electric  Developments  Urged 

for  an  Industrial  California 


By    NORMAN    H.    SLOANE 
Mgr.    California    Industries    Assn. 


Power  will  determine  the  future  of 
California.  The  history  of  California 
has  been  a  story  of  the  reclamation  of 
deserts  and  of  the  development  of  a 
great  agricultural  State,  but  California 
is  now  called  upon  to  determine 
whether  it  will  remain  simply  an 
agricultural  State  or  whether  it  will 
enter  a  period  of  commercial  and  in- 
dustrial    development. 

The  prerequisites  for  such  develop- 
ment are  here.  Raw  materials  for 
fabrication  are  produced  in  abundance. 
The  location  of  California  and  its  ex- 
cellent harbor  facilities  make  the 
physical  problem  of  the  development 
of  foreign  trade  comparatively  simple. 
Production  can  be  carried  on  the  year 
round  in  open  air  plants.  The  climatic 
attractions  of  California  will  draw  a 
sufficient  labor  supply  to  the  State  if 
industries   are    developed. 

The  benefits  to  be  derived  from  the 
diversification  of  the  economic  efforts 
of  the  people  of  this  State  have  been 
brought  into  clear  relief  by  the  expe- 
rience of  the  last  six  months.  The 
difficulties  which  agriculturists  have 
encountered,  whether  growers  of  rice, 
fruits,  beans,  cotton,  wheat,  barley, 
hops  or  live  stock,  would  have  closed 
the  doors  of  prosperity  to  any  less 
favored  State.  Permanent  prosperity 
cannot  be  assured  as  long  as  Cali- 
fornia remains  strictly  agricultural. 
Transportation  rates  are  tending  to 
stifle  California's  agriculture.  No  mat- 
ter what  relief  is  given,  the  fact  re- 
mains that  the  raw  products  of  this 
State  must  absorb  the  cost  of  the 
longest  railroad  haul  in  the  country 
if  they  are  to  be  sold  in  eastern 
markets. 

In  other  words.  California  has  about 
reached  the  maximum  stage  of  its 
development  in  population  and  wealth 
if  agriculture  is  to  remain  the  one 
large  industry  of  the  State.  The  next 
ten  years  will  determine,  therefore, 
what   the   future   of  this  State   will   be. 

If  growth  is  to  continue  through  the 
development  of  industrial  life,  there 
are  many  problems  to  solve.  Markets 
for  finished  goods  must  be  opened  on 
both    the    eastern    and    western    coasts 


of  the  Pacific  Ocean.  Transportation 
faciliEies  to  consuming  points  must  be 
created.  Capital  must  flow  to  this 
.State  in  increasing  amounts.  But,  first 
and  foremost,  hydro-electric  power 
must  be  developed.  There  can  other- 
wise   be   no   industrial   California. 

California  is  both  fortunate  and  un- 
fortunate in  its  power  situation.  Such 
coal  deposits  as  are  available  are  com- 
paratively small.  In  the  past  oil  has 
acted  as  the  substitute  for  coal  in  the 
development  of  power  in  California, 
Now,  however,  there  are  unmistakable 
signs  that,  as  our  population  increases, 
it  will  be  necessary  to  very  materially 
conserve  the  existing  supplies  of  Cali- 
fornia petroleum — this  in  spite  of  pres- 
ent   increased   production. 

There  is  a  bright  side  to  this  situa- 
tion. The  basis  tor  the  development 
of  an  almost  inexhaustible  supply  of 
cheap  industrial  power  is  found  in  the 
vast  potential  supplies  of  hydro- 
electric power  provided  by  the  rain 
and  snow  of  the  mountains  and  the 
sufliciently  forceful  drop  furnished  by 
the  natural  terraine  of  the  mountain 
sides  of  this  State.  Every  additional 
incli  of  water  which  is  corralled  for 
the  development  of  hydro-electric 
power,  not  only  increases  the  power 
available  for  tlie  industries  of  this 
State,  but  also  provides  an  additional 
inch   of   water   for   irrigation. 

Such  development  will  be  the  only 
answer  which  can  be  given  the  pros- 
pective manufacturer.  Such  develop- 
ment will  determine  whether  Cali- 
fornia will  tend  to  stagnate  as  an 
agricultural  State  or  whether  it  will 
open  the  doors  for  the  development  of 
a  great  commercial,  industrial  and 
agricultural    State. 

The  hydro-electric  problem  is  the 
problem  of  every  citizen  of  the  State 
of  California.  The  burden  of  the 
development  cannot  be  carried  by  the 
few  men  interested  in  the  utility  cor- 
porations of  California.  Intellig'ent 
public  co-operation  with  the  utilities 
which  are  attempting  to  develop  the 
power  necessary  to  meet  the  needs  of 
the  State  of  California,  supplemented 
by  intelligent  public  supervision  of 
the  utility  companies,  will  clear  the 
way  for  industrial  development  and 
continued  growing,  healthy  prosperity 
in    the    State   of   California. 


CALIFORNIA    AVEEKLY    BANK 
CLEARINGS 

Bank  clearings  as  reported  to  the 
California  Development  Board  by  the 
several  clearing  house  cities  for  the 
week  ending  June  23,  1921,  showing 
the  amount  of  increase  or  decrease 
from  the  amount  reported  the  corre- 
sponding week   last  year: 

Increase 
San  Francisco  .$119,800,000  *$41.500,000 
Los     Angeles...      80,751,000  4,790,000 

Oakland      9.075,795  *846,774 

Sacramento     ...         4,266.524        •1,406.329 

Fresno     3,116,389  311,006 

Pasadena      2,974,177  1.163.597 

Bakersfield      ...        1.196,059  10,926 

Santa     Rosa 288,987  •108,063 

Whittier     381.725 

Modesto     585.975  *256.423 

San    Bernardino        1,142,477 
*  Decrease 

— ♦ 

"The  engineer  of  today  is  the  right- 
hand  man  of  the  scientist  in  trans- 
forming thoughts  into  service." — 
From  an  address  of  Charles  H,  Mac- 
Dowell,  president  of  the  Western  .So- 
ciety   of   Engineers. 


The  production  of  lithium  minerals 
in  1920  was  confined  to  shipments  of 
lepldolite  from  the  Stewart  mine  at 
Pala.  San  Diego  County,  Calif.,  and 
spondumene  from  the  Etta  and  Swan- 
zey  mines  near  Keystone,  Pennington 
County.  S.  Dakota.  The  lepidolite  was 
used  in  the  manufacture  of  glass  and 
the  spodumene  in  the  manufacture  of 
various  chemicals.  The  total  quantity 
of  these  two  minerals  reported  to  the 
United  States  Geological  Survey.  De- 
partment of  the  Interior,  as  used  for 
manufacturing  purposes  in  1920  was 
11.696  short  tons,  valued  at  .$173,002: 
in    1919,      6,287    short      tons,    valued      at 

jns.ooo. 


A  111  tie  contractor  usually  has  {>> 
work  hard  to  meet  his  payi-oll.  anil  so 
does  the  big  contractor  with  bis  big 
payroll. 

The  membership  of  the  Surveyors' 
Institute  of  Great  Britain  which  in 
18S2  .-ilood  ill  772  now  liilals  upwards 
of    5000. 


Standardization  of  Products  Sought 
by  U.  S.  Commerce  Body 


Construction  Analyzed  by 

the  U.  S.  Commerce  Chamber 


I 


The  subject  of  standardization  of 
manufactured  products  as  a  means  of 
promoting  efficiency  and  eliminating 
waste  is  proposed  by  tiie  American 
delegation  as  a  question  for  discussion 
at  the  first  annual  meeting  of  the  In- 
.,  ..^ti^-:,!  chamhor  of  Commerce  in 
London   this  month. 

A  report  on  fabricated  production  in 
the  United  Stales,  which  will  be  pre- 
sented at  the  conference,  was  made 
public  recently  by  the  American  Sec- 
lion  of  the  International  Chamber. 
Standardization    is   strongly  urged. 

"In  the  lack  of  standards  and  ex- 
cessive variety  in  production  of  com- 
modities is  found  the  prime  cause  of 
stagnant  stocks  of  commodities  and 
longeslion  in  distribution."  the  Ameri- 
can  Committee  says. 

"The  efforts  of  the  United  States 
government  with  the  co-operation  of 
industry  in  reducing  this  variety 
during  the  war  gave  evidence  of  the 
practicability  of  such  an  undertaking 
and  the  benefits  to  industry. 

"Standardization  in  the  United 
Slates  as  referred  to  in  the  report  is - 
at  present  confined  to  private  initative 
except  as  the  work  of  engineering  so- 
ciftics  and  the  Bureau  of  Standards  of 
the  federal  government  maintained  by 
the   United   States. 

"Efforts  are  now  being  made  to  co- 
ordinate this  work,  at  least  to  bring 
Ihe  adoption  of  agreed  upon  standards. 
The  Standardization  of  fabricated  pro- 
ducts through  elimination  of  excess 
variety,  is  still  being  considered  by 
certain  industries,  aided  by  their  com- 
mercial organizations.  It  is  also  being 
considered  by  the  Fabricated  Produc- 
tion Department  of  the  Chamber  of 
Commerce  of  the  United  States. 

"There  is  much  opportunty  in  the 
proper  treatment  of  this  subject  to 
promote  greater  efficiency  in  produc- 
lion  and  to  eliminate  duplication  and 
wa.ste.    such    as: 

"Through  the  adoption  of  engineer- 
ing standards  as  far  as  possible  by 
mutual    recognition. 

"Through  co-operation  in  the  elimi- 
nation of  unnecessary  variety,  styles 
and  sizes  and  kinds  in  commodity 
lines." 

The  American  Committee  on  Fabri- 
cated Production  is  composed  of:  Alba 
n.  Johnson.  500  North  Broad  St.,  Phil- 
adelphia, Pa.,  Chairman;  E.  W.  Mc- 
cullough.  Manager  Fabricated  Produc- 
tion Department.  Chamber  of  Com- 
merce of  the  United  States.  Washing- 
ton. D.  C,  Secretary;  Edward  F.  Carry, 
President.  Haskell  &  Barker  Car  Com- 
pany, Chicago.  111.;  E.  A.  S.  Clarke, 
President,  Consolidated  Steel  Corpora- 
tion. New  York;  F.  C.  Furlow.  Presi- 
dent, Otis  Elevator  Company,  N'ew 
your,  N.  Y. ;  Noble  F.  Hoggson,  Hog- 
gson  Brothers.  New  York;  James 
inglis.  President  American  Blower 
Company,  Detroit,  Mich,;  Charles  F. 
Lang,  President.  Lakewood  Engineer- 
ing Company.  Cleveland.  Ohio;  Alex- 
ander Legge.  Vice  President  and  Gen. 
Mgr.,  Inlernational  Harvester  Com- 
pany, Chicago,  111.;  E.  G.  Miner.  Presi- 
dent, The  Pfaudler  Company,  Roches- 
ter. N.  Y. ;  John  J.  Raskob,  Vice  Presi- 
dent E.  I.  DuPont  de  Nemours.  Wil- 
mington, Del.;  Harry  I.  Thayer. 
President.  The  Tanners  Council  of  the 
United  States  of  America.  Boston. 
Mass,;  E.  P.  Thomas.  President  United 
States  Steel  Products  Company.  New 
York;  Col.  John  R.  Wiggins,  President, 
John  R.  Wiggins  &  Company,  Phila- 
delphia, Pa.;  Clarence  M.  Woolley, 
President.  American  Radiator  Com- 
pany. New  York;  W.  H.  VVoodin,  Presi- 
dent, American  Car  &  Foundry  Com- 
pany, New   York. 


In  a  special  report  i.ssued  June  17 
by  the  Committee  on  Statistics  and 
Standards  of  the  United  States  Cham- 
ber of  Commerce,  of  which  A.  W. 
Douglas  of  St.  Louis  is  chairman,  the 
total  national  wealth  of  the  United 
States  is  estimated  at  $28S.464,000.000. 
of  which  $77,321,000,000  or  26.8%  is 
represented  by  the  construction  indus- 
try. The  report  presents  an  analysis 
of  the  relationship  of  construction  to 
the  basic  industries  of  the  nation  in- 
cluding manufacturing,  mining,  trans- 
portation, agriculture.  trade  and 
finance,  and  concludes  that  construc- 
tion as  a  key  industry  should  be  classi- 
fied separately  as  one  of  the  Nation's 
basic    industries. 

25  Per   Cent    of   Manufaeturlns   lor 

Constmctlon 
The  report  shows  that  in  1914  one 
quarter  of  the  276.000  manufacturing 
concerns  employing  10.658,000  workers 
with  an  annual  payroll  of  $5,368,294,000 
and  an  annual  output  worth  $25,000.- 
000,000,  was  devoted  to  construction 
products. 

In  1920  90  per  cent  of  all  iron  ore. 
copper  and  zinc,  and  95  per  cent  of  all 
lead  mined  was  consumed  by  construc- 
tion. Twenty  per  cent  of  the  bitumin- 
out  coal  and  5  per  cent  of  the  anthra- 
ous  coal  and  5  per  cent  of  the  anthra- 
turers  of  construction  materials,  by 
the  railroads  in  transporting  these 
products,  and  by  traction  lines  and 
public  service  corporations  in  service 
corporations  in  service  to  construc- 
tion workers.  A  rough  estimate  of  the 
value  of  these  minerals  is  $4,400,000.- 
000  engaging  more  than  1.000,000 
workers  at  an  annual  wage  of  approxi- 
mately   $1,000,000,000. 

Twenty-five  per  cent  of  the  freight 
transported  by  the  railroads  is  con- 
struction   materials. 

Eleven  Mllllona  Depend  on 

Constmctlon 

11.000,000   persons,   either   as  workers 

or    as    members    of    workers'      families 

are     estimated     to     derive     their     living 

from    construction,     either    directly    or 
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llilougli  nianufa.  tuririH  .iiiU  iiiining 
products  used  in  the  construction  in- 
dustry. The  support  given  to  agri- 
culture and  to  trade  by  the  annual 
expenditures  of  this  great  number  of 
persons  is  estimated  at  more  than 
$5,000,000,000  for  rent,  fuel.  food. 
clothing,  furnishinss.  recreation,  etc. 
Hnlf  of  \ew  Cnpltnl  laiineH  for 
Conntructlon 

New  capital  issues  during  1920  so 
far  as  reported  totaled  $4,545,000,000. 
consisting  of  State,  municipal,  railroad 
and  industrial  securities,  of  which  It 
is  estimated  50%  were  issued  for  con- 
struction jn  one  form  or  another.  A 
considerable  portion  of  the  new  cap- 
italization went  to  pay  off  maturing 
obligations,  which  were  reflected,  how- 
ever, in  past  construction  to  a  large 
extent. 

Even  this  estimate  does  not  cover 
the  whole  field.  It  excludes  indebted- 
ness of  the  Federal  Government  for 
construction,  for  which  sgeregation  is 
difficult,  and  does  not  include  issues  of 
foreign  governments  or  municipalities 
in  this  country,  the  proceeds  of  which 
were  to  be  used  for  improvement  and 
extension  of  their  public  undertakings. 
This  sum  also  is  short  a  huge  amount 
of  expenditure  for  new  construction 
because  a  great  amount  of  expenditures 
for  additions  to  plant,  structures,  etc.. 
is  paid  out  of  earnings  and  surplus  and 
does  not  figure  in  the  investment 
market.  With  all  these  figures  at 
hand  it  appears  that  24%  of  the  year's 
capital  accumulations,  and  probably 
50%  of  the  national  savings  annually 
go   to  construction. 

Constmctlon — A    Basic    Industry 

Based  on  this  analysis,  the  report 
concludes  that  the  construction  indus- 
try is  a  unique  barometer  of  the  state 
of  business  in  all  industry  and  as  such 
deserves  a  separate  classification 
among  the  basic  industries  of  the 
Nation  on  a  par  with  agriculture, 
mining,  manufacturing,  transportation 
and  communication.  commerce  and 
finance. 


Following  is  a  report  of  the  build- 
ing operations  for  the  month  of  June, 
1921.  as  shown  by  the  records  of  the 
Bureau  of  Building  Inspection  of  the 
Department  of  Public  Works: 
No.  of 
Permits  Cost 

1  $      1,400 

..g'.  1  125,000 

"C"  4  77,500 

Frames  76  269.430 

Alterations  391  275.882 

Public  Bldgs.  2  201.753 

Total  475  $950,965 

During  the  month  of  June,  1920,  the 
records  of  the  department  show  a  total 
of  480  permits  issued,  representing  im- 
provements estimated  to  cost  $1,949.- 
692. 

-• 

SLPER-POWER      PLANT      PROPOSED 
AT    PORTL.IND 

A  super-power  plant,  which  would 
mean  consolidation  of  all  power  re- 
sources and  the  construction  of  a  giant 
transmission  line  through  the  North- 
west, is  being  considered  by  engmeer- 
ing  authorities  from  various  parts  of 
the  country,  who  are  now  in  the 
vicinity  of  Portland  investigating  the 
feasibility  of  the  proposition.  At  a 
meeting  held  in  Portland  a  survey 
committee  of  engineers  was  organized 
and  upon  the  results  of  the  coipmittees 


investigation  will  depend  the  decision 
as  to  whether  the  project  will  be 
carried  out.  Eastern  industrial  and 
power  concerns  have  professed  faith 
in  the  super-power  transmission 
theory. 


FEDERAL    .VID    FOR    'I'WEN'rY-KOI  R 
ST.VTB     ROAD      PROJECTS 

Continuation  of  the  policy  of  aiding 
the  State  of  California  in  improving 
the  highways  of  this  state  Is  an- 
nounced. The  United  States  Bureau  of 
Public  Roads  has  signed  with  the 
State  Highway  Commission  for  the  ex- 
penditure of  the  remaining  money  in 
the  allotment  of  $2,896,071.77  given  to 
California  under  the  1921  allotment  of 
Federal  roads  moneys.  The  money 
will  be  spent  on  twenty-four  State 
highway    projects     in    California. 

All  of  the  money  available  for  Cali- 
fornia under  the  V.<>\  allowance  is 
actually  allotted  to  wo'rk  under  way 
or  agreed  upon.  The  money  that  will 
be  available  under  the  1922  budget 
will  have  been  spent  or  agreed  upon 
before    June    30.    1922. 


"There  certainly  is  no  ijuestion  as 
lo  the  advisability  in  this  country  of 
our  having  more  permanent  buildings, 
buildings  that  would  avoid  the  fire 
hazard  and  the  loss  from  fire  that  we 
are  suffering  today."  E.  T  Meredith. 
Ex-SJecrelary   of  Agriculture, 


BNIDdES,   DAMS    &   HAEBOR 
WORK 


c'AI.lFOKNIA — .SlatP  Highway  ("oni- 
iiiission  awards  contract  to  C.  H.  Gil- 
ilerslecve.  Fresno,  at  ?r).740  for  con- 
structing reintorced  concrete  girder 
liridge.  consisting  of  2  spans  of  34  feet 
each,  involving  160  cu.  yds.  Class  A 
and  120  cu.  yds.  Class  C  concrete,  the 
Commission  to  furnish  reinforcing 
steel,  cement,  fine  and  coarse  aggregate 
Engineer's  estimate,  $7,060. 


SANTA  AXA.  Orange  Co.,  Cal. — Until 
.luly  12  bids  will  be  received  by  Super- 
visors of  Orange  County  for  construct- 
ing a  bridge  over  Santa  Ana  River 
bet.  Richfield  and  Olive.  The  bridge 
will  consist  of  15  50-ft.  timber  spans 
on  concrete  pile  bents  with  pile  trestle 
approaches,  one  160  ft.  and  the  other 
us  ft.  .T.  I^.  McBride  has  completed 
plans  and  bids  will  be  called  for  at 
once  for  a  bridge  over  Santa  Ana  River 
on  W.  17th  St.  This  bridge  will  con- 
sist of  8  50-ft.  timber  spans  on  con- 
crete pile  bents  with  trestle  approaches 

SAX  LUIS  OBISPO,  Cal.  —  County 
Engineer  Warren  B.  Burch  authorized 
liy  Supervisors  to  prepare  plans  for 
bridges  as  follows:  Bridge  on  upper 
La  Grange  Road  and  bridge  over 
slough  on  Merced  -  Snelling  -  Merced 
Falls  Road;  bridge  over  Duck  Slough; 
bridge  over  Deadman's  Creek  and  2 
bridges  over  canals  on  Merced-  Chow- 
ehilla  Road;  bridge  over  Jordan- 
Atwater  Calial  on  W'inton-Atwater 
Road. 


PORTERVILLE,  Tulare  Co..  Cal.  — 
The  City  Engineer  has  been  instructed 
to  prepare  plans  for  a  timber  bridge 
on    concrete    piles   on    W.    Putnam   St. 


FORT  MASOX.  Cal. — Spreckels  Bros. 
Commercial  Co.  have  been  awarded  a 
contract  by  the  U.  S.  Constructing 
Quartermaster's  OfBce,  for  repairs  to 
bridge  from  North  Island  to  4th  St.. 
Coronado,  Cal.  Contract  price,  $2.08 
per   lin.   ft. 


LOS  ANGELES,  Cal.  —  Los  Angeles 
Harbor  Commission  will  hold  a  public 
hearing  at  10  a.  m.,  August  1,  Room  33. 
City  Hall,  on  project  to  construct 
bridge  across  Cerritos  channel  bet. 
Los  Angeles  and  Long  Beach  harbors. 
Plans  are  on  file  at  office  of  U.  S.  Dis- 
trict Engineer,  Central  Bldg.  They 
provide  for  a  double  leaf  bascule  bridge 
of  200  ft.  span,  giving  a  clear  channel 
of  ISO  ft.  and  an  overhead  clearance 
of  8.2  ft.  above  mean  high   water. 


SAN  ANDREAS,  Calaveras  Co.,  Cal. — 
A.  W.  Foe,  County  Clerk,  instructed  by 
Supervisors  to  advertise  for  bids  for 
furnishing  and  delivering  4  15-in. 
I-beams,  weight  42  lbs.  per  ft.,  43  ft. 
long;  2  15-in.  channels,  weight  33  lbs. 
per  ft.,  43  ft,  long;  for  reconstructing 
bridge  across  San  Antone  Creek,  bet. 
the  town  of  Murphys  and  the  town  of 
Sheep  Ranch.  W.  S.  Coulter,  County 
Surveyor. 


SACRAMEXTO,  Cal.— Until  July  5,  2 
P.  Rl.,  bids  will  be  received  by  Harry 
W.  Hall,  Couniy  Clerk,  for  re-building 
bridge  over  i  onsumnes  river,  near 
Wilton.  Ceriilifd  check  for  10%  pay- 
(ible  to   CbciinnaTi   of  th^  Board  of  Su- 


pervisors  reuuired.      PUms   may    be   Had 
from  Drury  Butler.  County  Engineer. 

MERCED.  Merced  Co..  Cal. — County 
Surveyor  A.  E.  Cowell  instructed  to 
prepare  plans  for  following  bridges 
in  Road  District  No.  1: 

Bridge  on  Upper  LaGrange  Road  on 
west  line  of  Section  22.  Twp.  4,  S.  R. 
14  E.  Bridge  over  Slough  on  Merced- 
Snelling-Merced  Falls  Road,  Section 
1.  near  NE.  Cor.  of  SW.  >4  Section  13, 
Twp.   5   S.   R.    13   E. 

Road  District  No.  2.  Bridge  over 
Duck  Slough  on  Merced-Chowchilla 
Road  Section  1.  Bridge  over  Branch 
of  Deadman's  Creek  on  same  road.  2 
bridges  over  Canals  on  Merced-Chow- 
chilla Road.  Section  3. 

Road  District  No.  3.  Bridge  over 
Jordan-Atwater  Canal  on  Winton- 
Atwater    Road. 

SACRAMENTO.  Cal. — Following  are 
approximate  quantities  of  materials 
involved  in  the  construction  of  a 
bridge  in  Lassen  County,  across  Susan 
Itiver  near  Johnstonville  (ll-Las-29-C) 
;16  ft.  long  consisting  of  3  reinforced 
concrete  girder  spans,  each  32  ft.  long, 
on  reinforced  concrete  bents  supported 
on  wooden  piles;  bids  for  which  will 
be  opened  by  the  State  Highway  Com- 
mission  July   11,   2   p.   m.: 

110  cu.  yds.  excavation  without 
classification;  165  cu.  yds.  Class  A 
concrete;  S32  lin.  ft.  wooden  piles. 
Commission  will  furnish  reinforcing 
steel  and  cement.  Austin  B.  Fletcher, 
State   Highway   Engineer. 


OROVILLE.  Butte  Co.,  Cal. — Bridges 
in  Butte  County  on  the  Chico-Orland 
State  Road  will  cost  the  county  $35,000, 
according  to  estimates  submitted  to 
the  Supervisors  by  County  Engineer  H. 
H.  Hume;  one  of  the  structures  on  the 
Kusel  Slough  is  already  under  con- 
struction. 


IRRIGATION  PROJECTS 

FALLON.  Nev. — Construction  on  the 
drainage  system  of  the  Newlands 
project,  estimated  to  cost  $700,000,  will 
be  started  immediately,  according  to 
an  announcement  of  the  board  of 
directors. 


FAIRFIELD.  Solano  Co..  Cal. — Elec- 
tion held  to  decide  the  question  of 
forming  Suisun  Irrigation  District 
carried.  District  comprises  about  28,- 
000  acres  of  land  in  Suisun  valley. 


Engineers    and    Contractors 
PLEASE  NOTE 

We     Carry     In     Stock     Here     and 
Sell     at     Eastern     Factory     Price 

Milburn  Carbide  Flare  Lights 

in  candlepower  from   50  to    12.000 

Milbiirn   Oxy-Acetyleiie 

Meldlns  and  ruttiiifr  Apparatus 

All  Safety  Appliances 

.\s   Rei|uired    by   Accident 


E.  D,  BULLARD 

IJisliibutor    for 
Alex:uidL-r   Milluirji  i.'o. 

2(jS   Market   St..   San    Francisco 

Phone   Douglas    1118 


LIGHTING  SYSTEMS 


INGLEWOOD.  Los  Angeles  Co.,  Cal. — 
A  Resolution  of  Intention  to  construct 
ornamental  lighting  system  on  Market 
and  other  streets,  requiring  about  .^6 
reinforced  concrete  posts,  with  con- 
duits, etc..  was  adopted  by  city  trustees. 


PITTSBURG.  Contra  Costa  Co.,  Cal.— 
Engineers  of  P.  G.  &  E.  Co.  are  pre- 
paring estimates  of  cost  for  installing 
electrolier  system  in  Railroad  street, 
installation  to  be  financed  by  mer- 
chants   on    that    thoroughfare. 

S'ACRAMENTO.  Cal. — Due  to  protests 
the  City  Commissioners  abandoned  the 
plans  for  installing  electroliers  in 
12th  St.  from  B  to  L  Sts.  Frank  Miller, 
City  Engineer. 

LONG  BEACH.  Cal. — City  Attorney 
Hoodenpyl  has  informed  Council  that 
it  must  ignore  the  unsigned  bid  sub- 
mitted by  H.  H.  Walker  for  a  lighting 
system  on  Ocean  Blvd.  from  Alamitos 
Ave.  to  39th  Place.  The  next  lowest 
bidder  was  the  Southern  Cal.  Elec.  Co. 
at  $41,555.     Walker's  figure  was  $41,277 

Until  July  15,  12  m.,  bids  will  bo 
received  by  F.  W.  Mahl,  director  of 
purchase.  Southern  Pacific  Co.,  165 
Broadway,  New  York,  for  furnishing 
and  delivering  one  year's  requirements 
of  Pintsch  Lighting  Equipments,  and 
parts  thereof,  and  electric  fixtures, 
and  parts  thereof,  for  passenger  train 
c.irs;  materials  to  be  in  quantities  as 
ordered. 


MACHINERY 


BAKERSFIELD.  Kern  Co.,  Cal. — 
Until  July  7,  7:30  P.  M.,  bids  will  be 
received  by  E.  R.  Long.  Secretary  of 
the  Board  of  Education,  Room  3,  City 
Hall,  for  furnishing  and  delivering 
lumber,  furniture,  hardware  and 
paints,  all  delivered  f.  o.  b.  to  school 
buildings  as  directed.  Certified  check 
for  10%  payable  to  Secretary  required. 
Specifications  will  be  furnished  on  re- 
quest. 


BAKERSFIELD.  Kern  Co.,  Cal.— 
Until  July  7.  7:30  P.  M..  bids  will  be 
received  by  E.  R.  Long,  Secretary  of 
the  Board  of  Education,  Room  3,  City 
Hall,  for  furnishing  one  and  one-halt 
ton  truck  equipped  with  special  body. 
seating  35,  for  transportation  of 
pupils.  Certified  check  for  10%  pay- 
able to  Secretary  required  with  each 
bid.  Specifications  will  be  furnished 
on    request. 


OAKLAND,  Cal. — City  Council.  L.  W. 

Cummings,    Clerk,    appropriates  $1,065 

to    purchase    30,000    ft.    common  O.    P. 
lumber.    SIS. 


NAPA.  Napa  Co..  Cal. — Supervisors. 
Jas.  A.  Daly.  County  Clerk,  will  sell 
at  public  auction  on  July  5.  10  a.  m., 
the  rock  crushing  plant  no  wset  up  in 
the  rock  crushing  plant  now  set  up  in 
Engineer. 

l^ASADENA.  Los  Angeles  Co.  Ca!  — 
L'nlil  11  A.  M..  July  5.  bids  uili  i,e  re- 
ceived by  City  Clerk  Bessie  Chambi  r- 
Ia(r(  for  one  motor  street  swtepiT 
f.qilSpped   with   gutter  broom;   also   bldg 
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for   one    motor   sweeper,    suction    type; 
bidders   to   submit  specifications. 


OAKLAND.  Cal.— City  Council.  L.  W. 
I'ummings.  Clerk,  appropriates  JIO.- 
Ii«u  for  drjdocking.  cleaning,  repairing 
and  painting  "City  of  Oakland,  Dredge 
No  2."  including  the  anchor  and  cable 
barges'  belonging  thereto. 


SACRAMENTO.  Cal.— Until  July  5,  2 
p.  m.  Iiids  will  be  received  by  Harry 
\V.  Hall.  County  Clerk,  for  construc- 
tion of  new  ferry  to  be  operated  on 
the  Sacramento  River  at  Isleton.  Cer- 
tified check  for  lO'X,  payable  to  Chair- 
man Board  of  Supervisors,  required 
with  each  bid.  Plans  may  be  had 
from  County  Engineer  Drury  Butler, 
Court    House,    Sacramento. 


TRACY.  San  Joaquin  Co.,  Cal. — City 
Trustees  order  bids  advertised  for 
drilling  well.  John  Von  .'■■osten,  in 
charge  of  w,ater  works. 


SAN  FRANCISCO.— Until  July  14,  12 
m.,  bids  will  be  received  by  F.  W. 
Taylor.  Purchasing  Agent,  Southern 
Pacific  Co.,  65  Market  St.,  Room  952, 
for  furnishing  and  delivering  as 
ordered,  f.  o.  b.  mill,  or  as  designated 
by  bidder,  track  bolts  and  spikes. 
Form  for  bidding  will  be  furnished  on 
request 


Si:WEHS,    STREET     WORK, 
ROADS    &    WATER    SYSTE3IS 


OAKLAND.  Cal.— City  Council.  L.  W. 
Cummings.  Clerk,  passes  resolution  o£ 
intention    for   following   improvements: 

3?th  Ave.  from  E.-14th  St.  north  to 
creek,  involving  13.040  sq.  ft.  grading: 
885  lin,  ft.  concrete  curb;  ISSO  sq.  ft. 
concrete  gutter;  13.080  sq.  ft.  oil 
macadam    pavement. 

Sunnyside  St.  from  90th  to  96th 
Aves..  involving  84,263;  sq.  ft.  grading; 
2673  lin.  ft.  concrete  curb;  5617  sq.  ft. 
concrete  gutter;  39,098  sq.  ft.  oil 
macadam  pavement;  16,852  sq.  ft. 
cement   sidewalk. 

Florida  St.  from  Maple  to  Laurel, 
Involving  2738  cu.  yds.  excavation; 
1202  lin.  ft.  concrete  curb;  2485  sq.  ft. 
concrete  gutter;  16,048  sq.  ft.  oil 
macadam  pavement;  6213  sq.  ft.  cement 
sidewalk.      Geo.   Mattis,   City   Engineer. 


EAKERSFIELD.  Kern  Co.,  Cal.  — 
Until  July  11.  5  p.  m.,  bids  will  be 
received  by  V.  Van  Riper.  City  Clerk, 
for  improving  G  St.  bet.  20th  and  21st 
by  grading,  lamping  and  rolling  sub- 
liase  and  paving  with  3V4-in.  Willite 
base  with  IVi-in.  Willite  wearing  sur- 
face, including  intersections.  Imp.  Act 
1911.      It.   H.    Hubbard,    City    Engineer. 

SOUTH  SAN  FRANCISCO.  San  Mateo 
Co..    Cal. — City    Trustees,    Daniel     Mc- 
Swecney,   Clerk,   pass   resolution   of  in- 
tention   No.    41,    to    improve    alley    in 
Block    102.    from    Spruce    to    Magnolia; 
alley    in    Block    95    from   Magnolia    600 
ft.   westerly:    alley    in    Block    117    from 
Maple    to    Spruce:    alley    in    Block    119 
from   Staple   to   Spruce;   alley    in   Block 
from  Spruce  to  Magnolia  by  grading 
1  constructing  steel  wire  mesh  rein- 
1  -cd    concrete    pavement    4-in.    thick. 
inp.  Act  1911.     Protests  will   be  heard 
Inly    18.     Geo.   Kneese.   City   Engineer. 

I'ALIFORNIA.- W.  A.  Kettlewell  & 
1.  Kingsburg.  awarded  contract  by 
ite    Highway    Commission    for   grad- 

■_'  4.2  miles  and  paving  1.5  miles  on 
ir-o-Orland  lateral  extending  from 
St  boundary  of  Butte  County  to  2% 

ilfs  northwest  of  Chico.  Bid,  $53.- 
Englnper's    estimate.    $76,819.43. 

I  ■.ales    and    Rugers   Construction    Co.. 

nil      San      Francisco,      at      J275,722, 

arded  contract  for  paving   19.4  miles 

rpchecQ   P^ti|    Iftferal     from     Lps 


Banos  to  west  boundary  of  Merced 
County.  Engineer's  estimate,  $379,- 
597.76. 


SAN  FRANCISCO— No  bids  received 
June  23rd  by  the  Construction  Service. 
Quartermaster  Corps,  Fort  Mason,  for 
constructing  cement  pavement  at 
Rockwell  Field,  Calif. 


YUBA  CITY,  Sutter  Co.,  Cal— City 
Trustees  overrule  protests  against 
paving  36  blocks  of  streets  and  order 
bids  received  up  to  July  11.  Edw.  von 
Geldern.    City   Engineer. 


SOUTH  PASADENA.  Los  Angeles  Co., 
Cal. — Until  5  p.  m..  July  11.  bids  will 
be  received  by  City  Clerk  for  improve- 
ment of  Orange  Grove  Ave.  involving 
180.000  sq.  ft.  3-in.  oil  macadam  pave- 
ment and  15,500  sq.  ft.  cement  gutter: 
also  for  improvement  of  Garfield  Ave., 
involving  15.000  sq.  ft.  3-in.  oil  maca- 
dam pavement.  Certified  check  or  bid 
bond  for  10%  required.  R.  B.  Orbison, 
City   Engineer. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
Council,  S.  A.  Evans.  Clerk,  passes 
resolution  of  intention  to  sewer  por- 
tions of  Harrison  and  Grant  Aves., 
Chilverton  St.,  Dellview,  Melrose, 
•  Parnell,  Fatrmount,  Morrisey  Aves., 
Rooney,  Elk,  et  al.  streets.  Project 
involves  2686.93  ft.  10-in.,  682.03  ft. 
S-in.  and  6802.03  ft.  6-in.  sewer;  88 
10-in..  21  8-in.  and  215  6-in.  Y 
branches  and  35  manholes.  James  K. 
James,  City  Engineer. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — The  city  opened  bids  for  35.000 
ft.  Class  B  cast  Iron  pipe,  6  to  12  in. 
and  4  fire  hydrants.  The  bidders  were 
U.  S.  Cast  Iron  Pipe  &  Fdry.  Co..  R.  D. 
Woodham  Co.,  Keystone  Iron  Works, 
Smith  Booth-Usher  Co.,  Crane  Co.  and 
Grennell  Co.  Bids  referred  to  Com- 
missioner of  Public  Works  W.  H, 
Carter. 

SANTA  CRUZ.  Santa  Cruz  Co..  Ca!.— 
Until  July  7.  2:30  P.  M.,  bids  will  be 
received  by  H.  E.  Miller.  County  Clerk, 
for  improving  Bear  Creek  road  in  San 
Lorenzo  road  district.  Lloyd  Bowman. 
county    Engineer. 


SANTA  ANA.  Orange  Co..  Cal. — Until 
11  A.  M.,  July  12.  new  bids  will  be  re- 
ceived by  the  Supervisors  of  Orange 
County  for  grading  and  graveling  ap- 
proximately 3  miles  of  the  Ball  road  in 
Second  and  Third  Road  Districts. 
Certified  check  or  bond  for  5%.  Bids 
received  for  this  work  June  21  were 
rejected.  J.  L.  McBride,  County  En- 
gineer.    J.   M.   Backs,  County  Clerk. 


HUNTINGTON  PARK.  Los  Angeles 
Co..  Cal- — -Resolution  of  Intention  to  im- 
prove following  streets  by  grading  and 
paving  with  asphalt  concrete  and  con- 
structing concrete  gutters  1  ft.  wide, 
work  to  be  done  under  1911  act.  adopted 
by  City  Trustees:  .Stafford  Ave.,  bet. 
Irvington  and  Florence  Aves.;  Marconi 
St..  bet.  Clarendon  and  Irvington  .-^ves. ; 
Cottage  St.  between  Irvington  and  Ly- 
fot  Aves.;  Regent  St..  bet.  Irvington 
and  Lyfort  Aves.  Howard  McCurdy. 
Pacific  Elec.  BIdg.,  Los  Angeles.  City 
Engineer. 


BERKELEY.  Alameda  Co.,  Cal.  — 
Council,  E.  M.  Hann.  Clerk,  passes  Res- 
olution of  Intention  to  construct  con- 
crete curbs  in  east  side  of  Shattuck 
avenue  from  Allston  Way  south  12 
feet,  north  of  Bancrgft  Way:  that  por- 
tion of  Shattuck  Ave.  btjtween  present 
pavement  and  new  curb  line  as  propos- 
ed by  grading  and  paving  with  concrete 
base,  surfaced  with  asphalt  anfl  screen- 
ings; constructing  )p.  12  anjl  18-ln. 
ftewers,  c^tchbasins,  etc.  Improvement 
Aot  1911  ,  Protests  will  be  heard  July 
12,     q   L    fiuffglns,  City  Eniflneer 


SA.N  BERNARDINO,  Cal.— Until  11 
A.  M.,  July  11,  bids  will  be  received  by 
the  Supervisors  of  San  Bernardino 
County  for  paving  with  4-in.  concrete 
24  ft.  wide  Turner  Ave.  from  San  Ber- 
nardino Ave.,  to  a  point  5290  ft.  south, 
in  Road  Improvement  District  No.  13; 
work  to  be  done  under  Road  District 
Improvement  Act  of  1907. 


PHOENIX.  Ariz. — The  City  Commis- 
sion authorized  over  $l.")0,(i(iO  worth  ot 
street  paving  in  Phoeni.\  as  follows. 
Portland  St.  from  Central  Ave.  to 
Seventh  St.;  Third  St.  from  Grant  to 
Jefferson  Sts. ;  Jefferson  St.  from 
Seventh  to  Eighteenth  Ave.;  Filnior.- 
St  from  Fifth  to  Seventh  Ave.  anc 
Woodland  Ave.  from  Seventh  to 
Fifteenth  Ave.  City  Engineer  Hitch- 
cock was  also  authorized  to  prepare 
plans  for  paving  West  Moreland  St. 
from  Third   to  Fifth  A-rt. 


SAN  DIEGO.  Cal.— deWaard  &  Cob- 
ham.  207  Granger  Bldg.,  San  Diego, 
submitted  lowest  bid  at  $103,345  for 
constructing  sewer  and  water  system 
at  naval  training  station,  San  Diego, 
using  all  cement  pipe  fer  sewer.  Miller 
&  Eddleman  of  San  Diego,  submitted 
lowest  bid  at  $118,900,  using  vitrified 
pipe  for  sizes  24  in.  and  under.  Other 
bids  received  by  constructing  quarter- 
master at  Fort  Mason  were:  Wright 
Doring,  $144,000;  Lange  &  Bergstrora, 
$145,000;  Thos.  Haverty  Co.,  Los  An- 
geles, $147,500;  G.  E.  Engineering  Co.. 
N.  Y.,  $167,300:  Bruno  Pizzimenti.  $178.- 
444.  The  contract  will  involve  about 
7400  ft.  sewer  pipe.  675  ft.  8-in.  cast 
iron  force  main;  3550  ft.  cast  iron  pipe 
fi  to  12  in.  and  4  fire  hydrants.  Bids 
taken   under   advisement. 


LOS  ANGELES,  Cal. — Dodson  &  But- 
terfleld,  107 >4  6th  St.,  San  Pedro,  award- 
ed contract  at  $2278.98  for  paving  first 
alley  west  of  Pacific  Ave.  from  12th 
to  13th  streets,  San  Pedro,  involving 
5655  sq.  ft.  grading;  5655  sq.  ft.  con- 
crete   paving. 

Tryon  &  Brain,  210  Tajo  Bldg..  Los 
Angeles,  awarded  contract  at  $9,556.54 
for  grading  and  oiling  Eighth  St.  from 
Gaffey  to  Meyler  St..  San  Pedro,  in- 
volving 360  sq.  ft.  asphaltic  paving:  792 
sq  .ft.  concrete  paving;  43.309  sq.  ft. 
grading;  43.309  sq.  ft.  oiling  and  rolling; 
6861  sq.  ft.  sidewalk;  5028  sq,  ft.  con- 
crete gutter;  2620  ft.  curb.  Dodson  & 
Butterfield  hid  $10,402.91;  engineer's 
estimate.    $10,456.15. 

Baker  &  Chalmers.  312  American 
Bank  Bldg..  Los  Angeles,  awarded  con- 
tract at  $14,484.05  for  grading  and 
oiling  Melrose  Ave.  from  Virgil  to  Ver- 
mont, involving  51,871  sq.  ft.  grading: 
51,871  sq.  ft.  oiling  and  rolling:  2736  ft. 
curb:  12,680  sq.  ft.  sidewalk  :5385  sq.  ft. 
concrete  gutter.  Other  bids  received 
were:  G.  T.  McLain.  $14,584.75;  C.  W. 
Shafer,  $15,489.94:  engineer's  estimate, 
$15,283.40. 


DELANO,  Kern  Co.,  Cal. — Engineer 
John  S.  Bates,  627  Rowell  Bldg.,  Fresno, 
has  been  selected  by  the  Trustees  to 
prepare  plans  for  proposed  sewer  sys- 
tem      Willis    Reid,    City   Clerk. 


SAN  BRUNO,  San  Mateo  Co.,  Cal.  — 
Until  July  13.  8  p.  m.,  bids  will  be 
received  by  Nettie  .-^.  Willits.  City 
Clerk,  for  improving  portions  of 
Easton,  Green,  Mastick.  Huntington, 
Angus.   Sylvan   and  Jencvein   Aves. 

Separate  bids  for  improving  portions 
of  Mills.  Masson.  Green.  San  Bruno. 
Kains  and   .-Vngus  .\ves. 

Separate  bids  for  improving  portions 
of  Hensley.  Green,  Kaston,  Mills  and 
Huntington  Aves..  all  by  grading,  pav- 
ing with  a  waterliound  rock  macadam 
base  with  asphaltic  oil  and  screenings 
surface,  concrt-te  curbs,  gutters,  etc 
Imp.    Ace.    1911       Geo     .A     jin^e.^e,   crt> 
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SAN  ANDREAS,  Calaveras  Co.,  Cal. 
— W.  S.  Coulter,  County  Surveyor,  Is 
completing  survey  for  the  proposed 
Banner-Esperanza  Road. 
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SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  July  7,  2  p.  m.,  bids  will  be 
received  by  H.  H.  Miller,  County  Clerk, 
for  improving  Beach  Road  in  Pajaro 
Iload  District.  Lloyd  Bowman,  County 
lOngineer. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  July  12,  10:30  a.  m.,  bids  will  be 
received  by  A.  L.  Banks,  City  Clerk, 
lor  constructing  storm  water  sewers  in 
tlie  Yosemite  Subdivision.  Certified 
check  for  10%  payable  to  Clerk  re- 
quired with  each  bid.  W.  B.  Hogan, 
(My    Engineer. 

SAN  FRANCISCO.— City  Engineer  M. 
M.  O'Shaughnessy  completes  specifica- 
tions for  improving  San  Jose  Ave.  bet. 
Oltowa  and  Sickles  Ave.,  estimated 
cost,  $58,500.  Involves  8530  cu.  yds. 
cut:  4960  cu.  yds.  fill;  5S16  lin.  ft. 
concrete  curb;  590  lin.  ft.  10-in.  vitri- 
fied pipe  culvert;  16  brick  catchbasins; 
124,415  sq.  ft.  asphaltic  concrete  pave- 
ment. 

Specifications  also  completed  for 
sewering  Bradford  St.  bet.  Tompkins 
St.  and  Jarboe  Ave.,  estimated  cost, 
$1750.  Involves  398  lin.  ft.  8-in.  vitri- 
fied pipe  sewer;  32  Y  branches;  2  brick 
manholes;    1    lamphole. 

Preliminary  details  completed  for 
widening  Army  St.  from  66  to  75  ft. 
from  west  line  Third  St.  to  east  line 
De   Haro   St. 


LOS  ANGELES,  Cal. — Los  Angeles 
Taving  Co..  2900  Santa  Fe  Av.,  was 
awarded  the  contract  at  $181,999.99  for 
paving  Hawthorne  Ave.  between  Ingle- 
wood  and  Redondo  Road.  5.38  miles  in 
Road  Improvement  District  No.  193, 
with  5-in.  concrete  reinforced  with 
wire  mesh.  The  contract  involves  12,- 
103  cu.  yds.  excavation;  28,140  lin.  ft. 
shaping  roadbed;  8800  tons  disint. 
gran.;  63.577  sii.  yds.  paving;  204  ft.  12- 
in.,  45  ft.  15-in.,  465  ft.  18-in.  and  95 
ft.  »0-in.  pipe  culvert;  and  261  cu.  yds. 
concrete  in  headwalls  and  culverts; 
591,900  sq.  ft.  «.\6  in  No.  7  wire  mesh. 
County  will  furiiisli  5100  tons  di.sint. 
tsvan. 


CORONADO.  San  Diego  Co..  Cal.  — 
A  verbal  report  on  the  sewer  situation 
was  submitted  to  City  Trustees  by  Mr. 
Stone,  representing  Olmsted  &  Gillelen, 
constructing  engineers  of  Los  Angeles 
.'ind  San  Francisco.  A  tentative  plan 
provides  for  an  intercepting  sewer  to 
cost  about  $24,000;  a  septic  tank  to 
cost  about  $10,000;  wharf  to  carry 
outfall  sewer  into  ocean,  cost  $35,000 
for  creosoted  wood  piles  or  $55,000  tor 
concrete  piles  and  2  pumping  stations 
to  cost  $9000  each.  The  matter  will  be 
further  considered  on  receipt  of  the 
written   report   of  the   engineers. 


I.  OS  ANGELES.  —  Adam  Dalmatin 
and  Mike  Guho.  818  E.  40th  St.,  sub- 
mitted lowest  bid  at  about  $71,000  for 
constructing  cement  pipe  sewer  in 
Indiana  St.  sewer  district  involving 
355.06  ft.  21-in.  deep  and  wide  socket 
pipe  with  concrete  reinforcement; 
2612.65  ft.  18-in.  deep  and  wide  socket 
pipe  reinforced;  6109.51  ft.  18-in. 
standard  pipe;  5  manholes  over  22  ft.; 
14  manholes  15  to  22  ft.;  14  manholes 
uiKlcr   15    ft.;   719.4    ft.  chimney   pipe. 


EAST  SAN  DIEGO,  Cal.— A  resolu- 
tion of  intention  to  construct  a  lateral 
sewer  system  adr>pted  by  the  City 
Trustees,  work  to  he  done  under  the 
1911  Imp.  Act  and  1915  Bond  Act.  The 
resolution  providi  s  for  6-in.  vitrified 
pipe  and  8-in.  com  nt  pipe.  Protests 
will  be  heard  July  14.  Work  is  to 
be  done  under  direction  of  City 
Engineer  E.  Pai.il   Forf}. 


VENTURA,  Ventura  Co.,  Cal. — The 
Southwest  Paving  Co.,  Washington 
Bldg.,  Los  Angeles,  has  signed  a  con- 
tract, amounting  to  about  $172,000,  to 
pave  certain  city  streets.  A  friendly 
suit  will  be  instituted  to  determine 
certain  legal  questions  regarding 
grade  of  streets,  before  construction 
work   is  started. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Kopperud  &  Heafey,  2030  High  St.. 
Oakland,  submit  only  bid  to  Council 
June  28  for  street  improvements  in 
Schweitzer  and  Merryvale  additions 
and  in  Lakeside  and  City  Park 
Terraces.  Bids  were  above  estimates 
of  City  Engineer  W.  B.  Hogan  and 
taken  under  advisement. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  July  18,  11  a.  m.,  bids  will  be 
received  by  Supervisors  for  furnishing 
and  delivering  corrugated  iron  culvert 
pipe  for  use  on  county  highway  sys- 
tem.     R.    R.    Arnold,    County    Engineer. 

UAKERSFIBLD.  Kern  Co.,  Cal. — The 
City  Council.  V.  Van  Riper,  Clerk, 
passes  resolution  of  intention  to  con- 
struct concrete  curbs  and  sidewalks 
in  California  Ave.  bet.  F  and  M  Sts. 
(Street  Dist.  No.  75).  Imp.  Act  1911. 
R.    H.    Hubbard,    City    Engineer. 


MERCED.  Jierced  Co..  Cal. — Until 
July  18.  8  P.  M.,  bids  will  be  received 
by  W.  VV.  Cornell,  City  Clerk,  for  im- 
proving portions  of  16th  street,  in- 
volving 195.254  sq.  ft.  of  6-in.  concrete 
pavement;  1000  lin.  ft.  concrete  curb: 
420  ft.  main  cast  iron  culvert  and  208 
ft.  of  branch  cast  iron  culvert.  Im- 
provement Bond  Act,  1915.  Chas.  Martin 
is  City  Engineer. 


ALAMEDA,  Alameda  Co.,  Cat. — City 
Council,  W.  E.  Varcoe,  Clerk  passes 
Resolution  of  Intention  (No.  403)  to  im- 
prove Buena  Vista  Ave.,  from  existing 
manhole  in  Everett  street,  westerly  to 
existing  sewer  50  feet  east  of  Foley 
street,  by  constructing  6-in.  vitrified 
pipe  sewer  with  6  Y  branches.  Pro- 
tests will  be  heard  July  5.  ('.  E. 
Hickok,  Citj-   ICngineer. 


TURLOCK,  Stanislaus  Co..  Cal.— Un- 
til July  5,  8  p.  m.,  bids  will  be  received 
by  A.  P.  Ferguson,  City  Clerk,  for  im- 
proving North  and  South  F'irst  Sts., 
between  A  and  West  Olive,  by  grad- 
ing, paving  with  a  6-in.  concrete  base. 
Imp.  Act  1911.  Horace  Hall,  City  En- 
gineer. 


seeking  construction  of  a  county  high- 
way between  Bryte  and  Keisel  sta- 
tions, taken  under  advisement  by  the 
county  board.  The  road,  to  be  financed 
by  direct  tax,  would  furnish  a  new 
route  from  Woodland  to  Sacramento, 
reducing   the   mileage   about   4   miles. 


YUBA  CITY.  Sutter  Co.,  Cal.— Until 
July  11.  8  p.  m..  bids  will  be  received 
by  C.  C.  Kline,  City  Clerk,  for  con- 
struction of  and  furnishing  materials 
for  storm  sewer  system.  Bids  will  be 
taken    as   follows: 

(1)  Furnishing  and  laying  2220  ft. 
cement  concrete  pipe  storm  sewers  16 
in.   in  diameter. 

(2)  Furnishing  and  laying  5220  ft. 
cement  concrete  pipe  storm  sewers  10 
in.    in    diameter. 

(3)  F'urnishing  and  laying  832  ft. 
cement  concrete  pipe  storm  sewers  S 
in.    in    diameter. 

(4)  Furnishing  materials  and  con- 
structing 3    catchbasins. 

(5)  Furnishing  materials  and  con- 
structing   5    manholes. 

Town  will  furnish  grates,  grate 
frames,  manhole  frames  and  covers. 
Plans  may  be  had  from  Clerk  on 
deposit  of  $10.  Edw.  \'on  Gclderu- 
City    Engineer. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
TTntil  July  IS,  11  a.  m.,  bids  will  be 
received  by  Supervisors  for  building 
oil  macadam  shoulders  and  gutters  in 
Main  St.,  Bay  Point.  R.  R.  Arnold, 
County    Engineer. 


AZUSA,  Los  Angeles  Co.,  Cal. — Until 
7:30  p.  m.,  July  5,  bids  will  be  received 
by  City  Clerk  J.  O.  Durrell  for  im- 
proving Pasadena  Ave.  from  10th  St. 
to  south  city  boundary,  about  IV*  miles. 
Bids  for  this  work  were  to  have  been 
received  July  27  but  the  opening  was 
postponed.  A  rock  and  oil  pavement 
18  ft.  wide  will  be  constructed.  C.  L. 
Nichols,   City   Engineer. 


VENICE.  Los  Angeles  Co.,  Cal.  — 
Peter  L.  Ferry,  614  E.  Acacia  Ave., 
Glendale.  submitted  the  only  bid  for 
paving  alleys  in  10  blocks  of  Shore 
Line  Beach  Venice  Canal  Sub.  at  35c 
sq.  ft.  for  4-in.  concrete  pavement  and 
39c  sq.   ft.  for  5-in.   concrete  pavement. 


SAN  FRANCISCO.— Board  of  Public 
Works  approves  specifications  for  im- 
proving crossing  of  Baden  St.  and 
Hearst  Ave.,  estimated  cost,  $1750. 
M.    M.    O'Shaughnessy,    City    Engineer. 


PRESCOTT.  Arizona.  —  Olmsted  & 
Gillelen,  Hollingsworth  Bldg.,  L.  A., 
and  Balboa  Bldg..  S.  P.,  consulting 
engineers,  have  been  retained  by  the 
Yavapai  County  Highway  Commission 
to  prepare  plans  and  specifications  and 
have  supervision  of  the  construction 
of  county  highways  under  the  $1,500,000 
county  bond  issue. 


SUSANVILLE.  Lassen  Co.,  Cal.  — 
City  Trustees  approve  the  formation 
of  sanitary  district  to  provide  for  in- 
stallation of  a  sewer  system,  not  only 
including  city  proper  but  outlying 
districts  as  well.  C.  C.  Kennedy,  58 
Sutter  St..  San  Francisco  is  City 
Engineer. 


SACRAMENTO,  Cal. — Following  are 
approximate  quantities  of  materials 
required  for  constructing  10.6  miles 
of  State  Highway  in  Trinity  County 
lict.  2  miles  south  of  Weaverville  and 
Tom  Long  Gulch  (ll-Tri-20-A),  to  be 
graded:  bids  to  be  opened  July  11,  2 
p.    m.,    by   State   Highway   Commission: 

120.000  cu.  yds.  excavation  without 
classification;  730  cu.  yds.  Class  A 
Portland  cement  concrete  (culverts 
and  monuments);  1700  cu.  yds.  rubble 
masonry  (retaining  w'alls);  950  cu.  yds. 
dry  rubble  (retaining-  walls);  2750  lin. 
ft.  12-in.,  1300  lin.  ft.  18-in.,  1050  lin. 
ft.  21-in.  and  100  lin.  ft.  30-in.  corru- 
gated metal  pipe;  542  monuments. 
Commission  will  furnish  reinforcing 
steel.  corrugated  metal  pipe  and 
cement.  Austin  B.  Fletcher,  State 
Highway   Engineer. 


CORCORAN,  Kings  Co.,  Cal.  —  City 
Trustees  vote  to  construct  municipal 
swimming  pool,  for  which  $6000  Is 
available. 

SACRAMENTO,  Cal.  —  Due  to  pro- 
tests the  City  Commission  has 
abandoned  its  plan  to  improve  37th  St. 
from  5th  to  7th  Ave.,  7th  Ave.  from 
37th  St.  to  Sacramento  Blvd..  and  38th 
St.  from  7th  Ave.  to  the  alley  bet.  7th 
and  9  th  Aves.  Fran-k  Miller,  City 
Engineer. 


WOODLAND,  Yolo  Co.,  Cal.— Request 
i>f   County  Supervisor  Wrn.   Leinberger 


OI^OVILLE,  Butte  Co.,  Cal. — No  bids 
received  June  27  by  Supervisors  for 
lonstructing  Sterling  City-Paradise 
Highway  Unit,  5  miles.  Section  B; 
work  ordered  done  Iiy  force  account, 
under  supervision  of  H.  H.  Hume, 
<'cunly    Engineer. 

PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
W.  J.  Tobin.  527  Santa  Ray  Ave.,  Oak- 
land, awarded  contract  by  Council  for 
constructing  storm  «ewers,  $14,710.63. 
,1     F.   Bxybee,  Jr.,  pity  Engineer. 
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BEHKELEY.  Alameda  Co.,  Cal.  — 
Former  Councilman  Harry  C.  Newklrk 
has  been  appointed  sanitary  engineer 
l)y  the  City  Council  to  solve  Berkeley's 
fjarbage    problem. 


UAKERSFIELD,  Kern  Co.,  Cal.  — 
I'reliminary  landscape  iflans  for  the 
Stark  Park  submitted  to  City  Council 
by  Donald  McLaren  and  E.  LaVallee 
of  MacRoric,  McLaren  Co..  San  Fran- 
cisco, provide  for  hand  ball  and  tennis 
courts  and  concrete  swimmingr  tank 
40x90  ft.,  in  addition  to  installation  of 
p'ayground  equipment.  The  park  as 
planned,  including  equipment.  will 
rost    t27,000. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
John  H.  Kennard  and  F.  Kaus,  Stock- 
ton, awarded  contract  by  Council  to 
construct  106,=>.40  sq.  ft.  concrete  side- 
walks in  portions  of  American  St.  at 
.L'fic  ft.,  total  $276.92.  W.  B.  Hogan. 
I'ity  Engineer. 


HAXFORD,  Kings  Co.,  Cal.  —  Until 
July  11,  3  p.  m.,  bids  will  be  received 
liy  P.  C.  Williams.  City  Clerk,  for  im- 
proving Florinda  St.  from  Park  Ave. 
to  Douty;  Ivy  St.  from  Park  Ave.  to 
Brown  St.;  Keith  from  Irwin  to  Douty; 
Dewey  from  Irwin  to  Redington; 
Central  Ave.  from  Park  Ave.  to 
Keweah  and  Keweah  from  Central  to 
Center  and  Center  from  Keweah  to 
Irwin  St.  AH  by  grading,  construct- 
ing cement  curbs  and  gutters  and  pav- 
ing with  a  bituminous  base  4  in.  thick 
with  a  Warrenite-Bitulithic  wearing 
surface  Ihi   in.  thick. 

Low  bid  for  this  work  was  sub- 
mitted on  April  11  by  California  Const. 
Co.,  I!i09  Fresno  St.,  Fresno,  the  only 
other  bidder  being  Federal  Const.  Co. 
of  San  Francisco.  Bids  were  rejected. 
Edw.  M.  Lynch,  City  Engineer. 


TREKA,  Siskiyou  Co.,  Cal. — Approxi- 
mately $5000  will  be  secured  by  popular 
subscription  to  build  and  improve  road 
to  Butte  Valley  via  Sheep  Rock  route, 
giving  an  all-year-round  road  to  a 
point  on  the  Klamath  Fallis-Weed 
Railroad  at  Delaney  Station. 


YUBA  CITY,  Sutter  Co.,  Cal. — Until 
July  11.  8  p.  m.,  bids  will  be  received 
l.y  C.  C.  Kline,  City  Clerk,  for  laying 
approximately  7500  ft.  of  8,  6.  4  and 
a-in.  water  mains  with  valves,  etc.. 
and  connecting  same  with  present 
water  works  system.  Town  will  fur- 
nish materials.  Edw.  Von  Geldern, 
City  Engineer. 


SAN  BERNARDINO.  Cal.  —  H.  H. 
Ijienau  of  Redlands  awarded  contract 
for  paving  Arrowhead  Ave.  from  16th 
St.  to  Highland  Ave.  at  17.7c  sq.  ft.  for 
4-in.  concrete  pavement  with  H-in.  oil 
and  rock  screenings  surface  and  40c  ft. 
for  curb.  \\'.  D.  Bohan  was  awarded 
contract  for  paving  Arrowhead  Ave. 
from  Highland  Ave.  to  north  city  limits 
at  19.7c  sq,  ft.  for  4-in.  concrete  pave- 
ments with  %-in,  oil  and  rock  screen- 
ings surface  and  44c  ft.  for  curb.  H.  H. 
Licnau  bid  20c  for  paving.  The  two 
contracts  amount   to   $45,78.i. 

SAN  DIBUO.  <'al.  —  County  Super- 
visors are  considering  plans  and  speci- 
fications for  grading  and  |)aving  with 
5-in,  1:2:4  concrete,  18  ft.  wide.  High- 
land Ave.  from  city  limits  of  National 
City  to  city  limits  of  Chula  Vista.  3334 
ft.  This  improvement  is  in  Supervisor 
Hornbeck's  district  and  will  be  under 
supervision  of  County  Surveyor  Geo. 
Butler.  Bids  will  be  called  for  in  the 
luar  future. 


BAKERSFIELD,  Kern  Co..  Cal.  — 
Until  July  9.  3  p.  m.,  bids  will  be 
received  by  Architect  J.  M.  S-affel. 
Bakersfield.  for  constructing  approxi- 
mately 326  lin.  ft.  of  cement  walks  at 
Petroleum  School.  Walks  will  be  4  ft. 
wide.  4  in.  thick  of  rough  concrete  and 
M  in.  top  coat,  blocked  off  2x3.  Speci- 
tlcations  may  be  had  from  the  architect 

REDONDO  BEACH.  Los  Angeles  Co., 
Cal. — Until  8  p.  m.,  July  5,  bids  will 
be  received  by  City  Clerk  Harry  Pol- 
glase.  for  improving  Juanita  Ave., 
about  14  miles.  (Contract  will  involve 
about  24,518  cu.  yds.  cut;  344  cu.  yds. 
fill;  118,520  sq.  ft.  3-in.  oil  macadam 
pavement;  30,100  sq.  ft.  oiled  roadway; 
575  lin.  ft.  curb;  Vrooman  Act. 
Engineer's  estimate.  $43,000.  Plans  and 
specifications  may  be  seen  at  office  of 
City  Clerk  or  at  the  office  of  City 
Engineer  Victor  II.  Staheli  at  Manhat- 
tan Beach. 


CALIFORNIA.  —  Plans  for  the  con- 
struction of  the  State  Highway  bet. 
the  Edison  power  st.ation  at  the  mouth 
of  the  Krrii  River  Canyon  and  Rodflsh 
are  being  pushed  by  the  Highway 
Commission  and  active  construction  is 
planned  for  the  early  spring  of  1922. 


VALLEJO.  Solano  Co.,  Cal.  —  T.  D. 
Kilkenny.  City  Engineer,  completes 
.-il)eciticatii)ns  for  sewer  extensions  In 
the  northeast  section  of  the  city.  Due 
In  lack  of  funds  no  action  is  expected 
of  the   Council  at   this   time. 

SAN  DIEGO.  Cal. — The  County  High- 
way Commission  expects  to  submit  to 
supervisors  early  in  July  plans  and 
specifications  for  grading  county  road 
from  Foster  to  top  of  Mussey  grade. 
4^2  miles.  \V.  M.  Morion  is  Chief 
lOngineer. 

SAN  RAFAEL.  Marin  Co..  Cal.— Thf 
City  Council  is  planning  to  pave  with 
•Richmondite"  all  accepted  streets  in 
the  city  for  their  entire  width;  work 
to  be  done  under  the  Vrooman  Act. 
H.   H.  Jones.  City  Engineer. 


SAN  DIEGO.  Cal.— Geo.  R.  Daley.  440 
McNtece  Bldg.,  submitted  the  only  bid 
for  improving  Texas  St.  from  Univer- 
sity Ave.  to  Balboa  Park  involving 
104.240  sq.  ft.  3-in.  asphaltic  concrete 
pavement  at  20V4c  ft.  and  surfacing 
gutters  at  4c  sq.  ft.  Bid  referred  to 
City   Manager   Rhodes. 


SALEM,  Ore. — State  Highway  Com- 
mission awards  contracts  for  highway 
improvements  as  follows:  Warren 
Const.  Co.,  Portland,  for  paving  New- 
berg  viaduct,  $4856.70;  to  Bates  & 
Rogers  Const.  Co.,  South  San  Fran- 
cisco and  Portland,  at  $86,700  for  Unit 
1,  Brush  Creek-Mussel  Creek  section  of 
Roostvelt  Highway  in  Curry  County. 


mission  Purchasing  Dept.,  Washington, 
D.  C,  for  the  purchase  of  15  201-cla8B 
locomotives  for  sale  by  the  Panama 
Canal  and  no  longer  needed.  Manu- 
factured by  American  Locomotive  Co.; 
original  cost  of  each,  $11,307.  Further 
information   on   request. 


SAN  DIEGO,  Cal. — Until  10:30  a.  m.. 
July  11,  bids  will  be  received  by  Super- 
visors of  San  Diego  County  for  grading 
and  paving  with  concrete  Mission  Road 
1-B  from  San  Marcos  to  Bunea.  3.45:i 
miles,  involving  8350  cu.  yds.  embank- 
ment; 100  cu.  yds.  loose  rock  excava- 
tion; 250  cu.  yds.  solid  rock  excavation; 
8740  cu.  yds.  disintegrated  granite 
foundation  in  place;  5097.2  cu.  yds.  con- 
crete paving  5  in.  thick.  1:2:4  mix,  IS 
ft.  wide;  20,000  sq.  ft.  reinforced  mesh; 
200  cu.  yds.  excavation  for  culverts; 
80.7  cu.  yds.  concrete  for  culverts  and 
3893  lbs.  reinforcing  steel.  Charge  oi 
$5  will  be  made  for  plans  and  speciflcu- 
tions.  Certified  check  on  bid  bond  for 
5%.     W.  M.  Morton,   Highw.Tv   Flnginecr 


RAILROADS 

SACRAMENTO  —  Western  Pacific 
Railroad  contemplating  extension  of 
.Sacramento-Northern  railroad  from  its 
Chico  terminal  to  Red  Bluff,  according 
to  Siipt.  of  Transportation  J  P.  Quig- 
ley. 


ATASCADERO,  San  Luis  Obispo  Co., 
Cal. — Southern  Pacific  Co.  will  erect 
new  station  at  Atascadero  in  addition 
to  installing  new  tracks,  etc.  Approxi- 
mately $200,000  will  be  expended  In 
improvementB. 


SEATTLE,  Wash. — City  Council  is 
planning  election  to  vote  bonds  of 
$1,330,000  to  finance  construction  of 
extensions  to  municipal  car  system. 


FIRE  EQUIPMENT 


Fine   ALARM   SYSTEM    PLANXEU 

SAN  MATEO,  San  Mateo  Co..  Cal.— 
I'ire  Department  urges  Trustees  to 
place  on  ballot  at  coming  election  a 
proposition  providing  for  Issuance  of 
$25,000  in  bonds  to  finance  installation 
of   50-box    fire   alarm    system. 


G.\LT,  Sacramento  Co.,  Cal. — Cham- 
ber of  (Commerce  starts  movement  to 
raise  $2300  to  purchase  chemical  engine 
and  other  fire  apparatus. 


BUSINESS  OPPORTUNITIES 


C.  M.  Cerati,  East  Nicolaus,  Cal.,  la 
in  the  market  for  concrete  and  steel 
molds   for   line   fence   posts. 

Atlas  Foundry  ,&  Mach.  Co.,  Tacoma. 
Wash.,  wishes  to  communicate  with 
foundry   supply   houses   in   this  city. 


Sheppard  Lathe  Co.,  Rising  Sun.  Ind., 
manufacture  a  lathe  especially  adapied 
to  garage  and  wish  to  communicate 
with  salesmen  now  calling  on  this 
trade  throughout  the  city  and  State 
with  a  view  of  adding  their  line  on 
commission    basis. 


Geo.  Barnsiey  &  Sons  Cornice  Wks., 
Sheflleld.  England,  are  in  the  market 
for  scythe  snaths  and  wish  to  com- 
municate with  and  receive  full  details 
from    .-American   manufacturers. 


FRESI3>T     COXSTRUCTIO     DEFICIT 


The  most  reliable  figures  available 
show  that,  in  addition  to  the  annual 
normal  construction  requirements, 
there  is  an  accumulated  construction 
deficit  at  present  which  amounts  to 
the  staggering  total  of  almost 
$15,000,000,000,  as  follows:  Housing, 
$5,000,000,000;  railways,  $5,000,000,000; 
public  utilities.  $1,900,000,000;  high- 
ways, $2,100,000,000;  miscellaneous 
construction,     $500,000,000. 


S.VCRAMEMH)   Bl'ILDERS   .\GREE  TO 
■WAGE    CUT 


WASHINGTON,  D,  C, — Bids  are  being 
received    by    the    Panama    Canal    Com- 


.\  general  reduction  In  wages  allect- 
ing  all  the  building  trades  in  Sacra- 
mento, approximating  $1  a  day  and 
averaging  10  per  cent  and  over,  has 
been  agreed  upon  by  the  Building 
Trades    Council     and     the    contractors. 

As  a  result  of  the  new  agreement, 
the  carpenters  will  receive  $8  per  day 
instead  of  $9  With  the  $1  oft  painters 
will  get  $^.  plasterers,  $10;  plumbers, 
$9;  electricians,  $9;  cement  finishers, 
$8,  and  other  trades  on  the  same  basis. 
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BUILDING  CONTRACTS 

SAN    FRANCISCO    COrXTY 


No. 

Owner 

Contractor 

Amt. 

1404 

Geristukis 

Owner 

500 

1405 

Sturdivant 

Owner 

1406 

Crothers 

Owner 

600 

1407 

Beck 

Owner 

100000 

140S 

Bjorkman 

Owner 

2900 

140i) 

Waters 

Kincanon 

1410 

Cummings 

United 

350 

1411 

Same 

Hogberg 

3250 

141H 

Same 

Globe 

1393 

1413 

Same 

United 

1626 

1414 

Haas 

Warwick 

4000 

1415 

Parker 

Owner 

5000 

1416 

Maydwell 

Owner 

700 

1417 

Barbe 

Bourdin 

675 

1418 

C'obbey 

Owner 

750 

1419 

Nauer 

Merritt 

1530 

1420 

Martin 

Merritt 

800 

1421 

Sullivan 

Swenson 

800 

1422 

Nasten 

Filippis 

1000 

1423 

White 

Johnson 

3000 

1424 

Willys 

Bessitt 

5600 

1425 

Baldocchi 

Ferroni 

850 

1426 

Pringle 

Donovan 

900 

1427 

Lilienthal 

Penny 

2782 

1428 

Searles 

Marton 

15900 

1429 

Lurie 

Vukicevich 

37500 

1430 

Peterson 

Owner 

6000 

1431 

McVeigh 

Little 

12000 

1432 

Spiro 

Lewis 

5000 

1433 

Rising 

Meyer 

5050 

1434 

Johnson 

Owner 

5900 

1435 

Waffel  Kitch 

en                S-ass 

750 

1430 

Rapheld 

Legault 

10000 

1437 

Svendsen 

Owner 

2900 

1438 

Sharman 

Owner 

900 

143S 

Gekco 

Central 

2000 

1440 

Lurie 

Vukicevich 

37580 

1441 

Lurie 

Vukicevich 

13262 

1442 

S.   P. 

Fay 

PERMITS 

RESIDENCE 

(1404)       524    CONNECTICUT    ST.      Two 

rooms    in    basement    of    residence. 
Owner — J.   G.  Geristukis,   524  Connecti- 
cut  St. 
Architect — Plans   by   owner. 
Day's  Work.  $500 


REPAIRS 

(1405)      423    FULTON    ST.      Repair    fire 

damage    for   auto   repair   shop. 
Owner — P.    H.    &    B.    B.    Sturdivant.    423 

Fulton   St. 
Architect — None. 
Day's    Work.  $1000 


FLOOR 

(1406)      769  M.\KKET  ST.     Reconstrucc 

tile  floor. 
Owner — R.   A.   Crothers,    769   Market  St. 
Architect — None. 
Day's    Work.  $600 


APARTMENTS 

(1407)      E  POWELL  6S-6  N  Bush.     Six- 
story   &    basement  brick    (34)    apts. 
Owner — Edw.   Beck,   2S1  Lee  Ave.,   Okd. 
Architect — M.    V.    Polieto,    First    Natl. 

Bank  Bldg. 
Day's   Work.  '  $100,000 


RESIDENCE 

(1408)      E  STANTAN  125-5  N  Belgrave 

Ave.      One-story    &    basement    frame 

residence. 
Owner — Victor   Bjorkman.    3214   Mission 
Architect — None. 
Day's  Work.  $2900 


APARTMENTS 

(1409)      E   VAN    NESS   AVE    96    N    Val- 
lejo.     Two-story  and  basement  frame 


i)  apartments. 
Owner — Mrs.  A.  M.    Waters  and  Rose  E. 

Lawton,  1120  Jones  St.,  S.  P. 
Architect — O.  R.  Thayer,  110  Sutter  St., 

San   Francisco. 
Contractor —  Kincanon     &  Perego,     159 

Sutter  St.,  San  Francisco.        $30,000 


RECORDED 

ROOFING 

(1410)      N   BUSH   91-8   B   Taylor   51-llx 

137-6.      Tile   rooting  for  residence   for 

Chief    Engineer. 
Owner — M.   Earl   Cummings. 
Architect — John    Reid    Jr.,    1st    National 

Bank  Bldg.,  San  Francisco. 
Contractor — United  Materials  Co.,  Shar- 
on Bldg.,  San  Francisco. 
Filed  June  24,  '21.     Dated  June  15,  '21. 

On  or  before  10th  of  eacli  month  75% 

Usual    35    days 25% 

TOTAL  COST,  ?350 
Bond,  $175.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  60  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(1411)      BRICK  AND     TERRA     COTTA 

on  above. 
Contractor — Emil    Hogberg,    180    Jessie 

St.,  San  Francisco. 
Filed  June  24,  '21.     Dated  June  15,  '21. 

Payments   same    as   above 

TOTAL  COST,  J3250 
Bond,  J1625.  Surety.  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  270  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(1412)      ELECTRICAL  WORK         ON 

above. 
Contractor — Globe  Electric  Works,  1959 
Mission  St.,  San  Francisco. 

Payments   same   as   above 

TOTAL  COST,  ?1393 
Bond,  J696.50.  Surety.  The  Fidelity  & 
Casualty  Co.  Limit,  270  days.  Forfeit, 
none.      Plans  and  specifications  filed. 


(1413)      FLASHING   OF    TILE   ROOF   & 
e.xposed  sheet  copper  work  on  above. 

Contractor — United    States    Metal    Pro- 
ducts  Co.,   330    10th    St.,    S.   F. 

Filed  June  24,  '21.      Dated  June  15.   '21. 

Payments   same   as   above 

TOTAL  COST.  $1626 

Bond,  $813.  Surety,  American  Indemnity 

Co.     Limit,  270     days.        Forfeit,     none. 

Plans  and   specifications  filed. 


..ALTERATIONS 

(1414)      W   DIVISADERO     25   S  Hayes. 
Minor    additions    and    alterations    for 
Mats  and  store. 
Owner — Geo.    W.    Haas,    Phelan     Bldg., 

San    Francisco. 
.\rchitect — Chas.     Skidmore,     New     Call 

Bldg.,    San    Francisco. 
Contractor — Harry         Warwick,         3191 
Washington    St.,    San    Francisco, 

?4  000 


RESIDENCE 

(1415)      W     TWENTY-SIXTH     AVE     — 
N  Lake.     Two-story     and     basement 
frame   residence. 
Owner — K.     E.   Parker,     519   California 

St.,   San  Francisco. 
Architect — H.  C.   Baumann,   251   Kearny 

St.,    San    Francisco. 
Day's    work.  $5000 


DWELLING 

(1416)      NO.  527  BAY  SHORE  AVE.   One 

story  frame  dwelling. 
Owner — D.  C.  Maydwell,  55  Octavia  St., 
San  Francisco. 


ALTERATIONS 

(1417)  NO.  1533  PACIFIC  .WE.  Brace 
laur.dry  with  steel  girder;  construct 
skylight  and  build  brick  wall  around 
boiler  room. 

Owner — J.  Barbe,  Premises. 
Architect — None. 

Conlractor — J.    B.   Bourdin,    804    Potrero 
Ave.,  San  Francisco.  »6Ti 

ALTERATIONS 

(1418)  SW  VALENCI.^  &  SIXTEENTH 
Alter  store  front. 

Owner — W.  B.  Cobbey,  504  Valencia  St.. 

San  Francisco. 
Architect — A.  1.  Coffey,  504  Valencia  St., 

San  Francisco. 
Day's  work.  $750 


ST. 


ALTERATIONS 

(1419)      20         TWENTY-EIGHTH 

Alter    residence. 
Owner — Edward   Nauer,   Premises. 
Plans    by    Contractor. 
Contractor — Geo.  M.  Merritt,  3014  Geary 

St.,   San   Francisco.  $1530 


ALTERATIONS 

(1420)      410     TWELFTH     AVE.       Raise 
and  alter  for  private  garage  in  base- 
ment of  dwelling. 
Owner — M.    Martin,    1127    Clement    St., 

San    Francisco. 
Plans   by   Contractor. 

Contractor — Geo.  M.  Merritt,  3014  Geary 
St.,  San  Francisco.  $800 


ALTERATIONS 

(1421)  NE  CLAY  AND  SPRUCE.  Re- 
arrange front  steps  and  plaster 
front. 

Owner — Walter  H.  Sullivan,  129  Sutter 
St.,  San  Francisco. 

Architect — Leo.  J.  Devlin,  759  Pacific 
Bldg.,    San    Francisco. 

Contractor — Swenson  &  Franzen.  145 
Natoma  St.,  San  Francisco.         $800 


FOUNDATION 

(1422)  NO.  1537  JONES.  New  con- 
crete foundation,  brick  wall,  etc., 
for  residence. 

Owner — J.  Nasten,  Premises. 

Architect — None. 

Contractor — V.  Filippis,  1527  Powell  St., 
San  Francisco.  $1000 


DWELLING 

(1423)      E  TENTH  AVE   350  S  Noriega. 

One-story      and    basement       frame 

dwelling. 
Owner — W.  J.    White,  —  10th   Ave..   San 

Francisco. 
Architect — None. 
Contractor — Joel  Johnson.      ISO     JiM-sey 

St.,  San  Francisco.  $3000 


ALTERATIONS 

(1424)  NW  BUSH  AND  VAN  NESS. 
Construct  stairway  from  salesroom 
on  ground  floor  for  display  rooms. 

Owner — Willys  Overland,  Premises. 

Architect — None. 

Contractor — C.  H.  Bessitt  Bldg..  Co.,  660 
Market  St.,  San  Francisco.         $5600 


ALTERATIONS 

(1425)      251      CHENERY.         Ue-arrange 

partition    and    construct     two     bay 

windows  for  residence. 
Owner — G.    Baldocchi.    1312    Grant    Ave.. 

San    Francisco. 
Architect — None. 
Contractor — G.    Ferroni      &   Sons,      1926 

Filbert   St.,   San  Francisco.  $850 
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AfiDlTION 
(H26)       2S23      FHA.NKLIN.        Add      b;»th 

to  residence  and  general  repairs. 
Owner — K.   J.   Pringle,   350   Huss   Bldg.. 

San   i'rancisco. 
Architect — None. 
I'ontractor — P.    J.      Donovan.      147"    6th 

Ave.,  San  Francisco.  $;)0{i 


.-\dd    sleep- 


ADDITION 

(1427)      2007    FRANKLIN. 

ing   porch    to   residence. 
Owner- — Samuel  Lilienthal  &  wife.  200" 

Franklin    .St..    San   Francisco. 
Architect — Houghton     Sawyer,     Hearst 

Bldg..  San  Francisco. 
Contractor — Isaac  Penny.  902  Chronicle 

Bldg..    San    Francisco.  $27Si 


RESIDENCE 

(H28)      \V   SAN   FERNANDO    130   N   St. 
Francis    Bolvd.       Two-story    and 

basement   frame  residence. 
Owner — Robert  Searles. 
Architect — Henry       H.    Gutterson,      278 

Post   St..  San   Francisco. 
Contractor — John    Morton.    217     Balboa 

Bldg.,    San    Francisco.  $15,900 


FILM  EXCHANGE 

(1429)  N  TURK  37-6  E  Leavenworth. 
Two-story  and  basement  reinforc- 
ed concrete  (3)  stores  (film  ex- 
change). 

Owner — Louis  R.  Lurie.  Slills  Bldg.,  San 
Francisco. 

Architect — Albert  Schroepfer.  Nevada 
Bank  Bldg.,  San  Francisco. 

Contractor — Vukicevich  &  Bagge,  180 
Jessie  St..  San  Franci.sco.         $37,500 


DWELLING 

(1430)      S    CASELLI    206-8    W    Douglas. 

One  and  one-half-story  and  basement 

frame  dwelling. 
Owner — VV.     C.  Petersen.      1570-A   Eddy 

St.,  San  Francisco. 
Architect — None. 
Days  work.  $6000 


FRAME   FLATS 

(1431)  E  VWENTY-SIXTH  AVE  126  S 
West  Clay.  Two-story  and  base- 
ment frame   (2)    flats. 

Owner — John  and  Margaret  McVeigh. 
Care  Architect. 

Architect — August  C.  Headman,  Call 
Bldg.,  San  Francisco. 

Contractor — John  Little,  1035  Lincoln 
Way,  San   Francisco.  $12. nun 


FRAME    ST(JRE 

(1432)      N    WASHINGTON    103    E    Brod- 

erick.     One-story  frame  store. 
Owner — Samuel    and    SI.    E.    Spiro,    301 

Market   St.,  San  Francisco. 
Architect — H.  C.   Baumann,  251   Kearny 

St..  San   Francisco. 
Contractor — H.    c.    Lewis,    68    Post    St., 

San  Francisco.  $50uo 


KIOCORUISO 

liESlDKNCE 

(1433)  K  THIRTY-SIXTH  AVE  125  ,S 
Clement  E  120xS  25.  All  work  for 
two-story  frame  residence. 

Owner — B.    M.    Rising,     460     31st    Ave., 

San   Francisco. 
Architect — H.   C.  Baumann,  251   Kearny 

St,,  San  Francisco. 
Contractor — Theo.  G.  &  Rollln  E.  Meyer 
(as    Meyer   Bros.),    5326   Geary    St., 
San  Francisco. 
Filed  June  29,  '21.     Dated  May  18,  •21. 
Frame  up  and  roof  boarding-  on. $1212 

Roof  on  and   brown  coated 1212 

I'ompleted  and  accepted 1213 

Isual  35  days 1213 

TOTAL  COST,  $5050 
Bond,  $2525.  Sureties,  J.  A.  Hammlll 
and  Nathaniel  Thompson.  Limit,  90 
days.     Forfeit,  none.     Plans  only  filed. 

FRAME    FLATS 

(1434)  K  BELVEDERE  100  S  17lh 
Two-story  and  basement  frame  (2) 
nats. 

Owner — Axel     Johnson,     844     14ih    St,, 


San   Francisco. 
.\rchitect — None. 
Day's   work. 


ALTERATIONS 

(1435)      149    ELLIS.        Ne 

alter   store. 
Owner— Waffel  Kitchen. 
Architect — None. 
(Contractor — Sass    &    Son. 

St..  San  FrancLsco. 


Anne 
$7.^.0 


APARTMENTS 

(1436)  W  TWENTY-SEVENTH  AVE 
100  N  Geary.  One-story  and  base- 
ment frame   (2)  apartments. 

Owner — J.  Rapheld,  Monadnock  Bldg., 
San   Francisco. 

Architect — J.  F.  Dunn.  401  Phelan 
Hid?.,   San   Francisco. 

Contractor — F.  A.  Legault,  401  Phelan 
Bldg..   San    Francisco.  $10,000 


DWELLING 

(1437)      SE      ANZA      &      LISBON      STS, 

One-story       &       basement       frame 

dwelling. 
Owner— Omund  Svendsen,  120  Highland 

Ave. 
Designer — John   H.   Dreyer. 
Day's  Work.  $2900 


DWELLING 

(143S)      E   GOETTINGER   200    N   Hark- 

ness.     One-story  &  basement  frame 

dwelling. 
Owner — T.    L.    Sharman,     1440    Shafter 

Ave. 
.Architect — None, 
Day's  Work.  $900 


GIRDER 

(1439)       214    POST    ST.       Install     trible 

I    beam    girder   in    store    front. 
Owner— Gekco      Co.,      Geo.   H.      Young, 

Agent,    268    Mission    St. 
Architect — Will   H.  Toepke,   942  Market 
Contractor — Central    Iron    Works,    2050 

Bryant   St.  $2000 


FILM  EXCHANGE 

(1440)      N   TURK    37-6    E    Leavenworth 

E  50  N  87-6.     All  work  for  2-story 

&      basement      Class    B    bldg.    (film 

exchange  laboratory). 
Owner — Louis   R.   Lurie."  Mills   Bldg. 
Architect — Albert     Schroepfer,     Nevada 

Bank    Bldg. 
Contractor— Vukicevich    &    Bagge,    180 

Jfssie  St. 
Filed  June  30,  1921;  dated  June  29,  1921. 

l.-it  of  each  month   75% 

I^sual   35   days    25% 

TOTAL  COST,  $37,580 
Bond,  $1.S,790.  Sureties,  J.  H,  McCallum 
&  Harry  W.  Gaetjen.  Forfeit,  none. 
Limit.  110  days.  Plans  and  speciflca- 
tions  filed. 
.VOTE — Permit    reported   June    30,    1921. 

No.  1439. 


BLDG, 

(1441)      S  MISSION  80  E  7th  E  25xS  8.'-.. 

All  work  for  a  2-story  &  basement 

reinforced    concrete    Class    C    bldg. 
Owner — Louis  R.  Lurie,  Mills  Bldg. 
Architect    —    O'Brien     Bros.,    Inc.,     240 

Montgomery  St. 
Contractor — Vukicevich    &    Bagge.    180 

Jessie  St. 
Filed  June  30,  1921:  dated  June  2S,  1921. 

1st  of  each   month 75% 

Usual  35  days  26% 

TOTAL  COST,  $13,262 
Bond.  $6631.  Sureties,  J.  H.  McCallum 
&  H,  W.  Gaetjen.  Forfeit,  none.  Limit. 
120  days.     Plans  and  speciflcations  filed 


RKCORDBD 

PAVEMENT 

(1442)  ON  VV  SIXTH  ST.  80  \  Rerry 
extending  400  W  toward  7th  St.  All 
work  for  asphaltic  concrete  pave- 
ment for  driveway  between  rail- 
road tracks. 

Owner — Southern    Pacific    Company. 

Architect — None. 

Contractor —  Fay  Improvement  Co., 
Phelan  Bldg.,  San   Francisco. 

Filed  June  30,  '21.     Dated  June  7,  '21. 
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.\t   rlos^  of  each   month 75% 

U.sual    35   days 25% 

TOTAL  COST,  24,98c  per  sq,  ft. 
Bond,  $2100.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit,  30  days. 
Forfeit,  none,  Ulans  and  speciflcations 
liled. 


COMPLETION  NOTICES 

S.*N  Fn,4NCISCO   COUNTY 

June  27,  1921 — S  TWENTY-FIFTH 
240  E  Douglass  E  20xS  114:  S  25th 
20  E  Douglass  E  20xS  114.  Oscar 
W  Lind  to  whom  it  may  concern. . . 
June    27,    1921 

June  25,  1921— W  NINTH  AVE  400  S 
Cabrillo  25x120.  Tony  Damico  to 
F   C  Amaroso June   23,   1921 

June  24.  1921— LOT  13  BLK  11.  Forest 
Hill.  R  p  Phillips  to  whom  It 
may  concern June   24,    1921 

June  24,  1921— NW  SEVENTH  AND 
Townsend  275x275.  R  Rosenberg  & 
Sons  Co  to  Arthur  Elvin.June  23,  1921 


LIENS  PILED 


S.\X   FR.*NCI.SrO    COUNTY 


June  27,  1921 — W  TWENTY-SIXTH 
Ave  118  N  Clement  N  25  W  120  N 
82  W  65-714  SE  110-2^4  E  174-7. 
Eureka  Sash.  Door  &  Moulding 
Mills  vs  David  Lucid  and  Louis  Lee 
$504.75 

June    24,    1921 — NE      WALLER     AND 
Pierce    N    25xE      106-3.        MacDonald 
Lumber  Co  vs  Celestene  Cassinelli 


BUILDING  CONTRACTS 

AL.^MEDA    COUNTY 

The    following 

is    an    index    for    the 

contracts   for   this 

1   Issue: 

No. 

Owner 

Contractor 

Amt. 

2166 

Haffer 

McCatherin 

500 

2167 

Fagan 

Hollenbeck 

3500 

2168 

Burns 

Owner 

2000 

21S9 

Baker 

Owner 

4900 

2170 

White 

Yerrick 

850 

2171 

Davis 

Owner 

800 

2172 

Marvel 

Owner 

12000 

2173 

Nash 

Kopf 

32S0 

217  1 

Fountain 

Moore 

3500 

2175 

Daneri 

Owner 

1000 

il76 

Service 

Ehrhart 

950 

2177 

Jesus 

Barberri 

1000 

2178 

Legus 

Owner 

390" 

217H 

Matti.son 

MattisoM 

2800 

2180 

Frazer 

Corbett 

5000 

2181 

Wickman 

Henderson 

400 

2182 

1 'avert 

Owner 

4000 

2183 

MacGregor 

Owner 

210011 

2184 

Swezy 

Mason 

3500 

2185 

Bradley 

Mason 

4011 

2186 

Young 

Owner 

600 

2187 

Port 

Sommer 

15000 

2188 

Nielson 

Owner 

2800 

2189 

Voight 

Robins 

5650 

2190 

Stone 

Owner 

1200 

2191 

Wiener 

Owner 

18000 

2192 

Cranciarulo 

Wiser 

4500 

2193 

Breen 

Porter 

2500 

2194 

Fletcher 

Thaxter 

3350 

2195 

Ilerripsen 

Owner 

2000 

2196 

Whittlesey 

Owner 

5000 

2197 

Farrell 

Anderson 

500 

2198 

Corvelli 

Renassini 

1000 

2199 

Foss 

Brazier 

2500 

2200 

Richardson 

Owner 

2000 

2201 

CofToge 

Thaxter 

600" 

2202 

City 

Sommer 

77061 

2203 

Lewis 

Owner 

1000 

2204 

De  Monte 

Bishop 

1000 

220.-) 

Bagley 

Owner 

1000 

2206 

Chippolato 

Petersen 

475 

2207 

Same 

Same 

1500 

2208 

Whiteside 

Owner 

2000 

2209 

Saragoza 

Harris 

750 

2210 

Wilson 

Owner 

BOO 

2211 

Parker 

Owner 

3500 

2212 

Werner 

Owner 

2000 

2213 

Barker 

Butterfleld 

10000 

2214 

nn-nnr 

tnnn 

24 

2215 
221S 
2217 
2218 
2219 
2220 
2221 
2222 
2223 
2224 
2225 
222B 
2227 
2228 
2229 
2230 
2231 
2232 
2233 
2234 
2235 
2236 
2237 
2238 
2239 
2240 
2241 
2242 
2243 
2244 
2245 
2246 
2247 
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Butting- 
Werner 
Woodman 
Distetano 
S.   P.    O.  T. 
CJreeley 
Hendrickson 
Scott 
Blabon 
Schornig 
Enterprise 
Allen 
Nelson 
Okd.   Hsptl. 
Lewis 
Bercovieh 
Morehead 
Wettensen 
Noble 
Hendy 
Laroni 
Gofer 
Olsen 
Soter 
Grass! 
Presley 
Bayard 
Grey 

Claussenius 
McClure 
Wiener 
Same 
Same 


Holland 

Owner 

Valladon 

Perona 

Owner 

Thompson 

Owner 

Owner 

Owner 

Owner 

Williams 

HoUenbeck 

Nelson 

Diggs 

Whalin 

Calif 

David 

Lears 

Owner 

Bullock 

Pond 

Owner 

Strang 

Sofer 

Prunetti 

Morgensen 

Bishop 

Owner 

Mcintosh 

F'rostholm 

Mcintosh 

Roberts 

Fearey 


2500 
2000 

425 
2000 
2125 

493 
3500 
2500 
1500 
2500 
5200 
6000 
3500 
650000 
9000 
1470 
1400 
1200 
4000 
3000 
16000 

500 
3500 

800 
1500 
1000 
1000 
5500 
7700 
2000 
9200 
1118 
3600 


[■EUMITS 


GARAGE 

(2166)      1402   ADDISON.  Bkly.     Garage. 

Owner — A.    Haffer.    1404    Addison.    Bkly. 

Architect — None. 

Contractor — McCatherin  $500 


DWELLING 

(2167)       1066    MARIPOSA.    Bkly.      One- 
story    4-room    dwelling. 
Owner — Viola   F'agan. 
Archt.  &  Contractor — G.  B.  HoUenbeck. 
3084    Richmond   Blvd..  Oakland. 

$3500 


GARAGE 

1S16  UNIVERSITY  AVE.,  Bkly.  One- 
story   1-room   Class  C  garage   50x138. 

Owner — Edna   Curtis   Cooper. 

Architect — None. 

Contractor  —  Roy    O.    Long    Co.,    2114 

Shattuck,   Bkly.  $13,000 

NOTE — Recorded     contract     reported 

,Iune   24,    1921.      No.    2165. 


DWELLING. 

(216S)  S  BANCROFT  AVE  51  E  107,th 
Ave..  Oakland.  One-story  4-room 
dwelling. 

Owners — Mr.  &  Mrs.  W.  P.  Burns,  Ban- 
croft   Ave. 

Architect — None. 

Days   work.  $2000 


DWELLING. 

(2169)      SW   COR.    COTTAGE    ST.    AND 

WALKER    AVE.      One-story    6-room 

dwelling. 
Owner — W.  J.  Baker,  2255  Ransom  Ave. 
Architect — None. 
Days    work.  $4900 


STORE. 

(2170)      SE    CROSBY    AND    FOOTHILL 

BLVD.     One-story   store. 
Owner — White     House     Groceteria,   470 

9th    St. 
Architect — None. 
Contractor — A.    Yerrick.    5255      College 

Ave.  $850 


ADDITION. 

(2171)  NO.  2439  DAMUTH  ST..  Oak- 
land.    One-story  addition. 

Owner — D.    E.   Davis. 

Architect — None. 

Days  work.  $800 

DWELLING. 

(2172)  SE  COR.  EXCELSIOR  &  WES- 
LEY AVE..  Oakland.  One-story  6- 
room  concrete  dwelling  and  2-story 
garage. 

Ownei- — Marvel    Concrete    Home    BuUd- 
San    Fran- 


cisco. 
Architect — f 
Days   work. 


$12,000 


DWELLING. 

(2173)      E    FAIRFAX    AVE    320    N    YG- 

NACIO.    Oakland.      One-story    5-room 

dwellings. 
Owner — Jay   B.    Nash,    1506    Hampel. 
Architect — None. 
Contractor — Ben     F.    Kopt,     1015     82nd 

Ave.,    Oakland.  $3280 


DWELLING. 

(2174)  S  MANDANA  BLVD  600  W 
MANDANA  PATH,  Oakland.  One- 
story   5-room   dwelling. 

Owner — W.  M.  Fountain,  703  Mandana 
Blvd.,   Oakland. 

Architect — None. 

Contractor — G.  H.  Moore,  703  Mandana 
Blvd..    Oakland.  $3500 


DWELLING. 

(2175)  W  RAYMOND  1125  FAIRVIEW, 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — Mrs.  Mae  Daneri,  6434  Ray- 
mond St.,  Oakland. 

Architect — None. 

Days  work.  $1008 


SERVICE  STATION 

(2176)  WEST  LINE  OF  ALICE  ST. 
1058  ft.  N  from  point  intersection 
northern  line  of  13th  St.  th  northerly 
line  of  Alice  St.  Lot  16  &  17  Alice 
Park  property,  Oakland.  Service 
station. 

Owner — The   Service    Garage   Co. 

Architect — None. 

Contractor — R.   Ehrhart    Co. 

Filed  June  23,  1921;  dated  June  IS,  1921. 
TOTAL    COST,    $950 

Bond,  forfeit,  limit,  plans  and  speci- 
fications,  none. 


DWELLING 

(2177)      W    HALE      AVE    700    S      Edes 
Ave.,     Oakland.        One-story     4-room 
dwelling. 
Owner — Vincent   Jesus,    451    Hale   Ave., 

Oakland. 
Architect — None. 

Contractor — Joe  Barberri.  San  Leandro. 
$1000 


DWELLING 

(2178)     £•  HAMPEL  90  E  Randolph  Ave. 

Oakland.     One-story  5-room  dwelline 

Owner — L.      H.    Legus,      2922    Pruitvale 

Ave.,   Oakland. 
Architect — None. 
Day's   work.  $3900 


DWELLING 

(2179)  W  LAGUNA  AVE  80  S  Damuth 
Oakland.   One-story  4-room   dwelling. 

Owner — W.  H.  Mattison.  3328  Maple 
Ave.,   Oakland. 

Architect — None. 

Contractor — E.  T.  Mattison,  2434  Da- 
muth St.,  Oakland.  $2800 


DWELLING 

(2180)      W  RANDOLPH  AVE  83  S  Ben- 
ton,     Oakland.        One-story      6-room 
dwelling. 
Owner — Mr.    and    Mrs.    Gordon    Frazer, 

3717   Ardley   St.,   Oakland. 
Architect — None. 

(Continued    on    Next    Page) 


JiEW    ROAD    MATERIAL 


Contrary  to  past  practice,  composi- 
tion road  surfaces  are  being  put  down 
by  the  French  highway  authorities  in 
the  Rhone  Valley.  At  Givors  a  test  is 
being  made  of  two  miles  of  an  Italian 
composition.  This  has  a  cement  basis, 
and  is  guaranteed  tor  fifteen  years. 
The  road  authorities  have  expressed 
their  willingness  to  experiment  with 
competitive  types  of  road  material.  Of 
33,000  miles  of  roads  that  required  re- 
pairs at  the  time  of  the  armistice, 
13,620  miles  have  been  greatly  im- 
proved, and  2,200  miles  have  been  com* 


pletely       repai 
Magazine. 


Saturday,  July  2,  1921 
L'd.  ■ —  Compressed       Air 


Bl'ILDING       TRADES        LABOR       AlVD 
niJILDING    MATERIAL    PRICKS 


The  Southern  Pine  Association  re- 
cently sent  out  a  questionnaire  to  150 
building  material  dealers  in  the  largest 
cities  and  most  thickly  populated  com- 
munities of  the  country.  Some  of  the 
results  of  the  inquiry  as  given  out  by 
the  Association  under  date  of  May  31 
follow:  A  preliminary  summary  of  the 
first  80  replies  shows  there  is  an  ample 
supply  of  building  trades  labor.  Only 
2  cities  out  of  80  report  a  shortage;  67 
have  sultlcient  labor  to  carry  out  their 
building  programs,  and  11  report  un- 
employment in  this  class  of  labor. 
There  had  been  reductions  in  wages  in 
only  about  half  of  the  cities  heard 
from.  The  average  reduction  in  wages 
of  carpenters  and  bricklayers  in  those 
cities  which  have  reported  decreases  is 
from  15  to  20  per  cent.  Wages  of  com- 
mon labor  have  been  reduced  more;  2f! 
cities  reporting  reductions  ranging 
from  25  to  55  per  cent.  Nearly  all  re- 
port a  marked  increase  in  the 
etticiency.  Light  is  thrown  on  the  sub- 
ject of  reductions  in  the  retail  price  ot 
staple  building  materials,  as  compared 
with  a  year  ago. 

Per   cent. 
43  cities  report  average  reduction  on 

all   items  of 35 

37  cities  report  average  reduction  on 

lumber  of    47 

12  cities  report  average  niducfion  cm 

brick  of  29 

19  cities  report  average  reduction  on 

all  items,  excluding  lumber 19 

♦ 

REFERENDUM         ON         BRIDGE      AT 

GRIME.S   UPHELD  BY   V.   S.  WEBB 


The  action  of  the  Board  of  Super- 
visors of  Sutter  County  in  entering 
into  an  agreement  with  Colusa  Coun- 
ty for  the  construction  of  the  Grimes 
bridge  across  the  Sacramento  River, 
which  would  connect  Sutter  and  Co- 
lusa Counties,  is  subject  to  referen- 
dum, even  though  the  counties  pro- 
pose   to  construct   the    bridge   jointly. 

This  is  according  to  an  opinion  by 
Attorney  General  U.  S.  Webb  to  Dis- 
trict Attorney  Arthur  Coats  of  Sut- 
ter County,  who  asked  AVebb's  advice 
in  the  matter  after  two  referendum 
petitions  had  been  filed  in  his  ofBce. 
The  petitions  were  directed  against 
the  resolutions  adopted  at  a  joint 
meeting  of  the  Sutter  and  Colusa 
County  Boards  of  Supervisors  on  May 
4,  1921. 

Webb  also  declared  in  his  opinion 
that  the  referendum  petitions  were 
filed  within  the  time  required  by  law. 
In  reply  to  a  question  put  by  Coats, 
Webb  expresses  the  belief  that  if  the 
Sutter  Board  of  Supervisors  should 
repeal  the  resolution  ot  May  4th,  there 
is  nothing  in  the  law  to  prevent  the 
Supervisors  in  the  future  from  again 
taking  action  for  the  joint  construc- 
tion  of  the  bridge. 


HKCLAMATION       «'OKK       TOPIC       AT 
SALT    LAKE     MEETING 

Governor  D.  W.  Davis  of  Idaho.  Pres- 
ident of  the  Western  States  Reclama- 
tion Association,  following  a  confei- 
ence  with  William  Spry,  United  States 
Land  Commissioner,  and  E.  C.  Finney, 
First  Assistant  Secretary  of  the  In- 
terior, announces  a  meeting  of  the  as- 
sociation will  be  held  in  Salt  Lake  City 
July  18.  to  discuss  problems  affecting 
land  reclamation  and  to  map  out  a  pro- 
gram for  development  work.  The  States 
affected  are  Washington.  Oregon.  Idaho, 
Montana,  Wyoming.  Nebraska,  (.'olo- 
rado.  Arizona,  New  Mexico,  Texas,  Cal- 
ifornia, Nevada  and  Utah,  all  of  which 
are  expected  to  send  delegates  to  the 
meetinsr. 
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Contractor— Corbett     &     Bayliss.     1110  dwelling  cottage.  DWELLING 

Franklin  St.,  Oakland.                 »5000  Owner— Sarah  Clanciarulo,   733   9th  St.,  (2203)     N  E-FOURTEENTH  30  E  lOIsl 

_^^_^  Oakland.  Ave.,  Oakland.       One-story    4-room 

inniTlON  Architect— None.  dwelling. 

r:.Vo  \     xr.      mil     nwAVNTVn     WAY  Contractor— Gordon  Wiser.  Owner— G.   T.   Lewis.   1015 Vi    85th    Ave., 

(2181)  NO.      1034      CHA.NNl.NU      »Ai,  Piled  June  27,  1921;  dated—  Oakland. 
Berkeley      Add't^";^    rr-mlses  Frame  up    $1125  Archltect-None. 

contractor-Henderson.                         MOO  ^^'^fdays'  .•:.■::::::::•.:::::   nil  HEPAIRS            """" 

TOTAL   COST,    J4500  ,2204)      NE       E-FOURTEENTH        AND 

?.^^.^r"Mn      1,14     cm  USA      Berkeley  J""**'    ""'*'^"'    '"""'    "'^"^    ^"^    ^*'^'"'  12th  Ave.,  Oakland.     Fire  repairs. 

(2182)  NO.     1114     COLUSA      Berkeley.  float. ons,   none.  Owner— Mrs.   C.   L.   De   Mont,    1423   i2th 
One-story    6-room    dwelling.  Oakland 

Owner-R.  J.  Pavert,  1st  National  Bank  ^ALTERATIONS  Arch1tec't--None 

Hide.,    Berkeley.  (2193)      1531    ARCH,    Berkeley.      Alter-  Contractor— J.   B.   Bishop.     811      Adams 

Architect     None.                                     ..nnn  ations    and    additions    to    one    and  Way,   Albany.                                   $1000 

Day's   work.                                              »^"""  one-half-story    8-room    dwelling.  

Owner — C.  R.   Breen,   Premises.  REPAIR  SHOP 

DV\ELL1N(J                                     r.t-1,  MTi  Architect— None.  (2205)      W    NINETEENTH    AVE    500    S 

(2183)  HOPKINS       ^ND       PEU.\L1A.  contractor— H.    H.    Porter,    2616    Cedar  g.   P.     R.   R.,   Oakland.       One-story 
Berkeley.       Seven    one-story    5-room  g^     Berkeley.                                   12500  „oat  repair  shop. 

dwelling.  Owner— Bagley    &    Co..    DOJ    I9lh    Ave, 

""■"o'.'^anr    ^"^^'■"^'"^'    ""    '"''    ^'-  DWELLING  Oakland. 

",       _ ';  (2194)      N   DELAWARE  200  W  Califor-  Architect— None. 

dLv-.s   work                                    $3000   each  nia,    Berkeley.      One-story    5-room  Day's  work.                                              »Iono 

.  dwelling.  

■^..  ..-■  I  ix<.  Owner— Elliot   Fletcher,    1615    Delaware  ALTERATIONS 

?..1S4i      NO      1004     OXFORD     Berkeley  St.,  Berkeley.  (2206)      W    THIRTY-EIGHTH    AVE    50 

One      and      one- half -Story      sK-room  Architect-None.  N  Allendale  Ave..  Oakland.     Altera- 

One      and      one-half  story      six  room  ^o^tractor-F.  W.  Thaxter,  2117   Derby  tions  and  additions. 

Own7r-Miss  Olive  Swezy,  Premises.  St.,   Berkeley^ $3.3.50  0«-ner-P_Chippolato. 

Architect— None.         „  ^    „      „„     „.  ,,  DWELLING  Contractor— J.     B.   Petersen.   3053     38th 

'"''"'[^^^''l-^^'llTlfaSTB^Uy.''''''^  f219f.S44^5        EDWARDS.        Berkeley.  Ave.,   Oakland. 

S3500  One-story   o-room   dwelling. 

Owner— Anna    Herripsen,    2418    9th    St.,  ADDITION 

,,,...„.„,,„vvj  Berkeley.  (2207)      NW      THIRTY-EIGHTH      AND 

til^^^i'^I^^^On^MU:  WAY,  Ber-  --'---None.  ^^AUendale  Ave.,  Oakland.  One-story 

keley.     Alterations.  i- ay  s       o  k.        Owner-P.  Chippolato. 

owner-Mrs^   Bradley,   Premises.  DWELLING  Architect-None. 

Architect      .None.         ..  _    „^  „„     ^..„,  (2196)      W    EUCLID    300    N    Hawthorne  Contractor— J.      B.   Petersen.  3053     38th 

contractor-Mason    McDuffie  Co.,   .hat-  Terrace.    Berkeley.      One-story    10-  Ave..   Oakland.                                   $1500 

tuck    Ave.    and    Addison    St.,    aer-  ^       ,,■  

,     ,                                                              5jnn  room   dwelling.  —^-—^ 

^^^^y-                                                       *^°''  Owner— H.  C.  Whittlesy,  1550  La  Loma  DWELLING 

Ave      Berkeley  (2208)      E    .SEVENTY-SEVENTH      AVE 

REPAIRS  Architect- Norte      '  ''62  N  E-14th.   Oakland.     One-story 

(2186)  2401  ADELINE  ST.,  Oakland.  Bay's  work                                               $500n  5-room  dwelling. 

Repairs.  '                          Owner — Henry     Whiteside,     103    Broad- 
Owner— Battis  Y'oung.  ADDITION  "^'^V-  Oakland. 
Architect— None.  ■(:;i!i7)      1838   HEARST   AVE.,   Berkeley.  Architect— None. 

Days  Work.        $600  Addition  of  two  rooms.  Day's    work.        $2000 

,^„,_„^„  Owner — Mrs.  J.  Farrell,  Premises. 

ADDITION  Arr-hito^-t— Nnne  ALTERATIONS 

(2187)  BOND    &    47th   AVE.,    Oakland.  Arcniiect      .\one.  (•.•JOI)        "iTqg      THTRTY-VTNTR      AVF 

^        '     .   ,       jj:,.„„  Contractor — J.    J.    Anderson,    1911    Ber-  !-..«:'»        J.aa      ihik  i  i -.m.-n  i  M      A\t,., 

Brick  add  turn  keley  Way,  Berkeley.                 $500  Oakland.     Alterations. 

Owner- Albert  Port,  Jr.  '          Owner— Mrs.  Florence  Saragoza,  Prem. 

Architect— None              „„„„„^    „„       .„,  ALTERATIONS  Architect— None. 

Contractor    —   J.    M.Somraer    CO.,    4U1  ,2198)     NO.      3215      IDAHO,      Berkeley.  Contractor— F.     Harris,  4220     Kanning 

Balboa  Bldg.,  S.  F,                     $15,000  Alterations.  St..  Oakland.                                       $750 

nwii-T  r  Tvr'  Owner— J.   Corvalli,  Premises.  

f^Ysf^    N  DAMUTH  ST    580   E  Lincoln  Architect-None.  ALTERATIONS 

(2188)  N   DAML'TH  ST    580   B  ^-ncoln  Contractor- P.      Benassini,    5262      Miles  (2210)      NO.     248    WALSWOKTH    AVE.. 
Ave,     Oakland.    One-story     5-room  ^^     Berkeley.                                   $1000  Oakland.     Alterations. 

dwelling.  ^ Owner— J.  W.  Wilson. 

Owner— Anton  M.  Nielson.  DWELLING  Architect— None, 

Architect— None.  (2199)      E     ROOSEVELT     60  N     Alston  Day's  work.                                                    $500 

Day's  Work.        $2800  ^^.^^    Berkeley.     One-story   5-room 

ADDITION  dwelling.  DWELLING 

79i?c,l      NW  MATHFR  ST    &  Piedmont  Owner— M.  Foss.  (2211)      15.^1    BEVERLEY  PLACE,  Ber- 

Oak^and    ™ufn  Architect-None.  keley.     One-story  5-room  dwelling. 

Own^r     w     VntVht     lK(i    Tohn    St      Okd  Contractor— J.    W.    Brazier.    1251    Chan-  Owner— Brooks  C.    Parker,   1560   Bever- 

rchU^It"^-  Frfd*Voorhiet"l8'Vwest  "ing  Way.   Berkeley.                    $2500  ^^^^fVj^^-,Berke.ey. 

Cont1-act°or-l"\.   Robins,   5117   Bdwy.,  ADDITION          ^.^^^^^.^         ^^,  Day's   work.       $3500 

Oakland                                                 $5650  <2200)      1260        WARRING.        Berkeley.  

Add  two  porches  and  alterations.  DWELLING 

ALTERATIONS  Owner— W.   A.   Richardson,  Premises.  (2212)    1205  DELAWARE  ST.,  Berkeley 

(2190)  '  2836 'summit  ST.,   Oakland.  Architect-None.  One-story   5-room   dwelling 

Alterations   and   repairs.  Day's  work.                                              $2000  Owner--Chas.     A.     Werner,     2416     10th 

Owner— L.    S.    Stone.  .      /'.'  '  "e'"'^.'''^*'- 

Architect— None  DWELLINGS  Architect— None. 

Day's  Work.                                                $1200  (2201)    2201  AND   2205   WOOLSEY,  Ber-  Day's   work.                                                 $2000 

keley.         Two     one-story       4-room  

ALTERATION'S  dwellings  and  garages.  GARAGE 

CUD      1819      S-EVENTH      AVE        Okd  Owner— Mary     S.     Coffage.     3008     Dana  (2213)      2030  TO  2036  HASTE,  Berkeley. 

Alterations   &   addition   of   resident  St..    Berkeley.  Concrete   garage. 

apt.  &  erect  1-story  tile  garage.  Architect— None.  Owner— Barker     Estate.     Dwight-Wa>. 

Owner— Louis  Wiener,  12th  &  Clay  St.,  Contractor— F.  W.  Thaxter,  2117  Derby  Berkeley. 

Oakland.  St.,    Berkeley.                       $3000    each  Architect— None.                 „   , ,    ^,  ^      ,„ 

Architect-Sidney   B.   &  Noble  Newsom,  Contractor-T.  P.  Butterllcld,  El  Cerito 

Nevada  Bank  Bldg.,  S.  F.  SCHOOL  Calif.                                                »i».(hm. 

Day's    Work.                                            $18,000  (2202)      SE     DANA       AND     ALCATRAX  

—  Ave..    Oakland.      Two-story      school  DWELLING 

DWELLING  Own^r— City  of  Oakland.  (2214)      2731  PARK  ST?.,  Berkeley.  On.- 

(2192)      LOT   No.    9    Map   entitled   A,   J.  i\rchltpct— None.  story  5-ro<nn   dwelling. 

Snyder's   Piedmont   Terrace   by   the  rpnt'raotor— J.    M.    Sommer   Co.    Balboa  Owner — Chas.     A.     Werner,     .-llh     V>ui 

Lake,   Oakland.      One-story    6-room  "■        Ride.,  San   Francisco.                $77,()61  St,,  Berkeley. 


Architect — None. 
Day's  work. 


$2000 


AiNJJ      iiiNU-lJNJlifiJKlINU      JNfiWa 


jraay,  juiy  z,  lyiii 


DWELLING 

(2215)      2424  McGEE  ST.,  Berkeley.  One 

story    4-room    dwelling. 
Owner — H.  E.  Butting.  Premises. 
Architect — None, 
t'ontractor — J.      W.    Holland,    758      56th 

St.,  Oakland.  ?2500 


DWELLING 

(2216)      N  SAN  LOKENZO  80  W  Ensin- 
ada.     Berkeley.       One-story  5-room 

dwelling. 
Owner — ('has.     A.     Werner.     2416     10:h 

St.,  Berkeley. 
Architect — None. 
Day's    work.  $20011 


Re- 


REPAIRS 

(2217)      17a6    EIGHTH.    Oakland. 

pairs. 
Owner — Mrs.  F.  Woodman. 
Architect — None. 
Contractor— F.     Valladon,     394     8th    St., 

Oakland.  ?425 


ALTERATIONS 

(2218)      423    ELEVENTH    ST.. 

Alterations. 
Owner — C.   Distefano. 
Architect — None. 
Contractor — John    Perona,    57 
Oakland. 


7th    St., 
$2000 


WAREHOUSE 

(2219)  E  HOLLIS  200  S  Verba  Buuna 
Ave.,  Oakland.  One-story  ware- 
house. 

Owner — S.  F.  O.  T.  Railway. 

Architect — None. 

Day's  work.  $2165 


REPAIRS 

(2220)      704    KENNEDY      ST.,    Oakland. 

Fire  repairs. 
Owner — 11.       Greeley,     3436       Telegraph 

Ave.,  Oakland. 
Architect — None. 
Contractor — E.  S.  Thompson  &  Son.  3658 

Broadway,  Oakland.  ?493 


DWELLING 

(2221)    s  Mckinley  .k\v.  loo  e  ca- 

pell.  Oakland.  One  and  one-half- 
story  6-room  dwelling. 

Owner — Mrs.  A.  Hendrickson,  2036  7th 
Ave.,  Oakland. 

Architect — None. 

Contractor — A.    Hendrickson.  $3500 


DWELLING 

(2222)      '^V   MORCOM   AVE    75   N   Keyes 

Ave.,  Oakland.       One-story     4-rooni 

dwelling. 
Owner — W.  J.  Scott,  53.i0  Fleming  Ave., 

Oakland. 
Architect — None. 
Day's  work.  $2500 


DWELLING 

(2223)      W     SINTY-THIRD     AVE     40     S 
Fortune  Way,  Oakland.     One-story  4- 

room   dwelling. 
Owner — E.    R.    Blahon,    21S7    63rd    Ave.. 

Oakland. 
Architect — None. 
Day's   work.  $1500 


DWELLING 

(2224)      S  THOMPSON  120  E  45th   Ave.. 

Oakland.     One-story  5-room  dwlg. 
Owner — A.    Schornig.      4504      Thompson 

St.,  Oakland. 
Architect — None. 
Day's   work.  $2500 


GARAGE 

(2225)  S  TWK.VTY-FIFTH  156  E  Tele- 
graph Ave..  Oakland.  One-story 
brick   garage. 

Owner — Enterprise  Hall  Assn.,  Monail- 
nock   BIdg.,   San    Francisco. 

Architect — E.  Geoltrey  Bangs,  1st  Nafl. 
Bank  Bldg.,   Oakland. 

Contractor — Harry  B.  Willia  i.*.  614 
Bank  o£  Italy  Bldg  .  Oaklai  .1 

$5200 


DWELLING 

(2226)      E   VERNON   512   N   Perkins   St., 

Oakland.      Two-story   6-room   dwlg 
Owner — Emily   D.   Allen. 
Architect — None. 
Contractor — G.       B.     Hollenbeck.       3064 

Richmond   Blvd.,   Okd.  $6000 


DWELLING 

(2227)  E  VAN  DYKE  312  S  Brooklyn 
Ave.,  Oakland.  One-Story  6-room 
dwelling. 

Owner — Oscar  Nelson,  228    U'ayne   Ave.. 

Oakland. 
.\rchitect — None. 
Day's   work.  $3500 

HOSPITAL 

(2228)  NW  WEBSTER  &  Orchard  St.. 
Oakland.  Seven-story  reinforced 
concrete  hospital  bldg. 

Owner — Oakland  Hospital  Assn.,  31st 
&   Telegraph   Ave..  Oakland. 

Archt.  &.  Contractor  —  M.  I.  Diggs. 
Easton  Bldg..  Oakland.  $650,000 

DWELLING 

W    GRAND    AVE.    300    E    Elwood,    Okd 

One-story    6-room    dwelling. 
Owner — Sarah   Cinciamto,    Oakland. 
Architect — None. 
Contractor — -Gordon   Wiser,  Berkeley. 

$4500 
NOTE — Recorded     contract     reported 
June   28,   1921.     No.   2192. 


Okd. 


ALTERATIONS 

NW    FOURTEENTH    &    Franklin. 

Alterations. 
Owner — B.  Bercovich. 
Architect — F.    D.    Voorhies,    1829    West 

St.,   Oakland. 
Contractor — S.    Kulchar    Co.,    E    10th    & 

8th   Ave.,   Okd.  $11,650 

NOTE — Recorded     contract     reported 

June    16,    1921.      No.    2055. 


DWELLING 

(2229)  LOT  22  BLK  K  situated  on  S 
Lakeshore  Ave.  near  Walla  Vista 
Ave.,  Oakland.  One-story  frame 
dwelling. 

Owner — Ventura    Lewis   &    Mary   Lewis. 

Architect — Wm.  Wilkinson,  First  Sav- 
ings  Bank    Bldg.,    Oakland. 

Contractor — Wm.  E.  Whalen,  323  Lester 


GUARANTEED  TESTED 

Used  Pipe  and  Screw 
Casing'  —  Valves  —  Fittings 

PACIFIC  PIPE  COMPANY 

231  Ho-ward  St.,  San  Francisco 


Ave.,  Oakland. 

Filed  June  28,  1921;  dated  Apr.  26,  1921. 

Frame   up   &   roof  on $2250 

First  coat   plaster    2250 

Completed    2250 

Usual  35  days   2250 

TOTAL   COST,    $9000 

Bond,   none.      Forfeit,   none.     Limit,    90 

days.      Plans  and   specifications   filed. 
NOTE — Permit  reported  May  10,  1921. 

No,    1631. 

ALTERATIONS 

(2230)  NW       FOURTEENTH       AND 

Franklin  N  lOOxW  19,  Oakland. 
Steel  work  for  alterations  to  build- 
ing. 

Owner — B.   and  H.  Bercovich. 

Architect — F.    D.    Voorhees.    1829    West 
St..  Oakland. 

Contractor — California    Steel    Co.,    Inc., 
Hobart  Bldg.,  San   Francisco. 

Filed  June  28,  '21.     Dated  May  6.  '21. 

TOTAL    COST.    $1470 

Bond,    limit,    forfeit,    none.      Plans   and 

specifications  filed. 


.ALTERATIONS 

(2231)  1342    EIGHTH      ST.,      Alameda. 
Alterations. 

Owner — F.  Morehead. 

Architect — None. 

Contractor — W.   C.   David.  $1400 

ALTERATIONS 

(2232)  NO.    1911    EVERETT    ST..    Ala- 
meda.    Alterations. 

Owner — E.    Wettensen. 

Architect — None. 

Contractor — J.    Lears.  S12oo 


1>  WELLING 

(2233)      1121  PEARL  ST.,  Alameda.  One 

story   6-room  dwelling. 
Owner — Geo.      H.      Noble.      2205      Santa 

Clara   Ave.,    Alameda. 
Architect — None. 
Day's    work.  $4000 


DWELLING 

(2234)      2130  SPAULDING  ST..  Berkeley 

One-story  5-room  dwelling. 
Owner — Geo.   Hendy,      34th     and   Grove 

Sts.,  Oakland. 
Architect — None. 

Contractor — O.  JI.  Bullock.  518  18th  St.. 
Berkeley.  $3000 


DWELLINGS' 

(2235)      3272-78-82-86-92    ST  E  R  L  I  N  (i 

Ave..    Alameda.      Five    one-story    5- 

room  dwellings. 
Owner — L.   Laroni. 
Architect — None. 
Contractor — C.   P.   Pond.      3011      Encinal 

Ave.,   Alameda.  $3200  each 


SHED 

(2236)        BROADWAY     TERRACE     Lot 

21,   Oakland,     One-story  shed. 
Owner — J.   E.   Cofer,   Hotel  Sutter. 
Architect — ^None. 
Day's   Work.  $500 


DWELLING 

(2237)  S  GREENWOOD  200  W  Brighton 

Ave.,    Oakland.      One-story    S-room 

dwelling. 
Owner — Edw.  Olsen. 
Architect — None. 
Contractor — Fred   Strang,    1405   Central 

Ave.,  Alameda.  $3500 


DWELLING 

(2238)       LEONA    HEIGHT    ADDITION. 

Oakland.      1-story   4-room   dwelling 
Owner — F.    D.    Sofer    &    R.    A.    Wright, 

3645  West  St.,  Oakland. 
Architect — None. 
Contractor — F.    D.    Sofer.  $800 

inVELLING 

i.'11'i^)      N    PLYMOUTH   ST.    200   E   94th 

.\ve..    Oakland.      One-story    4-room 

dwelling. 
Owner — John     Grassi,     9420     Plymouth, 

Oakland. 
Architect — None. 
Contractor    —    E.    Prunetti,     1604    94th 

Ave..  Okd.  $1500 
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ItEI'AIKS 

(2240)      664    SIXTY-FIRST.    Oakland. 

Fire  repairs. 
Owner— Mrs.  R.  E.  Presley, 
.irrhitect — None. 
Contractor — Morgensen  Bros.,  602  42nd 

St..  Okd.  ^lOOO 


.\T,TEr..\TIONS 

(2241)      i:)16   SUTER  ST.,   Oakland. 

Alterations. 
Owner  —  Mrs.   K.   Bayard.   308  Florida 

St..    V-.l>io 
.Architect — None. 
Contractor  —  N.    L.    Bishop,    1821    90th 

Ave.,  Oakland.  JIOOO 


I -WELLING 

(2242)  NE  COR.  THIRTY-NINTH  & 
Carrington  Ave..  Oakland.  One- 
storv  6-roora  dwelling. 

Owner— \V.   Grey,   3710   E-14th  St.,  Okd. 

.Xrchittct — None. 

Day's  Work.  $5500 

APARTMENTS 

(2243)  E  UNION  ST.  &  N  Alameda 
Ave.  E  73  N  100  th  W  73  th  S  100 
to  beg..  Alameda.  Carpentry  work, 
etc..  for  three  1-story  frame  and 
plaster   apt.    bldgs. 

Owner — Max  Claussenius. 

Architect — Sidney  B.  &  Noble  Newsom, 
Nevada  Bank  Bldg.,  S.   F. 

Contractor — Wm.  &  D.  Mcintosh.  ISO 
Jessie  St..  S.   F. 

P'iled  June  29.  1921:  dated  June  24.  1921 

Frame  up    $1925 

Brown   coated    1925 

Completed    1925 

Usual  35  days   1925 

TOTAL   COST.    $7700 

Hond.    $3851.      Sureties.   Atlas   Elec.   Co. 

&    Frank    Dawson.      Forfeit,      $5      day. 

Limit.    70    days.      Plans    and    specifica- 

Tions  filed. 

NOTE — Permit  also   applied   for   today. 

.ADDITION 

(2244)  598  E-TWENTIETH  ST..  Oak- 
land.    Addition   to   frame  dwelling. 

Owner — Mrs.   Donald  McClure.   Prem. 

Architect — None. 

Contractor — H.  M.  Frostholm.  5867 
Ocean   View  Drive.  Oakland. 

Filed  June  30.  '21.     Dated  June  22.  '21. 

Frame  up    $700 

I'laster  completed    70U 

Work  completed    Balance 

TOTAL   COST.    $2000 

Bond,  none.        Limit,  about     6     weeTcs. 

Forfeit,  none.     Plans  and  specifications 

filed. 


RECOnnED 

ALTERATIONS 

(2245)  1819  SEVENTH  AVE..  Oakland. 
Alter   residence    into   apartments. 

Owner — Louis  Wiener. 
Architect — Sidney    B.    and   Noble    New- 
som.   Nevada    Bank    Bldg..    S.    F. 
(.'ontractor — Wm.  Mcintosh  and  D.  Mc- 
intosh     (as    Mcintosh      Bros.).    180 
Jessie   St..  San    Francisco. 
Filed  June  29,  '21.     Dated  June  23.  "21. 
Rough   frame  up   on   main    build- 
ing  and    garage $2300 

Roof  on    2300 

Work  completed    2300 

l.'sual  35   days 2300 

TOTAL  COST.  $9200 
Bond,  $4601.  Surety.  Atlas  Electric  Co. 
Limit.  60  days.  Forfeit,  none.  Plans 
and  specifications  filed. 

(2246)  ELECTRIC  WORK  ON  ABOVE 
""ontraetor — Roberts  Mfg.  Co..  663   Mis- 
sion   St..    San    Francisco. 

Filed   June   29.  '21.      Dated  June   23,  '21. 

All   rough  work   in $400 

Work    completed    400 

I'sual  35  days 318 

TOTAL  COST.  $1118 

Bond,    limit,    forfeit,    none.      Plans    and 

Hpecifications  filed. 

(224  7)      PLUMBING    ON    ABOVE. 

Contractor — Al.  M.  Fearey,  4377  Ade- 
line St..  Emeryville. 

Filed  June  29.  '21.  Dated  June  23,  '21. 
Roughed  in  and  passed $1800 


Work  completed   ^ »00 

Usual   35  days 900 

TOTAL  COST,  $3600 
Bond.  $1800.  Sureties,  Owen  Overman 
and  J.  W.  Hottes.  Limit,  forfeit,  none. 
Plans   and    specifications  filed. 


COMPLETION  NOTICES 


AI.AMED.*     COl  .VTY. 


Recorded  Accepted 

June  24,  1921— LOTS  38  AND  39  BLK 
7  Map  7  of  Regents  Park.  Oakland. 

Rina  Callen  to  H  Hendrickson 

June  23.   1921 

June  24,  1921 — LOTS  16  AND  17,  Map 
Theodore      Gier      Tract,      Oakland. 

Theodore  Gier  to  F  C  Stolte 

June  23.  1921 

June  24,  1921 — LOT  15,  Theodore  Gier 
Tract,  Oakland.  Theodore  Gier  to 
F  C   Stolte June   23,    1921 

June  24,  1921 — LOT  14  Theodore  Gier 
Tract,  Oakland.  Theodore  Gier  to 
F  C  Stolte June  24.  1921 

June  24.  1921 — LOT  13,  Theodore  Gier 
Tract,  Oakland.  Theodore  Gier  to 
F  C  Stolte June  24,  1921 

June  24,  1921 — LOT  12,  Theodore  Gier  ' 
Tract,   Oakland.      Theodore  Gier  to 
F    C    Stolte June    24.    1921 

June  24.  1921 — THIRTY-FIRST  AVE 
and  E-13th  St.,  Derby  Estate,  Oak- 
land. Alfred  Kennerley  to  J  B 
Petersen June     20.     1921 

June  24.  1921 — KENNEDY  ST.  Cross- 
ing. Oakland.  Southern  Pacific  Co 
to   Hutchinson   Co June   17,    1921 

June  22.  1921— EMERYNHLLE.  S.  P. 
R.  R.  Co.  to  Hutchinson  Company 
June    18,    1921 

June  22,  1921 — S  MERA  ST.  bet.  Rose- 
dale  Ave.  &  40th  Ave..  Oakland. 
Wm.  &   Bertha  Roller.. June   21,   1921 

June  22.  1921 — W  HEARN  ST.  380  ft. 
S  Chabot  Rd  or  Vernon  or  59th  St. 
S  45.5  ft.  SW  on  arc  to  r  with  35  ft. 
rad  14.36  ft.  th  S  63  deg.  30  min. 
W  105.3  th  N  31  deg.  35  min.  57.72 
ft.  E  63  deg.  30  min.  118.31  ft.  to 
beg.,  Oakland.  Warren  P.  Stanl- 
ford  &   Neil   H.  Stanitord   to   whom 

it  may  concern   June  21,  1921 

« 

HOMESTEADS 


ALAMED.\  COUNTY 


June  24.  1921- LOT  11  BLK  H, 
Sheridan  Tract.  Oakland.  Luisa 
Alperna    (wf    Battista) $5000 


BUILDING  CONTRACTS 


SACRAMENTO   COUNTY 


SEKNICE     STATION 

NE   FIFTEENTH  &  P  ST.,  Sacramento. 

Gasoline    &   oil    station. 
Owner — R.   M.  Scanding  &  M.  F.  Roach 
Architect — None. 
Contractor — Herndon    &    Finnigan.   1814 

17th  St..  Sacramento.  $ 

Filed    June    22:    dated    June     22.    1921. 


DWELLING 

2326   SECOND  AVE..   Sacramento.    One- 
story  5-room   frame  dwelling. 
Owner — G.  C.   Youngman.   2720   24th  St  . 

Sacramento 
Al  chltect — None. 
Day's  work.  $3000 


ADDITION 

3220  FORTY-SECOND  ST.,  Sacramento. 

One-story    frame    addition    to    dw^ell- 

ing   (3   rooms). 
Owner— Miss    Dora    Willi.    4111    Eighth 

Ave. 
Architect — None. 
Contractor — H.     K.     Rico.     1314     H     St.. 

Sacramento.  $1750 


DVVELL1N(; 

619  THIRTY-EKSHTH  ST..  Sacramentr 

One-story    5-room    frame    dwelling 
Owner— A.    Honini,    1817    6th   St..   Sa<- 


mento. 
Architect — None. 
Contractor — J.    A.   Saunders.   2810   I   St., 

Sacramento.  $3625 


DWELLING 

3216   FOURTH  AVE..   Sacramento.   One- 
story  4-room  frame  dwelling. 
Owner — F.    W.    Goldlng.    2949    Franklin 

Blvd.,    Sacramento. 
Architect — None. 
Day's   work.  $1200 

DWELLING 

2675  CURTIS  OAKS,  Sacramento.  Two- 
story  6-room  frame  &  brick  veneer 
dwelling. 

Owner — South  Curtis  Oaks  Co..  1755 
Stockton    Blvd..    Sacramento. 

Architect — .\one. 

Days    work.  $6800 

DWELLl.VG 

2766  CURTIS  W.W.  Saoratnento.     Two- 
story    8-room    frame   dwelling. 
Owner — Geo.      Cutter.       3200      Franklin 

Blvd..   Sacramento. 
Architect — None. 

Contractor — South  Curtis  Oaks  Co.,  1755 
Stockton    P.lvd..    Sacramento. 

$10,000 


2670  CURTIS  WAY.  Sacramento.  Two- 
story  6-room  frame  and  brick  veneer 
dwelling. 

Owner — South  Curtis  Oaks  Co..  1755 
Stockton  Blvd..  Stockton. 

Architect — None. 

Days   work.  $5500 


DWELLING 

2650  CURTIS  WAY.  Sacramento.  Two- 
story  6-room  frame  &  stucco  dwell- 
ing. 

Owner — South  Curtis  Oaks  Co..  175.i 
Stockton    Blvd..    Sacramento. 

.\rchitect — None. 

Days    work.  $5000 


DWELLING 

2466  CURTIS  WAY,  Sacramento.  Two- 
story  6-room  frame  &  stucco  dwell- 
ing. 

Owner — South  Curtis  Oaks  Co.,  1755 
Stockton    Blvd.,    Sacramento. 

Architect — None. 

Day's   work.  $5500 


DWELLING 

2301  MARSHALL  \N  AY,  Sacramento. 
1-story  5-room  frame  &  stucco  dwell- 
ing. 

Owner — South  Curtis  Oaks  Co..  1755 
Stockton   Blvd..  Sacramento. 

Architect — None. 

Day's    work.  $3500 

nWELLIN(.; 

4409    T    ST..    Sacramento.      One-story    5- 

room   frame   dwelling. 
Owner — Edward    Pearce.    1700    I6th    St.. 

Sacramento. 
Architect — None. 
Contractor — J.     T.     Ransdall.     Jr..     1055 

41st  St.,  Sacramento.  $53U0 


(}ARAGE 

1915  ELEVENTH  ST..  Sacramento.  Pri- 
vate  frame   garage. 

Owner— A.  Halelcy.  1915  11th  St.,  Sac- 
ramento. 

Architect — None. 

Contractor — E.  E.  Sydenstricker.  2218 
H        St.,   Sacramento.  $465 


DWELLING 

2212    T    ST.,    Sacramento.        Seven-room 

frame  and  stucco  dwelling. 
Owner— Geo.    S.     Milliken.     4700     B    St.. 

Sacramento. 
Architect — None. 
Contractor — (i.   E.   Harvic.   Premises. 

$5200 


2314     EIGHTEENTH     ST..     Sacramento. 

Five-room    frame   dwelling. 
Owner— Frank    L.    Terra.    417    4lh    St.. 
Sacramento 
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2321    K    ST..    Sacramento.      Private    ga- 
rage. 
Owner — John  Harris,  Premises. 
Architect— None. 

Contractor— Brier  &   Wilson.   813   J   St., 
Sacramento.  *■"" 
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Install    2    290    gallon    gas    tanks. 

Owner — Matthias  Bros.,  2929  X  St.,  Sac- 
ramento. 

Architect — None. 

Day's  work.  JaOO 


DWELLING 

2900     H    ST.,     Sacramento.       Five-room 

frame    dwelling, 
owner— G.  E.  Harvie,  2212  T  &t..  Sacra- 
mento. 
Architect— \o.M-, 
Day's  work.  *■'""" 

DWELLING 

4833    U    ST..    Sacramento.      Three-room 

frame   dwelling. 
Owner— \nnie  F.  Beere.  1848  48th  Ave.. 

Sacramento. 
Architect — None. 
Day's   work.  ?1500 


PWKLLING 

4436      TWELFTH      AVE..      Sacramento. 

Three-room   frame   dwelling. 
Owner- W.       E.    TrMinor.     2916       O    St., 

Sacramento. 
Architect — None.  ,,r„n 

Day's  work.  f^-'''" 

ALTERATIONS 

330  L  ST.,  Sacramento.     Ilemodel  store 

front. 
Owner — F.    W.    Beiwener,    1123    L    St., 

Sacramento. 
Architect — None. 
Contractor— E.    T.     Thomas.     2021     24ni 

St.,    Sacramento.  $147.) 


STATION 

1501  P  ST..  Sacramento.     Frame  service 

station. 
Owner— R.  M.  Scandling  &:  M.  F.  Roach. 
Architect — None. 

Contractor — Herndon   &  Finnegan.   1814 
17th  St.,  Sacramento.  J1500 


ALTERATIONS 

1616  TWENTY-FOURTH  ST..  Sacra- 
mento. Raise  Iniilding  3  fed  and  re- 
model interior. 

Owner — Phil  Molt,  Premises. 

Architect — None. 

Contractor — C.  J.  Hopkins,  1318  2.'illi 
St..   Sacramento.  $1800 


ADDITION 

3220  FORTY-SECOND  ST..  Sacramento. 

Frame  addition  to  shed. 
Owner — Mrs.   W.   G.   Willi,  Premises. 
Architect — None. 
Contractor— B.   H.   Bill.  $100 


DWELLING 

306     TWENTY-SEVENTH     ST.,     Sacra- 
mento.     One-story    frame    dwelling. 
Owner — W.  H.  Basler. 
Architect — None. 

Contractor — C.    J.     Hopkins,     1318     2.'ith 
St..  Sacramento.  $2800 


COMPLETION  NOTICES 

SACRAMliM'O    COl  \TY 


August    1.   1921 75% 

Usual  33  days 25% 

TOTAL  COST,  $175,974 
Bond,  $87,987.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  350  work- 
ing days.  Forfeit,  $20.  Plans  ana 
specifications  filed. 


Recorded  Accepted 

June  25,  1921 — Prop,  bog  at  intersec- 
tion of  E  line  of  33d  St.  if  produced 
E  with  N  line  of  New  Helvetia 
cemetery  if  produced  E  and  th  S 
70  deg  44  min  E  182  ft,  th  N  19 
deg  30  min  E  52  ft.  th  N  70  deg  44 
min  W  187  ft,  th  S  19  deg  30  min 
W  52  ft,  th  S  70  deg  44  min  E  5  ft 
to  beg,  Sacramento.  Mervyn  F 
Stone  to  whom  it  may  concern.... 

June    10,    1921 

June  25,  1921— N  84  FT.  OF  E  40  FT. 
Lot  4.  F,  G,  16th  and  17th  Sts..  Sac- 
ramento. Mary  Elizabeth  Flock  tn 
whom  it  may  concern.  .June  25,   1921 


GARAGE 

NO.  1119  THIRTIETH  ST..   Sacramento. 

Two-stall   frame   garage. 
Owner— W.    C.   Pyle.    1012   9th   St..   Sac- 
ramento. 
Architect — None. 
Day's  work.  $900 


FRAME  FLATS 

1920  TWENTY-FIFTH  ST.,  Sacramento. 

Frame    (2)    flats. 
Owner — Hattie    M.    Frazee,    2429    L    St.. 

Sacramento. 
Architect — None. 
Contractor— W.    B.    Ladue.    2319    O    SI.. 

Sacramento.  $6350 


SLEEPING    PORCH 

2601  I  ST.,  Sacramento.  Inslall  sleep- 
ing porch  . 

Owner — P.   H.    Fletcher,    Premises. 

Architect — None. 

Contractor — W.  B.  Laduc.  2.19  O  St.. 
Sacramento.  ?650 

TANKS 

2ii4»   THIRTV-FIFTH    ST..    .-^ucramento. 


COMPLETION  NOTICES 

.S.\N    >IATI'0    COl  N'l'V. 

Recorded  Accepted 

Recorded  Accepted 

June  28,  1921— LOT  7  BLK  20.  San 
Carlos.  Mercantile  Trust  Co  to 
Ben    C    Zimmerman.  ..  .June    25,    1921 

June  28,  1921— LOT  17  BLK  21,  San 
Carlos.  Mercantile  Trust  Co  to 
Ben   C   Zimmerman June   25,    1921 

June  28.  1921 — LOT  25  BLK  2  Sub  4. 
Burlingame  Park,  Burlingame.  C 
H  Bassett  to  whom  it  may  concern 
June  25,  1921 

June  29,  1921— LOTS  1.  2  &  3  BLK  12, 
Milbrae  Villa  Tract,  Milbrac. 
Harald  C  Taylor  to  whom  it  nray 
concern June   25,   1921 

June  24,  1921- LOT  19  BLK  2  Sub.  A. 
Wellesey  Park,  Redwood  City.  A 
T  Gherini  and  Elizabeth  to  Louis 
M  Pollard June  23,  1921 

June  18.  1921 — LOT  6.  Valparaiso 
I'ark  New  Menlo  Park.  Florence 
Moore  to  Thos  F  lligii.'y  (.'is  Rigney 
Tile  Co.  June  9.  1921;  M  10  Ryan, 
Jul  e  9.  1921;  Grattan  J  English, 
June  '.I.   1!I21;   Rigney  Tile  Co.  Juno 

'.I,  1921;  Artistic  Metal   Works 

June     9,     1921 

June  17.  1921 — LOT  5  BLK  4,  Central 
Addition  to  San  Mateo.  Hary  and 
Elsie    Magee    to    W    T    Croop    and    J 

K    Bali June    10.    1921 

♦ 

BUILDING  CONTRACTS 

S.\N   MATEO   COUNTV 

BUNGALOW 

LOT    13    BLK    36.    Baston    Addition    to 

Burlingame  No.  2.  Burlingame.     All 

work  for  1-story   frame   bungalow. 

Owner — Edith  and  George   Woobertore, 

Burlingame. 
Architect — None. 
Contractor  —  W.     O.     Nicolaidcs,       San 

Mateo. 
Filed  June  29.  '21.     Dated  June  27.  '21. 

Frame  completed   $1000 

Finished    plastered    1000 

Completed     1000 

Usual    35   days 1000 

TOTAL  COST.  $4000 
Bond.  none.  Limit,  60  days.  Forfeit, 
J5.     Plans  and  speciHcations  filed. 

HOSPITAL 

LOTS  53,  54,  57.  58.  61  and  62,  Laurel 
Creek  Farm,  Beresford.  General  con- 
struction of  two-story  and  basemeni 
reinforced  concrete   hospital. 

Owner — San  Mateo  County. 

Architect — W.  H.  Toepke,  942  Market 
St..  San  Francisco. 

Cuntractor  —  Larrett  .«  Ililp.  Sharon 
BIdg.,   San  Francisco. 

I'llud  June  20,  '21.  Dated  June  20.  .'21 
On    1st    of   earh    month   comnieiiciiis-' 


PLUMBING,      SEWERING      AND      GAS 

tttting  on   above. 
Contractor — J.    J.    McLeod,    124  6    Golden 

i;atc   Ave..   San   Francisco. 
Filed  June  2(1,  '21.     Dated  June  20,  '21. 

Payments    same    as   above 

TOTAL  COST,  $22,900 
Bond,  :!;il.450.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  2.'.0  work- 
ing days  Forfeit.  $20.  Plans  and 
speciHcations  filed. 

HEATING      AND      VKXTI LATI  Xi  1      ON 

above. 
Contractor — J.  F.  Mctiowan.  .'■"■an  Mateo. 
Filed  June  20.  '21.     D.ited  June  20,  '21. 

Payments    same    as    above 

TOTAL  COST.  $16.7Sii 
Bond,  $8390.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  T.,imit.  none. 
Forfeit,  ?2n.  Plans  and  specifications 
filed. 


o.\ 


ELECTRICAL        WIlil.VG.       KT; 

above. 
Contractor — M.  E.  Ryan,  Redwood  City. 
Filed  June  20,  '21,     Dated  June  20,  '21. 

I'avments   same    as    above 

TOTAL  COST.  $10,500 
Bond.  $5250.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  300  days. 
Forfeit.  $20.  Plans  and  specifications 
hied. 


DWELLI.NG 

NO.  3020  E  ST.,  Sacramento.     One-story 

6-room   frame   dwelling  and  garage. 
Owner — C.    A.    Morrill,    3516    G   St.,   Sac- 
ramento. 
Architect — None. 
Day's  work.  $3500 


ALTERATIONS 

NO.  908  EIGHTH  ST.,  Sacramento.  Re- 
model  front    of   brick   store. 

Owner — Wm.  Schrotli.  2515  M  St..  Sac- 
ramento. 

Architect — None. 

Contractor — C.  Vaniiia.  2022  M  St..  Sac- 
ramento. $475 


CO'l'TAGES 

LOT    4    BLK    9,    High    School    Addition, 
Building    No.    11;    Lot    5    Elk    9.    High 
School    Addition.   BIdg.    No.    12;   Lot   7 
Blk    7.    High    School    Addition,    BIdg. 
No.    13;    Lot      8    Blk    7.    High      School 
Addition.    BIdg.   No.    14:   Lot    9    Blk   7, 
High    School    Addition,    BIdg.    No.    15, 
South   San    Francisco,      All    work    for 
five    one-story    frame    plastered    ex- 
terior cottages. 
Owner — South    San    Francisco    Land    & 
Improvement  Co.,  South  San  Fran- 
cisco, 
Architect. — None. 
Contractor — R.     C.     Stickel.     South     San 

Francisco. 
Filed  June  22,  '21.     Dated  June  20,  '21. 

Frames   Up   each $706.25 

Roof   on   each 706.25 

Plaster  finished  each 706.25 

Usual  35  days 706.25 

TOTAL  COST.  $2825.00  each 
Bond,  $8000.  Sureties.  E.  C.  Peck  and 
Fred  Cunningham.  Limit.  150  working 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 

♦ 

BUILDING  CONTR  \CTS 

FUI^SNO    COl  >'1'V. 


FILLING    STATION 

BLOCK   H,    Fresno.      Filling  station. 

Lessee — O.  L.  Everts,   1096  N  Van  Ness, 

Fresno. 
Architect — None. 
Contractor — E.    Riggins.    1525      O      St.. 

Fresno  $1500 


Saturday,  July  2.  1321 
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ADDITIONS 

I^OT    24.    Voorman    and    Yosemite    Ave.. 

Fresno.     Additions. 
Owner^Danish    Brotherhood. 
.Vrchitect — None. 
Day's  work.  tBOO 


TAlLOll  SHOl' 

LOTS  12  AND  13   BLK  10.   Dean   Addi- 
tion. Fresno.     Tailor  shop. 
Owner — Jl.  D.  Muccio,  Fresno. 
Archilk'Ct — None. 
Day's  work.  »600 


HEPAIUS 

460   D  ST..    Fresno.      Repair 
Owner — Geo.  Schmidt. 
Architect — None. 
Contractor — Chris    Lehman. 


$500 


DWELLING 

345    YOSEMITE    AVE.,    Fresno.     Dwell- 
ing and  garage. 
Owner — Mrs.   E.    L.   White.    1007   N   Van 

Ness.  Fresno. 
Architect — None. 
Day's   work.  J4D0U 


DWELLING 

471  POPLAR  AVE..  Fresno 

Owner — A.    H.    Poladian. 

Architect — None. 

Day's  work. 


OIL    WELL 

NO.  275   IN  SE<'.    11,   19-15,   Fresno.     Oil 

well. 
Owner — Pacific    Oil    Co..    1942    Mariposa 

St..   Fresno. 
Architect — None. 
Contractor — Federal    Drilling  Co. 

J4.50  and  J5.50  per  ft. 
STATION 
tl   BELMONT     AVE..   Fresno.        Filling 

station. 
Owner — Standard  Oil  Co..  Cutter  and  N 

Sts.,  Fresno. 
Ai-chitect — None. 
Days    work.  $7000 


REPAIRS 

1045     VAN     NESS     AVE., 

pairs. 
Owner — C.  K.  StripUn. 


Fresno.      Re- 


A.  E.  LOVETT,  Mgr. 


Established  1891 


Peerless  Roof  Paint  &  Repairing 
Company 

Manufacturers    and    Contractors 

A  SUPERIOR  (Anti-Rust)  PAINT  for 

Tanks,  Fire  Escapes,  and 

Structural  Iron,  Metal 

Paper  and  Shingle  Roofs 

We  Do  Roof  Repairing  and  Waterproofing 

180  Jessie  St.  Tel.  Sutter  6700 


LeCLAtrt  ,  DrA&  LfW'E  -SCRAPER^  ' *'^. 


Adopted  for  Cutting    and   frilling.  Loading  Cars,  Cleaning  out 
Reservoirs,  Hauling  Loose  Materials  of  all  Kinds. 


217  Hyde  Street 


Phone  Franklin  138 


Architect — None 
Day's  work. 
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.  .»500 


DWELLING 

LOTS  17  AND  18  BLK  4,  Fresno  Home 
Addition.  Fresno.  Dwelllnir  and  ga- 
rage. 

Owner — J.  E.  Cregor. 

Architect — None. 

Day's   work.  $5000 


DWELLING 

LOTS  29  AND  30  BLK  29  and  Lots  21 
and  22  Blk  26.  Arlington  Heights, 
Fresno.      Dwelling   and    garage. 

Owner — W.    J.    Palfrey. 

Architect — None. 

Days   work.  $1300 

REPAIRS 

910  S  ST.,  Fresno.     Repairs. 

Owner— J.  Olender,  Premises. 

Architect — None. 

Day's   work. 

DWELLING 

LOTS     3    AND      4    BLK      90,    Fairmont, 

Fresno.     Dwelling. 
Owner — McMurtry       &      McCabe.       837 

Broadway.   Fresno. 
Architect- — None. 
Day's  work.  JIOOO 


$1500 


DWELLING 

LOTS  25  AND  26  BLK  2.  Yosemite  Ad- 
dition, Fresno.  Dwelling  and  ga- 
rage. 

Owner — \V.  H.  Spencer,  395  San  Pablo, 
Fresno. 

Architect — None. 

Contractor — A.  M.  Chitty,  1405  Del  Mar, 
Fresno.  $4500 


SHOE    SHOP 

r.26  BRAODWAY,  Fresno.     Shoe  shop. 

Owner — Frank    Warburton. 

Architect — None. 

Day's   work.  '  fSOO 


GILLETTE 

BLADES 

■WITH 

HOLDER 

$1  .25 


1 


PREPAID 
In  Attractive  Case 

Sa t isfdction   Giuininlccd 
III-    Mnncii   Hcfiouhd 

This   Offer  for  a   Limited 
Time  Onhj 

Keiiiit  by  Monc.v  Order  or 

Cash — (No  Stamps) 

Frad  Razor  Co. 

I      1475    BROADWAY 
i       NEW    YORK    CITY 
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ICE  CREAM  PARLOR 
LOT    7    BLK      40.    Fresno. 

parlor. 
Owner — Mike  Selelie. 
Architect — None. 
Day's  work. 


Ice      cream 


Notice  of  Non-Responsibility 

FRESNO    COriVTY. 

June  2il.  1921— LOTS  4  AND  5  BLK  A, 
Terry  Tract.  Fresno.  EditTi  W 
Copp       as     to       improvements       on 


Lessees — Adam   &    Homer. 
Architect — None. 
Contractor — Woemer  &  Old. 


?3000 


COMPLETION  NOTICES 

FHKSNO    COVNTY 

Recorded  Accepted 

June  25.  1921— LOTS  31  AND  32  BLK 
1.  Yale  Addition.  Fresno.  G  A  Gar- 
rett to  whom  it  may  concern 

June  24.  1921 

June  23,'  1921— LOTS  27  TO  32  BLK 
340.  Fresno.  Y  W  C  A  to  whom  it 
may  concern June    23.    1921 

June  23.  1921— S  36  FT.  LOT  7  N  14 
ft.  Lot  8  BIk  4.  Highland  Park. 
Fresno.  Guy  H  Shoun  to  whom  it 
may   concern June   23,   1921 

June  21.  1921— LOTS  7  AND  8,  Fullers 
Sub.  Fresno.  V  E  Fuller  to  whom 
it    may   concern June    21,    1921 


property 


BUILDING  CONTRACTS 

SANTA  CLARA   COUNTY 

ALTERATIONS 

162-190  W-SANTA  CLARA  ST.,  San  Jose 

Alterations. 
Owner — J.   Atlas.   Premises. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg.,  San  Jose. 
Day's  work.  $60011 


ADDITION 

AUZERAIS   AND    GREGORY    STS..    I 

Jose.     Two-room  addition. 
Owner — M.   Conte. 
Architect — None. 
Day's  work.  *- 


RESIDENCE 

VV    THE    ALAMEDA,    bet.    Emory    and 

Naglee   Sts..   San   Jose.      All   work   for 

two-story  frame  residence. 
Owner — R.     H.  Borchers,     555  E-Julian 

St.,  San  Jose. 
Architects — Binder    &    Curtis,    255ir4    S- 

First  St..  San  Jose. 
Contractor — Morrison  Bros,  Santa  Clara 
Filed  June   4,  '21.      Dated  June   3,  '21. 

On  1st  of  each  month 75% 

Usual  35  days 25% 

TOTAL  COST,  $12.9]  4 
Bond.  $6457.  Sureties.  J.  C.  Morrison 
and  C.  A.  Morrison.  Limit.  4  calander 
months  from  date  of  tiling.  Forfeit, 
none.       Plans    and    specifications    filed. 


COTTAGE 
LOT    11.    Lynnh 

All   work    ft 

tage. 


LIENS  FILED 


PRl'.SXO    <Ol  XTY. 


Recorded  Accepted 

Recorded  ^'"°?°^ 

,lune  28,  E  %  OF  LOT  1.  Napa  Tract, 
Fresno.      F    R    Tuttle    vs    J    C    and 

Sarah  T  Stoner ?313 

June  28.  1921— LOTS  17  TO  23  BLK  8, 
F  H  B  Palm  Villa  Tract,  Fresno. 
M   E    Summers,    $732;    S   H    Strange, 

$1442    vs   Goe   Norvian 

June  27.  1921— NW  V4  OF  SW  »A  OF 
Sec.  13  Tp.  —  Rge  20.  Fresno.  F  H 
Smith  vs  David  Kachadoorian  .  . .  $13 
June  23,  1921— LOTS  17  TO  20  BLK 
101,  Fresno.  Valley  Lumber  Co.. 
$2472;  Fresno  Planing  Mill,  $726 
vs   Asbarez    Publishing  Co 


COTTAGE 

473  JEROME  ST.,  San  Jose.     Four-room 

cottage. 
Owner — Oscar    Carlson,    31    Jerome    St.. 

San  Jose. 
Architect — L.  I.  Kelley,  810  Prevost  St.. 

San  Jose. 
Contractor — L.    I.     Kelley.    810    Prevost 

St.,   San   Jose.  $1975 

COTTAGE 

TWENTY-FIRST    AND    JULIAN     STS.. 

San  Jose.     Five-room  cottage. 
Owner — N.  L.   Hanner.   997  E-Juiian  St.. 

San   Jose. 
Architect — None. 
Day's  work.  $1500 


BRICK  OVEN 

648  S-FIRST  ST..  San  Jose.     Brick  oven 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placei'ville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICK 

ROSS  E.  PIERCE,   Manager 

fC5  SlXII!  SlLELT 


A  BIG  THING 

New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

C'Hpacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manu^aptnrpr)  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  gitfe  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 


CROCKER    BUILDING 

San   Francisco.   Cal 


YEOX   BUlLDI.Xi- 


Portland.  Oregon 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

oakland  san  francisco 

Send  For  Catalogs 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  OaR  Street 

Bet.  Gough  and  Octavia  San  iManciscc 


Saturday.  July  2,  1921  Bl'll 

Owner — Oscar    F.    Carlson,    475    Jerome 

St..  San  Jose. 
Architect — Chas.  S.  McKenzie,   Bank  ot 

San   Jose   Bldg..   San  Jose. 
Contractor — L.     I.     Kelley.    810    Trcvost 

St.,  San  Jose. 
Filed  June   25.   '21.      Dated  June   18,  '21. 

Frame  work   in  place 5512.50 

Kxterior  Hnisli  on  and  plastering 

completed     512.50 

Completed   and   accepted 512.50 

<'ompleted  and  accepted 512.50 

Usual   35    days 512.50 

TOTAL  COST,  ?2050.00 
Bond,  $1000.  Sureties,  J.  A.  Cliase  anil 
S.  H.  Chase.  Limit,  forfeit,  none.  I'lans 
and  .specifications  tiled. 

COTTAGK 

ALL'M  HOCK  .WE..  San  Jose.     All  work 

for  one-story  frame  cottage. 
Owner — C.    Fisher,    1127    S-lOth   St.,   Sail 

Jose. 
Architect — Xoni-. 
Contractor — B.    Quiniet,    liast    ami    San 

Fernando  Sts.,  San  Jose. 
Filed  June  25.  '21.     Dated  June  22.  '21. 

Frame  up   $9!(i.2.'i 

Plastering  on   916.25 

Finished  and   accepted 91G.25 

Usual  »5  days 916.2.'i 

TOTAL  COST.  ?366.'..00 
Bond.  51832.50.  Sureties.  Christina  An- 
derson &  O.  \V.  Fowler.  Limit,  80  work- 
ing days  from  June  22.  Forfeit,  none. 
I'lan.'i  and  ^peuilication.^-  liled. 
« 

LIENS  Filed 

S.V>T.\    CLARA   COUNTY 

l:n-in.l.(l  AlMi.-.llM 

June    23.    1921 — LOT    61.    Walsh    Resi- 
lience  Tract.  San   .^ose.     .1    E   Miller 

vv    Cyrus    linker ?41'.l.fi2 

* 

RELEASE  OF  LIENS 

.SA\T.\  CI,.\UA   COl  NTY 

Recorded                                                  Amount 
June  23.  1921 — LOT  54.  C\  JI.  Woosler 
Subd  ot  the  Clark   Kanch.  Mayflelrl. 
.lohn  Di.\-,  5128;  Gray  Shoring  Lum- 
ber <'o.  ? 56 2. 21   to  L'  Cindoux 

« 

COMPLETION  NOTICES 

SANTA   CLARA   COUNTY 

Kecorded  Accepted 

June     29.     1921^LOT       17     BLK       71, 
Xaglee    Park    Tract.    San    Jose,      E 
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May  Ent   to  D  K  Spooner RESIDENCE 

.  ." June    28.    1921  REGENT    AND    ALSTON    WAY.    Stock- 
June  28.  1921— N'  BUENA  VLSTA  AVE,  ton.      Residence. 

San    Jose.        R   H   Coates      to      H   A  Owner — J.  B.  Mills.  905  S-California  St., 

Bridges June    25.    1921  Stockton. 

June    27.     1921— NEAR    LOS    GATOS.  Architect— None. 

Adelaide    C    Lefavour    to    James    B  Days   work.                                              54000 

Perkins June    23.   1921  

June  23.  1921— LOTS  61  &  62.  Orchard  ALTERATIONS 

Park  Sbdvn.  San  Jose.  E  B  Stephen-  826   NORTH   STOCKTON  ST..   Stockton. 

son  to  whom  it  may  concern Remodel   residence   into  flats. 

June  22.  1921  Owner — Mrs.   A.   B.   McGill.   1859  S-Cali- 

June  23,  1921— PTN  LOT  1  BLK  25  of  fornia  St..  Stockton, 

the    Chapman    &    Davis   Tract.    San  Architect — None, 

.lose.      A  Richmond  Tower  to  whom  Day's    work.                                                   5500 

11    mav  concern June   22,   1921  

■ KESIDENCE 

*  7  17    WEST      WILLOW    ST.,      Stockton. 

BUILDING       CONTRACTS  „       Residence   and    garage. 

^ Owner — F.  J.  \  lebrock,  121*  \\  -Flora  St., 

s  V  N  ....v.lt.V.o.  N.  V  ArchTte«-^°None. 

i:riLDl.\G  Days  work.         57800 

LOTS  9  AND  11   less  24-6  on  S  side  Blk  r,,,v.ir,Trv<  •!.■ 

143  i.;  of  center  St..  Stockton.     Build-  f^^^/o^^^.^'i-^T..   Stockton.      P.esidence. 

0«"er-Percy     S.      Webster.     Stockton  °ZlTi7ct-^onT'""- 

savings  &  Loan   Socie.y  Bk.   Bldg..  -^l^X'^^.^""'-                                    ,7n„o 

Stockton.  '                         

Architect— None.  STORE 

Cont.acto,---J.  .^.  Allen.  Ill   Kensington  :,^,.j..soX    AND    SAN    JOAQUIN    FTS.. 

i-i   rf"^'     •,';'^-.;i""iio,^rt   T„„»i9    Vi  Stockton,     store  and  dwelling. 

Filed  June  21.    21.     Dated  June  18.    21.  owner-John    Habeb. 

r  I''"A11{'-"-  ,\rchitect — None. 

630  NORTH  EL  DORADO  ST..  Stockton.  "ays    wo^^ 51iOO 

Repair  Hre  damage.  .^^..^^.^  ..,™.,.^»»   .T^mv^^nn 

Owner— E.   Allen.   830  N-Van   Buren  St..  COMPLETION    NOTICES 

Stockton.  

.Mchitect— None.  SAN  JOAftUIN  COUNTY 

Day's   work.                                                 5500"  

Recorded                                            Accepted 

RIOSIDENCE  June  29.   1921— S    hi   OF  LOTS  9   AND 

ELIZABETH      AVE..    Stockton.        Resi-  11    Blk    101.   West   of  Center   Street, 

(ience.  Stockton.         Warren    M    Green       to 

Owner — Wni.  Isel.  1044  S-Califiirnia  St..  whom    it   may  concern  .  .June  28.    1921 

Stockton.  June    27.    1921— HIGH   SCHOOL  SITE. 

Architect None.  fitockton.      Trustees  Stockton   High 

Day's  work                                                     .$400  School    District      to    whom      it    may 

concern June   24.   1921 

.\L'1'ERAT10NS  June  23.  1921 — LOT  35.  Schroeder  Tct. 

17  E-M.\RKET  ST..  Stockton.     Remodel  Lodi.   J  B  Gundert  to  Jack  Mach^n- 

fi.Qnt.  dow.  Reinhart  Senner.  John  Michel- 
Owner^ S.   Solari.'  Premises.  son  and  Jacob  Senner ..  .June  11.  1921 

Architect — None.  ♦ 

Days  work.                                 $4110  Noticc  of  NoTi  Responsibility 

IIEP.AIRS  SV.V  .I<>.\Ql  IN  COl   NTV 

630  X-EL  DORADO  ST.,  Stockton.     Re-  

pair  tire   residence.  June   22.    1921— LOTS   9    AND   10   BLK 

Owner — E.  Allen  Test,  Premises.  4,    Sbdvn    No.    2.    Tuxedo    Park   Map 

Architect — None.  B.    Stockton.      Tuxedo    Land    Co    as 

Dav's  work.                                                  J.'iOftO  In    improvements    on    property 

♦ 


LIBERTY 

wALl  mm 

KEY- HOLD  Pl*j5T£«  UTHJCOMPANY 


Liberty  W  all  Board 

Nothing  lipttor  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT--  14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


i  Kibered  (Jypsuin  Plaster 
^Mard  that  will  not  shrink, 
varp   or   buckle. 


I'ROMPT      DELIVERY 
WniTK   FOR  QUOTATWXS 

Key-Hold  Plaster  Lath  Co. 

OfTice  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Cast  Iron  and  Wrought  Iron 

Circular  Stairs 

Ornamental  and  Miscellaneous 
Iron  Work 

Steel  Sash    ::    Wire  Work 

Michel  &  Pfeffer  Iron  Works 

Harrison  and  Tenth  Streets 
Phone  Market  731  San  Francisco,  Calif. 


ICarHfu  (EauHtrurttou  Erjiortfi 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinerv,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
5fiO  MISSION   STRKET  SAN   FRANCISCO,   OAI.. 


Reinliarl  Lumber  and  Planing  Mill  Company 

GENBRAL    LUMBER   YARD 

Dry  Kiln  Capacity,  lu  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doors,    Sash 

Frames   and    Mouldings 
17TH    *    KANSAS    STS.  -  SAN    FRANCISCO 

Phone   Market   1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

734-T44  Busti  St. 


SAN  FRANCISCO 


Mimber 
(nsurance  Brokers  Exchange 


Just    FLUSH    it    on! 
lAPIPOIITH 

bi^B^M     TRADE    MARK      ^^^*^^ 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIMNEBORN  SONS,  Inc. 

355  Pacific  Electric  Building.  Los  Angeles  77  O'Farrell  Street,  San  Francisco 


Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


MUITK   FOK    IVPORMATIOX 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield   17 


KUK   SAI.I-:  RV   AI.I,     I.I  >lill':li    IIBALKRS 
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STUKO  STEEL  HOUSES—FIRE-PROOF 

EVERLASTING  — BUILT  IN  A  JIFFY 


COST    LESS    THAN    OTHER 
FIRE -PROOF  MATERIAL 


Stuk^^teel 


Eliminates  Costly  Upkeep — Guaranhul  aO  Years — Lasts  a  Century 

Stuko-Steel  Built  Houses  stand  untouched  ijv  the  elements  fifty  years  after  being  built. 
There  is  nothing  to  decay.  Four  unskilled  workmen  can  erect  the  Stuko-Steel  framework,  parti- 
tions and  roof  trusses  in  less  than  three  days — needs  no  painting- — deterioration  and  upkeep  are 
elimmated  entirely.     The  only  practical  construct  inn   whether  rou  build  to  sell,  to  rent,  or  to  own. 


Patents 
Applied  for 

on   All 

Stuko-Steel 

Features 


Youncfstovvn.O.  — 

Send  for  Free  Illustrated  €9  ao, 

Literature   \ow 


Stuko-Steel 

Units- 
Solid  Door 
and 
Window 


439  W.  FEDERAL  ST. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued     Kviry    Saturday 


SAX  FHA.XCJSCO.  CAL.,  JULY  9,   1921 


Tu  inly-llral     V. 


Building  &^ 
Engineering 


News* 


No.    oCO    Mission    Street. 

San   Francisco,   Calif. 

MRS.    I..    A.    I..4R.SUN,    l>ul>li!ili<-r 

I.    I>.    KAItllC:!.!,.    Mnn.iKiiif;    Editor 


Devoled  lo  the  Engineering.  Arclii- 
(ectnral.  Building  and  Industrial  Ac- 
tiviiies    of    I  lie    Pacific    Coast. 

Offlrlnl    Paper    of    Vnllejn    Biilliler.<)' 
l^xchnnKe 


Subscript 
V.  S.  and 
Canadian 
.Single   Co 

on  terms,  payable  in  advance 
Possessions,  per  year...  $4.00 
and   Foreign,   per   year..    5.00 

Snn    Fi 

red 

.■IN  second-oinHH  nintter  at 
iHeo  Pout  Office  under  act  of 
of    March    ,■?,    ISTO. 

n.^TA     FOR    C.\X.4DI.\\'     L.AXD     SALE 
IS    COMPILED 


An  undertaking  that  should  prove  of 
interest  to  American  holders  of  land 
in  Canada  has  been  accomplished  by 
the  Department  of  the  Interior  at 
Ottawa,  namely  the  listing  of  vacant 
lands  for  sale  in  Western  Canada  to- 
gether with  particulars  as  to  area 
suitable  for  cultivation,  nature  of 
soil,  price,  terms,  etc.  The  value  of 
the  information  contained  in  these 
lists  lie  in  the  fact  that  they  place 
the  intending  purchaser  directly  in 
touch  with  those  who,  for  one  reason 
or  another,  have  been  unable  to  culti- 
vate their  holdings  and  are,  there- 
fore, willing  to  dispose  of  same  at  in- 
viting prices. 

The  availaljility  of  such  land  Is  not 
due  to  any  lack  of  value,  on  the  con- 
trary, particularly  in  the  prairie 
provinces,  such  idle  land  is  rich  virgin 
soil.  When  one  considers  Canada's 
vast  area,  however,  and  its  com- 
paratively small  population  it  is  at 
once  apparent  that  a  large  portion  of 
the  acreage  which  is  in  private  owner- 
ship must  be  unoccupied  and,  there- 
fore, available  for  purchase  at  reason- 
able prices.  The  lists  have  been  pub- 
lished by  districts  and  may  be  ob- 
tained fret-  of  charge  upon  application 
to  the  Natural  Resources  Intelligence 
Branch,  Department  of  the  Interior  at 
■Ottawa. 


SBW.-VGE    GREASE     AS     FLEL 


The  Surveyor.  London,  of  May  27, 
19!!1,  reports  that  an  experiment  Is 
being  made  with  the  grease  extracted 
from  the  sewage  matter  at  the  Esholt 
sewage  disposal  works  of  the  Bradford 
Corporation,  which  can  very  easily 
have  an  important  bearing  on  the  fuel 
cfuestion.  Hitherto  the  extracted 
grease  has  been  sold  by  the  corpora- 
tion to  merchants  who  have  used  it 
for  the  manufacture  of  varlou.s  commo- 
dities, but  now  a  test  Is  being  made  to 
ascertain  the  practicability  of  using  It 
tor  UrinK  boilers. 


Date  Set  For  San  Francisco 

Industrial  Exposition 


The  Central  Bureau  of  San  Francisco 
Organizations  announces  that  the  date 
set  for  the  Industrial  and  Civic 
Kxposition  is  November  9  to  December 
10  in  the  Civic  .\uditorium.  It  was 
only  through  the  loyal  San  Francisco 
spirit  of  two  large  organizations  which 
bad  engaged  the  auditorium  for  dates 
in  November  that  the  Central  Bureau 
was  able  to  obtain  the  Auditorium  for 
esposition  which  forms  a  vital  part  ot 
the  San  Francisco  Program  of  Dr.  B.  M. 
Itastall.  industrial  engineer  for  the 
.San    Francisco    Chamber    of    Commerce. 

The  two  organizations  which  gave 
way  and  postponed  their  dates  were  the 
Native  Sons  of  the  Golden  West,  which 
had  plnnne<l  to  hold  a  bazaar  in 
.November  for  homeless  children  and 
the  Mystic  Shriners  who  had  chosen 
a  date  in  the  same  month  for  their 
annual  hall.  Both,  recognizing  the 
essential  importance  of  the  exposition 
to  San  Francisco's  advancement, 
waived  their  prior  rights  to  the  use  of 
the  .-Vuditorium,  so  that  exposition 
might  have  four  clear  weeks  for  its 
educational    purposes. 

The  Central  Bureau  had  planned 
originallj'  to  hold  the  exposition  in 
.September,  but  found  that  this  would 
conflict  with  the  dates  for  the  State 
fair  at  Sacramento  and  to  avoid  clash- 
ing with  this  event  of  state-wide  in- 
terest abandoned  this  plan.  October 
was     found     inipo.fsihie       because       the 


.\uUitorium  wa.s  „i  constant  u.se  during 
I  hat  month,  and  .November  was  flnally 
decided  upon  only  after  the  two 
organizations  mentioned  generouslv 
withdrew  their  prior  claims. 
~The  Central  Bureau  proposes  lo 
make  this  exposition  of  San  Francisco's 
industrial  and  civic  activities  the 
greatest  event  of  Its  kind  in  the  history 
of  fhe  city.  Fred  S.  .Nelson,  chairman 
of  the  publicity  committee  of  the 
Central  Bureau  calls  allenlion  to  the 
wonderful  Pageant  of  Progress  that 
Chicago  has  staged  on  the  lake  shore 
as  the  kind  of  exposition  Kan  Francisco 
should    hold   annually. 

■J'he  importance  of  making  the  people 
of  the  .Sar.  Kranci.sco  meiropolitan  dis- 
trict familiar  with  the  wide  varlely  and 
quality  of  the  products  manufactured 
in  this  district  is  stressed  by  Dr 
Rastall.     He  states: 

"Only  knowledge  of  the.se  products 
and  appreciation  of  their  quality  and 
price  advantages  are  required  in  the 
majority  of  cases  to  greatly  increa.sp 
local  sales.  A  home  products  exposi- 
tion, open  house  for  visitors  to  plants 
and  permanent  exhibits  in  special  lines 
Miould  be  provided  for  this  purpose 
The  local  market  is  of  particular  im- 
portance to  .San  FrancLsco  industries 
because  it  is  much  :he  largest  both 
in  numbers  and  purchasing  power  in 
the    entiiie    West." 


CALIFORNIA   Cl'LVERT   CO.   OF 
BERKELEY    EXPANDS 


Organization  of  the  Pure  Iron  Culvert 
&  Flume  Co..  subsidiary  of  the  Califor- 
nia Corrugated  Culvert  Co..  to  take 
over  and  handle  separately  part  of  the 
business  of  the  California  company  is 
announced.  The  organization  has  just 
filed  its  papers  of  incorporation,  des- 
ignating its  capital  as  $100,000  in  Jioo 
par  value  shares. 

The  incorporators  are  H.  W.  Force. 
C.  R.  Hodgin  of  Berkeley,  and  R.  B. 
Force  ot  Oakland.  Operations  will  be 
conducted  from  the  plant  of  the  Cali- 
fornia Culvert  works  at  .5th  and  Parker 
Sts.  in  Berkeley.  H.  W.  Force  said  that 
no  plant  changes  were  projected  at 
present. 


IVE'W    OXYGEN    PL.ANT   AIGIRS 
INDUSTRIAL    IMPROVEMENT 


CLEVEL.VND    TO    GIOT    \ATIO\V!. 
BriLDING    EXPOSITION 

A  national  building  exposition,  con- 
ducted by  the  men  of  the  construction 
industry,  will  be  held  al  (  leveland 
Ohio,  the  coming  fall.  The  management 
of  Ihe  show  is  in  the  hands  of  a  special 
corporation  formed  by  men  of  this 
industry— lumber-men.  brick  manufac- 
turers, building  supply  men.  con- 
tractors, architect.s,  electrical,  heating 
and  fixture  men.  realtors,  bankers  and 
others  who  are  active  in  the  construc- 
tion industry.  Ralph  P.  Stoddard, 
secretary-manager  ot  the  Common 
Brick  Manufacturers'  Assn.  of  America 
who  managtd  the  first  Cleveland  Com- 
plete Building  Show  of  1D16.  is  director 
general.  The  exposition  will  be  the 
first  in  Cleveland's  new  $5,000,000  public 
hall.  Edw.  A.  Roberts,  secretary  of  the 
Builders'  Exchange  of  Cleveland.  Rose 
HIdg..  Cleveland,  is  secretary  of  the 
exposition. 


In  these  days  of  general  industrial 
improvement  it  Is  refreshing  to  note 
the  spirit  of  optimism  evidenced  in  the 
announcement  recently  authorized,  that 
the  Dominion  Oxygen  Co..  Ltd.,  will 
break  ground  in  mid-July  for  a  new 
quarter  of  a  million  dollar  oxygen 
plant  at  Montreal,  which  will  double 
the  company's  present  capacity.  The 
building  win  be  100x100  ft.  and  will 
be  substantially  a  duplicate  of  the 
company's  Toronto  plant,  which  until 
now  has  supplied  oxygen  to  Canadian 
industrial  users  through  tlve  district 
distributing  stations.  The  Montreal 
plant  will  be  the  second  of  five  produc- 
ing plants  projected  at  the  time  the 
company  was  organized  last  year. 


II.LINOI.S        CONSTRltTS  KVPEIll- 

MENTAL     RO.\D 

Thf 


;irt- 


Jilinois  Stale  Highway 
ment  has  under  construction  ....  ,, 
perimental  road  containing  sixty-four 
test  sections,  each  section  dilVenng 
from  the  others  in  design.  The  types 
of  pavement  used  include  macadam 
base  with  asphalt  .surface,  macadam 
with  brick  top,  concrete  base  with 
brick  and  asphalt  top  and  regular 
concrete  roads.  The  dllTerenI  types 
will  be  tested  by  trucks  carr.ving 
light  loads  and  then  gradually  in- 
creasing the  load.  Records  will  be 
kept   and   analyzed. 
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Albert  Givan,  City  Engineer  o£  Sac- 
ramento, announces  the  appointment 
of  J  E.  Tempett  a«  deputy  city  en- 
gineer D  R.  Cape  ha»  also  been  ap- 
pointed a  member  of  the  city  engi- 
neer's staff. 

James  F.  MuUaney,  who  built  the 
Lucin  cut-oft  on  the  Union  Pacific^ 
creator  and  builder  of  the  Sutro 
Heights  scenic  railroad  and  one  of 
the  nrst  railroads  in  San  Francisco 
and  engineer  for  Glaus  Spreckels 
when  electric  lines  were  inttalled  in 
Kan  Diego,  died  at  Red  Bluff.  June  29 
from  injuries  sustained  when  he  fell 
from  a  tree.  He  was  one  of  thejo'^d 
western  engineers  prior  to  1900.  a 
native  of  Pennsylvania  and  honor  man 
of  hi«  class  when  he  was  graduated 
from  the  University  of  Pennsylvania. 
He  was  66  years  old. 

The  Illinois  Asbestos  Product*  Cor- 
poration, 140  Dearborn  St.  Chicago, 
has  established  its  Pacific  Coast  fac- 
tory near  San  Pablo,  Contra  Costa 
County.  and  will  distribute  Pacific 
Coast  business  from  Richmond,  c.  c. 
Whetstone  is  in  charge  of  the  branch. 

S  E.  Hewes.  City  Manager  of  Ala- 
meda has  tendered  his  resignation  to 
become  citv  manager  of  Long  Beach. 
Aspirants  for  ^  the  vacancy  are  City 
Auditor  and  Assessor  F.  J.  Croll  and 
City  Engineer  C.   E.  HickoV. 

A  reduction  in  wages  ranging  from 
nine  to  fifteen  per  cent  has  been 
agreed  upon  by  the  Fresno  Building 
Trades  Council. 

Herbert  Foster,  assistant  hydraulic 
and  filtration  engineer  for  the  City  of 
Sacramento,  has  tendered  his  resigna- 
tion to  the  City  Commission. 


$8;    teamsters.    $6;    sheet    metal    work- 
ers,  $9. 


The  California  Pottery  Co.  of  Fresno 
announces  a  cut  of  ten  per  cent  in  the 
price  of  hollow  tile.  The  reduction  was 
made  to  sitmulate  building  in  and 
about  Fresno,  according  to  Chas.  B. 
Cochran,  manager  of  the  Fresno 
branch,  who  asserts  the  reduction 
which  is  effective  on  all  hollow  tile 
brought  into  the  district  from  Los  An- 
geles by  the  company,  brings  the  ma- 
terial down  from  $157.50  to  $143.50  per 
thousand,  and  another  grade  brings 
the   price   down  from   $210   to   $190. 

The  number  of  idle  freight  cars  im 
the  United  States.  June  1.  was  ap- 
proximately 394.040.  according  to  re- 
ports of  the  car  service  division  of 
the  American  Railway  Association. 
This  was  28,783  less  than  the  number 
of   idle   cars  May  23. 

John  Findlay  Wallace  of  New  York, 
widely  known  civil  engineer,  died  In 
Washington  July  3. 

Commencing  July  5  there  will  be  a 
reduction  of  $1  a  day  in  wages  of 
several  crafts  in  Tuba  and  Sutt«r 
counties,  according  to  an  agreement 
reached  at  a  conference  of  the  Marys- 
ville  Builders'  Exchange  and  the 
Yuba-Sutter  Budlding  Trades'  Coun- 
cil. The  S-hour  day  will  be  retained. 
The  new  wage  scale  in  the  several 
lines  will  be:  Carpenters.  $8  a  day. 
painters,  $S;  plumbers,  $9;  plasterers. 
$10;  bricklayers.  $10:  lathers.  $10; 
building  laborers  and  cement  work- 
ers,   $6;    hod-carriers,    $7;    el«ctriolan». 


Members  of  the  Vallejo  Building 
Trades  and  contractors  of  that  city 
have  fixed  the  wage  scale  as  follows: 
Carpenters.  $9:  painters.  $9:  plumbers. 
$10;  electrical  workers.  $10;  sheet 
iron  workers,  $10;  plasterers.  $11;  hod 
carriers,  $S;  cement  finishers.  $9; 
hoisting  engineers.  $9;  house  movers. 
Jf|-  lathers.  $10:  millmen.  $8;  roofers. 
$9-  building  laborers,  $6.50;  cement 
laborers.  $7:  bricklayers.  $10.  and 
teamsters.   $6.50   and   $7   a  day. 

Plans  for  the  annual  Hoo  Hoo  con- 
vention at  Fresno.  September  9,  are 
rtevelopine.  September  8  there  will  be 
a  reception  at  the  Hotel  Fresno.  Sept. 
•1.  a  concatentation;  Sept.  10.  the 
Osirian  Cloister  and  candidates  for 
that  degree  will  motor  to  General 
Grant  National  Park  and  hold  a  ses- 
sion  there  that  evening. 

The  Richmondite  Paving  Co.  will 
establish  a  mammoth  rock  crushing 
plant  at  Thermalito.  Butte  County,  ac- 
cording 10  engineers  for  the  company 
now  in  Oroville.  The  plant  will  cost 
approximately     $300,000. 

The  Weed  Lumber  Co.  at  Weed,  the 
largest  employers  of  labor  in  Northern 
California,  announces  a  reduction  of 
wages  in  all  departments  amounting  to 
40c  a  day.  Under  the  new  scale  common 
laborers  will  receive  $2.60  a  day.  or 
$1.H0  less  than  was  paid  one  year  ago. 
Women  in  the  box  factory  will  receive 
$1.60  a  day.  This  is  the  fourth  out 
this  year. 

Alexander  Faulds.  former  provincial 
inspector  of  mines  for  British  Columbia 
and  a  prominent  mining  engineer,  was 
drowned  in  the  Stanley  Park  Reservoir. 
Vancouver,   B.   C,  on  July  4. 

The  American  Blower  Co.  of  Detroit 
announces  the  opening  of  a  San  Fran- 
cisco branch  office  at  315  Rialto  Bldg. 
in  charge  of  Mr.  Lex  H.  Cochran.  The 
products  of  the  company  are  heating 
and  ventilating  machinery  and  are  well 
known  on  the  Pacific  Coast. 

The  first  wire  factory  w^est  of  the 
Mississippi  river,  capitalized  at  $200.- 
000  by  local  capital  and  under  local 
management,  begins  in  Orange.  Calif.. 
October  1.  The  establishment  will 
manufacture  all  classes  of  electric 
wire  and  cable.  Articles  of  incorpor- 
ation are  being  prepared  and  a  pur- 
chase of  two  and  one-half  acres  with- 
in the  townsite  for  the  location  of 
the  plant  and  the  ordering  of  ma- 
chinery has  already  been  authorized. 
The  company  will  be  known  as  the 
California  Wire  Co..  President.  Louis 
Koth;  vice-president.  F.  W.  Struck, 
secretary  -  treasurer.  F.  A.  Grote; 
these.  with  Wm.  King  and  W.  C. 
Matthias,   are  directors. 


The  H.  F.  Watkins  Co.  of  San  Fran- 
cisco, has  been  appointed  the  Pacific 
Coast  representative  for  Rubberstone 
flooring  for  hospitals,  etc..  H.  W.  Bu- 
low.  formerly  of  the  Insullte  Pro- 
ducts Co..  will  be  in  charge  of  the 
newly   created   department. 

E  W.  Bullard.  junior  partner  of  the 
firm  of  E.  D.  Bullard.  San  Francisco, 
has  accepted  che  invitation  of  the  U. 
S.  Bureau  of  Mines  to  be  one  of  the 
judges  al  the  International  First  Aid 
and  Mine  Rescue  contest  to  be  held 
September  1.  2  and  3rd  at  St.  Louts, 
Missouri.  Mr.  Bullard  will  leave  San 
Francisco  the  early  part  of  August 
tor  the  East,  where  he  will  spend  a 
month  visiting  the  large  mines  anfl 
industries,  studying  their  safety  and 
welfare  work  and  also  looking  into 
anv  improvements  in  that  line  that 
as  yet  have  not  reached  this  coast. 


San  Francisco  Builders'  Exchange 
has  endorsed  the  proposed  brldgluK 
or  tunneling  of  the  bay.  uniting  the 
city   of   San   Francisco   with   other   bay 

cities. 


J  H.  Arlitt,  dealer  in  municipal 
securities,  Littlefield  Bldg..  Austin. 
Texas,  wants  names  and  addresses  of 
contractors  (1)  who  build  hotels.  (2) 
who  build  and  finance  the  construction 
of  hotels  and  (3)  persona  who  finance 
hotel   construction. 

The  United  States  Steel  Corporation 
announces  a  cut  in  pipe  and  tube  prices 
ranging  from  $2  to  $12  a  ton  and  a 
reduction  of  $5  a  ton  in  wire  and 
wire  nails.  A  reduction  In  prices  for 
other  commodities  was  announced  a 
few    (lays   ago. 


Charles  Stockton  Pope  announces 
that  he  has  withdrawn  from  Warren 
Brothers  Company  and  resumed 
private  practice  as  a  civil  engineer, 
specializing  in  municipal  engineering, 
highway  engineering,  flood  control,  ir- 
rigation and  contracting  engineering. 
He  will  be  associated  in  offices  with 
C.  C.  Kennedy,  Holbrook  Bide.,  San 
Francisco. 


Furniture  for  Chico's  new  high 
school  building  will  probably  be  made 
in  the  San  Quentin  penitentiary. 
Officials  of  the  school  board  have 
requested  Warden  J.  J.  Johnston  to 
come   to  Chico  regarding  the  matter. 

Announcement  is  made  in  New  York 
that  importers  and  manufacturers  of 
genuine  mahogany  throughout  the 
country  will  soon  form  an  association. 
the  preliminary  purpose  of  which  will 
be  to  educate  the  public  as  to  the 
merits  of  the  "king"  of  cabinet  woods 
and  to  warn  against  the  substitutes 
that  are  now  being  used  and  called 
"mahogany  finish."  sometimes  repre- 
sented as  the  genuine  article. 


C.  E.  Hickok.  former  city  engineer 
of  Berkeley,  has  been  appointed  city 
manager  to  fill  the  vacancy  caused 
through  the  resignation  of  C.  E.  Hewes 
who  has  been  appointed  city  manager 
of  Long  Beach.  Burton  Hamilton  will 
be  city  engineer  and  Geo.  Sperback 
assistant. 


CALIFORXIA      .WEEKLY        BAXK 
CLE-\RI>rGS 

Bank  clearings,  as  reported  to  tho 
California  Development  Board  by  tho 
several  clearing  house  cities  for  the 
week  ending  July  7.  i;i21.  showing  the 
amount  of  increase  or  decrease  from 
the  amount  reported  the  corresponding 
week,    last    year    (5    day    weeks). 

Decrease 
San  Francisco.  .$109,500,000  $30,500,000 
Los     Angeles...      73.500.000        '3.773.000 

Oakland      9.478.228  691,357 

Sacramento     ...        5,380.525  597,031 

San     Jose 1.892.606  813.322 

Pasadena     2.959.721        '1.227.453 

Bakersfield     ....        1.204,436  39,567 

Long    Beach....        3.740.384  •515.7SS 

Santa     Rosa....  330.377  1S0.3W 

Whittier     436,057  

Modesto    592,455  

San     Bernardino        1.547,884  

•Increase 
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NOTICE  TO  SUBSCEIBEBS 


In  applying  for  information  regard- 
ing "Foreign  Trade  Opportunities' 
read  the  directions  carefully  and  fully 
and   follow   them. 

Many  do  not  do  this  and  much  an- 
noyance and  delay  is  caused  by  this 
carelessness. 


Hydro  Electric  Resources 

of  State  Need  Developing 


Foreign  Trade  Opportunities 

(Where     addresses     are     omitt.  d      tliey 
may    be    obtained    from    the      nearest 
lirnnch   office   of  The   Bureau   of   For- 
riBii  and   Domeiillc  fommerre  by  ap- 
plication in  letter  form.] 
It    is    requested    that,    in    asl<ing    the 
Mureau   of  Foreign   and    Domestic  Com- 
merce for  information   regarding  Tradr 
Opportunities      or   reports      of   consular 
officers.      correspondents      xpeoify      the 
number    of    the   "opiiortunity"      or      the 
author    and    date    of    the    consular    re- 
port    sought,     giving     also     any     other 
data    that    might    be    useful    in    aiding 
the   bureau   quickly  to  identify   the  re- 
port sought.      The    list    of   otticfs   on    Uih 
Pacific    Coast    follows:      San    Francisco, 
310     I  nlted     .State     Customhouse;     Seat- 
tle.    107     .\InHkn     Buildiiii:. 

XOTK: — He  tnreful  that  enouB'' 
pontaee  iM  pineeil  on  all  OHtnloEurx. 
t'omplnint  Is  m.-iile  that  Amerieaiis  are 
careless   about    this. 


:t5<WS^The  purchase  is  desired  by  a 
mercantile  company  in  CANADA  of 
woodworkers'  vises.  Quotations  should 
be  given  f.  o.  b.  port  of  shipment.  Cash 
to  be  paid.  Shipment  may  be  made  all 
rail.     Reference. 

3S087 — A  merchant  in  CANADA  de- 
sires to  purchase  glass  dash  churns. 
Quotations  should  be  given  f.  o.  b. 
port  of  shipment.  Cash  to  be  paid. 
Shipment  may  be  made  all  rail. 
Reference. 

330»1 — A  firm  in  CANADA  desires  to 
purchase  electric  curling  irons.  Quota- 
tions should  be  given  f.  o.  b.  port  of 
shipment.  Cash  to  be  paid.  Shipment 
to  be  by  railroad.     Reference. 

3sa(>.t  ■ —  A  commercial  agent  from 
VENEZUELA  who  has  been  in  the 
United  States  for  some  time  is  about  to 
return  to  Venezuela  and  desires  to 
secure  an  agency  for  the  sale  of  hard- 
ware, table  glassware  and  leather. 
References. 

3S0M  —  A  mercantile  company  in 
CANADA  desires  to  purchase  washing 
machines.  Quotations  should  be  given 
f.  o.  b.  port  of  shipment.  Cash  to  be 
paid.     References. 

35102  —  A  former  member  of  an 
important  American  firm  of  public 
accountants  and  later  connected  with  a 
large  industrial  company,  is  about  to 
engage  in  practice  in  Melbourne, 
AUSTRALIA,  and  desires  to  handle 
auditing  and  accounting  work  of 
American  manufacturers  and  exporters 
doing  business  with  the  Australian 
trade.     References. 

.15104  —  A  hardware  company  in 
CANADA  desires  to  purchase  lawn 
mowers.  Quotations  should  be  given 
t.  o.  b.  port  of  shipment.  Cash  to  be 
paid.      References. 

38111 — Commercial  agent  in  BRAZIL 
desires  to  secure  the  representation  of 
manufacturers  of  paper  and  paper 
products,  leather  products  and  office 
and  school  supplies  for  sale  in  Southern 
Brazil.      References. 

3.>H14 — A  firm  in  MEXICO  desires  to 
purchase  and  secure  an  agency  for  the 
sale  of  two  instruments  augmenting 
sound,  for  installation  in  theatre.  Cash 
to  be  paid.  Correspondence  should  be 
in  Spanish.     Riference. 

33122 — Manufacturing  firm  in  JAPAN 
desires  to  purchase  green  flawy  onyx 
marble  to  be  used  for  making  clock 
stands  and  case.s,     No  reference  offered. 


In  my  opinion,  the  one  thing  upon 
which  the  material  prosperity  of  Cali- 
fornia depends  more  than  any  other 
is  the  economical,  timely  and  intelli- 
gent development  of  the  hydro-electric 
resources  of  the  state,  says  Frank  R. 
Devlin,  former  president  of  the  Cali- 
fornia   State    Railroad    Commission. 

California  more  than  any  other  state 
in  the  Union,  and  |>erhaps.  indeed. 
more  than  any  other  section  of  the 
world,  has  been  blessed  in  natural  re- 
sources. First  the  lure  of  the  mines 
arrested  the  attention  of  the  world 
and  beckoned  the  hardy  pioneers  to 
the  new  Eldorado  of  the  west.  Then 
came  the  transition  from  mining  to 
agriculture,  followed  by  the  marvelous 
development  of  the  deciduous  and 
citrus  tYuit  industry,  and  now  the 
state's  magnificent  harbors  and  the 
rivers  tapping  its  wonderful  fertile 
valleys  presage  a  wonderful  shipping 
future,  and  it  takes  no  great  vision  to 
forsee  its  opportunities,  facing  as  it 
does  the  certain  and  comparatively 
early  development   of   the   Orient. 

It  has  always  been  recognized  thai 
the  only  serious  handicap  to  Califor- 
nia as  a  manufacturing  state  is  th- 
lack  of  cheap  fuel.  Nature  in  dis- 
posing of  her  wonderful  bounties  was 
most  generous  to  our  state,  but  Cal- 
ifornia never  possessed  coal,  either 
in  character  or  amount  that  would 
be  of  any  appreciable  value  in  manu- 
facturing  industries. 

Search   for   Cheap   Fnel 

With  the  <liscovery  and  develop- 
ment of  the  California  oil  Helds  somt- 
years  ago.  it  was  hoped  that  this 
important  link,  so  necessary  to  tlii- 
strength  of  California's  chain  of  de- 
velopment, was  supplied.  But  the  un- 
certainty of  oil  production  and  the 
ready  absorption  of  the  California 
supply,  abroad  as  well  as  at  home, 
reduced  very  measurably  the  hope 
that  California  was  ready  to  take  her 
position  in  the  front  rank  in  the  manu- 
facturing world,  as  she  had  in  prac- 
tically every  other  line  of  commercial 
development.  Today  experts  are  en- 
deavoring to  estimate  how  long  the 
California  oil  supply  will  last,  and 
feverish  effort  is  being  made  to  dis- 
cover other  oil  deposits  throughout  the 
state.  And  at  the  same  time  engineers 
and  economists  are  endeavoring  to  de- 
termine how  long  the  supply  in  the 
coal  Helds  will  satisfy  the  demands  of 
the  nation.  Survey  is  being  made  of 
the  vast  coal  fields  of  Pennsylvania, 
West  Virginia  and  other  coal  producing 
sections. 

California  has.  however,  in  another 
form  and  in  an  amount  that  is  little 
short  of  stupendous,  potential  fuel  and 
power  that  will,  in  my  opinion,  if  in- 
telligently developed,  make  California 
the  leader  as  a  manufacturing  state,  as 
it  was  in  mining  and  as  it  is  in  fruit 
raising. 

AVater  Power  WaKted 
The  tremendous  wa.Ue  of  power  in 
this  state  which  has  been  flowing 
down  the  mountain  gorges  and  to  the 
valley  streams  and  thence  to  the  sea 
in    ttie    form    of    unharnessed    and    un- 


checked hydro-electric  power  Is 
something  almost  appalling.  Science 
has  demonstrated  that  these  millions 
upon  millions  of  horsepower  can  be 
brought  from  the  mount.ain  gorges 
to  the  valleys  to  aid  irrigation;  to 
the  seaboard  to  aid  manufacture;  to 
the  railroads  to  facilitate  transpor- 
tation, and  to  the  homes  to  make  even 
more  comfortable  the  residents  of  Cal- 
ifornia. 

With  the  readjustment  period 
through  which  we  have  been  passing 
will  come,  in  my  opinion,  an  ab- 
normal period  of  development.  In- 
dustry and  manufacturing  will  he 
promoted  on  a  larger  scales  than 
ever  before.  But  the  one  thing  that 
the  promoters  of  large  manufactur- 
ing industries  will  first  demand  he- 
fore  locating  a  plant  will  be  sutticient 
and  permanent  fuel  or  power.  Plants 
investing  millions  and  tens  of  millions, 
will  look  further  than  a  fuel  supply  for 
Ave  years,  or  ten  years,  or  ;;0  years;  but 
they  make  inquiry  as  to  what  the  fuel 
or  power  supply  will  be  oij  years  hence. 

Unquestionably  the  most  permanent, 
if  not  indeed  the  only  permanent  sup- 
ply of  power  that  nature  guarantees 
will   be  that   of  hydro-electric. 

The  Pacific  coast  possesses  ap- 
pro.ximately  two-thirds  of  the  po- 
tential hydro-electric  power  of  the 
United  Slates.  Is  there  any  question 
as  to  the  future  of  California  as  a 
manufacturing  state  with  this  power 
available  and  waiting  only  Ihi-  de- 
velopment and  conversion  from  waste 
water  into  electric  energy'.'  The  answer 
should  be  no;  but  the  answer  should  be 
qualified,  and  1  again  repeat  what  1 
said  at  the  outset,  namelly.  that  the  one 
thing  upon  which  the  material  pros- 
perity of  California  depends  more  than 
any  other  is  the  economical,  timely  and 
intelligent  development  of  her  Hydro- 
electric  energy. 

Recofcnixes     I'ossihllitlcM 

Timeliness  means  now.  That  is,  it 
means  an  immediate  recognition  of 
our  iiotential  hydro-electric  power 
possibilities  and  an  anticipation  ot 
the  demands  which,  if  we  are  to  ei'joy 
the  benehts  of  those  resources,  soon 
will  be  upon   us. 

Economical  development  means  com- 
prehensive, business-like,  scientific  de- 
A'elopment  with  due  regard  to  iiroper 
co-ordination  of  the  various  hydro- 
electric developments  throughout  the 
slate. 

Intelligent  development  means  a 
recognition  by  the  public  that  tlio  de- 
velopment of  the  hydro-electric  re- 
sources brings  an  added  value,  and 
added  income  and  added  prosperity  to 
every  resident  of  California  whether 
immediately  engaged  in  the  electric 
development  work;  whether  cultivat- 
ing the  fields  or  orchards:  whether  en- 
gaged in  merchandising  in  the  larger 
cities  or  towns  of  our  state;  or  whether 
indeed  employed  as  an  artisan  in  any 
of   the  various  industries  ot  the  state. 

Intelligent  development  can  be  had 
only  through  a  recognition  by  our 
people  of  the  fact  that  fair  and  honest 
treatment  must  be  accorded  those  who 
undertake    such    work. 


There  are  .I  I  hi. I  miles  of  w: 
ill   New    York   City.      This   is 
rnough  for  a   pipe  li:ie   f;-oin 
to   San    Franci.sco. 


Many    contra 
and   ilon't   kno' 


L-tors    have    made    nic 
L-    how    they   made   it. 


Cities  deve! 
ion   as   Well 
ney   reap. 


3\i  characier  and    reputa- 


ihey    don't    watch    out     they    may 
It    the   same    way. 

In  Tokio.  the  capital  of  Japan. 
.1  population  of  2.700.000  souls, 
are   only    5,000   automobiles 
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Asphalt  and  Its  Use  in  Construction  Work 

By    JOHN    B.    HITTELL,    District    Engineer.    The    Asphalt    Assn. 


Asphalt  is  the  oldest  adhesive  agent 
known  to  man,  and  was  used  as  a 
cementing  medium  by  the  ancients;  a 
mastic  cast  of  molded  clay  and  asphalt 
has  been  found  near  the  Euphrates 
dating  back  tn  the  year  2850  B.  (". 
and  as  early  as  2500  B.  C.  the  Egyptians 
utilized  liquid  or  melted  asphalt  as  a 
preservative  coating  from  the  cloth 
wrapping  of  mummies.  Its  water- 
IjrooHng  value  was.  also  known  at  this 
date  and  there  is  good  reason  to  be- 
lieve that  the  ark  built  by  Noah  was 
treated  with  asphalt  within  and  with- 
out for  this  purpose. 

Authentic  records  show  that  as  early 
as  700  B.  C.  it  was  employed  by  a 
Babylonian  king  to  fill  the  interstice.^ 
of  a  brick  pavement.  This  must  have 
been  a  true  natural  asphalt,  and  which 
undoubtedly  occurred  in  the  form  of 
springs  and  pools,  such  springs  and 
pools  still  exist,  in  some  parts  of  Asia 
but  in  too  limited  quantities  for  com- 
mercial purposes. 

Sandstone  rock  and  limestone  rock 
impregnated  with  asphalt  are  found  in 
large  quantities  in  Switzerland.  Italy. 
Germany  and  Sicily;  Kentucky.  Okla- 
homa and  Texas  in  the  United  States. 
In  1854  the  first  compressed  rock 
asphalt  pavement  was  laid  in  Paris  in 
rather  a  crude  manner,  and  this  was 
followed  in  1858  by  the  construction  of 
a  pavement  more  nearly  representing- 
present  practice.  In  1869  rock  asphalt 
was  first  used  in  England  to  pave 
Threadneedle  St.,  London,  and  in  1870 
it  was  used  in  experimental  paving 
work  at  Newark,  N.  J.,  opposite  tlie 
City  Hall.  Bituminous  rock  from 
California  was  used  as  early  as  1868 
to  cover  an  old  wooden  pavement  in 
Santa  Cruz. 

The  results  achieved  from  rock 
asphalt  pavements  in  this  country  have 
been  decidedly  varied.  Nearly  all  pave- 
ments laid  in  the  past  five  to  twenty 
years  were  put  down  with  heated  mate- 
rial; the  Kentucky  producers  advocate 
the  laying  of  their  material  without  the 
application  of  heat. 

In  the  eastern  part  of  the  United 
States  in  the  early  sixties  sidewalks 
and  cross  walks  consisting  of  coal  tar 
mixed  with  gravel,  broken  stone,  and 
coal  ashes  were  laid  under  a  patented 
process.  In  1867  a  small  part  of  a 
roadway  in  T'rospect  Park.  Brooklyn. 
\vas  paved  wiih  this  material.  The  ex- 
periment was  so  successful  that  in  1868 
Ijcnox  Road.  Flatbush.  Brooklyn,  was 
paved  with  a  foundation  5  inches  thick 
consisting  of  2-in.  broken  stone  mixed 
with  sand,  coal  ashes  and  tar,  and  with 
a  wearing  surface  similar  to  that  foun- 
dation with  the  exception  that  no  stone 
larger  than  1  inch  was  used.  This 
pavement  lasted  for  almost  twenty 
years  and  when  the  street  was  repaved 
in  18116  a  part  of  it  was  found  to  be 
intact  and  served  as  a  foundation  for 
a  new  asphalt  pavement.  This  street 
is  considered  probably  the  first  one 
regularly  paved  with  bituminous  mate- 
rial in  the  United  States.  This  type 
of  construction  gave  good  satisfaction, 
but  owing  to  the  volatility  of  the  tar 
the  streets  had  to  be  closed  for  a  period 
ranging  from  30  to  60  days  after  com- 
pletion in  order  to  permit  their  use. 

To  overcome  this  the  Abbott  patent 
consisting  of  a  combination  of  roofing 
jiitch  and  creosote  was  used  as  the 
binding  material  and  came  in  use  in 
1871.  Streets  in  Washington  and 
Brooklyn  were  laid  with  this  mixture 
and  were  in  good  condition  for  14  or  15 
years;      ps      these      pavements      failed. 


asphalt  was  laid  over  them  and  with 
the  previous  example  cited  are  the 
pioneer  examples  of  bituminous  foun- 
dations for  bituminous  pavements. 

The  first  asphalt  pavement  laid  in 
the  United  States  was  in  front  of  the 
City  Hall  in  Newark.  New  Jersey,  in 
1870,  with  Trinidad  asphalt  as  the 
cementing  material.  The  result  achieved 
from  a  Trinidad  pavement  at  Newark 
and  similar  pavements  in  Philadelphia 
and  New  York  attracted  the  attention 
of  the  authorities  of  Washington,  D.  C. 
with  the  result  that  a  special  commis- 
sion was  appointed  by  Congress  to  in- 
vestigate and  report  as  to  the  possi- 
bility of  adopting  them  for  that  city; 
it  resulted  that  Pennsylvania  Ave.  from 
First  to  Sixth  Sts.  was  paveC  with 
rock  asphalt  by  the  Neuchatel  Asphalt 
Co.  in  '76  and  '77,  and  from  Sixth  to 
Fifteenth  Sts.  at  the  same  time  with 
Trinidad  asphalt. 

In  1891  asphalt  from  Bermudez, 
Venezuela,  was  introduced  for  paving 
purposes.  Woodward  Ave.  in  Detroit 
was  paved  with  that  material  in  189'2. 
It  was  found  that  both  Trinidad  and 
Bermudez  asphalts  must  first  be  sub- 
jected to  a  rehning  process  in  order  to 
remove  extraneous  material  and  when 
thus  refined  must  be  combined  with  a 
residual  petroleum  oil  known  as  flux 
oil,  by  which  means  an  asphalt  cement 
of  proper  consistency  or  hardness  can 
be  secured. 

In  the  late  nineties  pavements  with 
asphalt  obtained  by  refining  California 
petroleum  were  laid  east  of  the  Rocky 
Mountains.  Some  of  those  were  con- 
structed in  New  York  City  between  the 
years  1897  and  1904,  under  long  term 
guarantees,  and  official  reports  put 
the  cost  of  repairs  to  January  1,  1914, 
as  ranging  from  nothing  to  two  cents 
per  square  yard.  The  asphalt  cement 
was  known  as  California  "D"  grade. 
Lafayette  St.,  South  Bend,  Ind..  was 
paved  with  this  material  in   1898. 

With  the  growth  of  the  petroleum 
industry  and  the  increased  demand  for 
asphalt,  petroleum  relineries  quickly 
learned  how  to  manufacture  asphalt 
from  asphaltic  petroleum.  The  first 
commercial  asphalt  thus  produced  was 
manufactured  from  California  petro- 
leum and  was  known  as  petroleum 
asphalt  to  distinguish  it  from  asphalts 
produced  in  nature.  After  a  compara- 
tively short  period  of  experimental  re- 
fining, it  was  found  that  high  grade 
asphalt  could  be  successfull.v  manufac- 
tured from  certain  petroleums  and  that 
the  purity  and  consistency  of  such 
asphalts  could  be  scientifically  confined 
within  very  narrow  limits.  So.  by  a 
single  operation,  asphalt  suitable  tor 
any  desired  use  is  now  produced, 
which  explains  the  ever  increasing 
demand  for  its  use  in  highway  con- 
struction and  for  many  other  purposes. 
Asphalt  Refining  Tank 

Crude  lake  asphalt  must  invariably 
be  refined  before  it  is  suitable  for  use 
in  highway  construction.  The  refining 
process  is  conducted  in  large  metal 
tanks  heated  by  means  of  steam  coils 
and  equipped  with  perforated  pipes 
through  which  air  or  steam  is  forced 
for  the  purpose  of  agitation,  so  as  to 
prevent  local  overheating  and  conse- 
quent injury  of  the  asphalt.  The 
chunks  of  crude  asphalt  are  thrown 
into  the  tank  and  melted.  The  tempera- 
ture is  then  gradually  raised  until  all 
water  and  light  oils  are  evaporated. 
Vegetable  matter  floats  to  the  surface 
and  is  skimmed  off  while  th'e  coarser 
particles  of  mineral  matter  settle  at 
the    bottom.      The    refined    asphalt    n\ay 


then  be  drawn  off  and  barrelled.  It  is 
invariably  too  hard  for  direct  use  and 
must  be  softened  to  suitable  consis- 
tency by  mixing  it  with  a  fluid  petro- 
leum product  known  as  flux  oil. 

The  fluxing  process  is  sometimes  con- 
ducted in  the  original  tank  after  the 
crude  asphalt  has  been  refined.  It  con- 
sists merely  in  agitating  the  asphalt 
with  the  proper  amount  of  flux  until  a 
homongenous  product  of  the  desired 
consistency  is  produced.  When  the 
fluxing  process  is  not  carried  out  at  the 
refinery  the  refined  asphalt  must  be 
fluxed  at  the  paving  plant  before  it  is 
mixed  with  the  other  constituents  of 
the  pavement. 

Refining  Trinidnd  Aspiialt 
The  crude  Trinidad  asphalt  contains 
only  39%  bitumen,  or  asphalt  proper, 
29%  of  water  and  gas,  B%  of  organic  or 
vegetable  matter  and  26%  mineral  mat- 
ter, mostly  clay.  When  this  material 
is  heated  in  the  refining  tank,  water, 
gas  and  volatile  oils  are  evaporated. 
Most  of  the  vegetable  and  mineral 
matter  remains  in  suspension  in  the 
asphalt  and  is  therefore  present  in  the 
refined  product.  By  loss  of  volatile 
materials  the  percentage  of  bitumen  is 
of  course  increased  in  the  refined 
asphalt  which  remains  behind.  The 
refined  asphalt,  however,  contains  only 
58%  of  asphalt  proper. 

This  refined  asphalt  being  too  hard 
for  direct  use  must  be  softened  with 
flux.  Flux  oil  is  entirely  soluble  in 
carbon  disulphide  and  is  therefore  all 
bitumen.  It  is  at  once  evident  that 
any  combination  of  refined  Trinidad 
asphalt  and  flux  must  contain  a  greater 
percentage  of  bitumen  than  the  refined 
asphalt.  A  typical  combination  shows 
that  the  bitumen  has  been  increased  to 
64%.  This  64%  then  represents  the 
asphalt  in  the  asphalt  cement.  As  the 
remaining  36%  of  organic  and  mineral 
matter  have  no  binding  value  it  is  evi- 
dent that  a  greater  quantity  ot  such 
an  asphalt  cement  will  be  required  to 
bind  the  mineral  constituents  of  a 
given  yardage  ot  pavement  than  if  the 
asphalt  cement  were  all  bitumen. 
IVtrnleuni  Stills 
Asphalt  is  refined  from  crude 
asphaltic  petroleum  in  50.000  gallon 
cylindrical  iron  stills,  set  horizontally 
and  heated  from  below.  Inside  they  are 
equipped  w'ith  perforated  pipes  through 
which  stealn  is  forced  during  refining. 
The  process  is  very  simple  and  quite 
similar  to  that  described  for  lake 
asphalt  except  that,  because  the  vola- 
tile products  have  considerable  com- 
mercial \alue.  they  are  carried  oft  from 
the  top  of  the  still  through  a  vapor  line 
and  condensed  in  water  cooled  coils. 

The  temperature  of  the  oil  in  the 
still  is  never  allowed  to  exceed  600  or 
700°  F.  and  this  coupled  with  steam 
agitation  prevents  injury  to  the 
asphalt  left  behind.  As  distillation 
progresses  the  material  remaining  in 
the  still  becomes  more  and  more 
vicious  until  finally  a  somi-solid  or 
solid  residue  is  produced.  Distillation 
is  stopped  when  the  asphalt  has 
reached  the  desired  consistency.  No 
fluxing   is    therefore    necessary. 

In  the  manufacture  of  asphalt  fillers 
tor  brick  pavements  it  is  customary  to 
blow  air  through  the  melted  asphalt  at 
a  certain  stage  in  the  refining  process. 
This  produces  a  higher  melting  point 
asphalt  than  would  be  produced  by  a 
straight  steam  distillation.  Except  tor 
water  which  is  removed  by  distillation, 
petroleum  is  practicall.v  pure  bitumen. 
It  therefore  follows  that  petroleum 
asphalt    is    pure    bitumen,    and    its    use 
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does  not  have  to  take  Into  account  the 

presence     of     vegetable     and     mineral 

matter. 

Aaphalt     Proilnctlon     and     Impcirtnllon 

Statistics  of  the  Geological  Survey 
show  the  growth  of  the  asphalt  in- 
dustry in  the  United  States.  (IntU 
I!»ll  imported  native  asphalt,  mainly 
Trinidad  and  Bermudez.  led  all  others. 
In  1S02  petroleum  asphalt  was  Intro- 
duced in  commercial  quantities  and  its 
production  from  domestic  petroleum 
has  grown  very  rai>idly  since  191U. 
Even  more  remarkable  has  been  the 
production  from  Mexican  petroleum 
since  1!)13.  In  I'Jl!)  about  eight  times 
more  asphalt  was  produced  from  petro- 
leum than  was  imported  from  Trlnidao 
and   Venezuela 


GOOD  ROADS  MOVEMENT 

IS  BRINGING  RESULTS 


By  C  S.  Lee,  Director,  Highways 
Information    Service,   New   York. 


A  bulletin  of  the  National  Lime  Asso- 
ciation notes  that  the  expansive  force 
developed  by  the  slaking  of  quicklime 
'can  readily  be  utilized  to  break  up  old 
masonry.  The  method  suggested  is  as 
follows:  Drill  a  good-sized  hole  in  the 
wall — making  this  bottle  shaped  with 
as  small  an  opening  as  possible.  I'ut 
in  quicklime  until  this  hole  is  almost 
ftill  and  make  a  tight-fitting  wooden 
plug  that  can  be  driven  firlmy  itito  the 
opening.  Quickly  pour  in  enough  water 
to  slake  the  lime  and  drive  home  the 
plug.  The  expansion  of  the  lime  as  it 
slakes  will  exert  a  tremendous  pressure 
that  will  easily  break  up  an  ordinary 
piece   of  masonry. 


■"  Motor  truck  legislation  designed  to 
protect  highways  against  overloading 
constituted  the  dominant  feature  in  a 
number  of  state  legislatures,  the  ses- 
sions of  which  have  recently  been 
concluded. 

In  Ohio  one  of  the  most  bitter  legis- 
lative fights  of  the  session  was  held 
over  the  Burke  Act.  This  measure  was 
opposed  by  commercial  trucking  in- 
terests and  while  the  Governor  ven- 
tured (he  suggestion  that  its  terms 
were   too   severe,   nevertheless  he   sign- 

'  ed  the  hill  when  literally  thousands  of 
messages   were  sent   to   him   asking   for 

'  its  approval.  Motorists  in  Ohio  who 
favored  this  bill  insisted  that  trucks 
were  largely  unregulated  and  the 
small    tax    they    paid    did     not     recom- 

— pense  for   the  damage  done. 

Under     the       Burke       Act.       violators 

^.iahere  possible  are  fined  under  local 
order  where  they  can  be  taken  im- 
mediately to  court.  Otherwise,  over- 
loaded trucks  are  ordered  off  the  high- 
Avays.  So  popular  is  this  measure  that 
it  is  said  there  will  be  literally  thous- 
ands of  volunteers  to  see  that  the 
statute    is    obeyed. 

In  Wisconsin  the  outstanding 
feature  of  a  bill  to  regulate  truck 
traffic  is  found  in  a  proposed  classi- 
fication  of   roads   under   three   heads. 

Class  A  are  high  type  roads  and  the 
load  limit  is  placed  at  twelve  tons. 
California's  load  limit  Is  fifteen  tons. 
For  Class  B  the  load  limit  is  seven 
tons  and  for  Class  C  three  and  one- 
half  tons. 

Classification  of  roads  is  determined 
tiy  the  Wisconsin  Highway  Commis- 
sion for  the  State  highway  system  and 
by  local  authorities   for  local  roads. 

'       Tn    Maryland,      if   a    truck    load      cx- 

■  ceeds  the  weight  allowed  under  the 
statute,  which  is  ten  ton  gross  weight 
of  mehicle  and  load.  the  driver  is 
forced  to  unload  the  excess  weight  at 
once  and   leave   such   excess  weight  by 

^  the  road.-'ide  or  wherever  he  may  he 
when  the  traffic  officers  discover  the 
overweight. 

Through  the  use  of  loadmelers.  the 
necessity  of  taking  a  truck  to  a 
Btationarv    ■<cale    is    avoided. 


The  growth  of  "The  Good  Roads 
Movement"  in  the  United  States  and 
Canada  since  its  organized  inception  in 
1880,  and  with  the  great  stimulus  it 
received  in  the  periods  immediately 
following  the  advent  of  tlie  automobile 
and  the  appearance  of  the  motor  truck 
has  been  so  rapid,  so  extensive  and  so 
effective  that  highway  construction  to- 
day constitutes  one  of  the  greatest,  if 
not  the  greatest,  problems  in  American 
economic  life. 

There  are  now  1702  organized 
agencies  actively  and  directly  pleading 
the  cause  of  good  roads.  The  agitation 
to  date  has  brought  about  the  construc- 
tion of  310,000  miles  of  surfaced  high- 
ways— raising  the  highway  mileage  of 
the  United  States  to  a, 478, 552  and  that 
of  Canada  to  255.000. 

The  automotive  industry.  fourth 
largest  in  the  country,  with  368  manu- 
facturing plants  capitalized  at  $1,204.- 
378,642  and  employing  325,000  work- 
men; having  an  annual  output  of  2,205.- 
197  passenger  cars  and  trucks  valued 
at  ?3, 594, 814, 620,  and  supplemented,  as 
it  is,  by  moo  firms  producing  auto 
parts  valued  at  $300,000,000  a  year,  to- 
gether with  1000  firms  manufacturing 
annually  35,000,000  tires  valued  at 
51,000,000.000,  is  absolutely  dependent 
upon  highway  improvement  for  its 
stability  and  upon  increased  road 
mileage  for  greater  expansion.  In 
addition.  33.000  distributors  of  auto- 
mobiles are  involved  as  well  as  45.800 
dealers  in  automobile  accessories  and 
35,000  dealers  in  tires.  So  great,  too, 
has  the  road  building  industry  become, 
in  consequence  of  the  demand  for  im- 
proved roads,  that  there  are  now  7500 
contracting  firms  engaged  in  actual 
construction  work.  The  roads  are  now 
traver.^ud  by  9.211.295  licensed  cars  and 
trucks,  of  which  3,000,000  are  used  on 
the  farms.  These  cars  consumed 
3,200,000,000  gallons  of  gasoline  last 
year. 

Prior  to  1880.  when  Amos  G. 
Batchelder,  late  chairman  of  the 
CAtcuiive  board,  American  Automobile 
Assn.  at  Washington,  with  H.  S.  Earle 
of  Detroit  and  other  pioneer  advocates, 
organized  the  League  of  American 
Wheelmen  and  began  a  systematic  cam- 
paign, a  good  roads  enthusiast  was 
looked  upon  with  undisguised  curiosity 
or  amusement  as  something  of  a  "nui  ' 
—  a  loquacious,  but,  no  doubt,  well 
meaning  person  who  might  be  seen  but 
not  heard.  Usually  he  was  promptly 
"sat  down  upon  '  by  a  lugubrious  tax- 
pa.ver. 

Opposition  gradually  melted  away, 
however,  as  the  campaign  became  more 
fully  organized  and  extended.  Since 
1880  more  than  $3,000,000,000  has  been 
spent  for  highway  improvement  in  the 
United  States  and  Canada.  More  than 
$1,300,000,000  is  now  available  and 
$1,500,000,000  additional  will  be  neces- 
sary to  carry  out  projects  under  con- 
templation. And  yet.  with  all  this,  only 
a  beginning  has  been  made.  Billions 
more  must  be  expended  before  the 
country  has  anything  like  a  highway 
system   adequate   to   the   traffic   needs. 

The  great  demand  for  good  roads  and 
the  [irogress  made  in  road  building  has 
evolved  many  types  of  hard  surfaced 
roadway,  of  which  the  bituminous  are 
in  greatest  general  use.  The  poi)Ularity 
of  these  types,  especially  those  of  Ih'- 
sheet  asphalt,'  the  asphaltic  concrete 
and  asphaltic  macadam,  is  due  to  their 
long  wearing  qualities,  resiliency 
against  traffic  impact,  dustlessness. 
nolseles.sness,  cleanliness  and   low   cost 


of  upkeep.  Brick  and  concrete  roads 
have  also  developed  with  the  agitation 
as  have  the  wooden  block  and  granite 
block  types.  The  most  recent  available 
figures  give  42.11  per  cent  of  the  sur- 
faced roads  in  the  United  States  as 
being  of  gravel.  25.22  per  cent  as  of 
macadam,  17.16  per  cent  as  of  sand- 
clay.  10.98  per  cent  as  of  asphalt  and 
other  bituminous  materials.  3.91  per 
cent  of  concrete  and  0.62  per  cent  of 
brick.  The  figures  for  the  asphaltic 
and  brick  types — a  total  of  15.53  per 
cent  show  the  extent  to  which  the  citv 
types  of  pavement  have  been  adopted 
in  the  rural  districts.  The  wooden 
block  and  the  granife  block  types  do 
not  appear  to  have  progressed  as  yet 
beyond   the  city  boundaries. 

The  extent  to  which  the  dustless 
types  of  pavement  are  being  adopted  is 
further  shown  by  testimony  given  re- 
cently before  the  Senate  Committee  on 
Post  Offices  and  Post  Roads  at  Wash- 
ington by  Thos.  H.  MacDonald.  chief 
of  the  United  States  Bureau  of  Public 
Roads,  whose  tabulations  showed  th.-it 
107  Federal  aid  projects  completed  and 
paid  for  to  May  25.  this  year,  were 
roads  built  of  bituminous  materials. 
These  highways  were  constructed  in 
Alabama,  Arizona,  Arkansas.  California. 
Georgia.  Idaho.  Indiana.  Kentucky. 
Louisiana.  Massachusetts.  Michigan. 
Maine.  Minnesota.  Missouri.  New  York. 
New  Hampshire.  North  Carolina.  Ohio. 
Oklahoma,  Oregon.  Pennsylvania.  South 
Carolina.  Rhode  Island.  Texas.  Verni-jni 
and  West  Virginia.  Additional  Federal 
aid  highways  of  the  .same  types  have 
been  approved  and  are  under  construe 
tion  in  Kansas.  Maryland.  Tennessee. 
Virginia.  Connecticut.  Wisconsin.  New 
Mexico.  Utah.  Florida.  Montana  and 
Wyoming.  Illinois.  New  Jersey  and 
Nevada  have  lately  included  bituminous 
roads  in  their  future  Federal  aid 
urogram. 

According  to  other  figures  cnmpileiT 
by  the  Federal  Bureau  there  arc  now 
22.030  miles  of  Federal  Aid  roads  in 
the  United  States.  These  have  cost 
$361,946,868.  Latest  figures  compiled 
by  The  Asphalt  Assn..  New  York,  show 
that  $343,678,712.36  were  made  avail- 
able in  569  new  highway  bond  issues 
by  states,  counties,  townships,  i-o.nii 
districts  and  municipalities  in  May  and 
June  this  year.  This  makes  $1,343,678.36 
now  available  for  road  work  in  thi- 
United  .States  during  the  next  tv.-ti 
years. 

It  has  been  only  by  the  most  per.'-is- 
tent  efforts  on  the  part  of  the  advocates 
and  the  formation  of  militant  organiza- 
tions everywhere  that  "The  Good  Roads 
Movement"  has  been  carried  to  ii.s 
present  high  estate.  The  automobile 
and  the  motor  truck  have  done  more 
to  form  a  favorable  sentiment  than  any 
other  agency. 

While  State  ro.nd  building  iiolicies 
were  nothing  new.  In  view  of  the  action 
inaugurated  by  Kentucky  in  I.S2I  whi.n 
resulted  in  the  completion  of  343  mile- 
of  State  roads  by  1837,  very  lit  lie  had 
been  accomplished  by  any  of  the 
states  or  the  Federal  tJovernmenl  iw- 
yond  the  construction  of  the  toll  roads 
and  the  old  "National  Road"  from 
Cumberland.  Md..  to  SI.  Louis.  Mo.  The 
■  latter  was  begun  in  1806.  during  the 
administralion   of  Thomas  .lefTerson. 

The  first  State  .lid  law  was  passed 
by  the  New  Jersey  Legislature  in  1891. 
The  next  year  "The  National  L'-agiie 
for  Good  Roads'  was  formed  to  con- 
duct a  vigorous  campaign  for  the 
establishment  of  a  P'ederal  highways 
bureau.  In  1893  the  Deparlmenl  ot 
.\griciilture,  in  acoord:iiioe  with  ati  act 
(Continued    on    page    15) 
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Building  News  Section 


APARTMENT  HOUSES 


548,000 
Ave.     and 


Contract  Awarded. 

APARTMENTS 

LOS     ANGELES.       Western 
Clinton   St. 

Two-story  brick  store  and  apartment 
building,  100x126  (5  stores,  8 
apartments). 

Owner — S.  E.  Riskin.  2243  Crenshaw 
Blvd.,   Los  Angeles. 

Architect — Not   Given. 

Contractor — August  Hanson,  7509  Sun- 
set  Blvd.,   Los  Angeles. 


Contract  Awarded. 

APARTMENTS  Cost,     $13,500 

OAKLAND,     Alameda    Co.,     Cal.       SW 

Rose   and   Pleasant  Valley  Ave. 
Two-story    16-room    frame    apartments 
Owner Dr.   L.    R.    Durich,    1736    12th 

St.,  Oakland. 
Architect — Not  Given. 
Contractor — J.    W.    Monroe,    4612    Grove 

St.,  Oakland. 


Segregated    Figures    Being    Taken. 
APARTMENTS  Cost,    $85,000 

SAN   FRANCISCO.      NW   26th  Ave.    and 

West   Clay   Street. 
Three-story       and       basement       frame 

apartments    (6     6-room    and    1     10- 

room   apts.    and    basement   garage.) 
Owner — C.   R.  Haley. 
Architect — Kenneth   Macdonald  Jr.,    234 

Pine   St.,   San   Francisco. 


Figures  Being  Taken  For  Brick  Work, 

Electric  Work  and  Plumbing. 
BUNGALOW    APTS.  Cost,    $16,000 

ALAMEDA,    Alameda    Co.,     Calif.       NE 

Union    and   Alameda   Avenue. 
Three   1-story   frame   and   brick    veneer 

bungalow   apts.    (2   3-room   apts.   in 

each  building). 
Owner — Max  Claussenius,  1813  Alameda 

Ave.,  Alameda. 
Architects — Sidney   B.   and  Noble   New- 

som,   Nevada  Bank   Bldg.,  S.   F. 
Mcintosh    Bros,    have    been    awarded 
a   contract   for   the   carpentry   work. 


BANKS 


Plans    Being    F'igured. 

OFFICE    BLDG.  Cost,    $ • 

LOS  ANGELES,  Cal.  Hollywood  Blvd 
and    Cosmo    Street. 

Four-story  reinforced  concrete  Class 
A    offlce    building,    50x150. 

Owner — Palmer  Building  Cptn.,  Pub- 
lishers  of   "Hollywood   Citizen." 

Architect- E.    T.    Flaherty,    434    I.   W. 

Hellman    Bldg..   Los   Angeles. 


BONDS 


WOODLAND,  Yolo  Co..  Cal.— Elec- 
■fion  will  be  held  July  28  in  Monument 
School  District  to  vote  bonds  of 
$15,000  for  financing  construction  of  a 
new  school  building.  Trustees  of  the 
district  are  Susan  Marty.  Lucy  Cassel- 
man    and    Eleanor    Bandy. 


ESPARTO,  Yolo  Co.,  Cal.— Prelimi- 
nary steps  are  being  taken  to  call  an 
election  to  vote  bonds  of  $100,000  to 
finance  construction  of  a  new  higli 
school  building. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Election  will  be  held  in  Canfield  School 
District  July  26  to  decide  the  question 
of  issuing  and  selling  bonds  of  $6500  to 
finance  school  improvements.  Trustees 
of  the  district  are;  Oscar  Haensch, 
Herman  Siemer  and  John  Blank.  Jr. 


proceeds   of  sale   to   finance   school   im- 
provements. 


COLUSA,  Colusa  Co.,  Cal.  —  Until 
July  13  bids  will  be  received  by  County 
Treasurer  for  purchase  of  $85,000  bond 
issue  of  Maxwell  Union  High  School 
District;  proceeds  of  sale  to  finance 
construction  of  a  new  school  building. 
Woollett  &  Lamb,  Hagelstein  Bldg.. 
Sacramento,    are    the   architects. 


SACRAMENTO,  Cal. Until  July  11, 

bids  will  be  received  by  the  County  Su- 
pervisors for  the  purchase  of  $25,000 
bond  issue  of  the  Fruitridge  School 
District,  proceeds  of  sale  to  finance 
construction  of  a  new  school   building. 


VISALIA,  Tulare  Co.,  Cal.— Liberty 
School  District  is  planning  election  to 
vote  bonds  of  $7,000  to  finance  con- 
struction of  additions  to  present 
school.  Two  previous  elections  for  $15.- 
000  failed  to  carry  by  a  small  ma- 
jority. 


GRIDLEY,  Butte  Co.,  Cal.— Election 
held  in  Gridley  High  School  District  to 
vote  bonds  of  $225,000  to  finance  con- 
struction of  a  new  high  school  failed 
to  carry. 


WOODLAND,  Yolo  Co..  Cal. — Election 
will  be  held  in  Cache  Creek  School 
District  July  23  to  vote  a  direct  tax 
of  $2,500  for  altering  and  enlarging 
present  school.  Trustees  of  the  dis- 
trict are;  C.  L.  Musgrove,  G.  W.  Van 
Zee  and  .1.  R.  Jacobs. 


MADERA,  Madera  Co.,  Cal. — Bonds 
of  $25,000  were  voted  at  a  recent  elec- 
tion in  the  Ripperdan  School  District, 
to  finance  construction  of  a  new  school 
building. 


MANTECA,  San  Joaquin  Co.,  Cal. — 
Bonds  of  $14,000  were  voted  in  Sum- 
mer Home  School  District  to  finance 
construction   of  a   new  school  building. 


RIVERSIDE.  Cal.  —  The  Supervisors 
of  Riverside  County  have  decided  not 
to  submit  the  proposed  new  county 
highway  bond  issue  for  the  present. 
County  Engineer  A.  C.  Fulmor  sub- 
mitted an  estimate  which  showed  the 
chief  road  and  bridge  improvements 
would  cost  $a73.8i)0,  which  is  $300.0011 
in  excess  of  the  county's  unused  bond- 
ing  capacity. 

FRESNO,  Fresno  Co.,  Cal. — Election 
will  be  held  in  McKinley  School  Dis- 
trict July  21  to  decide  the  question  of 
issuing  and  selling  bonds  of  $37,000  to 
finance  construction  of  a  new  school 
building.  Swartz  &  Ryland,  Rowell 
Bldg.,    Fresno,    are    the   architects. 


FRESNO,  F'resno  Co.,  Cal.  —  Until 
July  15  bids  will  be  received  by  Super- 
visors for  purchase  of  $48,000  bond 
issue  of  Malaga  School  District  and 
$3000  issue  of  Central  School  District, 
proceeds  of  sale  to  finance  school  im- 
provements. 

STOCKTON.  San  Joaquin  Co.,  Cal. — 
Until  July  18  bids  will  be  received 
liy  Supervisors  for  purchase  of  $50,000 
bond    issue    of    Woods    School    District, 


SANTA  ROSA,  Sonoma  Co.,  Cal.  — 
Until  July  26,  1;30  p.  m.,  bids  will  be 
received  by  Supervisors  for  purchase 
of  $250,000  bond  issue  of  Courthouse 
School  District  and  $18,000  bond  issue 
of  Roseland  School  District,  proceeds 
of  the  sale  in  each  instance  to  finance 
construction  of  school  improvements. 


OAKDALB,  Stanislaus  Co.,  Cal.  — 
Bonds  of  $60,000  voted  in  Oakdale 
Union  Grammar  School  District  to 
finance  construction  of  a  $35,000  new 
building  and  for  adding  two  rooms  to 
the  present  school.  No  architect  has 
been  selected  as  yet. 

MADERA,  Madera  Co.,  Cal.  —  Two 
bids  received  by  Supervisors  for  pur- 
chase of  $S00O  bond  issue  of  Tharsa 
and  $8500  bond  issue  of  Fairmead 
School  Districts  rejected,  as  bidders 
failed  to  furnish  required  certified 
check. 


STOCKTON.  San  Joaquin  Co.,  Cai.— 
Election  will  be  held  in  New  Hope 
School  District  July  25  to  vote  bonds 
of  $12,000  to  finance  construction  of  a 
new  school  building.  Trustees  of  the 
district  are  Robt.  Nichols,  Jr.,  G.  L. 
Barber  and  W.  C.  Housken. 


VISALIA,  Tulare  Co.,  Cal. — No  bids 
received  by  Supervisors  for  purchase 
of  $10,000  bond  issue  of  Sunnyside 
School  District  and  $10,000  issue  of 
Columbine  School  District.  Proceeds 
of  the  sale  were  to  finance  school  im- 
provements. Efforts  will  be  made  to 
dispose  of  the   issues  at  private  sale. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal. — 
Election  will  be  held  August  9  to  de- 
cide the  question  of  issuing  and  sell- 
ing bonds  of  $209,000  to  complete  con- 
struction of  the  county  highway  sys- 
tem as  originally  planned.  Lloyd 
Bowman,  County  Engineer. 


FACTORIES  &  WAREHOUSES 


PALERMO,  Butte  Co.,  Cal. — Califor- 
nia Packing  Co.  is  planning  enlarge- 
ment of  their  packing  plant  here,  the 
present  plant  being  inadequate  to 
handle  contracts  on  hand.  Preliminary 
sketches  are  being  prepared  in  the 
company's  engineering  department  in 
San   Francisco. 


OAKLAND,  Cal. — City  Council,  L.  W. 
Cummings,  Clerk,  appropriates  $7500 
to  cover  cost  of  constructing  wooden 
frame,  corrugated  iron  building  on  city 
property  south  of  8th  St. 


OROVILLE,  Butte  Co.,  Cal. — H.  H. 
Hume,  County  Engineer,  is  completing 
plans  for  a  new  warehouse  building  to 
lie  erected  at  Mulberry.  Structure  will 
be  used  to  house  county  road  machin- 
ery,   etc. 


Plans   Prepared. 

WAREHOUSE  Cost.    $35,000 

FRESNO,   Fresno  Co.,  Cal,  G  and  Kern 

Streets. 
AVarehouse. 

Owner — R.  E.  Woodward. 
.Architect — E.    Mathewson,    Cory    BIdgr., 

Fresno. 


Saturday,  July  9.  1921 


BUILDING     AND     ENGINEERING     NEWS 


Contract    Awardtil. 

ADDITION  Cost,   J15,0UU 

SAN  FRANCISCO.  NW  Townsend  & 
Clarence. 

One-story  addition   to  Class  C  bldg. 

Owner — California    Wine   Assp. 

Architect — John  H.  Powers,  460  Mont- 
gomery. 

Contractor — J.    Biller,    460    Montgomery 


FLATS 


Contract  Awarded. 

FLATS  Cost,  $15,000 

SAN  FRANCISCO.     &E  Calif.  St.  &  31.st 

Ave. 
Two-story  &  basement  frame   (4)   flats. 
Owner — Francis    Ronicke. 
Architect — Harry  M.  Michelson,   Phelan 

Bldg. 
Contractor  —   Barrett    &    Hilp.   .Sharon 

Bldg. 
The  contractors  will  take  sul>-figures 
shortly. 


Contract  Awarded. 

STORE  &   FT.ATS  Cost,   $35,000 

SACRAMENTO,   Calif.   No.   1016   20th  St. 
Two-Story   Ijrick   building   (store  and  6 

flats). 
Owner — Miller    &    Skelton.    1400    K    St. 

Sacramento. 
Architect — None. 
Contractor — Siller   Eros..    1614    13th   St.. 

Sacramento. 


GARAGES 


Plans   Being   Prepared. 

GARAGE  Cost,    $ 

LOS  ANGELES.  Cal.  W  Pico  Street 
near   Figueroa   Street. 

Two-story  Class  A  reinforced  con- 
crete   garage.    72x125. 

Owner — J.   A.    Graves. 

Architects — Morgan.  Walls  &  Morgan, 
1124   Van   Nuys  Bldg.,  Los  Angeles. 


GOVERNMENT     WORK    AND 
SUPPLIES 


"WASHINGTON,  D.  C.  —  Following 
bids  were  received  by  the  Bureau  of 
Yards  and  Docks.  Navy  Departmenc, 
June  29,  under  Specification  No.  4396, 
for  constructing  footings  for  machine 
shop.   Pearl   Harbor: 

V,'.  F.  Martens,  53  Franklin  St.,  Ro- 
chester,   N.    y.,    $68,297,    140    days. 

Daniel  D.  Cummings,  Honolulu,  $94,- 
9S0,    ISO    days. 

Ralph  E.  Wooley,  Honolulu,  $78,000. 
120  days. 

Hawaiian  Contracting  Co.,  Honolulu, 
T.  H.,  $75,000  telegraphic  modification, 
deduct  $15,325,  120  days. 


WASHINGTON,  D.  C— Following 
bids  were  received  by  the  Bureau  of 
.Yards  and  Docks,  Navy  Department, 
June  29,  under  .Specification  No.  4441. 
for  electric  elevators  for  storehouse  at 
San    Diego: 

Item   1,   2   elevators;  2,  1  elevator. 

irolIister-Whilney  Co.,  Quincy.  111., 
item   1,   $22,653,    180  days;   2,   $11,627. 

Otis  Elevator  Co.,  Washington,  item 
I,  $28,600,  180  days;  2,  $14,684. 

Kaestner  &  Hecht  Co.,  1300  W.  Har- 
rison St.,  Chicago,  Item  1,  $31,316.  140 
days;  2,  $16,000,   120  days. 


WASHI.VGTON.  D.  C— Following 
bids  were  received  June  24,  by  the 
Supervising  Architect,  Treasury  De- 
partment, for  furnishing  and  Install- 
ing furniture  in  the  U.  S.  public  build- 
ing lit   Honolulu: 

Ffclfcral  Kf|ui|>ment  Co.,  Carlisle,  Pa., 
$11,812.   100   days. 

Furnas  Office  Equipment  Co.,  In- 
dianopolls,   Ind.,   $14,093.95,   120   days. 


Richmond  School  Furniture  Co., 
Muncie,  Ind.,  $9,999. 

John  E.  Sjostrom,  Philadelphia,  $10.- 
811,   120  days. 

Art  Metal  Construction  Co.,  James- 
town.  N.   Y.,   $19,538.26.   120  days. 

Keyless  Lock  Co.,  Indianapolis,  Ind., 
$14,306.20,    120    days. 

WASHI.VGTON,  D.  C— The  following 
awards  have  been  m.ade  for  work  un- 
der the  direction  of  the  Supervising 
.\rchitect: 

San  Francisco,  Calif.,  marine  hos- 
pital, Burnham  Plumbing  Co.,  Inc.,  1220 
Webster  St.,  San  Francisco,  new 
plumbing,  fixtures,  etc.,  $2,415,  45  days. 

San  Francisco,  Calif.,  marine  hos- 
pital, Alfred  N.  Vogt,  165  Stevenson  St., 
San  Francisco,  alterations  and  repairs, 
$2,165,    40   days. 

San  Francisco,  Calif.,  marine  hos- 
pital. The  Turner  Co.,  272  Natoma  St., 
San  Francisco,  cast  iron  fire  mains, 
etc.,   $5,660,  45   days. 

San  Francisco.  Calif.,  marine  hos- 
pital, J.  J.  McHugh,  68  Post  St.,  San 
Francisco,  repairing  roadways,  etc., 
$4,435  40,   60   days. 


WASHINGTON,  D.  C—  DeWard  & 
Cobham.  207  Granger  Bldg.,  San  Diego, 
at  $103,345  awarded  contract  by  the 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment, for  constructing  sewer  and 
water  system  at  San  Diego,  under 
.Specification  Xo.  4365;  time  for  com- 
pletion. 150  days. 

WASHINGTON,  D.  C— Until  July  19, 
10:30  a.  m..  bids  will  be  received  by 
Purchasing  Otficcr,  The  Panama  Canal, 
for  furnishing  and  delivering  Portland 
cement  under  Circular  No.  1452;  further 
information  from  .\ssisi.iut  Purchasing 
Agent,  Fort  Mason,  San  Francisco. 


WASHINGTON,  D.  C.  —  Bureau  of 
Yards  and  Docks.  Navy  Dept..  rejects 
bids  received  under  Specification  No. 
4425  for  constructing  garbage  Inciner- 
ator at  San  Diego. 

SAN  FRANCISCO— Until  July  11,  10 
A.  M.,  under  Circular  No.  22-4,  bids  will 
be  received  by  Quartermaster  Supply 
Officer.  Fort  Mason,  for  furnishing  and 
delivering  1,050  boiler  tubes,  standard 
lap-welded,  3',4-in.  x  18-in.  No.  11  gage, 
(.120-in);  packed  for  export.  Early 
delivery   desired. 


SEATTLE,  Wash.— Unlil  July  11,  11 
A.  M.,  under  Circular  No.  513,  bids  will 
be  received  by  Alask.in  Engineering 
Commission.  422  Bell  Street  Terminal, 
for  furnishing,  and  delivering  plumb- 
ing supplies  and  pipe  fittings.  Further 
information  regarding  this  Circular 
may  be  had  from  the  San  Francisco 
office  of  the  Commission,  307  Custom 
House. 


VVASHINCITON.  D.  C— Bids  tor  fur- 
nishing and  delivering  supplies  to 
Pacific  (?oast  Navy  Yards  are  being 
received  by  the  Bureau  of  Supplies  and 
Accounts,  Navy  Depl..  .is  follows  (dalf^ 
for  opening  bids  noted  at  end  of  each 
paragraph: 

Schedule  8347,  for  Mare  Island,  mis- 
cellaneous varni.sh  and  marine  glue, 
opening  of  July  22. 

Schedule  S3S1,  Mare  Island,  20  in- 
duction type  relays,  8  watthour  meters, 
II  ammeter  switches,  4  ll^^llsformers, 
1  watlhour  meter,  20  rolls  record  paper 
and  miscellnneou'^  ammeters,  opening 
of  .luly  15. 

Schedule  8:!72,  eastern  and  western 
yards,  sfocklcss  anchors,  opening  ot 
July  22. 

Schedule  8373.  eastern  and  western 
yaids,  IS  relvigeralors,  opening  ot 
July  22. 

Schedule  8374.  for  Maro  Island.  69,000 
lbs.   red   le;id.  ofmins  of  July   22. 

Schedule  8375,  for  Mare  Island.  2500 
sq.  yds.  linoleum,  opening  of  July  22. 

Schedule    8377,    tor    Puget    Sound,    4 


electric   hoists,  opening  of  July    15. 

Schedule  8384,  tor  Mare  Island,  6700 
lbs.  copper  tubing,  opening  of  July  22. 

Schedule  8388,  Mare  Island,  500  water 
gauge  rertex  glasses,  opening  of  July  la 

Schedule  8403,  Mare  Island,  26.000  Ib.s. 
ashrstos  millboard,  opening  of  July  19. 

Schedule  8413,  Mare  Island,  steel 
I>lates   and  angles,  opening   of  July  22. 

Schedule  8414.  for  Mare  Island,  mis- 
cellaneous hose,  opening  of  July  22. 

Schedule  8416,  eastern  and  western 
yards,  110  rms.  emery  cloth,  opening 
ot   July   22. 

Schedule  8417,  for  Mare  Island,  4300 
ft.  steel   pipe,   opening  ot  July  22. 

.Schedule  8425,  for  Mare  Island.  lO.ono 
ft.  white  oak,  opening  of  July  22. 

Schedule  8427,  tor  -Mare  Island.  .',00 
gals,  insulating  varnish,  opening  of 
July  26. 

Schedule  8428,  for  Mare  Island.  10,000 
gals,   kerosene  oil,  opening  of  July   26. 

Schedule  8430,  for  eastern  and  west- 
ern yards,  841  rms.  emery  cloth,  open- 
ing of  July  22. 

Schedule  8431.  eastern  yards  and  sta- 
tions, miscellaneous  steaming  coal, 
opening  of  .\ugust  26. 

Schedule  8432.  eastern  yards  and  sta- 
tions, miscellaneous  mine-run  coal, 
opening  of  .A.ugust  26. 

Schedule  8433,  eastern  yards  and  sta- 
tions, anthracite  coal,  opening  of 
August    20. 

Schedule  8434,  eastern  and  western 
yards,  compressed  oxygen  gas,  opening 
ol  July   19. 

Schedule  8435,  for  Mare  Island,  95,000 
ft.   white  ash,  opening  of  July  29. 

WASHINGTON,  D.  C— Following  bids 
were  received  June  29  by  Bureau  of 
Yards  and  Docks,  Navy  Dept.,  under 
SpecificaUon  No.  4442  for  steam  di.slri- 
bution  system  at  San  Diego: 
John    R.    Proctor,    120    Liberty   St.,   New 

York  City,    $12,900,   120   days. 
Thos.    Haverty   Co.,    Los    Angeles,   Cal., 

$12,480.   120   days. 
C.   H.   Julien,    1228   2nd   St..   San    Diego, 

Cal..    $8049,      90      days;    telegraphic 
modifications   add    $2900. 
W.    C.    Merritt    Co.,    727    7th    St.,    San 

Diego,    Cal.,    $14,900.    90   days;    tele- 
graphic  modifications,   deduct  $5069. 

WASHINGTON,  D.  C.  —  Bureau  ot 
Yards  and  Docks,  Navy  Dept.,  awirds 
contract  to  Hurley-Mason  Co..  Sean  ... 
Wash.,  for  constructing  two  radio 
towers  at  Sitka,  Alaska,  for  $22,240; 
lime  for  completion.  175  days.  Work 
under   Specification    No.    4445. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


SE.\TTLE.  Wash. — Architects  E.  F. 
Champney  and  A.  H.  Albertson,  Asso- 
ciated, are  preparing  preliminary 
sketches  for  the  proposed  new  club 
house  for  the  Women's  University 
Club,  estimated  cost.  $100,000.  It  will 
be  three  stories  and  basement,  ma.«onry 
Bids  will  be  called  about  October  1. 


Figures  to   be  Taken   Shortly. 
INDUSTRIAL    HOME  Cost,    $50,000 

SA.V  FRANCISCO.     N  Harrison  112-6  E 

Fifth  Street. 
Three-story    and    basement    reinforced 

concrete  Class  C  Industrial     Home 

Building. 
Owner Salvation     Army     Industrial 

Department,   870   Harrison   St.,   San 

Francisco. 
.\rohltect  —  Norman     R.     Coulter,     46 

Kearny  St.,  San  Francisco. 

POUTLA.ND,  Ore.— Architects  Baker. 
Voge!,  Evans  &  Rou.«h.  Union  League 
Club,  Seattle,  is  commissioned  to  pre- 
pare plans  for  Portland  Settlement 
Center  to  be  erected  at  the  corner  of 
Front  and  Carruthers  streets.  Esti- 
mated  cost,   $100,000.        Main     building 
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will  be  three  stories  and  basement, 
brick  with  terra  cotta  and  concrete 
trimmings,  100x100  feet  in  size. 


HOSPITALS 


Plans  Being  Prepared. 

BUILDING  Cost,  $ 

LOS  ANGKLBS.     County  Hospital. 

Three-story  &  basement  reinforced 
concrete  Class  A  communloaljls 
disea.se  bldg.   156x158. 

Owner — Los  Angeles  County. 

Arcliitect — Wm.  Davidson,  Chief  County- 
Mechanical  Engineer,  10th  floor 
Hall  of  Records,  L.  A. 


HOTELS 


Plans  Being  Prepared. 

HOTEL  Cost.    $100,000 

PASADENA.  Los  Angeles  Co.,  Cal. 

Thirty-sixth  room  addition  to  hotel,  4 
bungalows.  1250  ft.  pergola,  swim- 
ming pool.  etc. 

Owner — Hotel   Vista   del    Arroyo. 

Architect — Myron  Hunt.  1107  Hibernian 
Bldg.,    Los   Angfles. 


RESIDENCES 


Plans   Being   Prepared. 
RESIDENCE  Cost.  $15,000 

SAN  FRANCISCO.     Sea  Cliff. 
Two-story  &  basement  briclt   residence 

(10  rooms  &  2  bathrooms,  separate 

garage). 
Owner  —  K.    B.    Parker,    Clunie    Bldg., 
Architect — H.  C.   Baumann,  251   Kearny 


Plans  Being  Prepared. — To  be  Done  by 
Day's   Work. 

DWELLINGS  Cost,  $4500  each 

BORLINGAME,   San    Mateo  Co.,    Cal. 

Acacia  Drive. 
Three      1-story      frame      and      plaster 

dwellings. 
Owner — C.  H.  Bessett. 
Architect — H.  C.  Baumann,  251   Kearny 


Contract    Awarded. 

DWELLING  Cost,   $4000 

OAKLAND,  Cal.      67th  Ave.  near  Flora. 

One-story    B-room   frame   dwelling. 

Owner — Jose   Correri. 

Archt.  &  Contractor  —  Arthur  Howard 

Peterson,    433    First      Natl.      Bank. 

Bldg.,   Oakland. 


Plans    Being   Figured. 

COTTAGE  Cost,  I— 

SAN  RAFAEL,  Marin  Co.,  Calif. 

One-story  6-room  frame  and  stucco 
cottage. 

Owner — Henry  Meyer. 

Architect — O'Brien  Bros.,  -aiO  Mont- 
gomery St.,  San  Francisco.  i 


Sketclies   Being   Prepared. 
RESIDENCE  Cost,  $18,000 

PIEDMONT,  Alameda  Co.,  Cal. 
Two-story  &  basement  frame  &  plaster 

residence   &   garage    (9    rooms   &   5 

bathrooms). 
Owner — Arthur   Breed. 
Architect  —  W.    H.   Ratcliff,    Jr.,   First 

Natl.  Bank  Bldg.,  Berkeley. 


I'arded    for    Grading      and 


Cost, 
Cal. 


$ 
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Contracts    ^ 

Walks. 
ADDITION 
PIEDMONT,    Alameda    Co., 

Ashmont. 
Two-story   frame  addition   to  residence 

(S  or  10  rooms). 
Owner — Dr.  F.  M.  Loomis. 
Architect — Sidney  B.  &  Noble  Newsom, 

Nevada   Bank   Bldg.,   S.   F. 
Con.struction     of     walks    awarded     to 
H.    Andersen    at    $13S0.    Grading    to    be 
done   by   day's   labor   by  E.   Armstrong, 
Oakland.  , 


Contract  Awarded. 

HOTEL,  ETC.  Cost,   $50,000 

FRESNO,    Fresno    Co..    Cal.      No.    902    B 

Street. 
Store   and   hotel   building. 
Owner — Sunrise  Building  Cptn. 
Architect — Not   Given. 
Contractor — .7.    R.   Church,   221   North   U 

St.,  F'resno. 


PUBLIC  BUILDINGS 


Plans  Being  Prepared. 

CITY  HALL  Cost,  $20,000 

MADERA,  Madera  Co.,  Cal. 

Two-story  city  hall   &  firehouse  &   one 

apt.   for  living  quarters. 
Owner — City  of  Madera. 
Architect  —  Swartz  &   Ryland,   Rowell 

Bldg.,  Fresno. 


Contract  Awarded. 

REPAIRS  Cost,   $ 

SAN  FRANCISCO.      14th  &  Mission. 
Elevator    repairs    in    State   Armory. 
Owner — State  of  California. 
Architect — State    Engineering    Dept. 
Contractor   — ■   Atlas   Elevator   Co.,    251 
Kearny   St.,    S.    F. 


THE  DALLAS.  Ore. — Robert  Paysee 
of  Boise.  Idaho,  at  $92,788  submits  the 
low  bid  for  constructing  municipal 
auditorium.  Second  low  bidder  was 
Colonial  Bid.  Co..  Spokane,  Wash.,  at 
$102,068.  Houghtaiing  &  Dougan  of 
Portland,   Architects. 


SAN  BERNARDINO,  Cal.  —  J.  J. 
Baker  was  awarded  the  general  con- 
trac  at  $25,300  for  erecting  a  2-story 
reinforced  concrete  detention  home  at 
the  County  Hospital  site.  The  wiring 
was  awarded  to  Field  Elec.  Co.  at  $2110 
and  heating  to  Pacific  Gas  Radiator 
Co.  at  $1045.  Howard  E.  Jones,  Katz 
Bldg.,  is  the  architect.  Other  bids  on 
the  general  contract  were  L.  C.  Wald- 
man.  Riverside,  $27,398;  A.  M.  Cook, 
$28,100. 


OAKLAND,  Cal.— Until  July  25,  10 
a.  m.,  bids  will  be  received  by  Geo.  B. 
Gross,  County  Clerk,  for  furnishing  and 
installing  metal  file  in  the  County 
Clerk's  office.  Specifications  may  be 
had  from  Purchasing  Agent,  Hall  of 
Records  Annex,  5th  and  Broadway, 
Oakland. 


Plans   Being  Figured — Bids  Slose   July 

9,    1921. 
RESIDENCE  Cost,   $16,000 

LODI,   San   Joaquin   Co.,  Cal. 
Two-story     frame     and     stucco     8-room 

residence   and   separate   garage. 
Owner — Mrs.  Jas.   A.   Anderson,   Lodl. 
Architect — Ralph  P.  Morrell,  I.  O.  O.  F. 

Bldg..    Stockton. 


SCHOOLS 


Contract  Awarded. 

RBSIDENCB  Cost,    $38,000 

PASADENA,  Los  Angeles  Co.,  Cal.     No. 

7B9   Oak   Knoll   Ave. 
Two-story    10-room    frame   and    piaster 

residence. 
Owner — W.   H.   Mann. 
Architects  —  Marston   &  Van   Pelt,  600 

Chamber    of    Commerce    Bldg.,    Los 

Angeles. 
Contractor — Daniel   Whetstine,   1527   E- 

Orange  Grove  Ave.,  Pasadena. 

Plans  Being  Figured — Bids  Close  July 
9,   1921. 

RESIDENCE  Cost.  $ 

PEBBLE    BEACH.    Monterey    Co.,    Cal. 

One-story  frame  and  stucco  seven- 
room  residence  and  garage  for  2 
machines. 

Owner — Pearl    Masson. 

Architect — John  Baur,  251  Kearny  St., 
Sau    Francisco. 

Contract    Awarded. 

RESIDENCE  Cost,    $9,440 

ROSS,   Marin   Co..   Cal.     Winship   Park. 
One-story    and    basement    plaster    and 

tile     residence      (5      rooms,      patio, 

porch  and  sleeping  porch). 
Owner — S.    Heiraan. 
Architect — S.   Heiman,   51   Post  St.,  San 

Francisco. 
Contractor — Monson   Bros,,   251   Kearny 

St.,    San   Francisco. 


Plans     Being     Prepared Ready     for 

Figures  in  Ten   Days. 

RESIDENCES  Cost,    $6000    each 

SAN  ANSELMO,  Marin  Co.,  Cal.  Cres- 
cent Avenue. 

Two  one-story  and  Ijasement  frame 
residences.  6  rooms  and  garage. 
(These  are  the  first  of  a  group  of 
six   residences). 

Owner — J.  C.  Raas. 

Architect — S.  Heiman,  57  Post  St.,  San 
Francisco. 

SAN  FRANCISCO. — Bids  for  electric 
work  for  the  proposed  residence  of 
Fire  Chief  Murphy  have  been  rejected 
by  the  Board  of  Public  Works.  Low 
hid  was  presented  by  Globe  Elec.  Wks. 
at    $1393.      John    Reid.    Jr.,    City    Archt. 


SANTA  ANA.  Orange  Co.,  Cal.  —  The 
John  Simpson  Co.,  701  Antonio  St.,  IJo 
Angeles,  submitted  the  lowest  bid  o 
general  work  at  (a)  $54,450  and  (I 
$55,000,  for  a  new  grade  school  bldi 
on  W.  4th  St.,  Santa  Ana,  F.  H.  Ele; 
Santa  Ana,  architect.  S.  Hill  &  Soi 
Kanta  Ana.  submitted  the  lowest  bid  a 
$3896  on  heating.  The  full  list  of  bid 
received   by   trustees   follows: 

General  work  —  John  Simpson  Co 
(a)  $54,450;  (b)  $55,000;  C.  McNeill,  (a 
$60,210;  (b)  $57,810;  G.  A.  Barrows,  (a 
$58,408;  (b)  $55,930;  J.  Simon  Fluo! 
(a)  $60,432;  (b)  $59,000;  W.  E.  Alle: 
Co..    (a)    $62,213;    (b)    $62,000. 

Heating — S.  Hill  &  Son,  $3896;  Artha 
Hess.  $4890;  Munger  &  Munger,  $4063 
J.  McFadden.  $5110;  Pemberton  Heatln] 
System.  $8000;  Williams  Gas  Rad.  C« 
submitted  a  bid  on  its  own  speclflca 
tions  at  $2521.  Bids  taken  unde 
advisement. 


LOS  ANGELES,  Cal.  —  Alex  GranI 
1202  W.  36th  Place,  L.  A.,  submitter 
the  lowest  bid  on  general  work  a 
$91,737  for  erection  of  a  new  bricl 
school  bldg.  on  Wilton  Place  school 
site,  plans  for  which  were  prepared  by 
business  department  of  board  of  educa- 
tion. E.  A.  Lindgreen,  458  Isabel  St., 
L.  A.,  submitted  lowest  bid  at  $4055  on 
painting;  E.  W.  Crowell,  744  Ean  Pedro 
St.,  L.  A.,  lowest  bid  at  $7395  on  the 
jilumbing;  Renard-Stary  Elec.  Co..  942 
W.  7th  St.,  L.  A.,  lowest  bid  at  $394.) 
on  electric  wiring.  Full  list  of  bids 
received  follows: 

General  work  —  Alex  Grant,  $91,737; 
W.  A.  Heitman  Const.  Co.,  $96,831.80; 
Darrell  Condley  Co.,  $100,881;  Frank 
Hudson,  $103,699;  K.  R.  Bradley  Const. 
Co.,  $109,700;  J.  C.  Bannister,  $110,690; 
John  Simpson  &  Co..  $110,250. 

Painting  —  E.  A.  Lindgreen,  $4055; 
Arenz- Warren  Co.,  $4622;  Alhambra  W. 
P.  &  P.  Co.,  $4971;  D.  Zelinsky  &  Sons, 
$.'5000. 

Plumbing — E.  W.  Crowell,  $7395;  W. 
W.  Brooks,  $7725;  Arthur  Hess,  $790n: 
Thos.  Haverty  Co..  $8175;  G.  C.  Sutton. 
$8489. 

Electric  wiring  —  Renard-Stary  Co., 
$3945;  American  Elec.  Const.  Co.,  $4200; 
Whalen  Elec.  App.  Co.,  $4465;  C.  P. 
Stetson.  $4500. 

Heating — Thos.   Haverty  Co.,   $11,700; 
J.  Hokom.  $11,734;  G.  C.  Sutton,  $12,000; 
Jas.    A.    Nelson,    $12,470;    Arthur    Hess, 
$12,561;    Munger      &      Munger,    $13,344:] 
Hoagland-Lakin     Elec.     &     Enff.      Co,, 
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$13,646;  W.  W.  Brooks.  J14.000:  Potter- 
Strutz  Rad.  Corp..  gas  heating:  system. 
18240. 


SANTA  CLARA.  Cal. — The  followlner 
bids  were  received  on  July  5  by  the 
.  Trustees  of  Santa  Clara  High  School 
District  for  the  construction  of  a  one 
and  two-story  reinforced  concrete 
school  building  from  plans  prepared  by 
Architect  W.  H.  Weeks.  75  Post  St.. 
San  Francisco.  All  bids  were  taken 
under  advisement. 

Cnrpentry  and  >I111  Work 

Clinton    Con.st.    Co..    S.    P..    (1)    $60,460; 

(2)   $64,497;   (31   $1391;   (4)    $320. 
Chas.  Stockholm  &  Son.  S.   F.. 

(1)  $37,848;    (2)    $54,898;    (3)    $600: 
(4)    $350. 

Wni.  Martin.  S.  F..  (1)  $64,133: 

(2)  $60,233:    (3)    $1500:    (4)    $250. 
.Morrison  Bros.  Santa  Clara.  (1)  $56,640 

(2)    $52,040;    (3)    $1062;    (4)    $500. 
Speldel    &    Collman.    S.    F..    (1)    $60,328 

(2)    $57,356;    (3)    $775;    (4)    $350. 
E.    Xommensen.    San   Jose.    (1)    $81,276 

(2)  :   (3)  ;   (4)  . 

Barrett  &  Hilp.  S.  F..   (1)   $57,741; 

(2)    $51,882;    (3)    $1813;    (4)    $365. 

Concrete    and    E.TeaTation 

Clinton    Const.    Co..    (1)    $26,469: 

(2)    $20,411:    (3)    $2576. 
Morrison    Bros..    (1)    $26,519: 

(2)   $18,190;   (3)   J1940. 
Barrett    &   Hilp.    (1)    $30,787; 

(2)   $23,542;    (3)    $3292. 
Wm.    Martin.    (1)    $30,869; 

(2)    $21,610;    (3)    $2525. 

E.  Nommenseji.    (1)    $32,000; 

(2)    $24,500:    f3)    $4000. 
<-haB.  Stockholm  <ffc  Son,  (1)   $33,355; 

(2)  $25,565;   (3)   $1450. 

Manonry 

Clinton    Const.    Co..    (1)    $958;    (2)     $70; 

(3)  $11,544;    (a)     $1370;     (b)    $2195. 

F.  Oardiser.    San    Jose.    (1)    $2499;    (2) 

$45;  (3)  $17,512;  (a)  $667;  (b)  $2432. 

LathlnR  and  Flasterlne 

J.   J.   McLeod.   S.   F..    (1)    $12,581; 

(2)     $9208:     (3)     $286. 
Francis  O'Reilly.   S.   F..    (1)    $13,467; 

(2)    $10,643;    (3)    $555. 
Leonard  Bosch.  S.  F..   (1)    $14,000; 

(2)    $11,350;    (3)    $600. 
I'hil   Hepple.    (1)    $15,219; 

(2)    $13,016;    (3)    $723. 
I 'has.  Terranova.  S.   F..   (1)    $15,400; 

(2)    $12,500;    (3)    $875. 
Peter  Bradley.   S.   F.,    (IJ    $15,846; 

(2)    $12,386:   (3)    $550. 
Barrett   &   Hilp.   S.   F..    (1)    $16,775: 

(2)    $12,825;    (3)    $750. 
C,   a.  Morehouse.    S.   F,.    (1)    $16,850; 

(2)    $13,176;    (3)    $861. 
I'rovenzno,  Santa  Clara.   (1)    $19,815; 

(2)    $17,480;    (3)    $852.92. 

Concrete,    Manonry    and    rari»entry 

Chas.   Stockholm   &    Son.   $30,203. 
Wm.   Martin.  $95,002. 

E.  Nommensen.   $113,276. 

Heatinf?  and   Ventllatln;er 

Carl   T.   Doell.    (1)    $14,324; 

(2)  $2095;  (3)  $840;  f4)  $1358. 
Scott  Co..  (1)  $14,420; 

(2)  $2295;  (3)  $960;  (4)  $1970. 
J.  E.  O'Mara.  (1)  $14,737; 

(2)  $2374;  (3)  $944;  (4)  $1000. 
J.  M.  Lettich.  (1)  $15,180; 

(2)  $2271;  (3)  $791;  (4)  $1110. 
Turner  Co.,  (1)  $15,340; 

(2)  $2280;  (3)  $1080;  (4)  $1340. 

F.  Studer,  (1)  $16,507; 

(2)    $2375;   (3)    $740;    (4)    $1058. 

PnintlnR 

i:    /.plinsky.   S.   F..   (1)    $6480; 

<2)  SK080;  (3)  $85;  (4)  $530. 
Zeb  Knott.  (1)   $7900; 

(2)  $7290;  (3)  $100;  (4)  »700. 
Wm.   l.oos.    (1)    $7980; 

(2)  $7725;  (3)  $240;  (4)  $280, 
Hermon   &    Son,    (1)    $10,000; 

(2)    $9380;    (3)    $160;    (4)    $640. 
Iron    iind    Htrel 
llrortle   Iron   Works.    (1)   $2180; 

(2)    $50;    (3)    $330. 


Shrader  Iron  Works.  (1)  $2273; 
(2)   $213;   (3)   $368. 

Hardware 

San  Jose  Hardware  Co..    (1)    $2590; 

(2)   $120. 
Huntley    &   Mahoney.   S.    J..    (1)    $3000; 

(2)    $140. 
Baker  Hamilton,  S.  F..   (1)    $4680; 

(2)   $70. 
A.    E.    Roll.    (1)    $ ;    (2)    $137. 

Special   Kqutpment 

Pacitlc   Mfg.   Co..   S.    F..    $15,250. 
L.  &  E.   Emanuel.  S.   F..  $16,050. 

Clock    .Syxtrni 
Pacific  Elec.   Time  Co..   S.  F..  $1095. 
Stand.ard  Elec.  Clock  Co.,  S.  P.,  $1175. 

IMumliing 

Carl    T.    Doell.    Oakland,    (1)    $6369; 

(2)    $131. 
Turner  Co..    (1)    $7560;    (2)    $90. 
Christensen   &   Anderson,    (1)$9534; 

(2)    $325 
J.  OMara.    (1)    $7500:   (2)    $225. 
Scott  Co..    $(1)    $9871;    (2)    $213. 
A.  E.  Roll.  (1)  $7004;  (2)  $284. 

$6948:  $6865. 
W.  F.  Sarfa,    (1)   $8667;   (2)   $186. 

$8647. 

Electric   Work 

H.  C.  Reed,  San  Jose,   (1)   $8050; 

(2)   $170. 
Berkeley  Elec.  Co..   (1)   $8325; 

(2)    $135. 
Turner   Co..    (1)    $884  0; 

(2)    $135. 
M.  E.  Ryan,   (1)    $8352; 

(2)    $100. 
Butte  Klec.  Mtg.  Co.,   (1)   $9262: 

(2)    $96. 
Century  Elec.  Co.,    (1)    $9920; 

(2)    $172. 
Kohlwey-Smith  Co..   (1)   $10,234; 

(2)   $120. 


Waterhc 


Blackbonrdfl 

use   &    Wilcox   Co..    $1065. 


Llnolenxn 

D.  X.  &  E.  Walter  Co.,  S.  F.,    (1)    $1978; 

(2)  $115. 
Madson  Finn  Co..   San  Jose,    (1)    $2265: 

(2)   $ . 

W.  &  J.  Sloane.  S.  F..   (1)   $2319; 

(2)   $218. 

AVindon-    SbadcH 

W.    .t    .1.    Sloane.    $1329.8,'). 

D.   X.  ,)v:   E.    Walter  Co..   $1610. 

Fibrextone  Floorlne 

Water-Wilcox  Co..  S.  F..  $475. 
Fibreslonc  Rooting  Co..  $650. 

Rooflne 

Richmond  Roofing  Co..   (1)   composition, 

$1160:   (2)   lile,  $6100. 

W.  J.  Bender.  (1)   $1223:   (2)  $ . 

Fibrestone   Rooting  Co.,    (1)    $1230; 

(2)    $6000. 

Alta    Roofing  Co..    (I)    $1248;    (2)    $ . 

Uladding-McBean  Co.,  (1)   $ ; 

(2)    $6325. 

Sheet    Metnl    Work 

Guiltoy  Cornice  Works.  S.  F $3242 

Forderer  Cornice  Co..  S.  F 3282 

Garden  City  Sheet  Metal  Works..    3325 

Heidt  Cornice   Works.,  S.  F 3584 

Christensen  &  Anderson    3830 


LOS  ANGELES.  Cal. — Prank  Hudson. 
Higgins  Bldg..  L.  A.,  submitted  the 
lowest  bid  at  $20,786  on  general  work 
for  2-story  brick  addition  to  Budlong 
Ave.  School,  plans  by  Architects  Alfreil 
W.  Rea  and  t^has.  E.  Garstang.  903 
Trust  &  Savings  Bldg..  L.  A.  The 
Iloagland-Lakin  Elec.  &  Eng.  Co..  1707 
.N'aud  St..  L.  A.,  submitted  lowest  bid 
ut  $2050  on  heating;  Rcnard-Stary  Eler. 
Ci...  94  2  W.  7th  St..  L.  A.,  was  lowest 
bidder  .at  $661.50  on  electric  wiring: 
,\rpnz-WarrpTi  Co..  2121  W.  Pico  St. 
L.  A.,  was  lowest  bidder  at  $1290  on 
painting.  The  full  list  of  bids  received 
follows: 

General  work  —  Frank  Hudson. 
$20,786;  Alex  C.ianI,  $20,900;  Eacherlch 
Bros.,   $23,385. 


Heating  —  Hoagland-Lakin  Elec.  & 
Eng.  Co.,  $2050:  Arthur  Hess.  $2150: 
Thos.    Haverty   Co..    $2215. 

Electric  wiring  —  Renard-Stary  Co.. 
$664.50;  B.  R.  Hen.sel.  $732;  American 
Elec.  Const.  Co..  $770. 

Painting  —  Arenz- Warren  Co..  $1290; 
Alhambra  W.  P.  &  P.  Co.,  $1393. 


Los  A.VGELES.  Cal.— Frank  Hudson. 
Higgins  Bldg..  L.  A.,  submitted  the 
lowest  bid  at  $61,582  en  general  con- 
tract for  erection  of  a  2-story  brick 
.school  bldg.  on  Buchanan  St.  school 
site.  Montgomery  &  Nibecker.  Story 
Bldg..  L.  A.,  architects.  Thos.  Haverty 
Co.,  8th  and  Maple  Ave.,  L.  A.,  was 
lowest  bidder  at  $4690  on  heating: 
Renard-Stary  Elec.  C'o..  942  W.  7th  St.. 
L.  A.,  lowest  bidder  at  $1595  on  electric 
wiring;  E.  W.  Crowell  Co..  744  San 
Pedro  St..  L.  A.,  lowest  bidder  at  $4590 
on  pluiTibing;  D.  Zelinsky  &  Sons,  729 
W.  9th  St.,  L.  A.,  lowest  bidder  at  $2190 
on  painting.  The  full  list  of  bids 
follows: 

General  work  —  Frank  Hudson. 
$61,582;  Darren  Condley  Co..  $65,438: 
Myers  Land  Co..  $66,950;  John  B. 
Dawson.  $67,950;  B.  D.  Krnnnick.  $68,719 

Heating  —  Thos.  Haverty  Co..  $4690; 
J.  Hokom.  $4897;  Arthur  Hess.  $5170: 
Munger  &  Munger.   $5190. 

Electric  wiring — Renard-Stary  Elec. 
Co..  $1595;  B.  R.  Hensel.  $1621;  C.  F. 
Stetson.  $1869;  American  Elec.  Const. 
Co..    $1885.70. 

Plumbing — E.  W.  Crowell  Co..  $4590; 
.\rthur  Hess.  $4825:  Thos.  Haverty  Co.. 
$4965;   G.    C.    Sutton.   $5532. 

Painting — D.  Zelinsky  &  Sons.  $2190: 
.Mhambra  W.  P.  &  P.  Co..  $2391;  Arenz- 
Warren   Co..   $24  73. 

Commissioned   to  Prepare  Plans. 
SCHOOL  Cost.  $150,000 

ORANGE.  Orange  Co..  Cal. 
School   building. 

Owner — Orange  High  .School  District. 
Architect — Allison  &  Allison.  Hibernian 
Bldg..  L.   A. 


Bids   to   be   Called  Shortly. 
SCHOOL  Cost.  $36.00(1 

S.\N  JOAQUI.X.  Fresno  Co.,  Cal. 
One-story    concrete      &      brick    4-room 

school. 
Owner — San   Joaciuin    School    District. 
-Vrchitect   —   Ernest   J.    Kump.    Rowell 
Bldg..  Fresno. 
Building    will    have    cement    exterior 
finish:  Spanish   tile  roof. 


•  'ompleting    Plans. 

SCHOOL  Cost.   $25,000 

GILROY,  Santa  Clara  Co.,  Cal. 
One-story   frame  school. 
Owner — San    Ysidro   School   District. 
Architect   —    Wyckoff    &    White.    328i,i 
Main   St..  Salinas. 


Plans   Being   Figured — Bids   Close   Julv 

15.   1921,   2  p.  m. 

HEATING  Cost,  $ 

ELK  GROVE.  Sacramento  Co.,  Cal. 
Heating     system      including     complete 

oil    burning    equipment    tor    1-story 

grammar  school. 
Owner   —    Elk    Grove    Union    Grammar 

School  DiEtrict.  J.  H.  Kerby.  Clerk. 
Architect — W.    H.    Weeks,    75    Post    St.. 

S.   F. 
Plans    may    be    obtained      from      the 
architect's    office    on    a    deposit    of    $2a 
or  from  the  office  of   the  board  at   Elk 
Grove. 
(38055)    1st    report    Feb.    11.    1921:    4th. 

May   11,   1921. 


.Ml     Bids     Rejected — .Vcw     Bids     to     be 
Called   For. 

GYMNASIUM.    ETC.  Cost.   $2.1,000 

SO.NORA.  Tuolumne  Co.,  Calif. 

Two-stor.v    reinforced     concrete     gym- 
nasium    and     auditorium. 

Owner— Sonora   High   School   District. 

.Architects  —   Davis-Hellcr-Pearce    Co, 
Delta  Bldg..   Stockton. 
All  bids  received  on  July  1st  were  re- 
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joitud.  I'lans  will  be  revised  and  new 
bids  called  for.  The  lowest  bid  was 
submitted  by  Tornell  &  Son  of  Tur- 
lock  at  ?3S,800. 


Plans   Being   Figured— Bids   Close  July 
IS,    1921,   12   Noon. 

SCHOOL  Cost,   $ 

SOUTH    PASADENA,    Los   Angeles  Co. 

Eight-room    brick  grade  school. 

Owner — South     Pasadena     School   Dis- 
trict. 

Architects — Frank    D.    Hudson    and    W. 
A.    O.    Munsell,    443    Douglas    BIdg.. 
Los   Angeles. 
Bids   will    be    taken   separately    on   a 

general     contract,    plumbing,    painting 

and  heating. 


Plans   Being   Figured — Bids   Close  July 

15,    a    p.    m. 
HIGH  SCHOOL  Cost,  $60.00U 

CAPISTRANO,  Orange  Co.,  Cal. 
High   school. 
Owner — Capistrano    Union    High   School 

District. 
Architect — Theo.  C.  Kistner,  307  Central 

Mortage  Bldg..  San  Diego. 
Plans   may    be    obtained      from      Guy 
Williams,  Clerk,  at   Capistrano. 


Plans  Being   Figured — Bids   Close   July 

9,  2  P.  M. 

SCHOOL  Cost,  i 

YREKA,   Siskiyou   Co.,   Calif. 

Frame  school  building. 

Owner — Dwinnell     School     District.       J. 

C.   Borba,  W.  J.   Trivelpiece  and  J. 

L.  Knight,  Trustees. 
.\rchitect — Not   Given. 

Bids  must  be  accompanied  by  certi- 
fied check  for  10%.  Plans  on  file  in 
oflice  of  County  Superintendent  of 
Schools  at  Yreka. 

Plans    Being    Revised. 

AUDITORIUM  Cost,    $16,000 

KirON,   San    Joaquin    Co.,   Calif. 

Two-story  frame  and  stucco  audi- 
torium  and   gymnasium   building. 

Owner — Ripon  High  School  District. 

Architect — Ralph  P.  Morrell,  I.  O.  O.  F. 
Bldg.,  Stockton, 


Plans   Being   Figured — Bids    (Tlose    July 

6,   1921,  2  p.  m. 

HEATING  Cost.  ? 

ELK  GROVE,  Sacramento  Co..  Cal. 
Heating  system    (complete   oil   burning 

equipment  for  2-story  high  school) 
Owner — Elk    Grove   Union    High    School 

District    (S.    R.    Gage,    Clerk) 
Architect — W.    H.    Weeks,    ?5    Post    St., 

S.  F. 
Plans    may    be    obtained      from      the 
architect's  office  on  a  deposit  of  $25  or 
from    the    office    of    the    board    at    Elk 
Grove. 
(35099)    1st    report    June    11,    1920;    7th, 
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Contract  Awarded. 

ALTERATIONS  Cost,    % 

MADERA,   Madera  Co.,  Calif, 

Remodeling  and  additions  for  high 
school. 

Owner  — •  Madera  Union  High  School 
District,  G.  M.  Shedd,  Secretary, 
Madera. 

Architects — Swartz  &  Ryland,  Rowell 
Bldg.,   Fresno. 

Contractor — Paulsen     &     Stange,     2225 
Fresno   St.,   Fresno. 
Following  is  a  complete   list   of  bids 

received: 

Brown  &  Stafford,  Madera  (1)  remodel- 
ing and  new  work.  $27,456;  (2)  con- 
struction of  machine  shop  only, 
$10,605. 
.  B.  Hart,  Fresno  (1)  $32, OSS;  (2)  $14,- 
676. 
ulson  &  Stange,  Fresno  (1)  $26,500; 
(2)    $7,500, 

Barkek-w  &  Gould,  Tulare  (1)  $24,238; 
(2)   $9,763. 


T^vl)  reinforced  concrete  buildings, 
connecting  colonades  and  altera- 
tions and  additions  to  present 
school  buildingB. 

Owner — Antelope  Valley  Union  High 
School  District. 

Architect — John  C.  Austin,  1125  Baker- 
Detwiler  Bldg.,  Los  Angeles. 


TUCSON,  Ariz. — J.  J.  Garfield  has 
been  awarded  the  general  contract  at 
$100,000  for  four  buildings  for  state 
school  for  the  deaf  at  Tucson.  Heat- 
ing and  ventilating  was  let  to  T.  P. 
Lund  of  Prescott  at  $20,300;  plumbing 
to  C.  A.  Smith  at  $9295;  and  electric 
$4434.44.  Lyman  &  Place  of  Tucson, 
Architects. 


Plans   Being   Figured — Bids  Close   July 
21,   1921,   7:30  P.   M. 

ALTERATIONS  Cost,  $ 

PALO   ALTO,  Santa   Clara  Co.,  Cal. 
Remodeling    classroom    No.    3    in    inter- 
mediate   school;    separate    bids    for 
repairs   and   additions   to   plumbing 
system. 
Owner — -Palo  Alto  City  School  District, 
A.  C.   Barker,  Secretary,   595   Chan- 
ning  Ave.,   Palo  Alto. 
Architect — Chas.    K.    Sumner,    57    Post 
Ct.,    San    Francisco. 
Certified     check     for     $100     must     ac- 
company each   bid.     Plans  may  be  had 
from    the    architect    or    from    the    Sec- 
retary. 


Plans    Being    Figured — Bids    Close   July 

21,    7:30   P.   M. 

REPAIRING.    ETC.  Cost.    $ 

PALO  ALTO,  Santa  Clara  Co.,  Calif. 
Replacing    smokestack     and    repairing 

heating     system      in      intermediate 

school. 
Owner — Palo  Alto  City  School  District, 

A.  C   Barker,  Secretary,  595  Chan- 

ning  Ave.,   Palo   Alto. 
Engineers — Leland   &   Haley,   58   Sutter 

St..  San  Francisco. 
Certified  check  for  $100  required  with 
each   bid.      Plans   may  be  had  from  the 
.Secretary   or   from  the  engineers. 


KEEDLEY.  Fresno  Co..  Cal.— Until 
.Inly  16.  2  P.  M..  bids  will  be  received 
by  A.  Winter.  Clerk,  Windsor  School 
District.  Box  R.  A.  169.  Reedley,  Calif., 
tor  constructing  an  addition.  20x30  ft., 
to  the  Windsor  school  in  Tulare 
County.  Specifications  may  be  had  from 
the  clerk. 


Plans   Being   Prepared. 

GYMNASIUM  Cost,  $80,000  to  $90,000 

TAFT.    Kern    Co.,    Cal.      Conley    School 

District. 
One-story  brick  &  concrete  gymnasium 
Owner — Conley   High    School. 
Architect  —  Orville    L.    Clark.    Brower 

Bldg.,   Bakersfield. 
Plans    win    be    ready    for    figures    in 
about  six  weeks. 


Plans  Beine:    Figured — Bids   Close    July 

25,  1921,  2  P.  M. 
BUILDINGS    .ETC.  Cost,    $200,000 

LANCASTER,  Los  Angeles  Co.,  Cal, 


Plans   Being  Figured — Bids   Close   July 

20,  11  A.  M. 
SCHOOL  Cost,   $15,000 

CLOVIS,    Fresno    Co..    Cal.      Six    miles 

east  of  Clovis  on  Rudy  Fig  Farm. 
One-story     two-room    concrete     school. 

tile    roof,    maple    floors,    hot    watei 

system. 
Owner — Redbanks  School  District,  G.  E 

McFaden.      Clerk.    P.      O.    Box    446. 

Clovis,  California. 
Architects — Coates     &     Traver.   Rowell 

Bldg.,  Fresno,  Calif. 
Bids   will   be    received    for   a   general 
contract.      Separate    bids    for    nlumbing 
and  heating. 

LOS  BANOS.  Merced  Co..  Cal. — Until 
July  26,  10  A.  M..  bids  will  be  received 
by  H.  L.  Menjoulet,  Clerk,  Volta  School 
District,  for  remodeling  Volta  school 
building.  Certified  check  tor  10%  re- 
fiuired  with  each  bid.  Plans  maj'  be 
had  from  clerk  at  Los  Bancs. 


Plans   Being  Figured — Bids   Close  July 

19,   7:30  P.  M. 
ALTERATIONS  Cost,    $ 

MADERA.  Madera  Co.,  Cal. 
Alterations  and  additions  for  school. 
Owner — Madera    High    School    District, 

G.   M.  Shedd,  Secretary,  Madera. 
-Architects — Swartz    &    Ryland.    Rowell 
Bldg..   Fresno. 

.Segregated  bids  will  be  taken  as 
follows: 

Item  1 — Machine  Shop,  including 
grading  for  floor,  tool  room,  and  neces- 
sary opening  in  wall  to  connect  with 
bench  room:  Including  also  the  re- 
moval of  the  windows  in  that  wall,  and 
the  necessary  bricking  up  to  fill  un- 
necessary openings  thus  made;  but  not 
including  cement  floor,  pit.  and  ex- 
terior sidewalks,  nor  electric  wiring. 

Item  2. — Outside  wall  and  roof  for 
that  addition  to  present  building 
which  includes  kitchen,  dining  room. 
Instructors'  Office,  etc.;  also  removal 
of  all  windows  at  present  in  north  and 
south  walls  of  room  marked  "Lunoh 
Room."  and  their  use  in  other  plaefes 
where  called  for  in  the  plan,  such  wih- 
dows  as  are  not  used  remaining  the 
property  of  the  owners;  also  the  flnlih- 
ing  of  all  openings  on  the  four  sides 
of  this  addition  as  shown  in  the  plan, 
including  the  furnishing  and  setting  of 
doors,  etc.,  new  wood  work  to  be 
painted  in  accordance  with  the  speci- 
fications. 

Item  3. All  electric  wiring,  (ex- 
cept fixtures)  needed  to  complete  the 
whole  of  the  construction  shown  In 
the  architects'  plans  and  specifications: 
except  that  in  the  addition  mentioned 
under  (2)  above,  enough  wires  of  suf- 
ficient length  to  complete  the  job  are 
to  be  run  as  near  as  possible  to  the 
locations  of  the  finished  outlets  as 
shown,  and  attached  there  in  a  safe  and 
secure  manner  for  use  when  the  build- 
ins:  is  completed. 

Item  4.  —  All  cement  sidewalks, 
floors.  pit.  passage,  steps,  etc.,  as 
shown  and  specified,  except  the  areas 
in   front  of  basement  windows. 


SAN  LUIS  OBISPO.  Cal.— Sealed  bids 
will  be  received  by  the  Board  of  Edu- 
cation of  the  San  Luis  Obiipo  High 
School  District  for  the  installing  of 
modern  plumbing  and  shcwers  in  the 
basement  together  with  construction 
of  partition  connected  therewith  in 
accordance  with  specifications  on  file 
in  the  office  of  the  City  Superintendent 
of  Schools.  Bids  will  be  opened  at  a, 
regular  meeting  of  the  Board  to  be 
held  at  8:00  P.  M.,  July  15th.  1921,  in 
the  High  School  building.  The  right 
to  reject  any  and  all  bids  is  reserved. 
Ruth    Merritt,    Clerk    of    Board. 


ALTURAS.  Modoc  Co.,  Cal. — George 
Fordyce  of  Fort  Bidwell  and  Frank 
Kerr  of  Cedarville,  at  $S,350  were 
awarded  a  contract  for  constructing  a 
school  building  at  Lake  City.  Struc- 
ture will  be  one  story  in  height  of 
stone  construction. 


Plans  Being  Prepared. 
HIGH   SCHOOL  Cost.   $115,000 

.SO.N'OMA.    Sonoma   Co.,   Cal. 
Two-story    reinforced    concrete      brick 

high    school    (about    20    classrooms 

and  an  auditorium). 
Owner — Sonoma    High    School    District. 
.Architect — W.    H.    Weeks.    75    Post    St., 

San  Francisco. 
Bonds  have  been  voted. 


Plans  Being  Prepared. 
SCHOOL  Cost.   $45,000 

PLACENTIA.  Orange  Co.,  Cal. 
One-story    tile    school    (4    rooms    &    an 

auditorium). 
Owner  —  Placentia-Richfleld  Grammar 

School   District. 
Architect    —    Arthur     \\  .     Angel.     5521 

Central  Ave..  L.  A. 

(Continued   on   page    15) 
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Official    Proposals 


BIDS     'WA.XTKD     FOIt     HK;H     S«H(>(>1. 

<One-S«ory      <oiicr<-t»-.    Hi    Itooiim      and 
Auilitoriiiiii     Strui'lnrr) 


NOTICE  TO  Bl  ILUING  COXTRACTORS 

The  Trustees  of  the  Pacific  Grove 
School  District  will  receive  sealed 
proposals  up  nnlil  7:30  P.  M.,  on  the 
ISth  dnr  of  Jnly,  1921,  at  the  office 
pt  the  Board  at  the  Pacific  Grove 
High  School  Building.  Pacific  Grove. 
California,  at  which  time  and  place 
said  liids  will  be  opened  and  read 
in  public,  for  furnishing  the  required 
labor  and  materials  for  erecting  and 
completing  a  proposed  new  Grammar 
School  Building  in  accordance  with 
plans  and  specifications  prepared 
therefor  bv  Arthur  W.  Angel.  Achitect. 
565  Lighthouse  Ave..  Pacific  Grove. 
California.  Bids  will  be  received 
separately  for  the  different  segregated 
contracts  as  follows: 

1.  General    Contract    Work. 

•1.   Plumbing   Contract   Work. 

3.  Heating  Contract  Work. 

4.  Program    Clocks. 

A  cashier's  or  certified  check  or 
Surety  Co.  Bid  bond  for  an  amount 
not  less  than  5%  of  amount  of  bid 
shall  accompany  each  proposal. 
drawn  pavable  to  the  order  of  .1.  .1. 
Williams.  Clerk  of  said  Board  of 
Trustees.  as  a  guarantee  that  the 
bidder  will,  after  being  notified  of 
the  acceptance  of  his  bid.  enter 
into  a  contract  with  said  Board  of 
Trustees.  in  accordance  therewith 
and  shall  furnish  Surely  bonds  as 
required  by  the  specifications.  Said 
check  or  bidder's  bond  to  be  forfeited 
to,  the  said  School  District  should  the 
bidder  fail  to  execute  contract  and 
furnish    bonds   as   above    mentioned. 

All  bids  to  be  made  out  on  forms 
.similar  to  that  inclosed  in  the  speci- 
fications. 

Plans  and  specifications  for  the 
above  work  may  be  seen  and  secured 
at   the  office  of  the  Architect. 

A  deposit  of  $10.00  will  be  re- 
quired from  contractors  receiving 
l>!ans.  said  dei)osit  to  be  refunded 
when  plans  and  specifications  are 
returned    in    good   condition. 

The  said  Board  of  Trustees  re- 
serves the  right  to  re.iect  any  or  all 
bids  ard  to  waive  any  informality 
in  anv  bid  received. 

By  "order  of  the  Board  of  Trustees 
of  the  Pacific  Grove  School  District. 
Pacific  Orove.  California. 

H.    O.    .lORGENSEX.    President. 
.1.    .1.    WILLIAMS.    Clerk. 
C).    E.   CHASE.   Trustee. 

Dated   June   8.    1921. 


>OTIfE  TO  CONTR ACTOR.S 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure,  State  Engineer.  Forum 
Building.  Sacramento.  California,  up 
(o  niid  fncludliiK  13  o*c]ock  noon,  Fri- 
iay,  July  32nd,  1031,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant.  materials, 
and  labor,  and  doing  the  work  re- 
quired for  the  compleie  construction 
and  installation  of  Roofing  Work,  in- 
cluding: Steel  Metal  Work.  Slate  and 
Composition  Itooflng.  for  the  San 
Francisco  Slate  Building.  Civic  Center, 
!:an  Francisco.  California.  in  accor- 
dance with  the  plans  and  specifications 
therefore,  copies  of  which  may  be  ob- 
lained  on  application  to  the  State  De- 
partmint  of  Engineering.  .Sacramento. 
California. 

Such  bids  will  be  received  for  the 
Roofing  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the  State  Department  of  Engineering. 

Cash,  a  bidder's  bond,  or  n  certified 
ChecH   In  the  sum  or     ten     per  centum 


I  107 )    oi'    the    amount    ot    the    bid    must 
;.cronipaiiy    each    bid. 

A  deposit  of  Twenty-five  (J25.00) 
Dollars  will  be  reiiuired  on  plans  and 
specifications,  the  deposit  to  be  return- 
ed immediately  on  the  return  of  the 
plans  and  specifications  to  the  State 
Department  of  Engineering,  at  Sacra- 
mento. California,  in  good  condition. 

The  Stats  Department  of  Engineer- 
ing reserves  th<^  right  to  reject  any 
•ind  all  bids  and  to  waive  any  infor- 
mality   in    an.v    bid    received. 

All  bids  must  be  addressed  to  W.  F. 
.\'cC!Ure.  State  Engineer.  Sacrarneiuo. 
CaiMOrin.a.  and  plainly  marked  on  ihe 
envelope:  "Proposal  for  Roofing  Work 
of  .San  Francisco  St.ite  Building.  Civic 
("enter.   Ean    Fraticisoo,   California. 

(.^ifrn(d)  W.    F.    McCLURE, 

State    Engineer. 


(  lO 
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BIDS   ■WANTED    FOR   TILE   WORK 


NOTICE   TO    CO>TR.\CTORS 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure.  State  Engineer.  Forum 
Buikliiig.  Sacramento.  California,  up 
t«t  and  including?  13  oVIooU  noon.  Fri- 
day, Jnly  32nd,  1031,  said  bids  then  and 
there  to  be  publicly  opened  and  read 
for  furnishing  all  plant.  materials, 
and  labor,  and  doing  the  work  requir- 
ed for  the  complete  construction  and 
installation  of  Tile  Work.  Including: 
Cork  Tile,  for  the  San  Francisco  State 
Building,  ("ivic  Center.  San  Francisco. 
(California.  in  accordance  with  the 
plans  and  specifications  therefore, 
copies  of  which  may  be  obtained  on 
application  to  the  State  Department  of 
Engineering.     Sacramento.     California. 

Such  bids  will  be  received  for  the 
Tile  Work,  and  must  be  submitted  on 
forms  prepared  and  furnished  by  the 
State    Department    of    Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
clitcv  in  t!io  sun.  o;-  ten  per  centum 
(10%)  of  the  amount  of  the  bid  must 
accc-:nr;.ny    eaclt    bid. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  required  on  plans  and 
specifications,  tite  deposit  to  be  re- 
turned immediately  on  the  return  of 
the  plans  and  specifications  to  the 
State  Department  of  Engineering,  at 
Sacramento.  California,  in  good  con- 
dition. 

The  .State  Department  of  Engineer- 
ing reset  ves  the  right  to  reject  any 
and  all  bids  to  waive  any  informality 
in    any    bid    received. 

All  bids  must  be  addressed  to  W.  F. 
Mel  lure.  State  Engineer.  Sacramento. 
Califf.rnia.  and  plainly  marked  on  the 
I  nvelope:  "Proposal  for  Tile  Work 
of  San  Francisco  State  Building.  Civic 
Center.  San  Francisco.  California." 
(Signed)  \V.    F.    McCLURE. 

State    Engineer. 


NOTICE   TO    CONTR.ICTORS 


SEALED  BIDS  will  be  received  by 
W.  F.  McClure.  State  Engineer.  Forum 
Building.  Sacramento.  California,  up 
to  and  includins  13  o'clock  noon,  Fri- 
day, July  22nd,  1031,  said  bids  then  and 
there  to  he  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  wink  retiuireJ  lor 
the  complete  construction  and  installa- 
tion of  Finish  Work,  including:  Car- 
penter Work.  Mill  Work.  Glassand  Glaz- 
ing Work.  Tile  Partitions.  Metal  Lath 
Work.  Plastering  Work,  for  the  San 
Francisco  .State  Building.  Civic  Ccnicr. 
.San  Francisco.  California.  in  accor- 
dance with  the  plans  and  si)eciflcations 
therefore,  copies  of  which  may  be  ob- 
I  lined  on  ai)plication  lo  the  Stale  Dc- 
liarlmcnl  of  Engineering.  .Sacramento. 
(  alifornia. 

Such  bids  will  be  received  for  the 
Finish  Work,  and  must  be  submitted 
on  forms  pre|)ared  and  furnished  by 
lb.'  Slate    Department    of   Engineering. 

Cash,  a  liidder's  bond,  or  a  certified 
check   in   the  sum     of  ten   per     centum 


iniouni.    ol'    thi!    bid 
;ach    bid. 

A  deposit  of  Twenty-five  ($23.00) 
Dollars  will  be  required  on  plans  and 
.specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
the  plans  and  specifications  to  the 
Slate  Department  of  Engineering,  at 
Sacramento.  California,  in  good  con- 
dition. 

The  Stale  Department  of  Engineer- 
ing reserves  the  right  to  reject  any  and 
all  bids  and  to  waive  any  informality 
in  any  bid   received 

All  bids  must  be  addressed  to  W.  F. 
McClure.  State  Engineer,  Sacramento, 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  Finish  Work 
of  the  San  Francisco  .State  Building. 
Civic    Center.    San     Francisco.    Califor- 

( Signed)  W.    F.    McCLURE. 

State   Engineer. 


stale   of  California 


ifornlu    Highway    Commit 


NOTICE    TO    CONTR.ACTORS 


SEALED  PROPOSAI,  S  will  be 
received  at  the  office  of  the  California 
Highway  Commission.  31.j  Forum  Bldg., 
Sacramento.  Cal.  nntil  2  o'clock  p.  m., 
on  July  IS,  at  which  time  they  will  be 
publicly  opened  and  read  for  construc- 
tion in  accordance  with  the  specifica- 
tions therefor,  to  which  special  refer- 
i-nce  is  made,  portions  of  State  High- 
way as  follows: 

Siskivou  County,  between  Upton  and 
southerly  boundary  (lI-Sis-3-A).  about 
10.4  miles  in  length,  to  be  paved  either 
with  Portland  cement  concrete  or 
l^ituminized  macadam. 

Sonoma  County,  between  Cloverdale 
and  Healdsburg  (IV-Son-1-A).  about 
16.1  miles  in  length,  to  be  paved  either 
with  Portland  cement  concrete  or 
asphalt  concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posals, bonds,  contract,  and  specifica- 
tions may  he  obtained  at  the  said 
office,  and  they  may  be  seen  at  the 
office  of  the  Division  Engineers  at  Los 
.\ngeles  and  San  P'rancisco.  and  at  the 
office  of  the  Division  En.?ineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are 
located  at  Willits.  Dunsmuir.  Sacra- 
mento. San  Francisco.  San  Luis  Obispo. 
Fresno  and   Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  b'ank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"N'>ticc  lo  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The  Department  of  Engineering 
reserves  the  right  to  reject  any  or  all 
liids  or  to  accept  the  bid  deemed  for 
the  best   interests  of  the  State. 

NEWELL  D.  DARLINGTON. 

CHAS.  A.  WHITMORE. 

GEO.  C.  MANSFIELD 

(I!;alifornia    Highway    Commission 

AUSTIN  B.  FLETCHER. 

Highway   Engineer. 

JOHN  F.  GALVI.N. 
June  20,   1921  Secretary. 


NOTIt'E    TO    «-|>NTRA«  TORS 

SEALED  BIDS  will  be  received  by 
W.  F.  McClure.  Slate  Engineer.  Forum 
Building.  Sacramento.  Californii.  up 
to  nnd  inrludine  13  o'clock  noon,  Fri- 
day, July  33nd.  1021,  said  bids  tli.n  and 
there  to  lie  imblicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  the  work  reiiuired  for 
the  coninletc  ons'ructlon  and  installa- 
tion oi'M.irble  Work,  Inclndinc  Ter- 
razzo  Work,  for  the  San  Fr.Tiiclsco 
Stale  Building.  Civic  ••enter,  San 
Frnncisco,      California,    In      sccordunca 
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with  the  plans  and  specifications 
therefore,  copies  of  which  may  be  ob- 
tained on  application  to  the  State  De- 
jiHrtnient  of  Engineering,  Sacramento, 
ralifornia. 

Such  bids  will  be  received  for  the 
Marble  Work,  and  must  be  submitted 
un  forms  prepared  and  furnished  by 
the   State  Department   of  Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
clifck  ir'.  the  sum  or  ten  per  centum 
(in-;;)  of  the  amount  of  the  bid  must 
acco.npuny    each    bid. 

A  deposit  of  Twenty-five  ($25.00) 
Dollars  will  required  on  plans  and 
si)ecifications.  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
the  plans  and  specifications  to  the 
.Slate  Department  of  Engineering,  at' 
oacraniento.  California,  in  good  co;:- 
dition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  to  and  waive  any  infor- 
mality in  any  bid   received. 

All  bids  must  be  addressed  to  W.  F. 
McClure.  State  Engineer,  Sacramento. 
California,  and  plainly  marked  on  the 
envelope:  "Proposal  for  Marble  "W'ork 
of  San  Francisco  State  Building.  Civic 
Center.  San  Francisco.  California," 
iSii-inl)  \V     V.    MoCLURK. 

State    Engineer. 


niDS    W,4NTED    FOR    SCHOOL 


niid     Andltorlani    Brick 


fttllLWNa     AND     ENGINEERING     NEWS 


XOTin-;    TO    CONTRACTOR.S 


The  Board  of  Trustees  of  The  Great 
■\Vestcrn  Grammar  School  District. 
Iteedley.  California,  will  receive  sealed 
bids  ui>  until  2  o'clock  P.  M.,  July  the 
null,  at  the  Fink  Gr.ammar  School 
i;uilding.  near  Reedley.  California,  at 
which  time  and  place  said  bids  will  be 
opened  and  read  in  public,  for  furnish- 
ing the  required  labor  and  materials 
for.  and  erecting  and  completing  the 
proposed  new  Grammar  School  Building 
in  accordance  with  plans  and  specifica- 
tions prepared  therefore  by  Anton 
.lohn.'ion.  of  Kingsburg.  California,  Bids 
«ill  be  received  separately  for  the  dif- 
ferent segregated  contracts,  as  follows: 

Contract  No.  1. — For  the  Excavating. 
Concrete.  Carpenter  Work.  Millwork. 
etc. 

Contract  No.  2. — For  Masonry  'Work 
and  Terra  Cotta. 

Contract  No.  3.— For  all  Sheet  Metal 
Work. 

No.      4. — For     Composition 


-For     Lathing     and 


Contract 
Hoofing. 

Contract     No. 
Plastering. 

Contract  No.  6. — For  Furnishing  and 
Placing  of  Blackboards. 

Contract  No.  7. — For  the  Painting. 

Contract  No.  8. — For  Plumbing  and 
Sewering. 

Contract  No.  9. — For  Electrical  Work 

Contract  No.  10. — For  the  Heating 
and    Ventilating. 

Certified  check  for  an  amount  not 
less  than  ten  per  cent  flO%)  of  amount 
of  bid  should  accompany  each  proposal, 
made  payable  to  the  order  of  Mr.  M.  M. 
Chamberlain.  Clerk  of  the  Great  West- 
ern Grammar  School  District,  as  a 
guarantee  that  the  bidder  will,  within 
ten  (10)  days  after  being  notified  of 
the  acceptance  of  his  bid.  enter  into  a 
contract  with  said  Grammar  School 
Board  in  accordance  therewith,  and 
shall  furnish  bonds  as  required  by  the 
specifications.  Said  check  to  be  for- 
feited to  the  said  Grammar  School  Dis- 
trict should  the  bidder  refuse  to  ex- 
ecute Contract  and  furnish  bond  as 
above  mentioned. 

Plans  and  Specifications  for  all  the 
above  work  may  be  seen  in  the  offlce  of 
.Anton  .Tohnson.  Kingsburg.  California. 

A  deposit  of  $10.00  will  be  required 
from  ail  Contractors  receiving  plans. 
Said  deposit  will  be  refunded  when 
plans  and  specifications  are  returned  in 
good    condition. 

By  order  of  the  Board  of  Trustees, 
Great  Western  Grammar  School  Dis- 
trict. Reedley.  California,  by  Mr.  M.  M. 
Chamberlain,  Clerk  of  the  Board  of 
Trustees  of  Great  Western  Grammar 
School    District. 

M.  M.   CHAMBERLAIN. 
Dated  June  2lBt,  1921. 


.state  of  Califor 


Ciillforiiia    Hishnay    C'c 


NOTICE    TO    CON'TR.^CTORS 


SEALED  PROPASALS  will  be 
received  at  the  office  of  the  California 
Highway  Commission.  515  Forum  Bldg.. 
Sacramento.  Cal..  until  2  o'clock  p.  m., 
on  July  as,  at  which  time  they  will  be 
publicly  opened  and  read,  for  construc- 
tion in  accordance  with  the  specifica- 
tions therefor,  to  which  special  refer- 
ence is  made,  portions  of  State  High- 
way   as    follows: 

Humboldt  County  across  Bear  Gulch, 
near  Garberville  (I-Hum-1-B).  a  rein- 
forced concrete  bridge  about  247  ft. 
long  having  a  main  arch  span  of  123 
ft.  in  the  clear,  and  two  approaches, 
one  of  three  girder  spans  of  about  23 
ft.  each,  and  one  of  one  girder  span 
of  about  24  ft.,  with  the  necessarv 
abutments,  piers  and  retaining  walls. 
Siskiyou  County  (II-Sis-3-B)  three 
reinforced  concrete  girder  bridges  as 
follows:  Across  Parks  Creek  near 
Weed,  a  bridge  consisting  of  two  spans 
of  32  ft.  each;  across  Willow  Creek 
near  Gazelle,  a  bridge  consisting  of 
two  spans  of  32  ft.  each;  across  Shasta 
River  near  Edgewood.  a  bridge  con- 
sisting of  two  spans  of  40  ft.  each, 
together  with  the  necessary  piers  and 
abutments  for  each  bridge. 

Plans  may  be  seen  and  forms  of  pro- 
posals, bonds,  contract,  and  specifica- 
tions may  be  obtained  at  the  said 
office,  and  they  may  be  seen  at  the 
office  of  the  Division  Engineers  ac  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated 
The  Division  Engineer's  offices  are 
located  at  Willits.  Dunsmuir.  Sacra- 
mento, San  Francisco,  San  Luis  Obispo, 
^resno    and    Los    Angeles. 

-Xo  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
".Votice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to    be   done.    etc. 

The  Department  of  Engineering 
reserves  the  right  to  reject  anv  or  all 
bids  or  to  accept  the  bid  deemed  for 
the    best    interests   of   the    State. 

XEWELL    D.    DARLINGTON. 
CHAS.    A.    WHITMORE. 
GEO.    C.    MANSFIELD. 
California    Highway    Commission. 
AUSTIN    B.    FLETCHER, 

Highway    Engineer. 
JOHN   F.    GALVIN, 
June  27.   1921  Secretary 


CORCORAN  GRAMMAR  SCHOOL 

BUILDING 


NOTICE    TO    CONTRACTORS 


The  Board  of  Trustees  of  the  Cor- 
coran Grammar  School  District.  Cor- 
coran, California,  will  receive  sealed 
proposals  up  to  July  SOth,  13  o'clock 
Noon,  1»21,  at  the  office  of  Strong  & 
Dapron,  at  which  time  and  place  said 
bids  will  be  opened  and  read  in  public, 
for  furnishing  the  required  labor  and 
materials  for,  and  erecting  and  com- 
pleting the  proposed  new  grammar 
school  building  in  accordance  witH 
plans  and  specifications  prepared 
therefor  by  Renfro  &  Michael,  Archi- 
tectural Designers  and  Engineers, 
Room  10,  First  National  Bank  Building, 
Porterville,  California.  Bids  will  be  re- 
ceived for  the  different  contracts  as 
follows; 

Contract  No.  1.  Excavation.  Con- 
crete. Masonry.  Iron  Work.  Tile  Roof- 
ing. Composition  Roofing,  Interior  and 
Exterior  Plastering,  Blackboards, 
Painting  and   Carpenter  Work. 

Contract  No.  2.  Sheet  Metal  Work. 
Plumbing.  Heating.  Pipe  Railing  and 
Sewer.  Etc. 

Contract  No.  3.  Electric  Wiring  and 
Fixtures. 

Cashier's-  or  certified  check  for 
bidder's  bond  for  an  amount  not  less 
than  five  per  cent  (5%)  of  amount  of 
bid  shall  accompany  each  proposal, 
drawn  payable  to  the  order  of  Lotta 
Drown.  Clerk  of  the  Board  of  Trus- 
tees. Corcoran  Grammar  School  Dis- 
trict, as  a  guarantee  that  the  bidder 
will  within  ten  (10)  days  after  being 
notified    of   the   acceptance   of  his   bid. 


Saturday,  July  9,  19*1 


enter  into  contract  with  said  Gram- 
mar School  Trustees  in  accordance 
therewith,  and  shall  furnish  the 
surety  bonds  as  required  bv  the  speci- 
fications. Said  check  or  bond  to  be 
forfeited  to  the  said  Grammar  School 
Trustees  should  the  bidder  fail  to 
execute  contract  and  furnish  bond  as 
above  mentioned. 

All  bids  to  be  made  out  on  forms 
furnished  by  Renfro  &  Michael,  Ar- 
chitects. 

Plans  and  specifications  tor  all  the 
above  work  may  be  seen  at  the  ofHce 
of  Renfro  &  Michael.  First  National 
Bank    Building.    Porterville.    California. 

The  said  Grammar  School  Board  re- 
serves the  right  to  reject  any  or  all 
bids,  and  to  waive  any  informality  In 
any  bid   received. 

By    order   of   the   Board    of   Trustees. 
Corcoran      Grammar      School      District. 
Corcoran.    California. 
Dated.  June  24th,    1921. 

By    LOTTA    DROWN,    Clerk, 
Board   of  Trustees.   Corcoran   (jrammar 
School   District. 


BIDS   WANTED  FOR  GYMNASIUM 
NOTICE   TO    CONTR.4CTORS 


Sealed  bids  will  be  received  by  the 
Secretary  of  the  Board  of  Education 
of  the  City  of  Oakland,  at  his  offlce 
at  the  City  Hall.  Oakland.  California, 
until  Monday,  the  18th  day  of  July, 
1921,  at  S  o'clock  P.  M.  of  said  day, 
the  day  when  said  bids  will  be  opened, 
for  the  erection  and  completion  of 
a  Girl's  Gymnasium  Building  at  the 
Oakland  Technical  High  School  of  the 
Oakland  High  School  District,  located 
at   45th  and  Broadway.   Oakland.  Cal. 

Separate  bids  will  be  received  (1) 
for  the  general  work.  (2)  lathing  and 
plastering.  (3)  steel  lockers,  (4) 
plumbing  work,  (5)  heating  work,  and 
(6)    for  electrical  work. 

Plans  and  specifications  for  said 
work  are  on  file  at  the  office  of  the 
Secretary  of  the  Board  of  Education 
and  at  the  offlce  of  the  Chief  of  Con- 
struction. 357   12th  St..  Oakland.  Calif. 

On  a  deposit  of  Twenty-five  Dollars 
($25.00)  complete  sets  of  said  plans 
and  specifications  may  be  had  by  any- 
prospective  bidder.  These  may  be 
retained  for  a  period  of  fourteen  (14) 
days  by  the  General  Contractors  and 
for  a  period  of  seven  (7)  days  by  the 
lathing  and  plastering,  steel  lockers, 
plumbing,  heating  and  electrical  work 
contractors.  If  these  plans  and  specifi- 
cations are  not  returned  within  said 
period,  or  if  they  be  mutilated,  the  said 
deposit  may  be  retained  by  the  said 
School  District  as  agreed  and  liquidated 
damages  for  said  detention  and  mutila- 
tion. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Chief  of 
Construction,  and  be  signed  by  the 
bidder,  accompanied  by  a  certified 
check  for  at  least  ten  per  cent  (10%) 
of  the  amount  of  the  bid  or  proposal, 
certified  to  by  some  responsible  bank 
or  banker,  and  made  payable  to  Lloyd 
D.  Barzee.  Secretary  of  the  Board  of 
Education,  to  be  retained  by  the  said 
School  District  as  agreed  and  liqui- 
dated damages  should  the  party  or 
parties  to  whom  the  contract  should 
be  awarded  fail  to  enter  into  the  con- 
tract after  the  award.  or  to  give 
bonds  required  for  the  faithful  per- 
formance of  the  contract,  or  any  bond 
required   by   law. 

Bids  will  be  opened  by  the  Board  of 
said  district  on  Monday,  July  18.  1921. 
at  the  hour  of  5:00  P.  M.,  in  the  Board 
Room.  211  Second  Floor  of  said  City 
Hall  in  said  City  of  Oakland. 

The  Board  reserves  the  right  to  re- 
ject  any  or  all  bids. 

LLOYD    D.    BARZEE. 
Secretary    of    the    Board    of    Education. 

♦ 

BIDS     WANTED    FOR     SCHOOL 


NOTICE   TO    CONTR.ICTORS 


The  Board  of  Trustees  of  the  River- 
view  Union  School  District.  Reedley. 
Calif.,  will  receive  sealed  bids  on  or 
before  3  o'clock  P.  M.,  July  the  18th, 
at  Riverside  Grammar  School  Build- 
ing, near  Reedley.  California,  at  which 
time  and  place  said  bids  will  be  open- 
ed and  read  in  public,  for  furnishing 
the  required  labor  and  materials  for. 
and  erecting  and  completing  the  pro- 
posed new  Grammar  School  Building 
in  accordance  with  plans  and  specifi- 
cations prepared  therefore  by  Anton 
Johnson,      of      Kingsburg,      California. 


Baturday,  July  9,  1»21 
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Bids  will  be  received  separately  for 
the  different  segregated  contracts,  as 
follows:  ,       „ 

Contract  No.  1 — For  the  Excavating. 
Concrete.    Carpentf-r     Work.     Millwork. 

Contract  No.  2 — For  Masonry  and 
Hollow  Tile   Work. 

Contract   No.    3— For  Tile    Roofing. 

Contract      No.      4 For      all      Sheet 

Metal    Work. 

Contract  No.  .S — For  Lathing  aiul 
Plastering. 

Contract  No.  6 — For  Furni.'ilung  and 
Placing   of    Blackboards. 

Contract    No.    7 For    the    Painting. 

Contract  No.  S — For  the  Plumbing 
and    Sewering. 

Contract  No.   9 — For  Electrical   Work 

Contract  No.  10 — For  the  Heating 
and   Ventilating. 

Certified  check  for  an  amount  not 
less  than  ten  per  cent  (10%)  of 
amount  of  bid  .should  accompany  each 
proposal,  made  payable  to  the  order 
of  Mr.  J.  R.  McCahill,  Clerk  of  the 
Riverview  Grammar  School  District. 
as  a  guarantee  that  the  bidder  will. 
within  ten  (10(  days  after  Ijeint; 
notified  of  the  acceptance  of  his  bid. 
enter  into  a  contract  with  said  Gram- 
mar School  Board  in  accordance  there- 
with, and  shall  furnish  bond.s  as 
required  liy  the  specifications.  Said 
check  to  be  forfeited  to  the  said 
Grammar  School  District  should  the 
bidder  refuse  to  execute  contract  and 
furnish    Ijond    as    above    mentioned. 

Plans  and  specifications  for  all  the 
al)ove  work  may  be  seen  in  the  olflce 
of  Anton  Johnson.  Kingsburg.  f'ali- 
fornia. 

A  deposit  of  JIO.OO  will  be  re- 
quired from  all  Contractors  receiving 
plans.  Said  deposit  will  be  refunded 
when  plans  and  specifications  are  re- 
turned   in   good   condition. 

By  order  of  the  Board  of  Trustees, 
Riverview  Grammar  School  District. 
Keedley.  Calif.,  bv  Mr.  J.  R.  McCahiil. 
Clerk  of  the  Board  of  Trustees  of  the 
Riverview    Union    Schocil    District. 

Dated    July    1st.    1921, 


GOOD     ROADS     MOVKMK.VT 

(Continued  from   page  7) 


of  Congress  approved  March  3.  1893. 
established  the  Office  of  Road  Inquiry 
to  Investigate  systems  of  road  manage- 
ment   throughout    the    United    States. 

The  automobile  was  introduced  from 
1895  to  1900,  giving  the  movement  an 
impetus  that  pushed  it  far  to  the 
front.  The  introduction  of  the  motor 
truck  in  1904  sent  it  forward  to  even 
greater  heights.  The  following  year 
New  York  State  took  the  lead  by 
appropriating  J50.000.000  for  good 
roads.  In  1912  the  first  Federal  Aid 
Convention  was  held  by  the  American 
Automobile  Assn.  at  Washington  and 
Congress  established  a  joint  committee 
to  go  into  the  whole  field  of  Govern- 
ment participation  in  road  work.  That 
year.  too,  Congress  appropriated 
T500.000  for  improvement  of  selected 
post  roads.  Individual  local  and  State 
highway  offlciais  established  in  office 
in  the  meantime,  began  their  agita- 
tion. New  Jersey  establislied  tilt  first 
State  highway  commission  in  1892.  and 
Massachusetts  followed  in  1893.  not 
only  with  a  commission  but  a  State 
highway  system.  Today  48  states  liave 
highway  departments. 

Many  national  organizations  sprang 
up,  chief  among  which  were  the 
American  Highway  Assn..  the  American 
Road  i;uilders'  Assn..  the  Automobile 
(Chamber  of  (,'ommerce.  the  American 
Assn.  of  State  Highway  Officials,  the 
Associated  Highways  of  America,  the 
Federal  Highways  Council,  National 
Highway  Traltic  Assn.,  the  National 
Highways  Assn.,  the  National  Park 
Touring  Assn..  the  United  States  Good 
Roads  Assn.,  the  Public  Land  .=:tates 
Highways  Assn..  the  Tri-State  Good 
Itoads  Assn.  the  Canadian  (Jiood  Roads 
Assn.  and   others. 

Of  the  agencies  that  are  now  llghiiim 
for  highway  Improvement,  56  are 
organized  movements  for  the  construc- 
tion   of    certain    national    or    Interstate 


highways,  16  are  national  or  Interstate 
good  roads  associations,  34  are  State 
organizations,  304  are  automobile  asso- 
ciations and  motor  clubs,  260  are  road 
contractors,  material  or  machinery 
trade  associations  and  engineering 
societies.  32  are  motor  truck  and  auto- 
mobile trade  organizations  and  131 
agencies  are  publications  devoted  to 
the  movement  in  one  form  or  another. 
In  addition,  there  are  735  chambers  of 
commerce,  merchants'  associations  and 
boards  of  trade  having  good  roads 
committees  and  135  national  trade  or 
industrial  associations  having  stand- 
ing committees  which  frame  the 
policies  ot  those  organizations  in 
matters  pertaining  to  highway  im- 
provement. 

Interest  on  the  part  of  nearly 
10,000,000  automobile  and  truck  owners 
as  well  as  the  owners  of  6,000.000  teams 
of  horses  and  mules  regularly  using 
or  working  on  the  highways,  not  to 
mention  the  smaller  numbers  of  Fed- 
eral. State,  county,  district  and  munici- 
pal highway  officials,  engineers,  con- 
tractors, manufacturers  of  machinery 
and  materials,  rural  mail  carriers,  re- 
sort owners,  farmers,  merchants,  real 
etstate  dealers,  motorcyclists,  bicyclists 
and  others  directly  interested,  has 
given  to  the  movement  strengtli  so 
great  that  no  politician,  national. 
State  or  local,  dare  refuse  to  listen 
when  there  is  an  honest  demand  for 
road  improvement.  At  least  30.000.000 
Americans  are  now  advocates  of  good 
roads. 


SCHOOLS 


(Continued  from  page  12) 

I'lans   Being   Prepared. 

HIGH   SCHOOL  Cost,   $   

LOS  ANGELES.  Pico  St.  bet.  Ardmore 
&   Harvard   Blvd. 

Two-story  and  basement  Class  A  rein- 
forced concrete  &  brick  high  school 
242x130  (16  rooms,  auditorium,  etc.) 

Owner — Roman  Catholic  Bishop  of  Los 
Angeles  &  Monterey. 

Arciiitect  —  A.    C.   Martin,   430    tliggins 
BIdg..  L.  A. 
The    school    will    be    known    as     the 

Conaty  Memorial   High  School. 


Figures   to   be   Taken   Shortly. 
SCHOOL  Cost.    J50. 011(1 

SOQUEL,    Santa    Cruz    Co.,    Cal. 
One-story     reinforced     concrete     school 

(6  rooms). 
Owner — Soquel   School   District. 
-Architect — Wm.   H.    Weeks,   75   Post    St.. 

San   Francisco. 


Commissioned  to  Prepare  Plans. 
SCHOOLS  Cost,    ?150,000 

HAVVVAHD,    Alameda   Co.,   Cal. 
Two    1   and   2-story   reinforced   concrete 

schools  (4  &  10  rooms  &  auditorium 

each). 
Owner — Hayward  Grammar  School  Dist 
Architect — Henry    C.    Smith.    Humboldt 

Bank    Bldg.,    S.   F, 


PATTERSON,  Stanislaus  Co.,  Cal.— 
The  Trustees  of  the  Patterson  Gram- 
mar School  District  opened  bids  on 
July  7th,  and  awarded  contracts  as 
follows  for  the  construction  ot  a  two- 
story  interlocking  tile  school  building. 
The  awards  were  made  on  the  alter- 
nates. Plans  Were  prepared  by  Archi- 
tects George  C.  Sellon  Co.,  Mitau 
Bldg.,    Sacramento. 

Cnriientry    niid     >laK<iiirj- 

Earle     ilibliard.     Patterson $31,363 

I.iithliiK    niKl     ■■InntrrliiK 
Thos.  Scollan,  2919  T  St..  Sacto.  ..  $6,297 

Painting 
Schneider,   ("happel    &   Jones.    615 

J     St.,    Sacramento $1,369 

K Ink 

Simpson    Gray    Lumber    Co $3,255 

Moohnnlcnl    Kqulpnient 
Latourrette-Flcal    Co,    Sacto $6,16U 


Plans    Being    Figured. 

DINING    HALL  Cost,    % 

LOS   ANGELES.      Sixteenth   Street   and 

W^estern   Avenue. 
Hollow    tile    dining    hall,    37x103    with 

wing,    36x43. 
Owner — Harvard    Military    Academy, 
Architect Reginald   Johnson,    100   B. 

Colorado    St.,    Pasadena. 

Bids    Rejected — Work    to    be    Done    by 

Day's  Labor. 

SCHOOL  Cost,  $ 

PITTSBURG.  Contra  Costa  Co.,   Cal. 
Concrete    oil    tank    tor   primary   school. 
Owner — Pittsburg   S'chool  District. 
Architect  —  Wm.   C.   Hays,   First   Natl. 

Bank    Bldg.,   S.   F. 
The    lowest    bid    was    submitted    by 
(>ahill-Vensano    Co.     at    approximately 
$1330. 


Plans   Being   Figured — Bids   Close   July 

22,  6  P.  M. 

ADDITION  Cost,     $ 

HANFORD.  Kings  Co.,  Calif. 
Construction    of   addition   to   school. 
Owner — Youd       School       District,       Ed, 

Vickers,    Clerk,    Box    305,    Route    C, 

Hanford,   Calif. 
Architect — Not   Given. 

Certified  check  for  10%  required 
with  each  bid.  Plans  may  be  had 
from  Clerk  or  may  be  seen  in  the  olllce 
of  the  County  Superintendent  ot 
Schools    at    Hanford. 


Bids  Opened. 

HEATING  Cost,  $ 

ELK   GROVE,   Sacramento  Co.,  Cal. 
Heating   system    (complete   oil   burning 

equipment  for  2-story  high  school) 
Owner — Elk   Grove   Union    High    School 

District  (S.  R.  Gage,  Clerk). 
Architect — W.    H.    Weeks,    75    Post   St., 

San    Francisco. 
Latourrette-Flcal  Co..  Sacramento 

(1)    $5731;    (2)    $11,463. 
Mechanical  Eng.  Equip.  Co.,  Sacto. 

(1)   $6035;   (2)   $12,058. 
Scott  Co..  San  Ftancisco. 

(1)    $6060;    (2)   $11,620. 


Plans   Being   Figured — Bids   Close   July 

21.    3   P.    M. 

SCHOOL.   ETC.  Cost,   $ 

BAKERSFIELD,    Kern    Co.,    Calif. 
Construction     of    frame     school     house 

and   teacherage. 
Owner — Munzer    School    District,    D.    J. 

Lloyd.  Clerk. 
Architect — J.    M.    Saftell,    Bakersfleld. 

Bids  will  be  received  at  the  same 
time  for  furnishing  and  installing  a 
stage  curtain.  Certified  check  for  10% 
payable  to  Clerk  required  with  each 
bid.  Plans  may  be  had  from  the  office 
of  the  architect. 


Bids   to   be   Called  Shortly. 
ADDITION  Cost,    $20,000 

TULARE.  Tulare  Co.,  Calif. 
Four-room    addition    to    high   school. 
Owner —  Tulare      Joint      Union       High 

School    District. 
Architect — J.    R.    Henderson.    Tulare. 


Plans   Being   Figured — Bids   Close   July 

22,  8  p.  m. 

ADDITION  Cost,   $ 

MODESTO,    Stanislaus   Co.,   Cal. 
Additions    to    grammar    school    bldg. 
Owner. — Jones    Grammar    School    Dist., 

O.   S.   Moore,  Clerk. 
Architect — Wright  &  Satterlee.  Bank  of 

Italy   Bldg..   Stockton. 
Certified    check     for    6%    payable    to 
Clerk    required    with    each    bid.      Plans 
may    be    had    from    architects    or    from 
Clerk    on    deposit   ot   $10,    returnable. 

Plans    Being    Figured— Bids   Close  July 
28,  8  P.  M. 

ADDITION  Cost.    $ 

OAKDALE,    Stanislaus    Co.,    Callt, 
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Construction    of    two-room    addition    to 

school. 
Owner — Oakdale   Union   Scliool   District 

Mabel    Sivley,    Clerk,    Oakdale. 
Architect — Not    Given. 

Bonds  to  finance  construction  were 
voted  at  a  recent  election.  Plans  may 
be  seen  at  the  otHce  o£  the  Superin- 
tendent in  the  Grammar  School  Eld&., 
Oakdale. 


STORES  AND  OFFICES 


Plans    Being    Figured. 

BUILDINt;  Cost,    ? 

LOS  ANGl'^LES.  NE  llth  &  Los  Angeles 
Streets. 

Five-story  basement  &  mezzanine  rein- 
forced   concrete    bldg.    51x140x60. 

Owner — House   ot   Props. 

Architect — Walker  &  Eisen,  326  Pacific 
Finance  Bldg.,  L.  A. 

Steel    Contract   Awarded. 

DEPT.    STORE.  Cost,    $200,000 

SANTA  ROSA,  Sonoma  Co.,  Cal.  Fourth 

St.    ar.d    Mendocino    Ave. 
Five-story  Class  A  reinforced  concrete 

department   store  and  office  bldg. 
Owner — Max  Rosenberg. 
Arcihtect — Sylvain     Schnaittacher,     233 

Post  St.,  San  F^-ancisco. 
The   steel    hn.";    been    awarded    to    the 
Central    Iron    Works.,    2050    Bryant    St. 
Figures    on    the    balance    of    the    work 
will   be   taken   shortly. 


Plans  to   be   Prepared. 

OFFICE    LLDG.  Cost,    $ 

OAKLANP.      SW    15th    &    Franklin. 

Two-story   &  basement   reinforced   con- 
crete or  brick  office  bide- 

Owner    —    Oakland    Title    Insurance    & 
Guarantee  Co..  1308  Broadway,  Okd. 

Architect — Not   selected. 

An    architect    will    be    selected    in    a 

few  days. 


Permit   Applied   tor. 

STORES 

SAN      FRANCISCO. 

Taylor. 
One-story  c>i   basemen 
Owner — H.  B.  Johnson. 
Architect — Earle   B.   Bertz,   68   Post   St. 
Contractor — Allen  &  Co.,   168  Sutter  St. 


Cost.  $30,000 
Sutter      85      W 


brick   stores. 


GLENDALB,  Los  Angeles  Co.,  Cal. — 
Roy  L.  Kent  Co.,  130  S.  Brand  Blvd., 
Glendale.  has  completed  plans  and  bids 
will  be  taken  next  week  from  a  selected 
list  of  contractors  for  the  2-story 
brick  Chamber  of  Commerce  Bldg.  on 
east  side  of  Brand  Blvd.  bet.  Broadway 
and  Harvard  St.,  cost,  $30,000.  The 
building  will  be  erected  and  operated 
by  Citizens  Bldg.  Co.,  Inc. 
Contract  .^warded. 

STORES  Cost,  $35,000 

FRES-XO.   Fresno  Co..  Cal.      J  St. 
One-story     reinforced     concrete     store 

bldg.    (7  stores). 
Owner — Kinema  Theatre  Co. 
Architect — Withheld. 
Contractor  —  H.    P.    Hoyt,    Monadnock 

Bldg.,  S.  F. 


THEATRES 


Terra  Cotta  Contract  Awarded. 
THEATRE  Cost,  $1,000,000 

SAN    FRANCISCO.    NE    Post    &    Powell. 
Class  A   theatre. 
Owner — Wm.  A.  Fitzhugh. 
Lessee — Ackerman  &   Harris. 
Architect — Reid  Bros..   105   Montgomery 
Contractor  —  MacDonald   &   Kahn,   130 
MoiitEomery. 
Th€    terra   cotta     awarded   to     Glad- 
ding-McBean    &   Co.,    Crocker   Bldg..    as 
reported   before   the  steel   contract    has 
been  awarded  to  The  Judson  Mfg.  Co. 


Company  with  J.  F.  Carlston,  president 
of  the  Central  Natl.  Bank  for  the 
property  125x150  ft.  on  the  east  side 
of  Broadway,  between  19th  and  20th 
Sts.,  was  made   July   7. 

The  Orpheum  Company  has  plans 
for  the  new  theater  under  way  and 
will  start  construction  on  a  building 
to  cost  between  $750,000  and  $1,000,000 
within  a  short  time.  G.  Albert  Lans- 
burgh,  601  Mission  St.,  is  the  architect. 


Commissioned  to  Prepare  Plans. 

ALTERATIONS  Cost.    $ 

OROVILLE.    Butte   Co.,   Cal. 
Alterations  &  additions  to  County 

Infirmary. 
Owner — County  of  Butte,  C.  F.  Belding, 

Clerk,  Oroville,  Cal. 
Architect  —  Chester   Cole,   Waterland- 

Breslauer  Bldg.,  Chico,  Cal. 


MADERA.  Madera  Co..  Cal. — George 
Zoerb.  Madera,  at  $2,638.92  awarded 
contract  by  the  Supervisors  tor  re- 
pairing the  county  court  house.  Other 
bidders  were:  D.  C.  Berg.  Madera. 
$2,955;  Brawn  &  Stafford.  Madera. 
.f3.419.30. 


WILMINGTON,  Los  Angeles  Co.,  Cal. 
— The  Union  Oil  Co.  is  contemplating 
the  erection  of  the  central  portion 
complete  and  enclosing  the  wings  but 
leaving  the  interior  unfinished  of  the 
proposed  administration  building  for 
Wilmington.  The  company  will  not 
require  at  present  all  the  space  pro- 
vided in  the  proposed  building  and  the 
plans  have  been  referred  to  John  Galen 
Howard,  architect,  San  Francisco,  for 
suggestions.  The  contractors  are  now 
preparing  revised   figures. 

Plans  Being  Figured — Bids  Close  July 
11,  1921. 

TELEPHONE  EXCHANGE     Cost,  $— — 

MODESTO.  Stanislaus  Co.,  Cal.  1012 
llth  St. 

Three-story  reinforced  concrete  tele- 
phone exchange. 

Owner — Pacifiic  Telephone  &  Telegraph 
Company. 

Architect — Mr.  Cobby,  333  Grant  Ave., 
San  Francisco. 


Contract  Awarded. 

STORES  Cost.  $40,000 

LOS  ANGELES,  Cal.  Olive  St.  bet.  6th 
&  7th  Sts. 

Three-story  &  basement  brick  &  con- 
crete store  &  loft  bldg.  40x150. 

Owner — S.  Krantzthor. 

Architect — Walker  &  Eisen,  326  Pacific 
Finance   Bldg.,   L.   A. 

Contractor — Lepper  &  Laisy,  501  O.  T. 
Johnson  Bldg..  L.  A. 


RED  BLUFF.  Tehama  Co.,  Cal.— City 
Trustees  planning  purchase  of  1000  ft. 
of  hose  for  use  ot  f^re  department. 
Eng.     23 


FRESNO,  Fresno  Co..  Cal. — Until 
July  20,  5  P.  M.,  bids  -will  be  received 
by  Chas.  Dillon,  Commissioner  of 
Finance,  for  furnishing  and  delivering 
sweeper  tor  use  of  the  Department  ot 
Public  Works.  Sweeper  to  be  delivered 
30  days  after  award  of  contract.  Cer- 
tified check  for  10%  required  with  each 
bid. 


OAKLAND,  Cal.  —  Announcement  of 
the   closing  of  a  deal   by   the  Orpheum 


MADERA.  Madera  Co.,  Cal. — The  fol- 
lowing bids  were  received  by  the  Su- 
pervisors for  furni.shing  and  delivering 
dump  beds  for  county  trucks:  Edw. 
R.  Bacon  Co..  f.  o.  b.  Madera,  $2,500  and 
$3,200;  S.  S.  Albridgt  Co..  $1.02U;  Arthur 
L.  Eaton,  f.  o.  b.  San  Francisco.  $809.33; 
Yo.semilc  Garage.  .$3. 071.2.1.  Ki.ls  wer.- 
taken   under  advisomenl. 


NAPA,  Napa  Co.,  Cal. — Supervisors 
reject  offer  of  A.  Streblow  to  purchase 
county  rock  crusher  for  $3000  and  have 
withdrawn  the  property  from  sale. 
Edw.   P.  Ball,  County   Engineer. 


LODI,  San  Joaquin  Co.,  Cal. — City 
Trustees  are  planning  the  purchase  ot 
a  new  fire  engine,  hose  and  equipment. 
EUREKA.  Humboldt  Co.,  Cal. — Ralph 
Herrick,  Chief  of  the  Fire  Department, 
seeks  $2,000  through  popular  subscrip- 
tion to  purchase  motor  pumping  ap- 
paratus, the  City  Council  to  furnisli 
the  balance   of   the  money   required. 


PORTLAND,  Ore.— The  Bureau  of 
Roads,  U.  S.  Forest  Department,  recom- 
mends to  officials  at  Washington 
awards  of  contract  for  three  projects 
as    follows: 

Oregon  Caves  project;  to  John  Hamp- 
shire, Grants  Pass.  Ore.,  using  cor- 
rugated iron  pipe,  $126,862. 

Blewett  Pass  Project.  Sections  2  and 
3;  Manary  Construction  Co..  Wenatchee, 
Wash.,  using  concrete  pipe.   $29,106. 

Carbon  River  project;  Chris.  Sausett, 
Bellingham,  Wash.,  using  corrugated 
iron  pipe,  $41,134. 


MODESTO,  Stanislaus  Co.,  Cal. — The 
Sunrise  Lumber  Co..  Modesto,  at  $6108 
awarded  contract  by  Supervisors  for 
furnishing  and  delivering  lumber  for 
repairing  Grayson.  Laird  Slough,  Dry 
Slough  and  Tuolumne  city  bridges. 
Following  is  a  complete  list  of  bids 
received: 

Grayson   Bridge 

Yancy    Lumber    Co.,    Newman.  .$2701.05 

Sunrise   Lumber   Co.,  Modesto..   3200.00 

Patterson   Lmbr.  Co.,   Patterson   2770.00 

Laird   Sloagli  Bridge 

Yancy  Lumber  Co $1879.55 

Sunrise    Lumber   Co 2225.00 

Patterson  Lumber  Co 1940.00 

Dry    Slough    Bridge 

Yancy  Lumber  Co $318.25 

Sunrise   Lumber   Co 383.00 

Patterson  Lumber  Co 345.00 

Tnulnmne   City  Bridge 

Yancy  Lumber  Co $1564.25 

Sunrise    Lumber   Co 1300.00 

Patterson   Lumber  Co 1704.00 

J.   H.   Hoskins,   County  Surveyor. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Eugene  Graham.  County  Clerk,  In- 
structed to  call  bids  for  furnishing  and 
installing  steel  filing  cabinets  in  the 
County   Recorder's   oftice. 


Foster  Engineering  Company.  Ltd.. 
Brocket,  Alberta,  Canada,  wish  to  com- 
municate with  company  owning  ot 
operating  a  dredge  equipped  for  placer 
dredging. 


MARTINEZ,  Contra  Costa  Co..  Cal. — 
Until  August  1,  11  A.  M..  bids  will  be  re- 
ceived by  J.  H.  Wells,  County  Clerk,  tor 
furnishing  and  delivering  crushed  rock 
and  screenings  for  county  highway  con- 
struction. Certified  check  for  10% 
payable  to  the  Clerk  required  with 
each  bid.  Specifications  may  be  had 
from  the  office  of  County  Engineer  R. 
R.  Arnold. 


TUBA  CITY,  Sutter  Co.,  Cal. — Until 
July  23,  10  A.  M.,  bids  will  be  received 
by  E.  L.  Davis,  Clerk  of  Barry  Union 
School  District,  Yuba  City,  for  con- 
structing plumbing  and  water  system 
and  installation  of  pressure  system  for 
Barry  School.  Bids  will  be  taken  for 
all  work  under  one  contract  or  seg- 
regated. Certified  check  for  5%  payable 
to  Clerk  required  with  each  bid.  Plans 
on  file  in  the  office  of  County  Superin- 
tendent ot  Schools  at   V'lha  City. 


COALINGA.  Fresno  Co.,  Cal. — The 
American  Machinery  Co.,  Oakland,  have 
been  awarded  a  contract  by  the  Trus- 
tees for  furnishing  and  delivering  9,200 
feet  of  4  inch  pipe  with  couplings  at 
l2Vi  I'pnts  per  ft.  plus  cost  of  dipping, 
rcontlned    on    piigo    21) 


Saturday,  July  9,  1921 
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BRIDGES,    DAMS   &    HARBOR 
WORK 


SANTA  ROSA,  Sonoma  Co.,  Cal. — W. 
I>.  Proctor,  1000  Spring  St.,  Santa  Rosa, 
at  $5286  awarded  contract  by  Super- 
visors for  constructing  reinforced  con- 
crete Ijridge  on  Healdsburg-Forestville 
Highway  at  Station  456,  in  4tli  Super- 
visorial District,  involving  36  cu.  yds. 
Class  A.  94  cu.  yds.  Class  B  and  65 
cu.  yds.  Class  C  concrete  and  15,650  Ib.s. 
reinforcing  steel;  estimated  cost,  $5800, 
Other  bidders  were  H.  B.  Arnold,  Jr.,  I2'J 
Davis  St.,  Santa  Rosa,  55350;  A.  J.  Fair- 
banks, Wilms,  $5500;  John  Cogo,  Box 
67,  Sonoma,  $5606;  Rocca  &  Calletti,  220 
B  St.,  San  Itafael,  $5799;  D.  B.  Albers, 
475  Ellis  St.,  Santa  Rosa,  $6630;  Call 
Const.  Co.,  Santa  Rosa,  $5541;  engineer's 
estimate.  $5800. 

Proctor,  at  $12,760  also  awarded  the 
contract  to  construct  reinforced  con- 
crete bridge  over  the  Laguna  on  the 
Sebastopol-Santa  Rosa  Highway,  in 
Supervisorial  District  No.  2,  involving 
52  concrete  piles,  235  cu.  yds.  concrete 
and  50,000  lbs.  reinforcing  steel.  Other 
bidders  were  H.  B.  Arnold,  Jr.,  $13,650; 
Jenkins  &  Elton,  3560  Y  St.,  Sacra- 
mento, $13,139;  Call  Const.  Co.,  $14,760; 
Rocca  &  Calletti,  $14,991;  D.  E.  Albers, 
$14,640.  Estimate  of  County  Engineer 
R.    Press   Smith,    $15,000. 

SANTA  ROSA,  Sonoma  Co,  Cal. — Until 
July  26,  12  m.,  bids  will  be  received  by 
W.  W,  Felt,  Jr.,  County  Clerk,  tor  con- 
structing reinforced  concrete  culvert 
at  Houx  Station  on  the  Liberty  Road  in 
Supervisor  District  No.  2,  involving  12 
cu.  yds.  Class  A  and  20  cu.  yds.  Class 
B  concrete  and  3900  lbs,  reinforcing 
steel;  estimated  cost,  $1250.  R.  Press 
Smith,   County  Engineer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
W'm.  Martin  at  $7989  awarded  contract 
by  Supervisors  for  constructing  rein- 
forced concrete  bridge  on  Tully  Road 
over  Coyote  Creek,  Supervisor  District 
No.  2.  County  Engineer  Irving  L. 
Tyder's  estimate,  $8200.  Only  other 
bidder,  J.  H.  Miller,  101  S.  16th  St., 
San   Jose,    $9428. 

Martin  also  awarded  contract  at 
$11,900  to  construct  reinforced  concrete 
bridge  on  Milpitas  and  Alviso  Road  in 
Supervisor  District  No,  3;  engineer's 
estimate,  $11,550.  Only  other  bidder 
was  J.   H.   Miller,   $13,959. 


STOCKTON,  San  Joa(|Uin  Co.,  Cal. — 
County  Engineer  F,  E,  Quail  seeking 
appropriations  for  maintaining  his  de- 
partment for  the  liscal  year  1921-22. 
allows  for  the  following  bridge  and 
culvert  construction:  Calaveras  bridge 
on  the  Lower  Sacramento  Road,  $30,000; 
Linden  Road  bridge  over  the  diverting 
canal.  $27,000;  Waterloo  Road  bridge 
ov«r  diverting  canal,  $26,000;  replacing 
old  wooden  floors  with  concrete, 
$40,000;  concrete  culverts  at  various 
locations,  $10,000;  Dry  Creek  bridge 
north  ot  Elliott.  $10,000. 


SANTA  ROSA,  Sonoma  Co.,  Cal,  — 
Until  July  26,  12  m..  bids  will  be 
received  by  W.  W.  Felt,  Jr,,  County 
<'lerk,  for  constructing  reinforced  con- 
crete bridge  193  on  Sebaatopol-Cotati 
Highway  In  2nd  Supervisorial  Dist., 
Involving  14  cu.  yds.  Class  A  and  31  cu. 
yds.  Class  B  concrete  and  3800  lbs. 
reinforcing  ateel;  estimated  c.nM.  SliiTr. 


Separate  bids  will  be  received  on  same 
date  for  constructing  reinforced  con- 
crete bridge  on  Sehastopol-Cotati 
Highway  at  Station  121  plus  25  in  Sup. 
Dist.  No.  2.  involving  27  cu.  yds.  Class 
A.  38  cu.  yds.  Class  B  and  25  cu.  yds. 
Class  C  concrete  and  10,300  lbs.  rein- 
forcing steel;  estimated  cost,  $3000,  R. 
Press  Smith,  County  Engineer. 

SAN  JOSE.  Santa  Clara  Co..  Cal.  — 
Until  July  25,  10  a.  m..  bids  will  be 
received  by  Henry  A.  i'flster,  County 
Clerk,  for  constructing  reinforced  con- 
crete bridge  on  Leavesley  Road  in 
Supervisor  Dist.  No.  1.  Certified  check 
for  10%  payable  to  Clerk  required. 
Irving  L.  Ryder.  County  Engineer. 


SACRAMENTO,    Cal. M.    L.    Isham 

&  Co.,  Sacramento,  at  $2,600  submits 
the  only  bid  to  the  Supervisors  for  re- 
building the  bridge  over  Consumnes 
river,    near    Wilton. 

Following  bids  were  received  for 
constructing  timber  trestle  approxi- 
mately 240  ft.  in  length,  18  ft.  wide, 
reinforced  concrete  floor,  timber  to  be 
creosoted;  on  the  Elverta-Roseville 
Road: 

Jenkins  &  Elton,  Sacramento .  .$6,539 
M.  I.  Isham  &  Co..  Sacramento..  7,990 
■West  Coast  Constr.   Co.,   S.   P 7,946 

Bids  taken  under  advisement.  Drury 
Butler,   County   Engineer. 


STOCKTON,  San  Joaquin  Co..  Cal.— 
Jenkins  &  Elton.  36th  and  Y  streets. 
Sacramento,  at  $26.S67,  awarded  con- 
tract by  the  Supervisors  for  con- 
.^^tructing  concrete  girder  bridge  over 
Calaveras  river  on  the  Lower  Sacra- 
mento road.     Other  bidders  were: 

Clinton     Constr.     Co $28,947 

MoLeran     &     Co 28,300 

Pacific     Constr.     Co 28,155 

Rocca     &     Caletti 27,973 

West    Coast    Constr.    Co 31,239 

E.    H.    Martin    &    Co 26,972 

F.   E.   Quail,   County   Engineer. 


SAN  ANDREAS,  Calaveras  Co.,  Cal. — 
Until  August  1,  1  p.  m.,  bids  will  be 
received  by  A.  W.  Poe,  County  Clerk, 
for  furnishing  and  delivering  f.  o.  b. 
Valley  Spring.  Cal.,  steel  for  recon- 
structing bridge  across  San  Antone 
Creek  bet.  town  of  Murphys  and  town 
of  Sheep  Ranch.  Material  required: 
4  15-in.  I-beams,  weigth  42  lbs.  per  ft., 
43  ft.  long;  2  15-in.  channels,  weight  33 
lbs.  per  ft..  43  ft.  long.  Certified  check 
lor  10%  payable  to  county  required. 
Specifications   may    be    had    from    Clerk. 


Engineers    and    Contractors 
PLEASE  NOTE 

We     Carry     In     .Slock     Here     and 
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STOCKTON,  San  Joaquin  Co.,  Cal.— 
City  Engineer  W.  B.  Hogan  has  been 
instructed  to  prepare  plans  and  seek 
permit  from  the  War  Department  to 
construct  a  bridge  across  Mormon 
slough  on  Washington  street,  connect- 
ing Stockton  with  the  Borden  highway. 
Bonds  ot  $100,000  have  been  voted  to 
finance  construction. 


LOS  ANGELES.  Cal.— Until  11  A.  M.. 
July  25,  bids' will  be  received  by  the 
Supervisors  of  Los  Angeles  Co.  for  con- 
structing a  reinforced  concrete  bridge 
on  El  Monte-Pomona  road  over  the  Rio 
Hondo.  The  bridge  will  be  550  ft. 
long,  girder  type,  with  9  spans  ot  54 
ft.  each  and  2  spans  ot  32  ft.  each  at 
the  ends.  The  roadway  will  be  24  tt. 
wide  and  there  will  be  cantilevered 
sidewalks  on  each  side  5  ft.  wide  and 
ornamental  concrete  railing.  The 
bridge  will  have  a  clearance  of  10  or 
12  ft.  above  stream  bed.  An  appropri- 
ation of  $130,000  has  been  made  tor  the 
project. 


EUREKA.  Humboldt  Co.  —  Padgett 
&  Kelly.  Eureka,  at  $44,650  and  $33 
cu.  yd.  for  extra  concrete  work,  was 
awarded  contract  by  Supervisors  for 
constructing  riveted  steel  bridge  with 
trestle  approach  across  Yager  Creek  at 
Carlotta  in  Road  District  No.  2.  Other 
bids  were  F.  L.  Smith.  $45,450;  Mercer 
Eraser  Co..  $47,276.  Padgett  &  Kelly 
also  awarded  contract  for  constructing 
a  concrete  girder  bridge  across  Salmon 
Creek  on  Banner  Schoolhouse  Road. 
Road  Dist  3.  Bid  is  $4453.  Padgett  & 
Kelly  at  $1690  awarded  contract  tor 
constructing  a  concrete  culvert  on  the 
Banner  Schoolhouse  Road  1  mile  south 
of  Beatrice  in  Road  District  No.  3.  A. 
J.  Logan.  County  Engineer. 


LOS  ANGELES,  Cal. — Until  11  a.  m.. 
July  25,  bids  will  be  received  by  Super- 
visors of  Los  Angeles  County  Flood 
Control  District  for  construction  of  a 
concrete  dam  in  Live  Oak  Canyon  3 
miles  northeast  of  La  Verne,  involving 
1500  cu.  yds.  loose  rock  excavation;  500 
cu.  yds.  solid  rock  excavation;  6000  cu. 
yds.  concrete;  420  tt.  2-in.  pipe  railing 
erected;  1000  ft.  2V4-in.  grout  holes 
drilled;  500  sacks  cement  grouting  and 
a  wooden  foot  bridge.  Certified  check 
for  lOfJ. 


S.VN       BERNARDINO,       Cal. City 

iOngineer  C.  E.  Johnson  is  completing 
plans  for  a  reinforced  concrete  bridge 
to  be  built  over  Lytic  creek  on  Mt. 
Vernon  Ave.  It  will  consist  oT  two 
7I-ft.  spans  41  ft.  wide.  The  Pacific 
Electric  Railway  Co.  will  pay  the  cost 
of  a  lO-ft.  strip  in  the  middle  of  the 
bridge  occupied  by  its  tracks.  Bonds 
to  the  amount  of  $90,000  were  voted 
to  erect  this  bridge  and  bridges  over 
Meadowbrook  in  E.  Third  St.  and  in 
-Vrrowhead  Ave.  Plans  for  the  latter 
two    bridges   will    be   completed   later. 

YUBA  CITY.  Sutler  Co..  Cal. — Be- 
cause they  wish  to  spare  the  county  the 
ex|)ense  of  a  referendum  election,  the 
Supervisors  of  Sutter  County  voted  lo 
suspend  all  plans  for  the  construrtlon 
of  a  bridge  over  the  Sacramento  river 
at  Grimes.  The  structure  was  to  have 
been  built  Jointly  by  Sutter  and  rolussa 
Counties. 

STOCKTON.  San  Joaquin  Co.,  Cal. — 
Coijnty  Engineer  F.  E.  Qunll  completes 
plans  for  concrete  bridges  over  the  di- 
verting     canal    on     the      Linden      and 
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Waterloo   roads. 
000. 
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Estimated   cost,   $50,- 


Saturday,  July  a,  l92l 


VISALIA,  Tulare  Co.,  Cal.  —  The 
following-  bids  were  received  by  Super- 
visors for  bridge  construction:  Rein- 
forced concrete  bridge  across  Tule 
River  on  Porterville-Poplar  Highway, 
involving  813.10  cu.  yds.  Class  A  and 
310.53  cu.  yds.  Class  B  concrete,  in- 
cluding all  excavation;  156  piles  to 
be  driven  below  footing;  Merceauo, 
$38,658.72;  West  Coast  Const.  Co., 
J32.747;  E.  D.  Boyd,  530.430.75;  Parlier 
&  Lowry.  $16,268.61;  C.  N.  Const.  Co., 
$21,058.37;  Nate  Lovelace,  $18,606.41; 
C.  R.  Gurdy,  $22,674.54;  F.  H.  Nielson, 
$25,570.94;  Anton  Johnson,  $28,001.84. 
Awarded    to    Parlier   &   Lowry,   Tulare. 

For  constructing  reinforced  concrete 
bridge  over  Cottonwood  Creek  on 
Yettem  Elderwood  Highway,  involving 
200.24  cu.  yds.  Class  A  and  96.14  cu. 
yds.  Class  B  concrete  and  46  piles  to 
be  driven  below  footings;  Merceauo, 
$9474.55;  West  Coast  Const.  Co..  $9000; 
E.  D.  Boyd,  $10,271.40;  Parlier  &  Lowry, 
$5378.44;  C.  N.  Const.  Co.,  $5846.40;  E. 
B.  Day,  $5842.91;  Nate  Lovelace, 
$5450.98;  C.  R.  Gurdy,  $6353.42;  F.  H. 
Nielson,  $6869.40;  Anton  Johnson, 
$7976.49.  Awarded  to  Parlier  &  Lowry, 
Tulare. 

For  constructing  reinforced  concrete 
bridge  over  St.  John  River  on  the 
Visalia-Woodlake  Highway,  involving 
153.42  cu.  yds.  Class  A  and  209.17  cu. 
yds.  Class  B  concrete,  including  all 
excavation;  156  piles  to  be  driven 
below  footing;  West  Coast  Const.  Co.. 
$16,414;  Merceauo,  $16,533;  Parlier  & 
Lowry,  $6935.98;  C.  N.  Const.  Co., 
$7465.95;  Nate  Lovelace,  $6441.27;  F. 
H.  Nielson,  $8364.76;  Anton  Johnson, 
$12,487.68.  Awarded  to  Nate  Lovelace, 
Visalia.  Lovelace  offered  to  build  all 
three  bridges  and  deduct  $1800.  the 
total  for  the  three  jobs,  $40,911.09. 
Laurence  Moye,   County  Engineer. 

SAN  LUIS  OBISPO,  Cal. — Appleton  & 
Davis,  Atascadero,  at  $9,927  awarded 
the  contract  by  the  Supervisors  for 
constructing  Magnolia  avenue  bridge 
north  of  San  Luis  Obispo.  Nine  bids 
were  received  ranging  as  high  as  $12,- 
281.  Pacilic  Construction  Co.,  16  Cali- 
fornia St..  San  Francisco  at  $3,793  were 
awarded  the  contract  for  constructing 
a  bridge  over  Los  Osos  creek.  Four 
bids  were  received,  ranging  as  high  as 
$7,333.  Warren  Burch,  County  Engi- 
neer. 


YUBA  CITY,  Sutter  Co.,  Cal. — Ross 
Construction  Co..  Forum  Bklg.,  Sacra- 
mento, at  $49,075.  awarded  contract  by 
the  Supervisors  for  completion  of  Long 
Bridge  on  Tahoe-Ukiah  road  across 
Butte  slough.  Other  bidders  were: 
Bordwell    &    Zimmerman  ....  $61,000 

Cahill    &    Vensano 68,680 

West  Coast  Constr.  Co 82,111 

Jenkins    &    Elton 00,750 

Ross  Constr.  Co 49,075 

E.  H.  Martin  Co 60,672 

F.  A.     Holdener 69,014 

Clinton  Constr.  Co 59,305 


follows:  Bridges  Nos.  732,  733,  734  on 
Ontario  Slides  Section  of  Old  Oregon 
Trail  in  Malheur  County,  awarded  to 
Hauser  Const.  Co.,  Henry  Bldg..  Fort- 
land,  $12,942;  also  for  bridge  731  on 
Ontario  Slides  Section  in  same  county 
at  $33,375.  Monson,  Frierweiler  of 
Portland,  at  $3985,  awarded  contract 
for  constructing  bridge  No.  555  on 
Beaver-Hebo  Section  of  Roosevelt 
Highway  in   Tillamook  County. 


IRRIGATION  PROJECTS 


TRACY,  San  Joaquin  Co.,  Cal. — The 
directors  of  Naglee  Burk  Irrigation 
District  set  August  2  as  date  to  vote 
bonds  of  $200,000  for  constructing  pro- 
posed irrigation  works. 


RED  BLUFF,  Tehama  Co.,  Cal. — Until 
July  29,  10  A.  M.,  bids  will  be  received 
by  H.  C.  Kulin,  County  Clerk,  for  con- 
structing two  reinforced  concrete 
bridges  between  the  towns  of  Los  Mo- 
linos  and  Tehama.  Certified  check  for 
10%  payable  to  Clerk  required  with 
each  bid.  Plans  may  be  had  from 
County    Surveyor    W.    F.    Lunnlng. 

YUBA  CITY,  Sutter  Co.,  Cal. — Super- 
visors of  Sutter  and  Yuba  Counties  are 
planning  reconstruction  of  the  Yuba- 
Sutter  bridge  over  the  Feather  river; 
work  to  be  financed  by  both  counties. 
County  Engineers  Leslie  B.  Crook  of 
Yuba  and  Edward  von  Geldern  of  Sut- 
ter   will    submit    an    estimate    of   cost. 

SALEM.  Ore. — State  Highway  Com- 
mlsilon   awards   bridge     contracts     as 


YREKA,   Siskiyou   Co.,  Cal. Shasta 

Valley  Chamber  of  Commerce  assist- 
ing in  formation  of  Klamath-Shasta 
Valley  Irrigation  District,  election  to 
be  held  July  12.  U.  S.  Reclamation 
Service  estimates  construction  work 
in  the  district  to  cost  $50,000,  segre- 
gated  as   follows: 

Supply  canal,  $5000;  main  canal, 
$5,000;  laterals,  $5,000;  topography  and 
land  classification  (300,000  acres  at 
5c),  $15,000;  office  work,  $9,000;  over- 
head   and    incidentals,    $11,000. 


FORT  JONES,  Siskiyou  Co.,  Cal. — 
Until  July  16,  2  P.  M.,  bids  will  be  re- 
ceived by  W.  T.  Davidson,  Secretary  of 
Scott  Valley  Irrigation  District,  Mt. 
Shasta  Bank  Bldg..  Fort  Jones,  for 
constructing  a  syphon  36-in.  interior 
diameter  and  3650  ft.  long,  material  to 
be  of  either  steel,  wood  or  concrete, 
from  plans  of  E.  A.  Zoellin.  and  on  file 
in  the  office  of  the  Secretary. 


LIGHTING  SYSTEMS 


TAFT,  Kern  Co.,  Cal. Construc- 
tion of  an  ornamental  lighting  system 
is  contemplated.  E.  M.  Lynch,  Central 
Bldg.,   Los   Angeles,   engineer. 


FULLERTON.  Orange  Co.,  Cal.  — 
Southern  California  Elec.  Co..  625  S. 
Main  St.,  Los  Angeles,  submitted  lowest 
bid  at  $13,622  for  constructing  orna- 
mental lighting  system  on  Spadra  Road 
and  Commonwealth  and  Wilshire  Aves. 
Other  bids  were  H.  H.  Walker,  $14,550; 
C.  S.  McEwen,  $14,900;  F.  E.  Newbery 
Elec.  Co.,  $15,254;  C.  W.  Sparks,  $16,675; 
all  bidders  from  Los  Angeles.  Bids 
taken  under  advisement  until  July  5. 


MACHINERY 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Stuart  S.  Smith  &  Co.,  625  Market  St, 
San  Francisco,  at  $625  awarded  con- 
tract by  Supervisors  for  furnishing  and 
delivering  a  Midget  Schmeiser  Leveler 
with  8-ft.  scraper  bucket.  Irving  iv. 
Ryder.  County  Engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
County  Engineer  F.  E.  Quail  seeks 
appropriations  from  Supervisors  in 
1921-22  budget  to  purchase  2  road 
rollers,  one  hoist,  one  heavy  duty 
trailer  and  graders,  road  drags  and 
other  equipment,  costing  approximately 
$21,400. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.  — 
Supervisors  authorize  County  Engineer 
Irving  L.  Ryder  to  purchase  one  heavy 
Western  railroad  plow  with  extra  share 
to  cost  $105.25;  one  Western  Router 
plow  steel  with  extra  point  to  cost 
$143.25,  also  one  3  h.p.  Fairbanks- 
Morse  horizontal  gasoline  engine  to 
cost  |132. 


SACRAMENTO,  Cal. — The  following 
bids  were  received  July  5  by  the  Su- 
pervisors and  taken  under  advisement 
for  constructing  a  new  ferry  to  be 
operated  on  the  Sacramento  River  at 
Isleton; 

Cass    Amacker,     Sacramento $3,140 

Reliance      Boat      &      Ways      Co., 

Sausalito     3,960 

Nunes     Bros.,     Sacramento 3,7B0 

Drury   Butler,    County    Engineer. 


PASADENA,  Los  Angeles  Co.,  Cal. — 
Until  11:30  a.  m..  July  13,  bids  will  be 
received  by  City  Clerk  Bessie  Cham- 
berlain for  2-ton  Are  truck  chassis;  also 
alternate  bid  for  li^-ton  truck  chassip. 


SEWERS,    STREET     WORK, 
ROADS    &    WATER   SYSTEMS 


NAPA,  Napa  Co.,  Cal. — R.  J.  Blanco, 
Napa,  at  $68,670  awarded  contract  by 
Supervisors  for  grading  and  paving 
with  concrete  approximately  3  miles  of 
road  from  Bragg  Hill  to  the  foot  of 
Napa  Mountain.  Other  bidders,  Ray 
Errington,  Napa.  $68,850;  Galbraith  & 
Janes.  Richmond.  $71,235;  Fay  Improve- 
ment Co.,  Phelan  Bldg..  San  Francisco, 
$81,363.     Edw.  P.  Ball,  County  Engineer 


SAN  JOSE.  Santa  Clara  Co.,  Cal.  — 
Until  July  25,  10  a.  m.,  bids  will  be 
received  by  Henry  A.  Pfister,  County 
Clerk,  for  constructing  main  road  in 
the  town  of  Mayfield.  Supervisor  Dist. 
No.  5.  Santa  Clara,  Alviso  and  Milpitas 
Road.  Supervisor  Dist.  Nos.  3  and  4. 
Grant  Road,  Supervisor  Dist.  No.  5. 
Branham  Road.  Supervisor  Dist.  Nos.  4 
and  5.  Downer  Ave.,  Supervisor  Dist. 
.\'o.  4.  Road.  Supervisor  Dist.  No.  1. 
Irving  L.  Ryder,  County  Engineer. 


OLYMPIA,  Wash. — Following  are  low 
bids  received  by  State  Highway  Com- 
mission: 

Inland  Empire  Highway.  Whitman 
County,  surfacing  about  9000  yds.  with 
rock,  near  Thornton;  C.  M.  Paine, 
Spokane.  $12,920. 

Olympic  Highway,  Grays  Harbor 
County,  reinforced  concrete  bridge; 
James  Movie.  Montesano.  Wash..  $12,000 

Ocean  Beach  Highway,  Lewis  County, 
bet.  Chehalis  and  Adna,  grading  and 
draining  4.5  miles;  Davis,  Bigelow  & 
Stratton,  Olympia,   $19,038. 

Pacific  Highway,  Clark  Cotinty,  bet. 
La  Center  and  Woodland,  paving  with 
concrete  4.8  miles;  United  Contracting 
Co.    Portland,  Ore..  $230,698. 

Pacific  Highway  bet.  Kelso  and 
Kalama.  Cowlitz  County,  clearing:. 
grading  and  draining  7.8  miles;  Ray  & 
Seydel,  Portland,  $64,761.40. 

Naches  Pass  Highway  in  Pierce 
County,  bet.  Dallas  and  White  River, 
surfacing  with  pressed  gravel  about 
10  miles;  Sloan  Const.  Co..  Spokane, 
$39,000. 

Inland  Empire  Highway,  Yakima 
County,  clearing,  grading  and  draining 
bet.  Buena  &  Dalton  6.6  miles;  Sloan 
Cons-t.  Co.,  Spokane,   $33,258.91. 


MARTINEZ.  Contra  Costa  Co.,  Cal. — 
Kopperlud  &  Heafey,  2030  High  St.. 
Oakland,  awarded  contract  by  Super- 
visors   for    paving    2    miles    of    Willow 


^'upervisor    Dist.    No.    4 

Other   bidders,   A.   J.   Grier. 

Cowdin.       Broderick       Co.. 

R.       R.       Arnold.       County 


Pass    Road 
at    $21,575. 
$24,499.10; 
$24,693.60. 
Engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
F.  E.  Quail,  County  Engineer,  seeks 
$765,550  for  construction  and  mainten- 
ance work  for  the  fiscal  year  1921-22. 
New  road  construction  includes  the 
following:  North  Ripon  Road,  3.26 
miles;  French  Camp  Road  from  Atlanta 
to  Escalon,  6.8  miles;  Linden-Colony 
Road,  3.05  miles;  Waterloo  Road,  2.5 
miles:    Lockeford-Blllott      Road,      8.76 


Saturday,  July  9,  1921 


BUILDING     AND     ENGINEERING    NEWS 


19 


miles:  Clements-Ione  Road.  8  miles: 
Ualt-Elltott  Road,  6.05  miles;  Horn 
Road,  4.25  miles. 


SEATTLK.  Wash.  —  Fiorito  Bros.. 
New  York  Block.  Seattle,  at  J223.463.oii 
only  bidder  for  paving  15th  Ave.  X\V. 
and  other  streets  in  Improvement  Dist. 
No.  3317.  Referred  to  Board  of  Public 
Works. 


SACRAMENTO.  Cal.— Thomas  Byrne. 
Sacramento,  submitted  the  only  bid  to 
the  Supervisors  on  July  5  for  con- 
structing portion  of  Road  No.  14 
through  the  Town  of  Hood  in  Re- 
clamation   District    No.    813. 

Bids  is:  Grading.  $1  cu.  yd.:  Class 
B  concrete.  $15.50  cu.  yd.:  Class  A 
concrete  and  headwalls,  $40  cu.  yd;  12- 
in.  pipe.  $1  per  ft.  Bid  taken  under 
advisement,  Drury  Butler,  County 
Engineer. 

Los  ANGELES.  Cal.— C.  W.  Shater. 
1814  Temple  St.,  Los  Angeles,  sub- 
mitted the  only  bid  for  improving  Lake 
Shore  Ave.  between  Morcom  Avenue 
and  Effle  St.  at  40c  sq.  ft.  for  concrete 
paving,  including  grading:  21c  sq.  ft. 
rough  grading;  7c  sq.  ft.  finishing 
grade,  oiling  and  rolling:  80c  ft.  curb; 
40c  sq.  ft.  concrete  gutter.  No  bids 
were  received  for  grading  and  oiling. 


CALIFORNIA  — Nevada  Contracting 
Co.,  Fallon.  Nevada,  awarded  the  con- 
tract by  the  State  Highway  Commis- 
sion for  grading  road  in  Inyo  County 
between  the  southeast  corner  Sec.  33, 
T.  8  S.,  R.  33  E.,  M.  D.  B.  &  M.  and 
Bishop  (VI-Iny-23-D),  about  11.7 
miles  in   length. 

A.  J.  Grier.  480  Chetwood  St.,  Oak- 
land, awarded  contract  for  paving 
with  bituminiztd  macadam,  road  in 
Inyo  County.  between  Bishop  and 
Round  Valley  Road  (VI-Iny-23-E). 
about   8.3   miles   in  length. 

PHOENIX,  Ariz.— Until  10  A.  M., 
July  13.  bids  will  be  received  by  City 
Clerk  for  improving  Culver  St.  be- 
tween Central  Ave.  and  12th  .St.  L.  B. 
Hitchcock.   City    Engineer. 


TURLOCK.  Stanislaus  Co.,  Cal. — No 
bids  received  July  5  by  the  City  Trus- 
tees for  Improving  North  and  South 
First  streets,  between  A  and  West 
Olive,  by  grading,  paving  with  a  6-ln. 
concrete  base.  Improvement  Act  1911 
Horace  Hall,  City  Engineer. 


SACRAMENTO.  Cal. — No  bids  re- 
ceived by  the  Supervisors  on  July  5  for 
grading,  graveling  and  constructing 
culverts  on  road  east  line  of  Section 
84  Rancho  Del  Paso  beginning  at  the 
H  St.  Road  and  running  north  4  miles 
to  the  Auburn  Blvd. 

The  Supervisors  at  the  same  session 
failed  to  received  a  bid  for  grading 
and  graveling  Greer  road  from  Free- 
port  road  at  end  of  the  Pocket  road 
east  to  Lower  Stockton  road,  approxi- 
mately 2^4  miles,  including  the  con- 
struction of  culverts.  Drury  Butler. 
County  Engineer. 


LOS  ANGELES,  Cal.— The  following 
bids  were  received  by  the  Board  of 
Public  Works  for  improving  Avenue  53 
between   York  Blvd.  and  Irvlngton  PI.: 

M.  .S.  Cummings — 61c  sq.  ft.  for  con- 
crete paving,  including  grading;  4c  sq 
ft.  rough  grading;  7c  sq.  ft.  finishing 
grading,  oiling  and  rolling;  69c  ft. 
curb;  25c  sq.  ft.  sidewalk;  33c  sq.  ft. 
concrete  gutter;  $7148.45  storm  drain 
complete;  $1280  reinforced  concrete 
culvert, 

Chas.'  T.  Salata — 52c  sq.  ft.  concrete 
paving;  4c  sq.  ft.  grading;  "c  sq.  ft. 
oiling  ^nd  rolling;  70c  ft.  curb;  24c  sq. 
ft.  sidewalk;  32c  sq.  ft.  gutter;  $638') 
storm  drain:  $1200  culvert. 

SAN  FRANC1S'"0.  —  Board  of  Public 
Works  approves  specifications  for  plac- 


ing appro.\imately  1200  lin.  ft.  ot  con- 
crete paving.  Section  C  of  the  Ocean 
Beach  Esplanade.  Bids  will  be  called 
when  the  supervisors  authorize  the 
work.  M.  .VI.  OShaughnessy.  City 
Engineer. 


EUREKA.  Humboldt  Co..  Cal— Bids 
for  constructing  5"4  miles  of  wagon 
road  down  Redwood  Creek  from  Brice- 
land  to  State  Highway  in  Road  District 
No.  2  taken  under  advisement  by  the 
Supervisors.  Low  bid  submitted  by 
Frank  Oreen  at  $27,865:  highest  by 
Mercer-Fraser  Co..  Eureka,  at  $31,970. 
.V.  J.  Logan.  County  Engineer. 

S.\NTA  BARBARA.  Cal.— A  resolu- 
tion ot  intention  was  adopted  by  the 
Council  to  improve  Victoria  St.  be- 
tween Chapala  and  San  Pascula  Sts.,  by 
Brading  and  paving  with  5-in.  concrete 
base  and  li^-in.  aspbaltic  concrete 
wearing  surface  between  Castillo  and 
l:ancheria  Sts.,  and  3-in.  aspbaltic  con- 
crete base  and  l»A-in.  aspbaltic  con- 
crete surf.nce  between  Chapala  and  De 
La  Vina  Sts..  and  grading  between 
Chapala  and  San  Pascula  Sts.  was 
adopted  by  council  June  2S;  curb  and 
gutter.  18-in.  reinforced  concrete  storm 
drain.  6-in.  vitrified  pipe  sewer;  1911 
act. 

FP.ES.NO.  Fresno  Co..  Cal. — City 
Council.  R.  Y.  St.  George.  Clerk,  passes 
I'.csolution  of  Intention  for  following 
improvementi: 

No.  1264:  Ventura  Ave.,  from  P  to  G 
Sts..  grading,  constructing  concrete 
curbs  and  gutters,  corrugated  metal 
culverts  and  paving  with  asphalt. 

No.  1265:  L  St.,  from  Kern  to  San 
Diego  St.,  by  grading,  constructing 
concrete  curbs  and  gutters,  corrugated 
metal  culverts  and  paving  with  asphalt. 

No.  1263:  .\Uey  in  Block  80,  from 
Inyo  to  Mono  by  grading  and  paving 
with  concrete.  ■ 

No.  1266:  West  side  of  Ferger  Ave., 
from  Pine  to  McKinley  Aves.,  by  con- 
struction of  artificial  stone  sidewalks. 
All  under  Improvement  -Act  1911.  Wm. 
.^tranahan.  Commissioner  of  Public 
Works. 


GUARANTEED   TESTED 

Used  Pipe  and  Screw 
Casing  —  Valves  —  Fittings 


PACIFIC  PIPE  COMPANY 

231   Howard   St.,   San  Francisco 


.SAN  BERNARDINO,  Cal.  —  Until  11 
a.  m..  July  11.  bids  will  be  received  by 
.Supervisors  of  San  Bernardino  County 
for  improving  Philadelphia  St.  from 
East  End  Ave.  to  a  point  6600  ft.  east 
in  Road  Imp.  District  No.  14  by  pav- 
ing with  macadam  6  In.  thick  and  16 
ft.  wide,  composed  of  5%  In.  crushed 
stone  and  %  in.  oil  and  rock  screenings 
surface.  Work  will  be  done  under  Road 
Dist  Imp.  Act  of  1907.  Harry  L. 
.Mlison.   County   Clerk. 


LOS  ANGELE.S,  Cal. — Adam  Dalmatin 
and  Mike  Guho,  818  E.  40th  St.,  were 
awarded  the  contract  at  $70,215.03  for 
constructing  a  cement  pipe  sewer  In 
Indiana  St.  Sewer  District.  Other  bids 
received  by  Board  of  Public  Work."? 
were  Leo  Miletich,  $84,003.96:  R.  A. 
Wattson,  $91,982.37;  enginer's  estimate, 
$73,982.37.  Martin  Pelrovich  submitted 
an    incomplete   bid. 

EUREKA,  Humboldt  Co.,  Cal. — W.  (;. 
Elsemore.  Eureka,  submits  only  bid  to 
Supervisors  for  constructing  cement 
sidewalks  and  curbs  fronting  old  court- 
house property  in  2nd  St.,  16c  sq.  ft.  for 
v.alks  and  42c  lin.  ft.  for  curbs.  A.  J. 
Logan.  County   Engineer. 


SAN  BERN.\RDlNO.  Cal.  —  H.  H. 
Lienau  of  Redlands  has  secured  a  con- 
Iract  from  Pacific  Elec.  Ry.  to  do  the 
grading  for  Its  new  track  on  D  St.  The 
new  track  from  Base  Line  to  Highland 
Ave.  and  on  Highland  Ave.  to  B  SL  will 
be  ballasted  with  rock  and  paved  with 
Warrenite,   $60,000. 


CALIFOR.NIA.  —  Following  are  the 
approximate  quantities  of  materials 
required  for  projects  tor  which  State 
Highway  Commission  will  open  bids 
July  IS,  2  p.  m.; 

Siskiyou  County,  bet.  Upton  and  the 
southerly  boundary  (II-Sis-3-A).  about 
10.4  miles  in  length,  to  be  paved  either 
with  Portland  cement  concrete  or 
bituminized  macadam.  Item  (1).  13.442 
cu.  yds.  Class  A  Portland  cement  con- 
crete pavement;  (2)  33,750  tons  broken 
stone  (pavement);  (3)  487  tons  asphalt 
Grade  E  spread.  Alternative  Items  2 
and  3  together  are  to  be  considered  as 
alternative  for  Item  1.  Commission 
will  furnish  reinforcing  steel  and 
cement  for  concrete  foundation  and 
asphalt  Grade  E  for  macadam. 

Sonoma  County,  bet.  Cloverdale  and 
Healdsburg  (IV-Son-1-A).  about  16.0 
miles  in  length,  to  be  paved  either  with 
Portland  cement  concrete  or  asphalt 
concrete.  Item  (1),  60.000  cu.  yds.  ot 
excavation  without  classification;  (2) 
1670  cu.  yds.  Class  A  Portland  cement 
concrete  (culverts  and  monuments);  (3) 
350  lin.  ft.  12-in.,  (4)  662  lin.  ft.  15-in., 
(5)  1366  lin.  ft.  18-in.  and  (6)  236  lin. 
ft.  24-in.  corrugated  metal  pipe;  (7)  289 
monuments. 

Alternative  Items — (8).  23,500  cu.  yds. 
Class  A  Portland  cement  concrete 
(pavement):  (9)  10.000  cu.  yds.  gravel 
sub-base  (asphalt  concrete  pavement): 
(10)  45.550  tons  asphalt  concrete  mix- 
ture (pavement).  Alternative  Items  9 
and  10  together  are  to  be  considered  as 
alternative  for  Item  8.  Commission 
will  furnish  reinforcing  steel,  corru- 
gated metal  pipe,  cement  and  aspbaltic 
cement    for    asphalt   concrete. 

CALIFORNIA— Following  bids  were 
received  July  5.  by  the  State  Highway 
Commission: 

Inyo  County,  between  the  SE  Cor. 
Sec.  33.  T.  S  S.,  R.  33  E.  M.  D.  B.  &  M. 
and  Bishop  (VI-Iny-23-D),  about  11.7 
miles  in  length,  to  be  graded.  Project 
involves  62.000  cu.  yds.  excavation 
without  classification:  310  cu.  yds. 
Class  A  Portland  cement  concrete  (cul- 
vert and  monuments);  932  lin.  ft.  12", 
T66  lin.  ft.  IS",  506  lin.  ft.  24'  and  124 
lin.  ft.  30"  corrugated  metal  pipe;  400 
lin.  ft.  guard  rail;  2.8  miles  moving 
and    resetting      property    fences;       112 
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monuments.     Commission   wlU  furnish 
reinforcing      steel,    corrugated      metal 
pipe  and  cement. 
Nevada    Contracting    Co.,    Fal- 
lon,    Nev $64,969.50 

Herbert    Francisco,    Bishop...    73,411.80 
C.    H.    Hudson,   Los   Angeles..   78,831.00 

R.    J.    Blanco,    Vallejo 85,481.00 

Thos.   L.   Gilmer,   Picton 108,285.00 

J.    Paul   Benson,   L.    A 112,249.50 

Engineer's    estimate,    $94,269.50. 

Inyo  County,  between  Bishop  and 
Round  Valley  Road  ( VI-lny-2a-E). 
about  8.3  miles  in  length,  to  be  paved 
with  bituminized  macadam.  Project 
involves  27,000  cu.  yds.  excavation 
without  classification;  22,100  tons 
broken  stone  (in  pavement.;  375  tons 
Asphalt  Grade  "E,"  spread;  ISO  cu. 
yds.  Class  A  Portland  cement  con- 
crete (culverts  and  monuments);  302 
lin.  ft.  12,"  426  lin.  ft.  IS"  and  250  lin. 
ft.  24"  corrugated  metal  pipe;  4.5  miles 
moving  and  resetting  property  fences; 
48  lin.  ft.  guard  rail;  62  monuments. 
Commission  will  furnish  reinforcing 
steel,  corrugated  metal  pipe,  cement 
and  asphalt  Grade  "B." 
A.    J.    F'rier,    Oakland $175,173 

Engineer's     estimate,     $145,731.60. 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
July  14,  3  p.  m.,  bids  will  be  received 
by  R.  y.  St.  George,  City  Clerk,  for 
constructing  6-in.  vitrified  clay  pipe 
sewer  in  alleys  of  Blocks  2,  3  and  4  ot 
Dean  Park  from  South  3rd  St.  to  a 
manhole  to  be  constructed  10  ft.  west 
of  Block  2;  also  for  a  6-in.  vitrified 
clay  pipe  sewer  in  alley  of  Blocks  1  and 
2,  Dean  Addition,  from  South  3rd  to 
manhole  to  be  constructed  10  ft.  east 
ot  Block  2;  with  4-4-in  on  6-6-in.  Ys 
for  each  lot  frontage.  Certified  check 
for  10%  payable  to  city  required.  Wm. 
Stranahan,  Commissioner  of  Public 
Works. 


EUREKA,  Humboldt  Co.,  Cal.— The 
Supervisors  accept  bid  of  Englehart 
Const.  Co.,  Eureka,  for  placing  and 
spreading  approximately  4000  cu.  yds. 
of  rock  on  the  county  road  bet.  Orick 
and  Bald  Hills  in  Road  District  No.  5. 
Bid  is  $3  cu.  yd.  A.  J.  Logan,  County 
Engineer. 

SAN  FRANCISCO — Fay  Improvement 
Co.,  Phelan  Bldg..  awarded  contract 
by  the  Board  of  Public  Works  for  im- 
proving Plymouth  Ave.,  between  Lake- 
view  and  Farallones  at  $28,874.  Project 
Involves  2703  lin.  ft.  concrete  curb;  38,- 
680  sq.  ft.  asphaltic  concrete  and  20,- 
570  sq.  ft.  concrete  pavement;  2128  sq. 
ft.  artificial  stone  sidewalk;  11  brick 
catchbasins;  320  lin.  ft.  10-in.  culverts; 
40  lin.  ft.  6-in.,  450  lin.  ft.  8-in.  and  340 
lin.  ft.  12-in.  sewer;  8  S-in.  and  8  12-in. 
Y  branches;  5  brick  manholes.  M.  M. 
O'Shaughnessy,    City    Engineer. 


nlsh  about  35,000  ft.  Class  B  water  pipe, 
4  to  12  in.,  at  $65,665.64  and  the  con- 
tract 'to  furnish  75  Hre  hydrants  at 
$6696.61.  The  $70,000  water  bond  issue 
was  sold  to  the  Banks-Huntley  Co.  at 
par. 


FRESNO,  Fresno  Co.,  Cal.  —  County 
Supervisors  w'ill  shortly  issue  calls  for 
bids  for  constructing  approximately 
$1,137,000  worth  of  county  highway.':. 
Projects  are  as   follows: 

Olive  Ave.  from  Ventura  to  Melvin 
Station,  5  miles.  Washington  and 
Central  Aves.  from  Malaga  to  Del  Rey." 
8  miles.  Elm  Ave.  from  Mt.  View  Ave. 
to  the  county  line,  10  miles.  Dos  Palos 
Road,  a  continuation  of  the  Whites- 
bridge  Road  from  Tranquility  A*ve.  to 
Dos  Palos,  34  miles.  Portion  of  the 
Sanger  Road  to  Hills'  Valley,  15  miles. 
The  cost  of  the  first  three  projects 
will  reach  approximately  a  half  million 
dollars,  according  to  Chris  1'.  .lensen. 
County  Highway  Engineer,  while  the 
fourth  and  fifth  will  cost  $250,000  and 
$125,000,  respectively,  making  a  total 
of  $875,000  lor  the  five  projects.  An- 
other $112. Oon  will  be  expended  on  two 
roads  of  7  miles  each,  one  from  Kerman 
to  Tranquility  and  i  he  other  from  the 
Whitesbridge   Road    t>   Tranquility. 

SANTA  MONICA.  Cal.— The  Grinnel 
Co.    was   awarded    the   contract   to   fur- 


SAN  FRANCISCO— Until  July  12,  12 
M.,  bids  will  be  received  by  Jas.  De 
Succa,  Secretary,  Park  Commission. 
Park  Lodge,  Golden  Gate  Park,  for 
laying  approximately  5.000  sq.  ft.  of 
1-in.  thick  tennis  court  pavement  in 
McCoppin  Square,  22nd  and  24th  Aves., 
Taraval  and  Santiago  Sts.,  and  ap- 
proximately 7.000  sq.  ft.  of  bitumen  or 
asphalt,  1-in.  thick  in  hand  ball  courts 
at  Golden  Gate  Park.  Certified  check 
for  10%  payable  to  Secretary  required 
with  each  bid.  Specifications  will  be 
furnished    on    request. 

SALEM,  Ore. — State  Highway  Com- 
mission   awards    contracts    as    follows: 

Ashland-Klamath  Falls  Highway, 
awarded  to  A.  D.  Kern,  Portland,  at 
$2.S,327. 

Pacific  Highway.  Grants  Pass-Sex- 
Ion  Mountain  Section,  awarded  to  A. 
n.  Kern  for  type  "D"  pavement  at 
.$225,882. 

Oregon-Washington  Highway,  Pilot 
Kock-Vinson  Section,  awarded  to  Ox- 
man  &  Harrington,  Baker,  Ore.,  at 
$73,936. 

Roseburg-Coos  Bay  Highway-Bridge, 
remote  section,  awarded  to  A.  Guthrie 
&    Co.,    Portland,    at   $121,078. 


FRESNO,  Fresno  Co..  Cal. — Until 
August  1,  2  P.  M.,  bids  will  be  receivefl 
by  D.  M.  Barnwell,  County  Clerk,  for 
constructing  a  portion  of  the  county 
highway  Route  18,  Section  A.  Chris. 
P.  Jensen,  County  Engineer. 

SAN  LUIS'  OBISPO.  Cal. — No  bids  re- 
ceived by  the  Supervisors  for  construct- 
ing the  Arroyo  Grande-Oceano  road. 
19.640  ft.  in  length,  approximately  314,- 
240  sq.  ft.  of  pavement.  Bids  were  asked 
for  oil  macadam  and  concrete  pave- 
ments. Warren  Burch.  County  Engi- 
neer. 

MODESTO,  Stanislaus  Co..  Cal.— The 
Supervisors  reject  bids  for  placing  a 
Topeka  or  a  Bitulithic  wearing  surface 
nn  4.421  miles  of  concrete  highway  16 
ft.  wide  commencing  at  the  city  of 
Modesto  and  running  east  to  Waterford 
Highway  to  the  Santa  Fe  railroad 
track  at  Empire  and  new  bids  have 
been  ordered  received  up  to  .luly  29, 
10  a.  m.  In  addition  to  the  Topeka 
and  Bitulithic  wearing  surface  the 
board  will  consider  bids  for  a  Mastic 
pavement,  coarse  aggregate  type.  The 
following  bids  were  received  under  the 
original  call:  Federal  Const.  Co.,  San 
Francisco,  (a)  Topeka,  $.1199  sq.  ft., 
(b)  Bitulithic,  $.1199  sq.  ft.;  Glen 
Bearup.  (a)  $.068  sq.  ft.,  (b)  no  bid; 
Standard  Paving  Co..  Modesto,  (a)  $.105 
sq.  ft.,  (b)  $.105  sq.  ft.;  Fay  Improve- 
ment Co..  San  Francisco,  (a)  $.0948  sq. 
ft.,  (b)  $.152  sq.  ft.  J.  H.  Hoskins, 
County  Surveyor. 


OAKLAND.  Cal.— Until  July  21,  12 
m.,  bids  will  be  received  by  Eugene  K. 
Sturgis,  City  Clerk,  for  improving  por- 
tions of  F'ruitvale  Ave.  by  grading, 
constructing  concrete  curbs  and  gut- 
ters and  paving  with  an  asphaltic  con- 
crete pavement.  Geo.  Mattis,  City 
Engineer. 


REDONDO  BEACH.  Los  Angeles  Co., 
Cal. — E.  L.  Garretson  &  Son,  1216  2nd 
St.,  Santa  Monica,  submitted  lowest 
bid  for  improving  Juanita  Ave.,  involv- 
ing 118,520  sq.  ft.  oil  macadam,  includ- 
ing grading  at  28c  ft.;  575  ft.  curb  at 
65c  ft.;  30,000  sq.  ft.  oiled  roadway  at 
7c  ft.  and  storm  sewer  at  $1000.  Her- 
man Wigman  submitted  the  only  other 
bid  at  30Vic  for  paving,  50c  for  curb. 
6c  tor  oiling  and  $800  for  storm  sewer. 
Bids   taken  under  adviserhent. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  July  18,  6  p.  m.,  bids  will  be 
received  by  S.  A.  Evans,  City  Clerk, 
for  sewering  portions  of  Harrison  and 
Grant  Aves..  Chilverton  St.,  Dellview, 
Melrose,  Parnell,  Fairmount,  Morrisey 
Aves.,  Rooney,  Elk,  et  al.  streets. 
Project  involves  2686.93  ft.  10-in.,  682.03 
ft.  S-in.  and  6802.03  ft.  6-in.  sewer; 
S8  10-in.,  21  8-in.  and  215  6-in.  Y 
branches  and  35  manholes.  Certified 
check  for  10%  payable  to  city  required 
with  each  bid.  Plans  may  be  had  from 
City  Engineer  James  K.   James. 


SAN  LUIS  OBISPO,  Cal.— Until  July 
14,  10  a.  m.,  bids  will  be  received  by 
F.  J.  Rodrigues,  County  Clerk,  for 
grading  Section  C-1,  San  Luis  Obispo 
and  Cambria  Road  from  a  point  1.5 
miles  north  from  the  town  of  Cayucos 
to  a  point  7.0  miles  north  from  said 
town.  Certified  check  for  5%  payable 
to  chairman  of  Board  of  Supervisors 
required.  Specifications  may  be  had 
from  County  Engineer  Warren  Burch 
un  deposit  of  $2. 


VISA"LIA,  Tulare  Co.,  Cal.  — •  Super- 
visors are  contemplating  the  paving 
of  3 1/4 -mile  stretch  connecting  Naranjo 
and  the  liCmon  Cove  Highway.  Laur- 
ence A.  Moye,  County  Engineer. 


NAPA,  Napa  Co.,  Cal. — Until  July  18, 
7:30  P.  M.,  bids  will  be  received  by 
H.  H.  Thompson,  City  Clerk,  for  im- 
Ijroving  Main  street  from  Pearl  to 
Caymus,  Ijy  grading  and  paving  with 
r>-in.  concrete  40-ft.  wide;  constructing 
concrete  catchbasins  with  cast  Iron 
covers  and  sewer  connections.  Im- 
provement Act  1911.  Certified  check 
for  10%  payable  to  City  required.  H. 
A.  Harrold,  City  Engineer. 


FRESNO,  Fresno  Co.,  Cal. — Petitions 
have  been  received  by  the  County 
.Supervisors  urging  the  paving  of  Shaw 
Ave.  from  the  State  Highway  to 
Madera  Ave.  Chris  P.  Jensen,  County 
Engineer. 


BAKERSFIELD,  Kern  Co.,  Cal. — City 
Engineer  R.  H.  Hubbard  has  been  in- 
structed to  complete  specifications  for 
paving  17  blocks  of  streets  in  the 
heart  of  the  city  with  Willite  paving. 
The  council  decided  to  change  speci- 
fications for  the  Sumner  St.  project 
from  Willite  pavement  to  Warrenite 
lop. 


SANTA  ANA.  Orange  Co..  Cal.— Geo. 
H.  Curtis,  2440  E.  26th  St.,  Los  Angeles, 
was  awarded  the  contract  for  remov- 
ing the  present  surface  and  resurfac- 
ing witli  2-in.  asphaltic  concrete  E. 
1st  St.  from  Main  St.  to  Santa  Fe  Ry. 
at  lie  sq.  ft.,  the  contract  amounting 
to  $28,820.  Mr.  Curtis  was  also  awarded 
the  contract  for  replacing  concrete 
base  in  the  same  street  at  18c  sq.  ft. 
for  25,000  ft.  .4-in.  and  5000  sq.  ft. 
5-in.   pavement,   a  total  of   $5400. 


FRESNO.  Fresno  Co.,  Cal.  —  J.  C. 
Forkner  of  the  F'orkner  Fig  Gardens 
Co.  announces  plans  for  constructing 
a  scenic  boulevard  along  the  banks  of 
the  San  Joaquin  River  for  a  distance 
of  4  miles  in  connection  with  the  open- 
ing for  subdivision  of  2000  acres  of 
land. 


AZUSA,  Los  Angeles  Co.,  Cal. — J.  L. 
Wilsford  of  Azusa  submitted  the  only 
Ijid  at  $12,400  for  improving  Pasadena 
Ave.,  about  lU  miles,  to  be  surfaced 
with  rock  and  oil.  On  recommendation 
of  City  Engineer  C.  I-.  Nichols  the  bid 
was  rejected  and  the  work  will  be 
done  by  force  account.  This  is  the 
first  ot  the  streets  to  be  improved 
under  an  $80,000  bond  issue. 

BAKERSFIELD.  Kern  Co..  Cal. — City 
Engineer  R.  II.  Hubbard  instructed  to 
prepare  specifications  for  sewers  in 
Blocks   104  and  105. 
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TAFT,  Kern  Co.,  Cal. — Construction 
of  cement  curb  and  sidewalks  on  all 
city  streets  Is  contemplated.  K.  .\l. 
engineers. 

VALL.EJO.  Solano  Co.,  Cal. Funds 

to  construct  extension  to  Sutter  St. 
sewer  in  northern  section  of  city  will 
be  available  in  the  coming  budget; 
estimated  cost,  J3000.  T.  D.  Kilkenny, 
City  Engineer. 


M-\RTI.N'EZ.  Contra  Costa  Co..  Cal. — 
R.  R.  Arnold.  County  Engineer,  is  com- 
pleting plans  for  a  concrete  highway 
west  of  and  adjoining  the  Walnut 
Creek  town  limits  to  and  connecting 
with  the  end  of  Tunnel  highway,  a 
distance  of  1500  ft.  The  road  will  be 
IS    feet    wide. 


POMAXO,  Los  Angeles  Co.,  Cal. — 
City  Engineer  F.  C.  Froehde  has  been 
instructed  by  council  to  prepare  an 
assessment  district  for  the  Garey 
Ave.  storm  sewer.  Bonds  to  the 
amount  of  $6000  have  been  voted  for 
this  work  by  the  city  and  about  MOOO 
will  be  assessed  against  property 
benetlted. 


TOO    L.*.TE    TO    fL.4SSIFY 

(Continued    from    Pafee    16) 


RICHMOND.  Contra  Costa  Co..  Cai. — 
City  Manager  J.  A.  McVittie  has  r. - 
quested  Francis  B.  Sinith,  Consulting 
Engineer.  58  Sutter  St..  San  Francisco, 
to  submit  a  report  on  needed  improve- 
ments to  trestle  wharf  of  the  muni- 
cipal warehouse.  A  considerable 
amount  of  piling  will  be  required  to 
place  the  wharf  in  good  condition. 

OAKLAND,  Cal. — Until  August  1.  lU 
A.  M.,  bids  will  be  received  Ijy  Geo.  E. 
Gross.  County  Clerk,  tor  furnishing  and 
installing  kitchen  equipment  tor  ser- 
vice building  at  county  hospital.  Cer- 
tihed  check  tor  10^^  payable  to  Clerk 
required.  Specifications  may  be  had 
from  Clerk  on  deposit  of  ?10,  return- 
able. 

DENAIR.  Stanislaus  Co.,  Cal. — Due 
to  an  error  in  advertising  tlie  Trustees 
of  the  Denair  High  School  District.  M. 
H.  Wright.  Clerk,  have  issued  a  new 
call  for  bids  for  installing  a  pneumatic 
water  supply  at  the  school;  bids  to  be 
opened  July  12,  8  p.  m.  Tank  to  be 
42  in.  diameter,  10  ft.  long.  Pump  to 
be  triplex  with  brass  lined  cylinders 
cipable  of  delivering  a  minimum  of 
1500  gals,  per  hour  and  shall  be  capable 
of  maintaining  a  tire  pressure  of  4U 
lbs  with  two  5/16  nozzles  in  operation. 
Contractor  to  also  bid  on  double  acting 
or  other  style  pump  fulfilling  the  same 
requirements.  Motor  to  be  3  h.p. 
3-phase  alternating  current,  direct 
connected  to  pump  and  shall  have  auto 
matic  control. 

OROVILLE,  Butte  Co.,  Cal.  —  The 
directors  of  Honcut-Yuba  Irrigation 
District  are  considering  the  report  of 
Engineer  J.  D.  Galloway,  who  estimates 
the  cost  of  constructing  the  system  at 
$76  an  acre.  Approximately  55.000 
acres  are   included   In  the  district. 

PETALUMA,  Sonoma  Co.,  Cal. — Until 
July  12.  7  p.  m.,  bids  will  be  received 
by  Board  of  Education.  City  Hall,  for 
furnishing  and  delivering  3  motor 
trucks,  completely  equipped  with  bodies 
and  standard  makes  of  pneumatic 
tires;  one  truck  to  be  approximately 
2  tons,  carrying  50  persons:  2  trucks 
approximately  1  ton  each,  seating  2.i 
persons. 


Detroit  has  the  reputation  of  being 
one  of  the  best  regulated  trafllc  cen- 
ters  In   the  country. 


Speaking  on  the  question  of  "Hand- 
ling and  Shipping  Brick."  at  the  re- 
cent convention  of  the  .National  Brick 
Manufacturers'  Association  at  New 
Vork.  Robert  Twells  Jr..  of  Schenec- 
tady, N.   v..  said; 

•The  amount  of  shading  of  the  brick 
is  largely  dependent  on  the  ideas  or 
thf  architects.  It  is  well  to  avoid  as 
many  shades  as  possible.  The  archi- 
tects are  beginning  to  realize  th;it  a 
polychrome  effect  is  prettier,  and  easier 
to  secure  than  a  single  shade.  It  is 
usually  close  enough  where  brick  of 
one  shade  are  wanted,  merely.  Pick 
out  the  culls  and  the  brick  that  are 
either  extremely  light  or  dark  in  color. 
Where  mixtures  of  blacks,  browns,  and 
reds  are  wanted,  it  a  good  plan  to  mix 
the  brick  by  having  the  men  load  so 
many  courses  on  their  wheelbarrows 
from  one  kiln  and  so  many  from 
another  kiln  or  pile.  With  a  little  in- 
genuity this  can  usually  be  done  with 
little    additional    work. 

"In  the  case  of  the  common  brick  it 
always  pays  to  be  careful  as  to 
whether  the  brick  are  hard  burned.  It 
there  is  any  doubt  in  the  matter,  the 
brick  should  he  sorted  out  and  sent  to 
an  inside  job.  It  an  order  calls  for 
kiln-run  commons,  enough  hard-burneil 
nrick  should  be  sent  to  form  a  face.  It 
is  a  very  poor  policy  to  send  salmon 
brick  to  a  job  where  hard-burned  brick 
should  be  used,  just  because  the  buyer 
will   accept    them. 

"The  brick  manufacturers  should  use 
every  means  to  induce  the  builder  to 
handle  the  brick  as  they  should  he 
handled,  and  to  lay  them  properly.  It 
often  happens  that  the  manufactvirer 
handles  the  brick  properly,  only  to  find 
that  the  contractor  is  allowing  them 
to  be  dumped  out  of  a  truck  or  is  lay- 
ing salmon  brick  in  the  face.  Such 
things  are  very  much  the  business  ot 
the  brick  manufacturer,  since  they  can 
only  result  in  the  giving  of  the  whole 
lirick   business  a  bad   reputation." 


HUiHWAY      PROGRESS      IV      THK 
I'HILirPI>KS 


X  total  of  f». 764. 807  was  spent  tor 
public  improvements  in  the  Philippine 
Islands  during  the  year  1H20  as  com- 
pared with  $8,905,645  in  1919,  accord- 
ing to  reports  to  the  Asphalt  .\ssocia- 
tion  in  New  York.  The  money  was 
used,  in  part,  to  build  198  kilometers 
ot  new  roads  and  bridges.  A  ten  year 
program  of  highway  construction  has 
been  inaugurated  that  ultimately  open, 
reclaim  or  improve  300,000  hectares  ot 
agricultural    land. 


TIMBER     .\S     REIXPORCEMEXT     FOR 
CONCRETE 


A  few  years  ago  the  idea  of  using 
wood  for  the  purpose  of  reinforcing 
concrete  was  embodied  in  a  patent 
granted  to  Mr.  G.  O.  Case,  who  sub- 
sequently read  a  paper  on  the  subject 
before  the  Society  of  Engineers.  Quite 
lately  Signor  Viscardini.  an  Italian 
engineer,  has  been  considering  the  em- 
ployment of  wood  for  the  s.ime  purpose 
in  reinforced  concrete  beams.  The  re- 
inforcement proposed  consists  of  longi- 
tudinal strips  of  timber,  nailed  to- 
gether at  the  edns  and  at  intermediate 
points,  and  placed  suitably  for  resis- 
tance to  tension  in  the  lower  part  ot 
a  beam.  Stirrups  for  resistance  to 
secondary  stresses  are  formed  of  ver- 
tical strips  of  wood,  sometimes  nailed 
to  upper  longitudinal  strips  serving 
I  he  double  purpose  of  keeping  the 
stirrups  in  place  and  ot  acting  as  com- 
pression reinforcement.  The  vertical 
members  can  be  utilized  further  by 
allowing  some  of  the  lower  ends  to 
project  through  the  under  surface  ot 
the  concrete,  where  they  act  as  plugs 


lor  the  attachment  of  ceilings  and 
linings. — Times  Engmeering  Supple- 
ment, London. 


TRADE    .VOTES    FRO.M    MEXICO 


(File  numbers  cited  refer  to  reserved 
information  or  trade  lists,  which  may 
bo  obtained  from  the  Latin  American 
Division,  Bureau  of  Foreign  and  Do- 
mestic Commerce,  or  any  of  the  dis- 
trict   or  co-operative  offices.] 


Mexican   Road  and  "Wharf  ConntmetloB 

The  President  of  Mexico  has  approv- 
ed the  expenditure  of  75.000  pesos 
(equal  to  about  $37,300  United  States 
currency)  monthly  for  the  construction 
of  a  wharf  at  Acapuico  and  a  cart  road 
from  Acapuico  to  Iguala,  states  Consul 
Gamon.  It  is  understood  that  work 
will  begin  on  these  projects  within 
a  brief  time.  Information  concerning 
the  work  and  materials  required  may 
be  secured  from  the  Ministro  de 
Comunicaciones  y  Obras  Publlcas. 
.Mexico.    D.    F. 


BRICK  M.WUFACTl'RERS  REPORT 
LARGER  TRAUE 


There  has  taken  place  in  the  com- 
mon brick  industry  of  the  country  an 
average  price  reduction,  from  the 
peak,  of  33  per  cent,  according  to  the 
monthly  digest  of  the  Brick  Manu- 
facturers' Association  of  America.  At 
the  height  of  the  demand  for  materials 
a  year  ago  a  composite  price  taken 
from  the  reports  of  the  membership  ot 
this  association,  representing  60  per 
cent  of  the  country's  production,  gave 
the  hgure  of  $24  per  thousand.  By 
January,  1921,  the  price  had  settled 
down  to  $20.05,  and  from  that  point  has 
slowly  but  steadily  gone  down  until 
a  composite  price,  taken  from  current 
reports  as  of  May  1,  shows  the  figure 
to  be  $16.11.  This  is  practically  a  one- 
third   reduction   in   the   price   of  brick. 

The  lowest  price  quoted  in  any  sec- 
tion of  the  country  comes  from  the 
Southeast,  where  keen  competition 
has  even  outdone  Chicago,  which,  due 
to  its  favorable  quality  of  clay  ana 
high  plant  etftciency,  usually  holds 
the  record  for  minimum  price.  Some 
brick  have  been  sold  in  Mississippi 
and  Georgia  which  did  not  net  tne 
manufacturer  at  plant  more  than  $9  a 
thousand,  and  this,  according  to  the 
best  cost  information  available,  is 
many  dollars  below  the  actual  cost 
of  producing  the  brick.  Chicago  still 
maintains  the  *12  price  delivered  on 
the  job,  and  the  Hgure  that  may  fairly 
be  said  to  represent  the  price  in  most 
sections  of  the  country,  where  busi- 
ness is  conducted  with  a  view  ot 
protit,  would  be  about  $17  delivered 
on   the  job. 


S.*C'R.\MBXTO     BII1.DI.\G      PERMITS 
FOR    J  I'VE 


S.XCR.AMENTO.  Cal— The  records  ot 
City  Building  Inspector  Benjamin  F. 
Covell,  as  compiled  by  Deupty  George 
V.  Mirick,  show  a  total  of  153  per- 
mits for  the  month  of  June  at  an  esti- 
mated cost  of  $261,450.  This  is  a  de- 
crease of  66  permits  and  $301,253  as 
compared  with  the  estimated  cost  and 
permits    of    the    preceding   month. 

Comparing  with  the  permits  for  the 
month  of  June,  »920,  the  above  shows 
an  increase  of  66  permits,  hut  the  total 
estimated  cost  for  June.  1920,  exceeds 
June,  1921,  by  $61,855,  showing  a  large 
drop  for  this  year.  This  may  be  due  to 
the  drop  in  prices  of  building  ma- 
terials. 


Ohio  Is  the  first  state  In  the  Union 
to  consider  a  model  law  for  the  reg- 
ulation of  motor  vehicle  trafllc  suit- 
able for  uniform  adoption  by  all  other 
states. 


India   has  thirty  cities  with   a  popu- 
lation of  over   100,000. 
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You'll  he  interested  in  our 
new  booklet  "Mercantile 
and  Industrial  Buildings  of 
Concrete."  Just  ask  our 
nearest  District  Office  to 
send  you  a  copy. 


C  Fireproof,  permanent, 
vibrationless,  practi- 
cally maintenance -free 
structures. 

C  Greater  load  carrying 
capacity  and  reserve 
strength. 

C  Speed  of  construction 
and  uninterrupted  con- 
struction, regardless  of 
season. 

C  Well  li^Kted,  clean  and 
healthful  surrounding 
— helping  to  make  con- 
tented workers,  who 
speed  up  production. 

C  First  cost  is  practically 
the  only  cost. 

C  Low  insurance  cost. 

Portland  Cement 
Association 
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BUILDING     MATERIAL    PRODl'CTION 
IN    rjriTED    STATES 


The  followinB  figures,  compiled  by 
the  Department  or  Labor.  Interior,  ami 
Commerce,  show  the  annual  production 
of  building  materials  in  the  United 
States: 

Common  brick  (annual  average.  1»08- 
12),  8,771,000,000,  valued  at  J51. 783.000; 
(1918)  2.820.000,000.  valued  at  »30.00M.- 
OOU. 

Vltrifled  Ir  ick  (annual  average.  1908- 
12).  966.000.000,  valued  at  S10,s;i3.000 ; 
(1918)   406.000.000.  valued  at  »8, 000.000. 

Front  brick  (annual  average.  190S- 
12).     727.000.000.     valued  at     58.668,000; 

(1918)  400,000.000,   valued  at   $8,000,000. 
Stone,  granite   (annual  average.  1908- 

12).  amount  not  .stated,  value  ?19,792.- 
000:    (1917)    J15..544.000. 

Sandstone  (annual  average.  1908-12). 
amount  not  stated;  value,  ?7. 632. 000. 

Marble  (annual  average.  1908-12). 
amount   not   stated;  value.   J7. 322. 000. 

Stone,  granite  (annual  average.  1908- 
12).  amount  not  stated;  value.  J19.792.- 
000;    (1917)    J15.544.000. 

Sandstone  (annual  average.  1908-12), 
amount  not  stated;  value.  $7,632,000: 
(1917)    J5. 512. 000. 

Marble  (annual  average,  1908-12). 
amount  not  stated:  value,  $7,322,000; 
(1917)    $6,330,000. 

Llme'Stone  (annual  average  1908-12). 
amount  not  stated:  value.  $32,997,000; 
(1917)    $46,263,000. 

Steel  (annual  average,  1910-12),  27,- 
007.000  long  tons:  (1917)  40,500.000  long 
tons. 

Cement  (annual  average.  1908-12). 
70.716,145  barrels:  value.  $59,575,000: 
(1920)  100.302.000  barrels;  value.  $193.- 
548,000. 

Lumber     (1913),     38,387,000,000     feet; 

(1919)  30,235,000,000  feet.  The  maxi- 
mum production  of  42,000.000,000  feet 
was  In  1918. 


CLASSIFYING  THE   HIGHW.\YS 


That  a  public  road  building  policy 
requiring  road  classification  according 
to  function  as  well  as  responsibility 
for  construction  and  maintenance  is 
necessary  in  order  to  carry  on  success- 
fully a  good  roads  program  in  this 
country  is  the  gist  of  a  treatise  issued 
recently  by  the  Nebraska  Dept.  of 
Public  Works  on  "How  to  Get  Good 
Roads."  The  classification  policy,  the 
Nebraska  officials  point  out,  has  been 
found  upon  adoption  abroad  to  be  a 
highly  successful  one  for  highway  im- 
provement. 

"That  which  has  secured  roads  over- 
seas," says  the  bulletin,  "should  secure 
them  here.  First,  there  is  the  country 
road.  Its  primary  function  is  to  serve 
county  needs.  While  its  function  is 
vital  —  linking  farm  and  market — its 
Use  is  mainly  local.  The  county,  there- 
fore, should  assume  responsibility  for 
It.  It  should  be  built  and  cared  for 
by  county  funds.  Exception  should  be 
made  of  certain  roads  in  the  counties 
whose  function  places  them  in  another 
class — that  of  State  or  Federal  roads. 
Second,  there  is  the  State  highway,  the 
aggregate  of  which  constitutes  the 
State  highway  system.  These  are  the 
roads  which,  while  serving  local  needs 
in  the  counties  have  for  their  primary 
function  highway  service  to  the  State 
as  a  whole.  The  system  is  usually 
planned  to  connect  the  county  seats 
and  all  these  and  the  various  sections 
of  the  State  with  the  State  capital. 
The  State,  therefore,  should  assume 
responsibility  for  these  roads.  They 
should  be  built  and  cared  for  through 
State  taxation.  Exception  should  be 
made  of  certain  roads  in  the  states 
■whose  function  places  them  in  a  third 
class,    that    of    national    roads. 

"Third,  there  is  the  national  high- 
way, the  aggregate  of  which  will  con- 
stitute the  syrtem  of  natlon:il  high- 
nays.      These    afe    ihe    roads      which. 


WATER  LEVELS  IN  WELLS 

OF  SOUTHERN  CALIFORNIA 


The  prosperity  of  Southern  Califor- 
nia depends  largely  upon  its  supply  of 
ground  water,  for  a  large  part  of  its 
water  for  both  irrigation  and  domestic 
use  is  obtained  from  the  ground.  In 
1905  about  two-thirds  of  the  irrigated 
land  in  this  region  was  supplied  with 
such  water,  and  since  then  the  propor- 
tion has  probably  increased.  In  1909 
the  area  irrigated  in  Los  Angeles, 
Orange,  Riverside  and  San  Bernardino 
Counties  amounted  to  about  342.000 
acres,  and  in  1919,  according  to  pre- 
liminary data  published  by  the  Bureau 
of  the  Census,  It  had  increased  to 
about    542,000    acre«. 

Obser  vat  Ions    of    Water    Levels    by 
U.    S.    Geolnglcnl    Survey 

In  1900  the  United  States  Geological 
Survey,  Department  of  the  Interior,  be- 
gan studies  of  the  occurrence,  amount, 
distribution  and  use  of  the  ground 
water  in  this  highly  productive  region, 
and  it  has  been  publishing  the  results 
of  these  studies  in  its  series  of  water- 
supply  papers.  Reports  have  been  pub- 
lished on  the  water  resources  of  San 
Bernardino  Valley  (Water  -  Supply 
Papers  59.  60  and  142).  the  foothill 
belt  (No.  219),  the  coastal-plain  region 
(Nos.  137.  138  and  139),  the  San 
Jacinto  and  Temecula  basins  (No.  429), 
and  Western  San  Diego  Countj'  (No. 
446). 

Observations  of  the  fluctuation  of 
the  water  table  in  this  region  have 
been  made  for  more  than  20  years. 
The  depth  to  the  water  level  is  meas- 
ured at  stated  intervals  in  about  250 
wells.  In  most  of  these  wells  only 
two  measurements  a  year  are  made — 
one  in  the  spring,  when  the  water 
level  is  generally  highest,  and  one  in 
the  fall,  when  it  is  generally  lowest; 
but  in  a  few  wells  measurements  are 
made  at  shorter  intervals.  The  data 
thus  obtained  are  valuable  in  showing 
the  extent  of  the  depletion  of  the 
ground-water  supply  at  times  of  light 
precipitation  and  heavy  pumping  and 
the  extent  of  replenishment  of  the 
supply  at  times  of  relatively  heavy 
precipitation. 

Hecent  Low  Levels 

During    the    last    five    years    the    pre- 


cii>itation  lias  been  below  the  average, 
and  in  most  wells  the  water  level  has 
consequently  been  gradually  lowered. 
From  July  1.  1920.  to  May  10,  1921,  the 
precipitation  was  only  about  three- 
quarters  of  the  normal.  Measurements 
made  in  the  spring  of  1921  show  that 
in  many  wells  the  former  water  level 
was  not  regained  during  the  preceding 
winter  but  was  lower  than  it  has  been 
since  the  measurements  were  begvn. 
Although  much  of  this  lowering  Is 
due  to  the  scant  precipitation,  it  Is  in 
some  places  due  in  part  to  overdraft 
on  the  supply,  and  even  if  a  period  of 
wet  years  recurs  it  is  doubtful  whether 
in  (hese  places  the  water  level  will 
rise  to  its  former  height. 
Coiiipllntlon  of  Water-Level  Records 
All  the  Geological  Survey's  records 
of  water  levels  in  wells  in  Southern 
California  down  to  the  end  of  1920 
have  recently  been  collected  and  pub- 
lished as  Water-Supply  Paper  468,  en- 
titled "Records  of  water  levels  In 
wells  in  Southern  California,"  by  F.  C. 
Ebert.  This  report  contains  also  dia- 
grams showing  the  fluctuation  of  the 
water  level  in  several  wells  and  the 
relation  of  the  fluctuation  to  the  pre- 
cipitation at  nearby  points  and  to  the 
discharge  of  San  Gabriel  and  Santa 
Ana  Rivers.  It  Includes  a  large  map 
of  the  region,  which  shows  the  loca- 
tions of  most  of  the  wells  measured. 
This  report  may  be  obtained  by  apply- 
ing to  the  Director.  U.  S.  Geological 
Survey.  Washington.  D.  C,  or  to  tb* 
branch  office  of  the  Geological  Survey, 
602  Federal  Bldg.,  Los  Angeles.  Cal. 
Veiv  Gronnd-W'aler  Studies  BeKnn 
The  great  increase  in  the  use  of 
ground  water  for  irrigation  in  South- 
ern California  has  given  rise  to  many 
serious  problems,  and  in  order  to  aid 
in  .■solving  these  problems  the  United 
States  Geological  Survey  plans  to  con- 
tinue its  ground-water  studies  on  a 
larger  scale.  Additional  wells  are  be- 
ing selected  for  observation,  and  meas- 
urements are  being  made  at  more  fre- 
quent intervals.  In  this  work  the  Geo- 
logical Survey  Is  co-operating  with 
State  and  county  officials  and  with 
many   water  companies. 


while  serving  county  needs.  State 
needs  and  inter-state  needs,  have  for 
their  primary  function  highway  serv- 
ice to  the  country  as  a  whole." 


TK.\DERS      INVITEIJ      FOR      .VISTR.*- 
LIAN   POWER   .SCHEME 


The  Electricity  Commissioners  of  the 
State  of  Victoria.  Australia,  are  invit- 
ing tenders  on  the  structural  steel  and 
rooting  material  for  the  power-house 
and  boiler-house  equipment  of  the  Mor- 
well  Power  Scheme,  described  in  Com- 
merce Reports  of  May  20.  1921.  Ameri- 
can Trade  Commissioner  A.  W.  Ferrin 
has  forwarded  to  the  Bureau  of  For- 
eign and  Domestic  Commerce  the  of- 
ficial tender  forms,  .specifications, 
drawings.  and  contract  conditions, 
which  the  bureau  is  placing  on  sale  at 
its  offices,  734  Customhouse.  Now  York 
City,  and  1424  First  National  Bank 
Building.  Chicago,  as  was  done  with 
previous  specifications  covering  the 
electrical  equipment   for  this  project. 

Specifications  No.  Do  covers  the  steel 
work  and  roofing  for  the  buildings, 
and  specification  No.  99  covers  the 
water-tube  boilers,  stokers,  fans.  etc.. 
platforms  and  ladders,  steel  chimneys, 
flues  and  dampers,  sooting  and  dust- 
extracting  o<iuipment,  and  ash-hand- 
ling plant.  The  charges  for  these 
speclHcailons  are  $25  for  the  first  three 
copies    ot    ea^h    specification;    foj:    each 


subsequent  copy  with  drawings.  $7.50; 
of  each  subsequent  copy  without  draw- 
ings, $5.  Tenders  on  prescribed  forms 
will  have  to  be  received  at  the  com- 
missioners' office  in  Jlelbourne.  Aus- 
tralia, not  later  than  noon  of  August 
14,  1921.  The  commissioners  do  not 
bind  themselves  to  accept  the  lowest 
or  any  tender. 


rOMPETITIO.N   IX   R.*ILW.VY 

SIPPI.IES  FOR  .\RGENTIX.* 


The  commercial  attache  at  Buenos 
Aires,  Mr.  Edward  F.  Feely,  in  a  recent 
report  states  that  bids  on  furnishing 
7,000  ions  of  steel  rails  for  the  Argen- 
tine States  Railways  were  opened  May 
20.  The  lowest  bids  of  the  different 
nationals  were  as  follows:  German,  ap- 
proximately 61  gold  pesos  per  1.000 
kilos,  c.  i.  f.,  Santa  Fe:  Belgian,  57.90 
gold  pesos:  American,  81  gold  pesos. 
The  (Jerman  and  American  firm  oflTered 
to  deliver  3.000  tons  monthly,  while  the 
Belgian  firm  promised  only  2.000  tons. 
Up  to  June  1  the  contract  had  not  been 
closed,  but  it  was  thought  probable  the 
business  would  go  to  the  Belgian  bid- 
der. The  average  quotation  of  the  gold 
peso  during  May  was  $0.72  United 
Slates  currency. 


Grocers       throughout       the       Unlt«d 
Stales     have     invested     over     $3,500,000 

!n  motor  trucks 


BUILDING     AND     ENGINEEHING     NEWS 


Saturday,  July'  3,  iSJl 


BUILDING  CONTRACTS 


SAN    FRANCISCO    COUNTY 

Th 

e    following 

s    an    index    fo 

r    the 

i-ontracts    for    this 

issue: 

No. 

Owner 

Contractor 

1443 

Demattei 

Farnocchia 

750 

1444 

Ronicke 

Barrett 

15000 

1445 

Smith 

Owner 

500 

1446 

Peake 

Owner 

9900 

1447 

Visitacion 

Owner 

3500 

1448 

Archbishop 

Owner 

1000 

144a 

Lindeman 

Lindeman 

5300 

1450 

Salvation 

Owner 

50000 

1451 

Joegers 

Mullen 

7500 

1452 

Prick 

Owner 

2000 

1453 

Hereth 

Stauffacer 

.     800 

1454 

Fetta 

Owner 

1000 

1455 

Schneider 

Owner 

600 

1456 

Filippo 

Filippo 

4000 

1457 

Lacau 

Bourdieu 

860 

14  58 

Dresser 

Olsen 

1000 

1459 

Piraino 

Filippo 

3500 

1460 

Martin 

Merritt 

1500 

1461 

Shell 

Owner 

1400 

1462 

McCarthy 

Arnott 

3450 

1463 

Leborie 

Owner 

875 

1464 

Klein 

McCarthy 

900 

1465 

Flagg 

Flagg 

1900 

1466 

Johnson 

Allen 

30000 

1467 

Witbeck 

Owner 

3000 

1468 

Cal.   Wine 

Biller 

15000 

1469 

Carter 

Merritt 

900 

1470 

Weissbein 

Owner 

500 

1471 

Eisenberg 

Sandberg 

4000 

PERMITS 

ALTERATIONS 

(1443)      2510    BUSH.        Construct      new 

entrance    and    stairway   leading    to 

2nd  floor. 
Owner — L.    Demattei,    6   Avery   St.,   San 

Francisco. 
Architect — None. 
Contractor — Farnocchia      &      Co.,    1814 

Powell   St.,  San   Francisco.  ?750 


FRAME    FLATS 

(1444)  SE  CALIFORNIA  AND  31st 
Ave.  Two-story  and  basemen; 
frame    (4)    flats. 

Owner — Francis  Ronicke,  Care  Con- 
tractors. 

Architect — Harry  M.  Michelson,  Phe- 
lan   Bldg.,   San   Francisco. 

Contractor — Barrett  &  Hilp,  Sharon 
Bldg.,    San    Francisco.  J15,000 


ALTERATIONS 

(1445)  NO.  427  FORTT-FOURTH  AVE. 
Minor  alterations  and  additions 
tor  bed  room  and  parlor. 

Owner — Benjamin    J.    Smith,    Premises. 

Architect — None. 

Day's    work.  $500 


RESIDENCES 

(1416)  E  FORTY-SECOND  AVE  225, 
250  and  275  N  Irving.  Three  one- 
story  and  basement  frame  resi- 
dences. 

Owner — Frank  B.  Peake,  866  Flood 
Bldg.,   San   Francisco. 

Plans  by  owner. 

Day's  work.  $3300   each 


CLUB 

(1447)  S      RAYMOND      50    W      Alpha. 
•  One-Story    and    basement    athletic 

club. 

Owner. — Visitacion  Valley  Athletic  As- 
sociation, 105  Raymond  Ave.,  San 
Francisco. 

Architect — None. 

Day's   work.  $3500 

ALTERATIONS 

(1448)  2322  HOWARD  ST.     Alterations 


&  addiitons  for  dwelling. 
Owner  —  Roman    Catholic    Archbishop, 

1100  Franklin  St. 
Architect — None. 
Day's   Work.  $1000 

RECORDED 
BUNGALOW 

(1449)     E  TENTH  AVE.  225  N  10th  Ave. 
25  X  E  120.     All  work  for  a  1-story 
fr.ame   bungalow. 
Owner — H.  O.  Lindeman. 
Architect — None. 

Contractor — W.  R.  Lindeman,  232  Anza. 
Filed  July  2,  1921;  dated  June  28,  1921. 

Frame  up    $1326 

Hough  plaster  on 1325 

Completed     1325 

Usual   35  days    1325 

TOTAL  COST,  $5300 
Bond,  forfeit,  none.  Limit,  90  days. 
Plans  and  specifications  tiled. 


CLASS    C    HOME 

(1450)  N  HARRISON  122-6  E  Fifth. 
Three-story  and  basement  rein- 
forced   concrete    Class    C    home. 

Owner — Industrial  Department  of  the 
Salvation  Army,  870  Harrison  St., 
San   Francisco. 

Architect — Norman  R.  Coulter,  46 
Kearny  St.,  San  Francisco. 

Day's    work.  $50,000 


ALTERATIONS 

(1451)        218  POST.  Alterations  and  ad- 
ditions for  store. 

Owner — Jaeger's     Sanitary      Woolwear 
System   Co.,   Premises. 

Architect — Will  H.  Toepke,  942  Market 
St..  San  Francisco. 

Contractor — Mullen      Mfg.       Co.,    64-68 
Rausch    St.,    San    Francisco. 

$7500 


RESIDENCE 

(1452)      W   THIRTY-EIGHTH  AVE   315 

N  Geary.     One-story  and  basement 

frame  residence. 
Owner — J.   B.   Frick,  445   38th  Ave.,   San 

Francisco. 
Architect — None. 
Day's  work.  $2000 


ALTERATIONS 

(1453)  344  SUTTER.  Erect  board 
partitions;  composition  floor;  tint- 
ing,  etc.,   for   tea   room. 

Owner — Hereth  &  Jones,  Premises. 

Architect — None. 

Contractor — Antone  A.  Stauffacer,  226 
13th  St.,  San  F'rancisco.  $800 


ALTERATIONS 

(1454)  SE  ALABAMA  AND  TWENTY- 
tifth.  Raise  dwelling;  concrete 
foundation;    underpinning,    etc. 

Owner — A.     Fetta,     3027     25th     St.,    San 

Francisco. 
Arcihtect — None. 
Day's   work.  $1000 

.ALTERATIONS 

(1455)  NO.  1213  FELL.  Cut  hatchway 
for  elevator  in  2nd  floor  of  garage. 

Owner — Mrs.    M.    Schneider,    348    Grand 

View   Ave.,    Oakland. 
Architect — Sylvain      Schnaittacher,    233 

Post   St.,   San    Francisco. 
Day's   work.  $600 


RESIDENCE 

(1456)  W  RAILROAD  AVE  100  S 
Yosemite.  One-story  and  base- 
ment  frame    residence. 

Owner — Mrs.  P.  Filippo,  6  Aladin  Ter- 
race, San  Francisco. 

Architect — None. 

Contractor  —  Filippo  &  Tarbitt,  6 
Aladin    Terrace,    S.    F.  $4000 


ALTERATIONS 

(1457)  1861  UNION.  Construct  foun- 
dation and  alter  front  windows. 

Owner — Lacau,    Premises. 
Plans    by    Owner. 

Contractor — T.  B.  Bourdieu  et  al,  804 
Potrero   Ave.,   S.    F.  $860 

ALTERATIONS 

(1458)  E  VALENCIA  212  S  Twenty- 
first.  Concrete  foundation;  floors 
for    dwelling;    plumbing,    etc. 

Owner — Julian  W.  Dresser,  1435  Galvez 

Ave..    San    F'rancisco. 
Architect — None. 
CJontractor — Chas.     Olsen,     1237     Evans 

Ave.,   San   Francisco.  $1000 


Lane, 
frame 


RESIDENCE 

n459)      N     YOSEMITE     100     W 

One-story      and      basement 

residence. 
On-ner — Mr.'5.  Anna  Piraino,  1670  Maion 

St..    San    Franclico. 
.Architect — None. 
Contractor  —  Filippo      &      Tarbitt,      6 

Aladin    Terrace,    S.    F.  $3500 


ALTERATIONS 

(1460)      4S60    CALIFORNIA.      Alter    for 

private    garage. 
Owner — Theo.    Martin,    Premises. 
Flans  by  Contractor. 
Contractor — Geo.  M.  Merritt,  3014  Geary 

St.,    San    Francisco.  $1500 


STATION 

(1461)      SW   STOCKTON   AND    SACRA- 

mento.        One-story     steel     service 

station. 
Owner — Shell     Co.   of     California,     343 

Sansome  St.,  San  Francisco. 
Plans  by  Owners. 
Day's  work.  $1400 


RECORDED 

COTTAGE 

(1462)  NE  GRAFTON  AND  CAPITOL 
Ave  N  2dxE  100  Ptn  Lots  6,  7,  8  and 
9  Blk  14,  Lakeview.  All  work  for 
one  and  one-half-story  frame 
cottage. 
Owner — The    McCarthy    Co.,    316    Bush, 

San    Francisco. 
Plans   by  Contractor. 

Contractor Jas.   Arnott   &   Son,   4165 

20th  St..  San  Francisco. 
Filed  July  6,  '21.     Dated  June  15,  '21. 

30    days   after   frame   up 25% 

30  days  after  brown  coated....      25% 

30   days  after 25% 

Usual   35    days 25% 

TOTAL  COST,  $3450 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and    specifications    filed. 


ALTERATIONS 

(1463)      1852-54       F'ELL. 

partitions  making  4 

two   flats. 
Owner — L.    N.    Leborie,    424    Lyon^  St„ 

San   Francisco. 
Architect — None. 
Day's   work. 


Re-arrange 
apartment*  of 


$875 


.ALTERATIONS 

(1464)  749  GREAT  HIGHWAY.  Alter 
waffle    kitchen. 

Owner — A.   L.  Klein,   Premises. 
Architect — None. 

Contractor — C.  J.  McCarthy.  452  20th 
Ave..   San    Francisco.  $900 

.ALTERATIONS 

(1465)  E  MISSION  80  N  Fifteenth.  In- 
crease height  of  center  portion  of 
building    for    scenic    studio. 

Owner — Edwin  H.  Flagg  Scenic  Studio 
Co.,   Pantages   Bldg.,   S.   F. 


6«turd»y,  July  9,  1121 
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Plans  by  A.   J.   Rich  Co.,  Agents. 
Contractor — Edwin      H.     Flagg.       Pan- 
tages   BldB.,   S.   F.  »1900 


STORES 

(1466)  3  SUTTER  85  W  Taylor.  One 
story  and   basement  brick   stores. 

Owner H.  B.  Johnson,  Care  Con- 
tractors. 

Architect — Earle  B.  Bertz,  68  Post  St., 
San  Francisco. 

Contractor— Allen  &  Co.,  168  Sutter  St., 
San   Francisco.  $30,000 


DWELLING 

(1487)  W  THIRTY-FIRST  AVE  200 
N  Clement.  One-story  and  base- 
ment  frame   dwelling. 

Owner— Geo.  W.  Witbeck,  3066  22nd 
St..  San  Francisco. 

Architect — N^e. 

Day's  work. 


$3000 


ADDITION 

(1468)  NW  TOWNSEND  &  CLARENCE 
One  additional  story  (Class  C)  for 
present    structure. 

Owner — California  Wine  Association, 
460  Montgomery  St.,  San  Francisco 

Architect — John  H.  Powers,  460  Mont- 
gomery   St.,    San    Francisco. 

Contractor — John  Billcr,  460  Mont- 
gomery St..  S.  F.  $15,000 


GARAGE 

(1469)      1326  GUERRERO.  Erect 

private  garage. 
Owner — Mrs.  Carter.  232  San  Jose  Ave. 

San  Francisco. 
Plans  by  Contractor. 
Contractor— G.    M.   Merritt,    3014    Geary 

St.,  San  Francisco.  $900 


ALTERATIONS 

(1470)  NO.  4714  GEART.  Move  dwell- 
ing: construct  concrete  foundation 
and  floor,  etc. 

Owner — Weissbein  Bros.,  582  Market 
St.,  San  Francisco. 

.\rchitect — None. 

Day's  work.  $500 


ALTERATIONS 

(1471)  2592  MISSION.  General  altera- 
tions for  interior  and  exterior  of 
store. 

Owner — E.    Eisenberg.    Premises. 

Architect^None. 

Contractor — Sandberg  ,&  Essmann.  501 
4th  St.,  San  Francisco.  $4000 


COMPLETION  NOTICES 


Ave,  E  by  Faxon  Ave,  W  by  Ashton 
Ave  and  having  average  depth  of 
1100.  Pacific  Hebrew  Orphan 
Asylum  &  Home  Society  to  Scott 
Co June    28.    1921 

June  28,  1921 — S  GEARY  88  E  16th 
Ave  E  25xS  100.  Henry  Friedman 
to  whom  it  may  concern.  June  11,  1921 

June  27,  1921— NO.  924  LAKE  bet. 
10th  and  11th  Aves.  F  W  Francis 
to  W  H  Upham June  24,  1921 


SAN   FRANCISCO    COUNTY 

Recorded  Accepted 

July  1,  1921— E  MONTGOMERY  67 
S  Bush  S  20  E  77-6  S  67  E  60  N 
154  W  60  S  67  N  77-6.  California 
Pacific  Realty  Co  to  J  D  &  J  S 
Hannah July     1,     1921 

July  2,  1!»21 — LOT  2  BLK  3255  Balboa 
Terrace.  W.  Klaasen  to  Nelson 
Bros June  28,   1921 

July  2.  1921— LOT  1  BLK  3255  Balboa 
Terrace.  J.  Van  Meurs  to  Nelson 
Bros June  28.   1921 

July  2,  1921— SW  TWENTY-SECOND 
Ave.  &  Cabrillo.  Ragner  Monson 
to  whom  it  may  concern. June  29,  1921 

July  1,  1921 — E  FIFTEENTH  AVE 
225  and  250  S  California.  Otto  E 
Anderson  to  whom  it  may  concern 
June    30,    1921 

July  1.  1921— NE  BUSH  AND  HYDE 
E  195  N  137-6  W  57-6  N  10  W  137-6 
S  147-6.  St.  Francis  Hospital  Co 
to  Mission  Concrete  Co.  June   27.   1921 

June  30,  1921 — S  GEARY  95  E  20th 
Ave  30x100.  Bernard  Hanretty  to 
Thomas    HamlU June    30.    1921 

June  30.  1921— E  TWENTIETH  AVE 
275  S  Balboa  S  25xE  120.  Elizabeth 
Lagomarsino  to  whom  it  may  con- 
cern   June  30,  1921 

June  29.  1921— W  FOURTEENTH  AV 
99  N  Cabrillo.  S  R  Anderson  to 
whom  It  may  concern.  .June  29,  1921 

June  28,  1921— BOUNDED  S  by  Ocean 


LIENS  FILED 


SAN     FRANCISCO     COl  NTY. 


Recorded  Amount 

June  29,  1921 — NE  ELLIS  &  FILL- 
more  E  137-6xN  120.  Friedman 
Bros  vs  W  K  Washburn  and  Mary 
W   McD   Crawford $135 

June  28,  1921— E  LARKIN  100  N  Post 
N  37-6xE  68-9.  C  Petersen  &  Co. 
$920;  Ginsberg  Tile  Co.  $550:  C  W 
Withington,  $1312;  James  F  Smith. 
$1600  vs  George  Brown  Estate  Co. 
J  S  Ourish  and  Heine  Piano  Co.... 

June  28.  1921— W  TWENTY-SIXTH 
Ave  118  N  Clement  N  25  W  120  N  82 
W  65-7H  SE  110-2H  E  118  N  174-7. 
R  Ouer  (as  Wedel  Electric  Co)  vs 
David  Lucid  and  Louis  H  Lee.  .$152.50 


RELEAS)!.  OF  LIENS 


SAN  FRANCISCO  COUNTTY 


Recorded  Amount 

June  28.  1921 — SW  O'FARRELL  AND 
Mason  W  183-6  S  137-6  W  25  N 
137-6  E  25.  Reinhart  Lumber  & 
Planing  Mill  Co  to  S  E  Chamber- 
lain, J  W  Procter  and  Unit  Constr 
Company    

June  28.  1921— £■  SUTTER  135  E  Ma- 
son E  45xS  137-6.  Pope  &  Talbot 
to  Chamberlain  &  Procter  and  Unit 
Constr  Company 

June  28.  1921 — S  SUTTER  135  E  Ma- 
son E  45xS  137-6.  C  Petersen  to 
Wm  F  Dunne  and  Unit  Constr  Co.. 

June  28,  1921— S  SUTTER  140  E  Ma- 
son E  45xS  137-6.  Paciflc  Mfg  Co 
to  Unit  Constr  Co  and  Chamberlain 
&  Procter  Co   

June  28,  1921 — S  O'FARRELL  183-9  W 
Mason  S  85xW  25.  C  Petersen  to 
Unit  Constr  Co  and  Chamberlain  & 
Procter  Co 


Notice  of  Non-Responsibility 

SA-N   FRANCISCO    COl  NTY 


July  2,  1921 — SW  ELLIS  &  Anna  Lane. 
W.  F.  Dunn  to  improvements  on 
leased  property. 

June  27,  1921— SW  EVANS  AVE  360 
SE  Mendell  SE  40xSW  100  Ptn  BIk 
97.  Central  Park  Hd.  J  B  Carrere 
as    to    Improvements   on    property.. 


BUILDING  CONTRACTS 

AL,\MED.\ 

COINTY 

Thi 

?    following    is 

an    index    fo 

r    the 

contracts    for    this    issue: 

No. 

Owner 

Contractor 

Amt. 

2248 

Pollard 

Owner 

5000 

2249 

Learmand 

Kingsley 

3675 

2250 

Holmes 

Rose 

1000 

2251 

Wood 

Bullock 

4000 

2252 

Corpe 

Owner 

400 

2253 

McCoy 

Anderson 

7000 

2254 

Brennon 

Schwalm 

12500 

2255 

Moore 

Owner 

5000 

2256 

Mills 

Owner 

750 

2257 

Cantos 

Owner 

2500 

2258 

Slmmonds 

Owner 

5000 

2259 

Sorenson 

Owner 

2000 

2260 

Foreman 

Merritt 

5543 

2261 

Niska 

Owner 

2500 

2262 

Silverman 

Malley 

11000 

2263 

Robie 

Broad 

1300 

2264 

Fleming 

(Jwner 

2500 

2265 

Neary 

Felt 

7500 

2266 

Scheussler 

pwn^r 

3000 

2267 

Stevens 

Barnard 

935 

2268 

Marquis 

Owner 

6O00 

2269 

Hutzler 

Owner 

1450 

2270 

Morey 

Kulchar 

500 

2271 

Sherman 

Irish 

3375 

2272 

Nelson 

Owner 

3000 

2273 

Walsh 

Hull 

500 

2274 

Soren.son 

Owner 

700 

2275 

Duxrich 

Monroe 

13500 

2276 

Tremble 

Esterly 

3900 

2277 

Oakland 

Vaughn 

39800 

2278 

Oakland 

Vaughn 

49655 

227'.) 

Lynch 

Westlund 

1700 

2280 

Weaver 

Graft 

12368 

2281 

Fallen 

Owner 

3800 

2282 

Wilkens 

Kopendorter 

500 

2283 

Whitton 

Owner 

2500 

2284 

Heine 

Owner 

2500 

2285 

Landers 

Owner 

600 

2286 

Goldberg 

Nail 

2500 

2287 

Scares 

Nail 

2500 

2288 

Mezinka 

Rogers 

7000 

2289 

Butts 

Corbett 

49o 

2290 

Grahm 

Engler 

»4I 

2291 

Bacher 

Reno 

1000 

2292 

Mork 

Owner 

300 

2293 

Cronin 

McCullough 

1200 

2294 

Manchester 

Fredrickson 

2000 

2295 

Morgan 

Rankin 

1150 

2296 

Van  Dusee 

Owner 

4500 

2297 

Holdren 

Pearce 

760 

2298 

Smith 

Owner 

500 

2299 

Weitman 

Fernandes 

1000 

2300 

Oakland 

Hopper 

4589( 

2301 

Same 

Same 

32300 

2302 

Wentz 

Flittner 

7012 

PERMITS 

DWELLING 

(2248)  ARROYO  &  RICARDO  AVES., 
Piedmont.  Two-story  frame  dwell- 
ing and  garage. 

Owner — A.    J.    Pollard,    77    Plaza   Drive, 

Oakland. 
.Architect — None. 
Day's  work.  $5000 

DWELLING 

(2249)  E  SEVENTY-FOURTH  AV  874 
N  E-14th  St.,  Oakland.  One-story 
6-room  dwelling. 

Owner — Jonathan   F.    Learmand. 
Arcihtect — None. 

Contractor — C.  A.  Kingsley,  2108  Hop- 
kins St..  Oakland.  $3676 


REPAIRS 

(2250)      805       BROADWAY, 

Fire   repairs. 
Owner — Mrs.   A.   P.   Holmes. 
Architect — None. 
Contractor — A.    H.    Rose,    525 
Oakland. 


17th    St., 
$1000 


DWELLINGS 

(2231)      E   ELEVENTH   AVE  50   and   75 

S    E-24th.    Oakland.      Two    one-story 

4-room  dwellings. 
Owner — Ellis  Wood. 
.Architect — Nons. 

Contractor— O.  M.  Bullock,  570  18th  St., 
Oakland.  $2000    each 


ALTERATIONS 

(2252)      4119         TERRACE, 

Alterations. 
Owner — W.  R.  Corpe. 
Architect — None. 
Day's   work. 


$400 


nWELLINO 

(2253)  E     VIEW     160     N     John,     Oak- 
land.     Two-story    10-room    delling 

Owner — C.    P.    McCoy,    1483    Wellington 

St.,  Oakland. 
Architect — None. 
Contractor — Anderson    &     McCoy,    1481 

Willimgton  St.,  Oakland.  $7000 

RKCORDEO 

(2254)  N  FORTY-FIRST  ISO  W  Web- 
ster being  Lot  6  Blk  N  Map  No.  2  of 
subdivision  of  Ptn.  Central  Oakland 
Tract.  E  Telegraph  Ave.,  Oakland. 
.Ml  work  for  two-story  15-room 
frame  apartment  house  and  three 
garages. 

Owner — Maihew    J.    Brennon.    Oakland. 
Architect  —  Schirmer   Bugbee   Co.,   524 
Thayer   Bldg..   Oakland. 


fc26 

Contractor — Harry  Schwalm,  Hayward 
Filed  June  30,  '21.     Dated  June   29,  •21. 

Sheathing    on     $3125 

Brown    coat    plaster    on 3125 

-      Completed    and    accepted 3125 

Usual     35     days 3125 

TOTAL  COST,  $12,500 
Bond,  none.  Limit,  100  days.  Forfeit, 
none.      Plans   and   specifications    filed. 

NOTE: — Permit  also  applied  for  to- 
day. 

FOUNDRY  ^    , 

(2255)  FOOT  OF  ADELINE  ST.,  Oak- 
One-story  brass   foundry. 

Owner — IVtoore   Shipbuilding   Co. 

Architect— None. 

Day'»   Work.  *5000 

•ADDITION 

(2256)  MILLS   COLLEGE,   Oakland. 
One-story   addition. 

Owner — Mills  College. 

Architect — None. 

Day's  Work.  *'»" 

DWELLING  „,„„,:, 

(2257)  N  E-SEVENTEENTH  ST.  100  E 
18th  Ave.,  Oakland.  One-story 
4-room  dwelling. 

'■.Owner— L.  Santos,  2212  E-17th  St..  Okd. 
Architect — None.  ,„.„„ 

''Day's  i'Work.  »2500 

DWELLING 
;:f2258)      W    SPRUCE    ST.    400    N    Park 

Blvd..   Oakland.      One-story   6-room 

dwelling. 
Owner— L.    Simmonds,     3833^4     Whittle 

St.,  Oakland. 
Architect — None. 
Day's  Work.  J5000 


BUILDING     AND     ENGINEERING     NEWS 


Saturday,  July  9,  1921 


Architect — None. 
Day's  work. 


DWELLING  _ 

(2259)       N    E-TWBNTIETH    ST.     80    E 
::         27th      Ave..      Oakland.      Two-Story 

4-room  dwelling. 
Owner — John  Sorenson,  2004   27th  Ave., 

Oakland. 
Architect— None. 
Day's  Work.  $2000 

RECORDED 

.  ALTEn.\TIONS 

,  (2260)  TWELFTH  &  Washington  St., 
Oakland.  Alterations  &  repairs  to 
entrance.  Foreman  &  Clark  store. 
lOwner-^Foreman  &  Clark,  Los  Angeles 
Architect — None. 
Contractor— Geo.  Merritt,  S.  F. 
Filed  July  2,  1921;   dated  June  22,   1921 

Three   payments  of    25% 

f,- Usual   35   days    balance 

TOTAL  COST,  $5543.50 
Bond,  none.  Forfeit.  $50  day.  Limit, 
30;days.     Plans,  and  specifications  filed 

DWELLING 

(2261)  1137     ALLSTON      WAY,       Ber- 
keley.     One-story    4-room   dwelling. 

Owner— Aaro   Niska,   2432   9th  St.,  Ber- 
t         keley. 
Architect — None. 
Day's   work.  $2500 

DWELLING,    ETC. 

(2262)  W     CLAREMONT     AVE     150     S 
Prince,    Berkeley.        Two-story       10- 

room   dwelling   and   two   stores. 
Owner — M.    Silverman,    Claremont    and 

Prince   Sts.,    Berkeley. 
.  Architect — None. 
-.  Contractor— H.    Malley,    2947    West    St., 

Berkeley.  $11,000 


REPAIRS 
■■(i2263)      1533     HENRY,     Berkeley.     Fire 
'■'- '     ■  repair*. 

Owner — Mr.    Rohie. 

yXrchitect — None. 

.'Contractor — A.     H.     Bro.nd.     2117     Kilt- 

■.    V     rrdgp  St.,  Berkeley.  Jl.'iOd 


$2500 


GARAGE 

(2265)    2564-66-68    TELEGRAPH    AVE., 

Berkeley.      One-story   brick   garage 
Owner — N.   E.  Neary,  612  25th  St.,  Okd. 
.Architect — None. 
Contractor — R.   D.    Felt,   180   Jessie   St., 

San  Francisco.  $7500 


DWELLING  ■ 

(2276)      S  SANTA    CLARA   AVE.    100    E 

Jean    St.,    Okd.      Two-8tory   3-room 

dwelling  &^garage. 
Owner — C.   E.   Tremble,   Perry   St.,  Okd. 
Architect — None. 
Contractor — B.   H.   Esterly   &   Sons,    824 

37th  St.,  Oakland.  $3900 


DWELLING 

(2266)      E     VlNCENTE     ROAD     255     S 
AMsalia.      Berkeley.         One-story      4- 
room   dwelling. 
Owner — H.    H.    Scheussler,    2436    Tele- 
graph   Ave.,    Berkeley. 
Architect — None. 
Day's  work.  $3000 


ADDITION 

(2267)       938    CHESTNUT    ST.,    Oakland. 

Addition. 
Owner — Mrs.    Stevens,    premises. 
..Architect — None. 
Contractor— f.  S.  Barnard.   591   24th  St., 

Oakland.  $935 


m&WELLING 

-   (-2264)     iS     PARKER    74     E    San     Pablo 

Ave..    Berkeley.      Ono-story    5-FOoni 

dwelling. 
■.  Owner— Archie    B.    Fleming,    154    Lake 

St.,    Oakland. 


DWELLINGS 

(2268)  W  FORTIETH  AVE.  175-210  S 
Santa  Itita,  Oakland.  Two  l-.story 
5-room  dwellings. 

Owner — E.  M.  Marquis,  2827  Russell  St,, 

Bkly. 
.\rchitect — None. 
Day's  Work.  $3000  each 

.\DDITION 

(2269)  FRUITVALE  ACRES,  Oakland. 
Addition. 

Owner  —  Joe    Hutzler,    2817    Viola    St. 

Oakland. 
Architect — None. 
Day's   Work.  $1450 


ALTERATIONS 

(2270)      HENSHAW    BLDG.,   Oakland. 

Alterations. 
Owner — Morey  &  Brashear. 
Architect— None. 
Contractor — S.  Kulchar  &  Co.,  8th  Ave. 

&   E-lOth  St.,  Oakland.  $500 


ALTERATIONS 

(2271)      1701  LINDEN  ST.,  Oakland. 

Alterations  &  erect  garage. 
Owner — F.  H.  Sherman,  1805  Linden  St., 

Oakland. 
Architect — None. 
Oontractor — 'H.    E.    Irish.    2214    Clement 

Ave.,  Alameda.  $3375 


DWELLING 

(2272)      E  MAPLE  AVE.   100  S  Hopkins 

St..   Oakland.      One-story   5-room 

dwelling. 
Owner — Mrs.    (.'ora    Nelson,    3550    Maiile 

Ave.,  Oakland. 
.Vrchitect — None. 
Day's  Work.  $3000 


DWELLING 

(2273)      LOT   2  BLK   A  Glonwood    l^ark. 

Oakland.      One-story    l-roomdwlg. 
Owiier — Hattie   Walsh,   c-0  Globe   Groc. 

Co.,  S.  P. 
.\rchitect — None. 
Contractor  —  W.  K.   Hull,   5410  College 

Ave.,  Oakland.  $500 


DWELLING 

(2274)      S    REDDING    ST.    125    E    Loma 

Vista,   Oakland.     One-story   2-room 

dwelling. 
Owner  —  L.  P.   Sorenson,  1432  Harmon 

St..  Oakland. 
.\rohitect — None. 
Day's    Work.  $700 


SCHOOL  ■;       '■ 

(2277)      W   EIGHTY-FIFTH   AVE.   20,  S 

A    St.,    Oakland.      Oiie-story  "scfi'Oo'l. 
Owner — City  of  Oakland. 
."Architect — None.  .,^..,,. 

Contractor— M.  C.  Vaughn,'  357  12th.  St., 

Oakland.  $39800 


SCHOOL 

(2278)      W  EIGHTY-FIRST  A'VE.   4«0  S 

Plymouth,  Oakland.     One-story 

school.  ' 

Owner — City   of  Oakland. 

Architect — None.  .      - , 

Contractor— M.  C.  Vaughn,  3^7;  12th -Sl.. 

Oakland:  .  $49656 


RECORDED 

ALTERATIONS 

(2279)      E    ETNA   ST.    200    S   Parker   St. 

5  50  E   135,  Berkeley,     Alterations 

6  addition  to  dwelling. 

Owner — Matthew    C.    Lynch,    2617    Etna 

St.,  Bkly. 
Architect — Edw.  B.   Seely. 
Contractor— Fred  J.  AVestlund.  351   12th 

St..  Oakland. 
Filed  July  5,  1921;  dated  June  28,  1921. 

Ready  for  plaster $500 

Completed   '700 

Usual  35  days    600 

TOTAL  COST.  $1700 
Bond,  $850.  Surety,  Globe  Indemnity 
Co.  Forfeit,  $10  day.  Limit,  36  days. 
Plans  and  specifications  filed.  .,., 


Al'.-VRTWENTS 

(2275)      SW    COR    HOSE   &    PLEASANT 

Valley    Ave.,    Oakland.       Two-stor>- 

16-room  apts. 
Owner  —  Dr.   L.    R.    Duxrich.   1736    12'li 

Ave.,  Oakland. 
Architect — None. 
Contractor — J.    W.    Monroe,    4612    Grove 

St.,  Oakland,  $13. Ron 


GARAGE 

(2280)      LOTS    13    AND    14    AND    E    200 
Lot      12      Amended      Map      College 
Heights.    Oakland.      All    work    for 
one-story    garage. 
Owner  —  Weaver-Wells,     3321     Broad- 
way, Oakland. 
Architect — None.  . 

Contractor— Edwin    C.    Graff,    355    l2th 

St.,    Oakland. 
Filed  July  5,  '21.     Dated  June  21,  '21. 

Floor     in      M. 

Walls     in     place % 

Completed     < % 

Usual     35     days % 

TOTAL  COST.  $12,868 
Bond,  $6434.  Surety,  Globe  Indemnity 
Co.  Limit.  90  days  after  Jurie  30. 
Forfeit,  none.  Plans  and,  specifications 
filed.  ■■     ■ 


DWELLING 

(22S1)  N  CAPISTRANO  AVE  400  "E 
Colusa,  Berkeley.  One-stdry  six- 
room    dwelling. 

Owner— A.  H.  I'allon,  686  61st  St., 
Oakland. 

.Architect — None. 

Day's   work.  $3800 


(iARAGE  .     . 

(2282)  609  CENTRAL  AVE.,  Alameda. 
Garage. 

Owner — J.   H.    "Wilkens,    1408    Park    St., 

Alameda. 
Architect — None. 
Contractor — L.   Kopendorfer,    2204.  Jjin- 

coln   St.,   Alameda.  J500 

ALTERATIONS 

(2283)  2534  HILLEGASS,  Berkeley. 
.-Mterations. 

Owner — B.   F.   Whitton,  2614   Telegraph 

.\ve..   Berkeley.  .     ,. 

Architect — None. 

Day's  work.  ,  $2600 

DWELLING 

(2284)  S  MONTEREY  AVE  160  B:  So- 
noma, Berkeley.  One-stor'?'  flve- 
room  dwelling. 

Owner — O.    E.    Heino,  1927    Haste    St.. 

Berkeley. 

Architect — None.  '..„,„, 

Day's   work.  $2500 


Saturday,  July  »,  1921  BUILDING     AND     ENGINEERING 

DWELLING  Broadway,  Oakland. 

(2285)     X  BOEHMER  30  E  Derby.  Okd.  Day's    work.                                                  $4.^00 

One-story  3-room  dwelling.  

Owner — David   Lander,    964    Market    St.,  DWELLING 

Oakland.  (2297)      2971      MARS,     Oakland.       One- 
Architect — None.  story  3-room  dwelling 
Days  Work.                                                $600  Owner— Frank    Holdren.    1666    12th    St., 

Oakland. 

DWELLING  Architect— None. 

(2288)      E    MINNA   AVE.    170   S    Penni-  Contractor — R.    Pearce,    2971    Mars    St 

man,    Oakland.      One-story    5-room  Oakland.                      '               "          1750 

dwelling.  

Owner — S.    Goldberg-,    2561    E-16th    St..  ADDITION 

Oakland.  (2296)      341S    SCHOOL,    Oakland       Ad- 

Arrhitert — None.  dition. 

Contractor  —  Geo.    Nail.    930    41st    St.,  Owner — W.  L.   Smith. 

Oakland.                                              $2.')00  -Architect — None. 

Day's   work.                                                 j50o 

DV\  ELLING  

(2287)  E    MINNA    AVE.    200    S    Penni-  STORE 

man.    Oakland.      One-story    5-room  (2299)      W    SEVENTH    AVE    25    N    E- 

dwelling.  11th,  Oakland.     One-story  store. 

Owner — Henry  Scares.   1526  E-17th   St..  Owner — C.   L.   Weitman,   630  E-llth  St 

Oakland.  Oakland. 

Architect — None.  .Architect — None. 

Contractor  —  Geo.    Nail.    930    41st    St.,  Contractor — Jos.  Fernandes,  946  E-llth 

Oakland.                                              $250'i  St.,  Oakland.                                     $1000 

FLATS  SCHOOL 

(2288)  N  RICH  ST.  75  W  Webster  St..  (2300)  THIRTY-SEVENTH  AVE  AND 
Oakland.  Two-story  6-room  flat.s  E-12th  St.,  Oakland.  One-story 
&  garages.  school. 

-Owner — G.  Mezinka.  Owner — City   of  Oakland. 

Architect — None.  Architect — None, 

Contractor — J.    F.    Rogers,    321    Oakland  Contractor — M.    E.    Hopper  &    Son,    1117 

Ave.,  Oakland.                                  $7000  Webster   St.,   Oakland.              $45,896 

ALTERATIONS  ADDITION 

(2289)  468  TWELFTH  ST..  Oakland.  (2301)  TWENTY-NINTH  AND  ELM- 
Alterations.  wood  Aves.,      Oakland.        One-story 

Owner — L.  R.  Butts.  gymnasium   addition. 

Architect — None.  Owner — City   of   Oakland. 

Contractor — Corbett     &     Bayliss,     1110  Architect — None. 

Franklin  St.,  Oakland.     "              S49.j  Contractor — M.    E.    Hopper  &    Son,   1117 

Webster  St.,  Oakland.                $32,300 

-ALTERATIONS  • 

(2290)  NO.    2S23      ASHBT  AVE..      Ber-  ,                          RECORDED 
keley.     Alterations.  DWELLING 

Owner— Grahm,   Premises.  (2302)      XW      WOODLAND    AVE.    AND 

Architect — None.  Davis    Court   SW    lOOxNW    107,    San 

Contractor — Louis    Engler,    2940    Forest  Leandro.      All    work    for    two-story 

Ave..  Berkeley.                                   $948  frame  dwelling. 

Owner — John  T.  Wentz.  220S  34th  Ave 

ALTERATIONS  Oakland. 

(2291)  2020.    CALIFORNIA,    Berkeley  -^ichitect- None. 

Alterations.  Contractor- Jos.       Flittner.       1700     35th 

Owner — Henry   Bacher.  Ave.,  Oakland. 

Architect — None.  Filed  July  7,  '21.     Dated  July  6,   '21. 

Contractor— Stephen      H.      Reno,       1745  Frame     up     y^ 

Lincoln    St.,    Berkeley.                  $1000  Brown   coated    ij 

Completed    and    accepted..                   u 

GARAGE  Usual    35    days '      1^ 

(2292)  1041    HEARST  AVE.,   Berkeley.  TOTAL  COST.  $7032 
Garage.  Bond.    none.      Limit.    60    days.      Forfeit, 

Owner — Walter  Mork,  Premises.  *'■      Plans    and    specifications    filed. 

Architect — None.  ^» 

""^''^  ""^'^       ''''  COMPLETION  NOTICES 

ALTERATIONS  

(2293)  2131    PARKER.    Berkeley.      Al-  AI,AMED,\    COI  XTV, 

terations.  

Owner — Paul  Cronin,  Premises.  Recorded                                             Accepted 

Architect— None.  •'"'"'    ^'^-    1921— \V      DOMINGO      AVE 

Contractor— H.    McCullough.    1641    Alls-  '^''"    ^"^    ^'    ^^"    *    White    Tract    E 

ton    Way,    Berkeley.                      $1200  Telegraph      .A.ve,    Berkeley.      L      L 

Hotchkiss    June   29,   1921 

SCHOOL  ■^""0   27,   1921— LOT  45.   Piedmont-by- 

(2294)  3037   TELEGRAPH   AVE.,    Ber-  'he-Lake,  Oakland.     J  T  Kingrea  to 
keley.     One-story  school.  whom  it  may  concern  ...  .June  1,  1921 

Owner— G.  P.  Manchester,  55  Shasta  St  ''""*  2*-  1921— LOT  87  KLK  731-2200, 

Berkeley.  Map  Oak   Park    Tract.    Oakland.      B 

Architect — None.  O  Rasmussen  to  W  C  .Marshall 

Contractor — Peter    Fredrlckson,    Haste  June  22.  1921 

St.,  opp.  Lafayette  Apts.,  Berkeley.  ''""^    28.    1921— W   NINETY-SECOND 

$2000  •*^*'    *5    N   Cherry,    Oakland.      Fred 

H  Sargent  to  S  G  Rankin 

ALTERATIONS  June    28.    1921 

(2295)  1S14    ALICE.   Oakland.      Altera-  ''""«  28.   1921— LOT  9  BLK  G,  Map  G, 
tlons.  Bryant      Tract,      Berkeley.        Ellas 

Owner — Harriet  Morgan,   Premises.  Larsen  to  whom  it  may  concern... 

Architect — None.  June    27.    1921 

Contractor— S.    G.    Rankin.    719    Haddon  • 

Road,    Oakland.    $1150  HOMESTEADS 

l!>"oB^^y^«T.T.K-    .nn    Al-    '.I                   „        .,  AI.AIIKIJA   COr.VTV 

i-JJb)    S  KSTATE   400   \\    Moraga    Road  . , 

nwn!'J*"A'';      '^D:'";?""'*;.  7-roon2    dwig.  ''"'>'  2,   1921— LOT   14    BLK   4.   Dalcys 

Z'^^T  V(!r  °;"'*'  '*"  ^^""  '^'=*'"'<=     *•»'•'*'       Berkeley.         Annie 

Archi?!^?       P   ;  .      V*"v       „                  .  Dreyer    (wt   Charles) $6000 

.Ar.h.lecl-   Paul      A.       .Needh.-,m.       1B29  j,„y    ,.    ,921-LOT    18    W    10    Lot    19 
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Steele  Tract,  Berkeley.  Neola 
Cronin    (wf  Paul) J5000 

July  1,  1921— PTN  LOTS  7,  8  AND  9 
BIk  2,  Map  Encinal  Tract  No  8 
Alameda.  Olive  K  Clarke  (wt 
William    I)     ,4500 

June  30.  1921— LOT  9  BLK  20  of 
said  Lot  Block  Map  of  Northern 
Addition  to  Town  of  Livermore 
Flora    Servantz     (wf    Joseph) .  .$2()00 

June  30.  1921— LOT  8  ELK  F.  Boule- 
vard Villa  Tract,  Brooklyn  Tp 
Selma   E   Rickert    (wf  J   W) J4fl0O 

June  30,  1921— LOT  33  BLK  A,  Map 
Bay  Park  Tract,  Alameda.  Belle 
M  Wilson    (wt  Arthur  J) $4500 

June  28.  1921— LOT  2  Map  Frultvale 
Addition  Tract,  Brooklyn  Tp.  Mary 
Agnes  Kendall    (wf  J  D)    $3000 

June  28,  1921— BANCROFT  WAY  & 
McGee  Ave.  Berkeley.  Mary  Elsie 
Norton   (wf  Edward  M)    $3250 

June  28,  1921- W  MILVIA  160%  S 
Vine,  Berkeley.  Josephine  L  Moran 
(widow)     ,5000 


Notice  of  Non-Responsibility 

-IL.VMEDV     COUNTY 


June  29,  1921— LOT  11  BLK  18,  Map 
Lakeshore  Highlands,  Oakland. 
Lakeshore  Highlands  Co  as  to  Im- 
provements   on    property 


LIENS  PILED 

-AL.AMEDA    COUNTY 


June  28.  1921— S  FIRST  bet  K  and  L 
Sts.  (Safford  BIdg.).  Livermore.  L 
R  Altamirano  and  Chas  M  Nissen 
and  E  G  Wente  (Independent  Lum- 
ber Co)    vs   H  H   Wilder  and   Mary 

A  Safford    $99.65 

Recorded  Amount 

June  IM.   1921— LOTS  51   AND  52  BLK 

6       Key       Route       Heights      Tract. 

Oakland.        Bay    Wrecking    Co     by 

Chas   A   Fitch   vs   J   J   Wilson ...  .$162 


RELEASE  OF  LIENS 


.\L.*.MED.\     COUNTY 


P.ecorded  Amount 

June  22,  1921  —  LOT  20  &  21  Map 
Crocker  Terrace,  Piedmont.  Rob- 
erts   Mfg.    Co.    vs    R.    H.    &    Sophie 

Marchant    $1900 

June  22.  1921  —  LOTS  20  &  21  Map 
Crocker  Terraee,  Piedmont.  Thos. 
F.  Rigney  Tile  Co.  vs  R.  H.  & 
Sophie  Marchant  &  L.  L.  Lucas... 
$395.40 


BUILDING  CONTRACTS 


.«<.\(  l(.VMK\TO     lOl  XTV. 


FRAME    BUILDING 

LOT  160  w  &  K  TRACT  24,  Sacra- 
mento.     One-story    frame    building 

Owner — Rose   Keil. 

.Vrchitect — None, 

Contractor — Wm.  C.  Keating,  1714 
27th    St.,    Sacramento,  $4800 

Filed  June  28,  '21.     Dated  June  28,  '21. 


BUILDING 

I'TN.     S     V.     TRACT     229,     Orangevale 

Co.      Building. 
(Jwner — Orangevale         Fruit      Growers 

Exchange. 
.\  rob  i  t  PC  t — None. 
Contractor— F.  A.   Holdener,  2310  J  St  , 

Sacramento.  $5606 

Filed  June  28,  '21.     Dated  June  27.  '21. 

SCHOOL 

EIGHTH  AND  NINTH  AVES.,  45th  St. 
anil  Stockton  Blvd.,  Stockton. 
Two-story  brick  and  concrete 
school. 

Owner — Sacramento  City  School  Dis- 
trict, 

.Srrhliects  —  Hemmings-  Petersen  & 
Hndnutt,   Archt'l    &    Eng.   Commis- 
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9th   and     L 


Blon,    Library      Bldg., 

Sts.,  Sacramento. 

Contraotor-K.   E.   Parker     Co-  d""'^ 

Bldff.,    San   Francisco.  |124,4UU 

ALTERATIONS 

812  NINTH  ST.,  Sacramento.     Kemoaei 

front  of  building. 
Owner— W.    M.    Tryon.      Pacific      Bldg., 

San    Francisco. 

Day  s   work.  * 

FRAME    DWELLING 

1707  THIRTY-FIFTH  ST.,  Sacramento 
One-story    5-room    frame    dwelling. 

Owner-S.  Martinelli,  415  P  St.,  Sac- 
ramento. 

Architect-None. 

Day's   work.  *'" 

ALTERATIONS 

■>''6  MONTGOMERY  WAY.  Sacramento 
Remodel    front    of    bakery. 

Owner— Kaesers  Bakery,  3226  Mont- 
gomery   AVay.    Sacramento. 

.Architect — None. 

Contractor— T.  Schluckebier,  2660 
Marshall    Way.    Sacramento.    »2500 

DWELLING 

1937  FORTY-NINTH  ST..  Sacramento. 

One-story  3-room  dwelling. 
Owner  —  Frank    Veglia,    1733    49th    St.. 

Sacramento. 
Architect — None. 

Contractor-J.  P.  Howell.  1847  47th  St 
Sacramento.  »'"" 

DWELLING 

1719  THIRTY-EIGHTH  ST.,  Sacramento 

One-story    5-room    frame    dwelling 

and  garage. 
Owner— T.   L.   Davies. 
Architect — None. 
Contractor  —  T.    B.    Hunt.    2926    S    St 

Sacramento.  »••''»" 


Owner— C.  S.   Hullen,  Premises. 

Architect— None. 

Contractor— W.    Briggs. i^OOO 

COMPLETION  NOTICES 

SACRAMENTO    COl NT\ 

Recorded  „  \%'^^^^^^ 

.7uly  1.  1921— LOT  13  BLK  3,  Maple 
Park  Addition,  Sacramento.  Wm  C 
Keating   to   whom   it   may    concern 

May   31,    1921 

June'soV  1921— LOT  26  BLK  6,  Cen- 
tral Addition  to  San  Mateo.  David 
Haule  to   whom   it  may  concern... 

June    29,    1921 


Saturday,  July  ».  1131 


Contractor— O.    D.    Atkins,    3338    Low* 
St.,   Fretno.  $6000 


Add 


ADDITION 

4219   FOURTH  AVE.,  Sacramento. 

room  &  porch  to  dwelling. 
Owner— W.    S.    Buckler.    4219    4th    Ave.. 

Sacramento. 
Architect— None. 
Contractor  —  H.   S.   Barnes,   ,i5.>l    P  St., 

Sacramento.  *  =  "" 


Ono- 


DWELLING 

3428    PLATT   AVE.,   Fresno. 

Owner Carl   Gustafson. 

Architect — None. 
Day's   work. 


Dwelling. 


$2500 


DWELLING 

1028    JONES   ST.,   Fresno.      Dwelling. 

Owner — John  Natali. 

Architect — None.  ,.„„„ 

Contractor— Tony    Cerone.  $6000 


ALTERATIONS 


STORES 

1016    TWENTIETH    ST..    Sacramento. 

Two-story  brick  bldg.    (stores   &    6 

flats). 
Owner — Miller    &    Skelton,    1400    K    St., 

Sacramento. 
Architect — None. 
Contractor— Siller    Bros.,    1614    lith    St.. 

Sacramento.  $35.0110 


BUILDING  CONTRACTS 

FRESNO    COUlVTIf 

DWELLING  ,^         ^, 

LOTS    15    AND    16    BLK    4,    Van    Ness 
Heights.    Fresno.        Dwelling      and 

Owner— AV.  R.   Thomas,   1937  Sarah  St., 

Fresno. 
Architect— None. 
Day's   work.  ♦^OOO 

REPAIRS 

715   M   ST.,   Fresno.     Repairs. 

Owner — Mrs.   C.   Marshall. 

Architect-None. 

Day's    work.  »,sbuu 

REPAIRS 

NO.    729    M   SE..   Fresno.      Repair. 

Owner — Mrs.  C.  Marshall. 

Architect — None. 

Day's   work. 

DWELLING  ^^      ^ 

LOTS       29    AND     30       BLK    46,      K.    B. 

Heights,    Fresno.      Dwelling. 
Owner — J.  Cocola. 
Architect— None. 
Day's   work.  ^3500 

.-VLTERATIONS 

1006      FORTHCAMP      AVE.,       Fresno. 

Alterations. 
Owner— Our    Lady    of    Victory    Church, 

Premises. 
Architect— None. 
Day's   work.  »»<"' 


$5000 


SHED  ^  ,      , 

710   T  ST.,  Fresno.     Lumber   shea. 
Owner — Harris  &  Pentigrass. 
Architect — None. 
Contractor Dan      Blosser,      3212___E1 


Monte  Way,  Fresnc 


GARAGE 

2900     M     STREET.     Sacramento. 

storv  brick  garage. 
Owner — R.    M.    Muddox,    1215    33rd    St., 

Sacramento. 
Architect— None. 
Day's  Work.  $7i&o 

DWELLING  ^  ^ 

1715    V    STREET,    Sacramento.      Set    up 

&    remodel   frame    dwelling. 
Owner— A.   Maloney,    1801    U    St..    Sacto. 
Architect— None. 
Day's  Work.  f*'''^ 

DWELLING 

5328  SECOND  AVE..  Sacramento.  One 
storv   frame   6-room   dwelling. 

Owner— F.  Gibson.  5328  2nd  Ave.,  Sac- 
ramento. 

Architect — None.  .,„„„ 

Day's  work.  ^1200 

DWELLING 

245  PORTOLA  WAY,  Sacramento,  Six- 
room   frame  dwelling. 

Owner— F.  R.  Merwin,  2527  30th  St., 
Sacramento. 

Architect — None. 

Day's  work.  $3500 

GARAGE 

4559  EIGHTH  AVE.,  Sacramento. 
Stucco   and   concrete  garage. 


ADDITION 

3403    MONO    ST..    Fresno. 

dwelling. 
Owner — The      I^ogan    Autr 

Broadway.    Fresno. 
Architect — None. 
Day's    work. 


$2000 

Addition    to 
Co.,       1515 


$1000 


GAR.AGE 

137  VALERIA  ST.,  Fresno.     Garage 

Owner — J.  S.  Bristol,  Premises. 

Architect — None. 

Contractor — AV.    Brown. 


ADDDITION 

S60    AUGUSTA    ST.,    Fresno. 

to  dwelling. 
Owner— Geo.   H.   AVeber. 
Architect — None. 
Contractor — A.    Winkle. 


$500 
Addition 

$800 


S17  T  ST..  Fresno.  Alter  barn. 
Owner — C.  Sonniksen,  Premises. 
Architect — None. 

Contractor — R.      F.      Felchlin,      Rowell 
Bldg.,    Fresno.  $500 
* 

COMPLETION  NOTICES 

FRESNO    COUNTY 

Recorded  Accepted 

July  6,  1921— LOT  30,  Strivers  Tract, 
F'resno.  M  A  Stivers  to  whom  it 
may    concern July    5,    1921 

Julv  1,  1921— E  %  OF  LOTS  22,  23 
and  24  Blk  2,  Van  Ness  Heights, 
Fresno.  Geo  C  Boles  to  whom  it 
may  concern June   22,  19it 

July'l.  1921— LOTS  13  TO  16  BLK 
101,    Fresno.      Asbarez    Publishing 

Co  to  whom  it  may  concern 

April    8,    1921 

June  Vo"   1921 ^LOTS  49  TO  52  BLK 

8,  Van  Ness  Heights,  Fresno.  J  T 
Anderson    vs    Hazel    Paul $275 

LIENS  FILED 

FRESNO    COUNTY 

Recorded  Amount 

July  6.  1921— S  %  OF  S  %  OF  LOT 
140'.  Fresno.  Valley  Lumber  Co 
vs  F  M  Dzotsikian $*''6 

July  6.  1921— LOTS  26  TO  29  BLK  SI, 
Fresno.  Valley  Lumber  Co  vs 
Garab-Tahloian     $625 

July  1,  1921— NO.  1137  A  ST.,  Fresno. 
E  M  AA'est  vs  L  A'  Gates  and  Tony 
Saladino     *294 

July  2,   1921— N   %    OF  SEC.  34,   14-18 
Fresno.     C  C   H  Thomas     vs  B     F^ 
Mackall     $3158 

BUILDING  CONTRACTS 


"S.X.V    MATEO    COINTY 


Recorded  Amount 

BUNGALOAV 

CITY     OF     BURLINGAME.       All     work 
for  frame   bungalow,  plastered  ex- 
terior and  garage. 
Owner — Mrs.   Lilly   C.   M.   Jackson,   San 

Francisco. 
Architect — None. 

Contractor — John  W.   Rutherdale,  Red- 
wood City. 
Filed  July  l,  '21.     Dated  June  21,    21. 

Roof     on     *1250 

1st  coat  plaster  on 1250 

Completed    1250 

Usual    35    days 1250 

TOTAL  COST,  $5000 
Bonij,  j_.  Sureties,  W.  J.  and  George 
Hazlett.  Limit,  60  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 

NOTE:— Completed  all  bills  to  be 
paid;  contractor  to  take  $500,  and  It 
balance  left  from  $5000   same  to   go   to 


DAVELLING 

143    TEHAMA    ST..    Fresno.       Dwelling. 

Owner— Jack     Pretzer.     2160     Rose     St., 

Fresno. 
.Architect — None. 
Cnntractor — Pete      Marks,      546      C     St., 

Fre-sno  $500 


COMPLETION  NOTICES 

SA\    MA'riCO    (OINTY., 


DAVELLING 

3554       KBRCKHOFF       ST.,  Fre(Bno. 

Dwelling. 
Owner — J.       AA'.     Humphrey,       Bar.^tow 

Road,  Fresno. 
.Architect — None.  _   . 


Recorded  ^,    ,      Accepted 

July   6,    1921— LOT   6   BLK    1,   Central 
Addition  to  San  Mateo.     John  Wll- 

.son  to  G  H  Bunting Oct.  15,  1920 

July  6,  1921— LOT  27     BLK  6,  Central 
Addition      to    San      Mateo.        David 

Houle  to  whom  it  may  concern 

July  6,   1921 


Saturday,  July  9,  1921 

LIENS  FILED 


BUILDING     AND     ENGINEERING     NEWS 


SAN    MATEO    COUNTY 

Recorded  Amount 

July  2,  1921— SE  2a  LOTS  1,  2  AND 
3  Resbdvn  Lots  I  to  6,  Inclusive:  S 
^4  Lot  S  and  Lots  9  to  45.  inclusive, 
Rosvelt  Oaks.  Redwood  City.  A 
Hess,  Arnold  J  Hess  and  Regina 
Hess  (as  A  Hess  &  Co)  vs  E  W  and 
Florence      W      Magonder      and      E 

Daistater    J360.62 

June    30.       1921 LOT       3    BLK    68, 

Santa  Ynez  Park,  San  Mateo.  San 
Mateo  Planing  Mill  Co  vs  Eva  F, 
Joseph   F   and    DoUie   McPhillips... 


San   Jose   BIdg.,   San   Jose. 
Contractor — R.    O.    Summers.    17    N-lst 
St..    San    Jose.  J10,448 


ALTERATIONS 

15    W-SANTA    CLARA    ST..    Sa 

Alter  front. 
Owner — Paul    Butler,    Premises. 
Architect — None. 
Day's  work. 


BUILDING  CONTRACTS 

.SA\T\     CI.  \H.V    <Ol  \TV. 


ADDITION 

HOBSON    ST..  San    Jose.      Addition. 

Owner — S.    J.  School    Department. 

Architect — C.  S.     McKenzie,     Bank     of 


{450 


ADDITION 

MORGAN  HILL.  Cal.     All   work  except 

painting     or     heating     for     1-story 

frame  addition,  gymnasium  -t  work 

shop   lildg. 
Owner — Board   of   Trustees  of   the   Live 

Oak  Union  High  School   District  of 

Morgan  Hill.  Morgan  Hill,  Cal. 
Architect — Chas.   S.   McKenzie,   Bank  of 

San  Jose  Bldg..  San  Jose.  Cal. 
(.'ontractor  —  Al    Corapton.    547    N    17th 

San  Jose,  Cal. 
Filed  July  2.   1921;  dated  June  25.  1921. 

As  work  progresses 75% 

Usual  35  days   25% 

TOTAL  COST.  ?37.00U 


A.  E.  LOVETT,  Mgr. 


Established  isgi 


Peerless  Roof  Paint  &  Repairing 
Company 

Manufacturers    and    Contractors 

A  SUPERIOR  (Anti-Rust)  PAINT  for 

Tanks.  Fire  Escapes,  and 

Structural  Iron,  Metal 

Paper  and  Shingle  Roofs 

We  Do  Roof  Repairing  and  Waterproofing 

180  Jessie  St.  Tel.  Sutter  6700 


Adopted  for  Cutting    and   F"iiling,  Loading  Cars,  Cleaning  out 
Reservoirs,  Hauling  Loose  Materials  of  all  Kinds. 

217  Hyde  Street  Phone  Franklin  138 


Bond,  forfeit,  none.  Limit  150  working: 
days  from  June  30.  1921.  Plans  and 
specifications  (lied. 


COMPLETION  NOTICES 


S.4.\T.*    TLARA    rOlXTY. 


Recorded  Accepted 

July  2.  1921— PALM  KAVE.V.  San 
Jose.  Arthur  &  Florence  R  Wren 
to   J    H   Miller July    1.    1921 


LIENS   FILED 


S.A\'I 


t  LAR.*      «  <>l  \TY. 


Recorded                                           Amount 
July   1.   1921 — LOT   6   in   the   Peerless 
Tract.    San   Jose,   Cal.      Hubbard   & 
Carmichael   Bros,   vs   Rocco,  Jennie 
.t.Michele  Martorano »143.14 


BUILDING  CONTRACTS 


S.\.\    JO.VHLI.N    »()l  XTV. 


IIESIDE.N'CB 

SOUTH   VAX      BUREN 

Residence   . 
Owner  —  J.       O.     Gossett 

Joaquin  St..  Stockton. 
Architect — None. 
Day's    work. 


ST..    Stockton. 
934    S-San 

11950 


RESIDENCE 

WEST  ACACIA   ST.,   Stockton.      Frame 

residence. 
Owner — Mrs.      Mary    Manuel.    212      W. 

Acacia   St.,   Stockton. 
Architect — Xone. 
Day's  work.  11000 


HESIDEXCE 
SOUTH      VAN    BUREN 
Residence. 


ST..   Stockton. 


SIX 

GILLETTE  I 

BLADES 

WITH 

HOLDER 


$1.25 


1 


PREPAID 
In  Attractive  Case 

Satisfaction   Guara7tteed 
III-    Monri/   Refunded 

Thin   Offer  for  a   Limited 

Time  Only 

Remit  by  Money  Order  or 

Cash — (No  Stamps) 

Frad  Razor  Co. 

1475    BROADWAY 
NEW    YORK    CITY 


so 
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Owner — J.      O.       Gossett.       934       S-: 

Joaquin  St.,  Stockton. 
Architect — None. 
Day's  work.  $1 

COMPLETION  NOTICES 


SAN  JOAQUIN  COUNTY 

Recorded  Accepted 

.luly  1,  1921 — STOCKTON  High  School 

Site,    Stockton    (Science   Bldg.).      C. 

G.  Wakefield,  J.  R.  Humphreys  &  H. 

R.    McNoble    to    Edw.      L.      Gnekow 

June  29.  1921 


LIENS  FILED 


SAN    JOAQ.l'IN    COINTY 


Recorded                                               Amount 
July  2,    1921— N   140   ACRES  OF  SW 
Vi  of  Sec  12,  T.  2  S.  R.   8  E.  Stock- 
ton.     D  W  Baysinger  vs  W  C  Bry- 
ant    and    \V    E     ToUstrup $2900 

July  1,  1921 — LOTS  17.  18  &  19  BLK  9 
Bogg-s  Tract  Sub  No.  1,  Stockton. 
Simpson-Gray  Lumber  Co.  Corp.  vs 
L.  C.  Soriani    ?73 


The  Bethlehem  Steel  Co.  announces 
further  reductions  in  the  price  of  steel. 
E.  G.  Grace,  president  of  the  company, 
said  "present  manufacturing  costs  do 
not  in  any  sense  warrant  these  reduc- 
tions, but  this  company  desires  to  con- 
tribute even  more  than  its  full  share 
to  re-establish  conditions  in  the  steel 
trade  on  what  might  be  regarded  as  a 
normal   basis." 

The  company's  recently  announced 
15  per  cent  reduction  in  wages,  be- 
comes  eftective   July   16. 


The   new   prices   show    the    following 

changes: 

Bars,  cut  from  ?2.10  to  $1.90;  struc- 
tural shapes,  from  $2.20  to  $2:  plates, 
from  .$2.20  to  $a;  sheet  bar,  from  $39  to 
$35;  billets,  4x4.  from  $37  to  $33;  slabs, 
from  $38  to  $34;  blue  annealed  sheets, 
from  $2.8.5  to  $2.65;  black  sheets,  from 
$3.75  to  $3.50;  galvanized  sheets,  from 
$3.75  to  $3.50,  and  skelp,  from  $2.20 
to  $2. 

"The  new  prices  are  a  reduction  of 
$4  a  ton  on  bars,  structural  shapes, 
plates,  skelp,  billets,  sheet  bar,  slabs, 
and  blue  annealed  sheets;  $5  a  ton  on 
black  and  galvanized  sheets. 

"Those  items  account  for  an  increase 
in  present  day  costs  over  pre-war  costs 
of  $20.59  a  ton  on  finished  products," 
he  said.  "The  new  price  of  $44.80  for 
structural  steel  is  equivalent  to  a  pre- 
war price  of  $24.21  a  ton,  or  $1.08  a  lb. 


IMVERSITY    OF    CALIPORNI 
tOlRSE   IN   SURVKYING 


Surveying,  taught  by  correspondence 
in  a  way  that  will  be  helpful  to  sur- 
veyors who  want  to  brush  up  on 
theory,  to  architects  and  engineers,  and 
to  men  working  in  surveying  parties, 
is  a  course  just  completed  by  the 
Extension  Division  of  the  University 
of  California.  This  course,  "Elements 
of  Surveying,"  is  similar  to  other 
technical  courses  given  by  the  Univer- 
sity extension  department,  and  gives 
theoretical  training  to  men  who  have 
a  practical  knowledge  of  the  subject, 
or  fundamental  instruction  to  person.') 
who   can   not   attend   college. 

The  course  is  conducted  from  Room 
301  California  Hall,  Berkeley.  It  has 
been  prepared  by  Chas.  C.  Swafford. 
instructor  in  Civil  Engineering,  and  is 
practically  the  same  as  that  given  on 
the  campus  at  Berkeley. 


The  assignments  include  instruction 
in  the  measurement  of  lines;  and  in 
the  adjustment  and  use  of  the  com- 
pass, transit,  level,  and  other  survey- 
ing instruments.  Methods  of  land  sur- 
veying, plotting,  and  note  taking  are 
carefully  described.  No  textbook  is 
required  for  the  course,  nor  does  the 
student  need  to  possess  instruments, 
though  the  assigned  field  problems  can- 
not be  performed  without  them.  This 
elementary  course  is  to  be  followed  by 
one  of  a  more  advanced  character 
covering  topographic,  hydrographic, 
railroad  and  mine  surveying. 


.ST.VTE    HI«H^VAY    ^VORK    RELIEVES 
l"NEMl»I,OYMENT 


How  important  a  part  State  highway 
work  has  taken  in  solving  the  problem 
of  unemployment  in  California  is 
sho'wn  by  contracts  let  for  State  high- 
ways since  the  beginning  of  the  year. 
In  all  35  new  contracts  for  approxi- 
mately    six    million     dollars     worth     ot 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICh: 
ROSS  E.  PIERCE.   Manager 

c(5  Sixth  Striet 


A  BIG  THING 


65 


New  Model  No 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

C'Hpacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manu^'aotiirerl  nn  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  gi  /e  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  YBON   BUILDING 

San    Francisco,   Cal.  Portland.  Oregon 


Telephone  Market   1935 

Fine  and  Sanitary   PLUMBING  ' 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


Saturday,  July  9,  1921 
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work  have  been  let  by  the  California 
Hlglrway  Coirimlssion  during  the  lirxt 
six   months  of  1921. 

This  work  was  distributed  all  over 
(^lifornia  and  in  addition  to  the  work 
under  way  constitutes  a  large  factor  in 
relieving  unemployment  conditions  In 
California.  Bids  on  other  sections  are 
being  asked  and  a  large  highway  pro- 
gram Is  well  under  way. 

The  extent  to  which  this  work  Is 
distributed  Is  shown  by  the  1921  con- 
tracts that  have  thus  far  been  let. 
These  contracts  are  for  work  In  the 
following  counties: 

Fresno.  Tehama.  Shasta.  Santa 
Barbara.  Kern.  Humboldt.  Eutte.  San 
Luis  Obispo.  Mendocino.  Placer.  .Nevada. 
Sacramento,  Amador.  Solano.  Tulare. 
.San  Mateo.  Los  .Vngeles.  San  Diegc. 
Mono.    Slariposa   and  Ulenn. 


I)\KI..\M>     III  II.Dl.Vti     PKHMITS    FOR. 

.11  .m:.  hi::  I 


IIRI.OW 


.  For  the  week  ending  .Iiine  25,  1(I4 
mills  In  Western  Oregon  and  Western 
Washington  report  production  at 
56.842.110  ft.,  which  is  30  per  cent  below 
normal,  according  to  the  weekly  review 
oY   the    West  Coast    Lumbermen's   Assn. 

Xew    business    totaled   32. 854. 408    ft. 

Shipments    totaled    58.342.007    ft. 

For  delivery  by  rail,  new  business 
ij^cluded  1239  cars:  rail  shipments.  1515 
cars.  Unshipped  balance  in  the  rail 
trade  was  3938  cars. 
'Local  business  totaled  3.687.600. ft. 
^  In  the  carg;>  trade,  domestic  orders 
tT>taled  7. 266. SOS  ft.;  export.  4,730.000  ft. 
Coastwise  and  intercoastal  cargo  ship- 
ments totaled  4.33lt.504  ft.:  export  ship- 
nitnls.  4.864,903  ft. 


BETHLEHEM      STEEL   CL'TS      \V.\GES 


The  Bethlehein  Steel  Company  an- 
nounces a  wage  reduction  at  Its  Steel- 
^on  plant  of  15  per  cent  to  be  effective 
July  16  and  all  salaried  employes  will 
btt'  cuL-Ul..per  cent  effective  August  1. 
The  labor  rate  by  Hie  reduction  Is  re- 
duced from  32  to  27  cents,  just  half 
&  cent  higher  than  the  rate  paid  on 
October  1.  1917.  Along  with  the  wage 
.cut  the  company  announced  a  reduction 
in  rents  to  all  houses  onncd  by  it 
from  8  to  10  per  cent.  The  reduution 
In  rents  Is  said  to  wipe  out  all  in- 
creases in  rents  made  by  the  company 
fiuring  the.pa^t  15  years.  The  plant 
is  now  ope"raVing  at  about  30  per  cent 
of   capacity. 


of 


.No.  of 


Classiticati 

Uulldings  I'ermits          Costs 

1-st.  dwellings 132          i    316,129 

1-si  dwlg  &  store '.  1  2,000 

1-st    2    fmly    dwlg 1  5,000 

l>A-st   dwlg    5  21,500 

2-st    dwlg    6  42,250 

2-st    apts     4  64,500 

3-st   apts    1  20,000 

2-st  school  bldgs 1  77,061 

1-st   stores    7  5,949 

1-st    toilet    bldgs 2  8.375 

1-st  warehouse   1  2.165 

1-st   greenhouse    1  730 

1-st   factory    1  I.IUO 

Water  cooler   1  750 

7-st  r  c  hospital 1  650.000 

1-st  r  c  dwlg 1  10.500 

2-st   r  c    garage 1  1.500 

1-st  concrete   garage.  1  250 

1-st    tile   garage    3  9,600 

2-st  brick  factory  add  15,000 

1-st    brick    stores 1  15,000 

1-st    brick    garages...  1  5,20U 

1-st    brick   additions..  2  21.500 

Marquees     3  4.750 

l-.st    boat    repair   shop  1  1.000 

Garages   &   sheds 139  28.323 

Electric  signs 24  10.570 

Additions    SI  83.294 

Alterations    &    repairs  110  62.013 

Totals   333  Jl. 485. 022 

Sl"MMARV 

Xew     construction....    423  $1,424,009 

Alterations  &  repairs.    110  62.013 

Totals 533  $1,486,022 

: « 

FRES.VO    Bl  ILDI\r.    TOT.VI.S    FOR 
JIXE,    1921 

The  following  is  a  report  of  building 
operations  in  the  City  of  Fresno  for 
the  month  of  June.  1921: 

New  building $    200.410 

Number  of  permits.  86. 

Total  for  year 1.534,045 

.Alterations  and  repairs   35.095 

Number  of  permits,  70. 

Total  for  year   317.135 

_.^ ^ 

RF.IXFORCED       CilXrHETK 
AVHEEL-W.VYS 

.V  new  use  for  reinforced  concrete  is 
proposed  by  Mr.  Robert  Drummond.  the 
Surveyor  to  the  Upper  District  of  the 
Renfrewshire  County  Council.  "Horse- 
shoes,"   he   says,   "cut    the   sealing   coat 


of  bituminous  roads,  and  when  the  sur- 
face Is  broken  the  rubbershod  wheel 
rapidly  causes  disintegration  and  cor- 
rugations. The  problem  may,  how- 
ever." he  states,  "be  solved  by  the  In- 
troduction of  wheelways.  and  experi- 
mental lengths  of  reinforced  concrete 
tracks  are  to  be  laid  In  the  Paisley  and 
Cowglen  roads,  and  If  the  scheme  con- 
tinues successful  it  may  meet  the  dif- 
ficulty of  carrying  mixed  traffic  and  at 
the  same  time  provide  a  foothold  for 
horses." — Municipal  Engineering.  t.on- 
don. 

♦ 

(  AI.IPOR.M.l    ^VEEKLY   BANK 
CLE.ARIXG8 

Bank  clearings  as  reported  to  the 
California  Development  Board  by  tBe 
several  clearing  house  cities  for  the 
week  ending  June  30.  1921.  showing  the 
amount  of  Increase  or  decrease  from 
the  amount  reported  the  correspondln^f 
week  last  year. 

Decrease 
San  Francisco.  .$116,100,000  $38,100,000 
Los  Angeles   .  ,  .      74.434,000  50.00« 

Oakland     10.177.242        '1.045.068 

Sacramento    .   ..        3,728,553  1.399.994 

Fresno    3.165.914  489.676 

San  Jose 1.214.217  623.070 

Pasadena  2.527.372  'Sos.lOl 

Bakersfleld    1,082.129  •46,522 

Long  Beach    ...        3.112.307  '790,483 

Santa  Rosa 306.119  62.919 

Whittier    357.241 

Modesto    493.004  429.477 

San  Bernardino.        1.056,367 
•  Increase 

♦ 

LO'W'ER  RATES  DESaED 

-Application  of  the  National  Sand  dfc 
•Iravel  Producers'  Association  for  lower 
r.ates  on  sand,  gravel  and  crushed  rock 
has  been  denied  by  the  Railway  Tratlic 
Kxecutlves.  This  business  Involves 
about  25%  of  the  total  tonnage  of  the 
railways  of  the  United  States  and  fear 
that  similar  demands  would  be  made 
for  lower  rates  on  other  analagous 
commodities  apparently  Influenced  the 
action  of  the  executives.  Moreover 
they  took  the  position  that  the  claim 
that  building  would  be  stimulated  by 
reduction  of  freight  rates  was  purely 
speculative.  Promise  that  the  Indi- 
vidual railways  would  consider  special 
cases  for  rate  relief  was  the  only  con- 
solation which  the  sand  and  gravel 
producers  obtained. 


LIBERTY 

WALL  BOARD 

HANUP«CTUBE01« 


KEY-HOLD  PLiUrTEB.UTH  COHPANY 


A  F'ib.;r..-il  llvpsum 
Board  that  will  not 
w^,^    oi^   buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — i/i  inch  thick,  32  and  48  inches  wide, 
by  various  lonjjths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PUOMPT     DELIVERY 
Wfi'ITP:  FOR  QUOTATIOXS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 


# 
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Cast  Iron  and  Wrought  Iron 

Circular  Stairs 

Ornamental  and  Miscellaneous 
Iron  Work 

Steel  Sash    ::    Wire  Work 

Michel  &  Pfeffer  Iron  Works 

Harrison  and  Tenth  Streets 
Phone  Market  731  San  Francisco,  Calif. 


IGarapn  (Unnstrurttnn  IS^porta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
560  MISSION   STREET  SAN   FRANCISCO,   CAL. 


Reintiart  Lumber  and  Planing  Mill  Company 

GENERAL    LIMBER   Y.\RD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doors,    Sash 

Frames   and    Mouldings 
17TH    &    KANSAS    STS.  -  SAN    FRANCISCO 

Phone  Market   1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 


734-T44  Busti  St. 


SAN  FRANCISCO 


Mrmber 
bisurance  Brokers  Exehaac* 


Just    FLUSH    it    on! 
IAP4P011TH 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SONNEBORIM  SONS,  Inc. 

355  Pacific  Electric  Building.  Los  Angeles 


77  O'Farrell  Street,  San  Francisco 


Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 

Be  Obtained 


^VHITI■:    Foil    IMdUMVTIOX 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield   17 

KOH  SAhK  BY   ALL    l.l  >ll«i:ll    IIKAI.IOHS 
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STUKO  STEEL  HOUSES— FIRE-PROOF 

EVERLASTING  — BUILT  IN  A  JIFFY 


COST    LESS    THAN    OTHER 
FIRE -PROOF  MATERIAL 


StuJ^fe^teel 

HOUSES 


i:L:iinnates  Costly  Upkeep — Guaranlred  .10  Years — Lasts  a  Century 

Muku-Sleel  J;uilt  Houses  stand  untouched  by  the  elements  fifty  years  after  being  built, 
ihere  is  nothing  lo  decay.  Four  unskilled  workmen  can  f-rect  the  Stuko-Steel  framework,  parti- 
tions and  roof  trusses  in  less  than  three  days— needs  no  paintini; — deterioration  and  upkeep  are 
ciinunateM  entirely.     The  only  practical  construction  whether  vou  build  to  sell,  to  rent,  or  to  own. 


Patents 
Applied   for 

on   All 

Stuko-Steel 

Features 


'mm. 

Youncfstown.O.  - 

nstrated  49  /oa  TIT-    -ci-ciTk-ciT 


Stuko-Steel 

Units — 

Solid   Door 

and 

Window 
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Canadian  and  Foreign,  per  year..  5.00 
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FIREPROOF    SCHOOI-HOI  SES 


There  is  now  a  shortage  or  school- 
hou.ses.  just  as  there  is  a  shortage  ot 
buildings  for  business  and  residential 
purposes.  The  great  movement  ot  the 
people  to  the  cities  during  the  past  few 
years,  when  building  operations  have 
been  so  severely  curtailed,  has.  of 
course,  tilled  existing  school  buildings 
l(*  overflowing.  In  many  localities 
school  is  being  held  in  portable  and 
temporary  structures  and  ill  some 
places  in  churches. 

There  has  been  ample  time  for  the 
lirojjer  planning  of  new  school  build- 
ings, so  when  construction  of  this  type 
of  buildings  is  resumed  the  errors  ot 
the  past  should  be  avoided  and  we 
should  build  lietter  than  ever  before. 
What  remains  oi  the  idle  period  should 
lie   utilized   in   proper   planning. 

Surely  the  time  has  come  for  the 
fireproof  schoolhouse.  Kvery  school 
building,  containing  4  rooms  or  over, 
should  be  built  of  the  highest  type  of 
(Ire-resisting   construction. 

With  the  need  for  new  school 
buildings  so  clearly  defined,  there  is 
no  excuse  for  cheap  or  flimsy  con- 
struction. There  must  be  no  more  flre- 
traps  built  for  helpless  school  children. 
—  Editorial  in  Municijial  and  r'ounty 
Engineering. 


W.*SIII\(;T<)N     ST.4TE    TO    II.4VE 
HlfJIIWAY    PATROL 


Highways  in  Washington  State  will 
be  patrolled  regularly  after  August 
1  by  2.^  men  who  will  travel  on  motor- 
cycles but  who  will  not  be  "speed 
cops."  Their  organization  will  be 
known  as  the  Highway  Protection 
Force  and  their  duty  will  be  to  pre- 
vent misuse  of  the  roads  and  to  en- 
force highway  rules  adopted  by  the 
last  Legislature.  One  duty  will  be  to 
report  sections  of  roads  in  need  of 
repair. 


Bonds    of     $197,307,359     Voted    For 

Road  and  Street  Projects  During 

Month  of  June 


According  to  figures  from  reports  to 
the  Asphalt  Assn.,  Xew  York  City,  for 
the  month  of  June,  1921.  compared  to 
figures  for  May.  provision  for  future 
lujfhway  work  in  the  United  States  and 
Canada,  took  a  big  spurt  during  the 
month  just  closed.  During  June  a 
total  of  n79,307,359.36  in  new  bond 
issues  for  roads  and  streets  were  re- 
ported from  310  states,  counties,  town- 
ships, road  districts  and  municipalities, 
compared  to  $164,371,353  from  259 
similar  divisions  of  Government  having 
charge  of  highway  work.  This  is  an 
increase  of  $14,936,006.36  for  June  over 
May.  making  a  total  of  $343,678,712.36 
in  new  bond  issues  over  and  above  the 
$1,000,000,001)  previously  available,  or 
a  grand  total  of  $1.343, 67s, 712. 36  now 
available  for  highway  work  in  the 
I'nited   States   and    Canada. 

The  reports  show  that  greatest 
interest  in  highway  improvement 
exists  in  Alabama.  California,  Florida, 
Connecticut,  Idaho,  Illinois,  Kentucky, 
Massachusetts,  Michigan,  Minnesota, 
Mississippi,  Missouri,  New  Jersey,  New 
Vork,  N.  Carolina,  Ohio,  Pennsylvania, 
S.  Carolina,  Tennessee,  Texas.  Virginia, 
Wisconsin  and  Wyoming.  The  southern 
states  especially  have  been  coming  to 
the  front.  Pennsylvania,  however,  now 
leads  the  country  in  funds  provided. 
Alaska,  Arkansas,  District  ot  Columbia, 
Maine,  Nevada,  New  Hampshire,  N. 
Dakota,  Rhode  Island  and  Vermont,  the 
figures  show,  are  providing,  on  the 
other  hand,  very  little  in  new  bond 
issues  and  apparently  are  taking  little 
interest  in  highway  construction.  Ohio 
leads  the  states  in  tlie  number  of  new 
bond  issues,  having  reported  63  in  June 
and  49  in  May,  a  total  of  112.  Xew 
York  follows  with  a  total  of  52  and 
Pennsylvania  was  third  with  44.  North 
I'arolina  reported  36  and  Texas  35. 
Virginia  led  in  amount  of  bond  issues 
for  June,  reporting  a  total  of  $51,419,000 
last  month  as  against  $S10.000  for  May. 
I'cnnsylvania  was  second  for  June  with 
a  total  of  $26,078,000  and  New  York 
was  third  with  $23.634,S60.  Texas  re- 
ported June  bond  issues  of  $13,286,000 
as   against    $3,681,000    in    May. 

The  total  amount  of  new  highway 
bond  issues  made  available  in  eacli 
.State   last   month  was  as  follows: 

Alabama     $   2,682,000 

Arizona    75,000 

California    4,878.000 

Canada    3.329,016 

Connecticut   309,000 

Delaware    15,000 

Florida    3,835.000 

Georgia    835,000 

Idaho    2,190,000 

Illinois    8,839,000 

Indiana     300.596 

Kansas    134,000 

Kentucky     320,000 

Louisiana     202,000 

Maryland    201,000 

Massachusetts   469,000 

Michigan    4,000,000 

.Minnesota    5,072,900 

Mississippi     1,892,000 

Missouri    425,000 

Montana    395.000 

Nebraska    ISl.SOO 


New  Jersey    7,007,500 

New  Mexico    875,000 

New  York    23,634,860 

N.  Carolina   1,966.000 

Ohio    7,907,947 

Oklahoma    150,000 

Oregon    7,483,240 

Pennsylvania    26.078,500 

S.  Carolina    1,440,000 

S.   Dakota    60,000 

Tennessee    2,910.000 

Texas    13,286,000 

I'tah    225,000 

Virginia  51,419,000 

Washington 416,000 

West  Virginia    39,000 

\\isconsin    384,500 

Wyoming    2,425,000 

For  May  the  reports  of  new  bond 
issues  were  as  follows: 

Alabama    $   1,087,000 

Arizona    735,000 

Colorado    5,000,000 

Connecticut     40.500.000 

Delaware     410,000 

Florida    2,094,000 

Georgia    1,045.000 

Indiana    795.640 

Iowa     750.000 

Kansas    261.000 

Louisiana     150.000 

Maryland     120,000 

Massachusetts     74.000 

Michigan    3.195 

Minnesota     1,783.134 

Mississippi   • 520,000 

Missouri     10.414.000 

Montana     200.000 

.Nebraska     .  .  .• 510,000 

New   Jersey    5.187,000 

.N'ew  Mexico    147.500 

.Vew  York    2.109,242 

.v.   Carolina    5,765,000 

Ohio     14.596,139 

Oklahoma 1.114.000 

Oregon     1.006,000 

Pennsylvania     53,453.000 

S.    Carolina    2.915,000 

Tennessee     • 3.262.500 

Texas     3.6S1.000 

\irginia     810,000 

Washington    129,000 

West     Virginia    21.000 

Wisconsin    1,231.000 

Wyoming     300,000 

California,  Canada,  Idaho.  Illinois, 
Kentucky.  S.  Dakota  and  Utah  reported 

no  bond  issues  in  May,   while  Colorado 
and  Iowa  reported  none  in  June. 

For  the  two  months  combined  the 
number  of  bond  issues  and  their  total 
value   in   each   State  were  as   follows: 

13  in  .Mabama  $  3.769,000 

3  in   Arizona    810,000 

I   in   California    4.878.000 

4  in  Canada 3,329,016 

1  in   Colorado    5,000,000 

3    in    Connecticut    40,809,000 

2  in   Delaware   425,000 

IS  in   Florida   5.949,000 

11  in    Georgia    1,880,000 

3  in  Idaho   2,190,000 

2    in    Illinois    8,839,000 

12  in  Indiana    1.096,236 

1  In   Iowa   750,000 

2  in    Kansas    395,000 

3  in    Kentucky    320,000 

4  in   Louisiana    352,000 

(Continued  on  I'agc  2U> 
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HE1.1EF      OF      XAVY      COTRAOTORS 


The  Marin  County  Supervisors  are 
contemplating  the  appointment  of  a 
County  Engineer  to  plan  a  system  ot 
roads."  It  is  planned  to  raise  funds 
for  construction  through  a  direct  tax 
and  not  by  bond  issue.  D.  E.  Henry 
and  B.  H.  Graft  have  filed  applications 
for  the  position. 

The  fall  national  convention  ot  the 
Society  of  Industrial  Engineers  will 
take  place  in  Springfield,  Mass..  Oct. 
5  to  7  The  main  subject  will  be 
■Industrial  Stability,"  covering  pro- 
duction, distribution  and  sales,  finance, 
accounting    and    personnel. 

The  plant  of  the  Monarch  Lumber 
Co ,  Portland.  Ore.,  was  destroyed  by 
fire  July  9,  entailing  a  loss  ot  J150,00P. 
covered   by   insurance. 

James  Emsley  Stewart,  a  carpenter 
and  builder  of  Oakland,  and  Raymond 
Harry  Banning,  similarly  engaged, 
have  filed  in  the  United  States  District 
Court  petitions  in  voluntary  bank- 
ruptcy. Stewart  scheduled  his  liabilities 
at  $12,833.34,  with  assets  ot  $750.  while 
Banning  .says  he  has  liabilities  of 
$13,537.51.   with   assets  of   $550. 


Ben  Covell  has  been  reappointed 
building  inspector  of  Sacramento  by 
City   Engineer   Albert  Givan. 

John  F.  Dodson  of  San  Pedro,  ot  the 
firm  of  Dodson  &  Butterfield,  excavat- 
ing contractors,  died  suddenly  of  heart 
disease  July  4. 


•Investigation  of  Warm  Air  Furnaces 
and  Heating  Systems."  by  Willard  A. 
p.  Kratz  and  V.  S.  Day.  is  the  title  ot 
the  latest  bulletin  to  be  issued  by  the 
Engineering  Experiment  Station  of  the 
University  of  Illinois.  Copies  of  the 
bulletin  (No.  12)  may  be  had  without 
charge  by  addressing  the  station  at 
Urbana,   Illinois. 

C  J  Tower  &  Sons  of  Buffalo  win  in 
a  customs  case  decided  recently,  in 
which  certain  maple  flooring  is  held 
free  of  dutv  under  paragraph  647  of  the 
tariff  act  of  1913.  This  decision  re- 
verses the  collector's  assessment  at  the 
rate  of  10  per  cent  ad  valorem  under 
paragraph    16». 


Bricklayers  Union  No.  21.  Vlsalia. 
Cal.,  vote  voluntary  wage  reduction  of 
$1  a  day.  Action  was  taken  subject 
to  approval  of  Building  Trades  Council. 


ARCHITECT    S.\YS    GENERAL 
(OXTRACTOR  IS  NECESSARY 


Wigginton  E.  Creed,  president 
the  Pacific  Gas  &  Elec.  Co.,  in  a  speech 
before  the  Optimists'  Club  predicted 
that  within  the  next  few  years  San 
Francisco  will  be  the  center  of  the 
steel  industry.  "The  combination  of 
electricity  and  the  iron  mines  of  Cali- 
fornia will  make  possible  an  industry 
that  will  rank  with  the  steel  industries 
ot   the   East."   Creed   said. 


Plumbers  Union  No.  262.  Hanford, 
Cal..  vote  $1  a  day  reduction,  effective 
immediately. 


More  business  for  Oakland.  T.  H. 
Frolich,  engineer  in  the  east  bay  dis- 
trict, is  planning  to  finance  construc- 
tion of  a  glass  factory  covering  five 
acres.  The  Severin  Motor  Car  Co.  of 
Kansas  City  has  filed  articles  of  in- 
corporation with  the  Alameda  County 
Clerk  and  has  a  site  under  considera- 
tion on  which  it  plans  to  erect  a 
factory. 

With  the  county  highway  funds 
practically  exhausted,  all  highway 
construction  in  Elko  County.  Nevada, 
has  been  ordered  stopped  by  the 
County  Commissioners.  About  $85,000 
of  the  $90,000  appropriated  has  been 
expended. 

The  Brier  Hill  Steel  Co..  Toungs- 
town.  Ohio,  employing  about  10,000 
men.  announces  a  reduction  in  wages 
which  will  bring  common  labor  from 
36  to  30  cents  an  hour.  The  reduction, 
effective  July  16,  follows  similar  cuts 
announced  by  the  Sharon  Steel  Hoop 
Co.  and   the  Republic  Iron     Steel  Co. 

The  official  confirmation  of  the  ap- 
pointment of  Commander  Harold  G. 
Bowen  as  Engineering  Officer  at  the 
Mare  Island  Navy  Yard  has  been  re- 
ceived from  the  Navy  Department. 
Commander  Bowen  will  succeed  Capt. 
M.  E.  Reed,  who  was  recently  ap- 
pointed senior  aide  to  the  Commandant 
in  charge  of  industrial  activities. 

S.  J.  Norris.  City  Engineer  of  Oro- 
ville.  has  been  appointed  engineer  for 
the  Hutchinson  Lumber  Co..  and  will 
have  charge  of  the  company's  construc- 
tion activities.  Norris  succeeds  T.  F. 
Phillips,   who  resigned. 


Burlingame  will  get  a  100-room  hotel 
it  a  site  is  furnished  tor  the  structure, 
according  to  an  announcement  of  J.  J. 
McGrath,  president  of  the  Three  Cities 
Chamber   ot   Commerce. 


The  Senate  Committee  on  Naval 
Affairs  has  favorably  reported  the  bill 
(S.  32)  for  the  relief  of  contractors, 
sub-contractors  and  material  men  who 
have  suffered  loss  by  reason  of  Gov- 
ernment  orders. 

The  bill  seeks  to  provide  means  for 
reimbursing  contractors  under  the 
Navy  Department,  on  contracts  made 
between  the  declaration  of  war  and  the 
signing  of  the  armistice,  for  losses  and 
damage  caused  by  governmental  action 
Section  1  covers  claims  on  contracts 
entered  into  between  April  6.  1917.  and 
November  11.  191S.  inclusive,  and  re- 
quires that  such  claims  shall  be  in 
writing,  verified  under  oath,  and  shall 
be  submitted  to  the  Secretary  ot  the 
Navy  within  six  months  from  the  date 
of  approval  ot  the  act. 

Section  2  prohibits  claimants  whose 
entire  volume  of  business  with  the 
Government  during  aforesaid  period 
yielded  a  net  profit  of  not  less  than  6 
per  cent  from  obtaining  the  relief 
carried    in    the   hill. 

Section  3  authorizes  the  Secretary  of 
the  Navy  to  obtain  data,  to  make  rules 
and  regulations,  to  summon  and  exam- 
ine witnesses,  and  to  procure  the  books 
and  papers  of  claimants,  in  carrying 
out   the   duties  of  the  act. 

Section  4  authorizes  and  directs  the 
Secretary  of  the  Navy  to  decide,  find, 
fix.  and  determine  the  sum  due  any 
claimant,  and  also  directs  that  in  like 
cases  should  it  be  found  that  any  liqui- 
dated damages  are  due  the  Government 
against  such  claimants  the  Secretary 
of  the  Navy  shall  so  find. 

Section  5  appropriates  the  sum  ot 
$25,000  to  enable  the  Secretary  of  the 
Navv  to  carry  out  the  provisions  of 
the  "bill. 

Similar  legislation  has  already  been 
enacted  to  apply  to  contracts  of  the 
Post  Office  Dept.,  public  buildings  work 
under  the  Treasury  Dept.,  and  rivers 
and  harbors  and  other  War  Dept.  con- 
tracts. This  bill  does  not  seek  to 
legalize  informal  contracts,  but  only 
to  open  the  way  for  the  correction  of 
apparent  injustices  which  have  arisen 
under  contracts  formally  entered  into 
and  which  were  not  foreseen  when  the 
contracts  were  made. 

The  measure  has  the  approval  of  the 
acting  secretary  of  the  navy,  and  the 
following  is  quoted  from  his  letter  of 
June  8,   1921: 

"I  am  strongly  in  favor  of  legislation 
of  this  kind  which  will  do  justice  to  the 
contractors  and  still  safeguard  the 
interests  of  the  Government.  I  urge 
speedy  action  by  the  Congress.  These 
claims  have  been  pending  for  some 
time,  and,  with  many  of  the  small  con- 
tractors, their  allowance  may  mean  the 
difference  between  solvency  and  In- 
solvency. Our  inability  to  meet  all 
the  claims  works  a  hardship  that 
should  be  removed  as  soon  as  may  be." 


It  is  an  old  saw  that  "every  cobbler 
should  stick  to  his  last"  but  Lawrence 
Mauran.  former  president  of  the  Amer- 
ican Institute  of  Architects,  believes  it 
still  holds  good  in  the  case  ot  archi- 
tects. In  an  address  before  the  As- 
sociated General  Contractors  of 
America  at  their  recent  convention  at 
New  Orleans,  Mr.  Mauran  said: 

"There  are  some  architects  today 
who  advise  their  clients  that  a  gen- 
eral contractor  is  an  unnecessary 
'middleman,'  and  they  undertake  tor 
the  owner  those  functions  which 
they  conceive  are  all  that  the  gen- 
eral contractor  has  to  offer  in  ex- 
change for  a  very  substantial  profit. 
My  own  belief  is  that  these  men  are 


wrong — that  their  viewpoint  is  nar- 
row and  warped,  possibly  by  un- 
fortunate experiences  with  individual 
contractors,  whose  aim  was  obvious- 
ly the  extraction  of  the  maximum 
profit  while  the  service  rendered 
was  that  ot  a  broker.  I  believe  that 
every  cobbler  should  stick  to  his  last, 
and  so  I  can  no  more  see  the  ad- 
vantage to  the  owner  ot  such  a 
method  than  I  can  see  the  propriety, 
in  these  days  of  highly  specialized 
effort  under  competent  guidance,  ot 
the  course  of  an  architect  I  know 
who  prides  himself  on  doing  per- 
sonally every  branch  of  the  work, 
foundations,  design,  structural  engi- 
neering, plumbing,  and  all  the  engi- 
neering of  every  description.  The 
result  is  not  happy,  as  a  whole,  nor, 
I  understand  from  competent  critics, 
in  many  of  its  parts." 


XO   CVT — XO   BUILDIXG 


Flat  refusal  on  the  part  ot  building: 
trades  unions  at  St.  Louis  to  accept  a 
general  20  per  cent  wage  reduction,  or 
any  suggested  reduction,  caused  the 
Master  Builders  of  that  city  to  publish 
a  communication  advising  the  public 
not  to  undertake  any  construction  proj- 
ets  "until  such  time  as  the  workmen 
accept  a  wage  that  is  more  in  harmony 
with  general  conditions  as  they  now 
exist." 

Judging  by  the  St.  Louis  newspapers, 
this  action  has  stirred  up  a  great  deal 
of  comment.  The  Master  Builders  say 
that  $40,000,000  worth  ot  new  construc- 
tion is  held  in  abeyance  on  account  ot 
high  costs.  The  wage  dispute  with  the 
labor  unions  has  been  going  on  since 
January  1  and  the  employees  have  been 
imprevious  to  all  arguments  for  a  wage 
scale  based  on  payment  of  $1  an  bour 
tor  skilled  mechanics. 
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MR.  ARCHITECT,  MAVBE  YOU  CAN 

TELL  rSf 


Why  is  wall  space  In  the  modern 
home  shunned  like  the  mumps  or 
appendicitis? 

Possibly  they  will  answer  utilitarian- 
ism— possibly  they  will  say  that  people 
want  it  that  way — possibly  they  will 
say  that  they,  the  architects,  want 
things  that  way.  What  is  the  result? 
N'o  pictures  in  the  average  home.  The 
modern  home  has  no  space  for  pictures. 
They  get  in  the  way  of  the  "inlaid" 
things,  the  built-in  things,  the  built- 
out  things,  the  arches  and  the  solid  oak 
things  that  are  strewn  about  the  in- 
sides.  usually  as  meaningless  and  as 
useless  as  the  stufted  bird  under  a 
glass  dome  that  used  to  grace  grand- 
ma's solid  marble  center  table  in  the 
o!d  home   parlor. 

In  the  average  apartment,  one  with 
his  knife  or  pencil  point,  if  he  be  of 
an  inquiring  turn  of  mind,  can  find 
some  remarkable  products  inlaid  in 
the  walls  of  the  room.  It  is  just  as 
likely  that  behind  a  mirror,  if  said 
mirror  is  pried  away  from  the  wall, 
a  folding  bed  will  drop  down  or  a 
flreless  cooker  set  or  a  bird  bath  will 
be  revealed.  What  is  home  nowadays 
without  a  built-in  cupboard  with  a 
mirror  and  leaded  glass  and  a  big  place 
where  the  dust  can  lodge?  What  is 
home  without  its  golden  oak  archway 
or  its  missionized  built-in  bookcase? 
Here  is  a  chance  for  a  wall  space — 
but  no — seven  dinky  little  leaded  glass 
windows  shatter  it  and  make  rest  im- 
possible. Rest — there  is  no  resti 
Everywhere  the  eye  turns,  new  won- 
ders leap  at  it.  shatter  the  lines  that 
might  make  for  peace  and  quietude  and 
then  run  away  new  wonders  to  per- 
form on  the  bookcase  or  the  mission- 
ized oak  archway  or  the  vacuum 
cleaner  tube  connection  hiding  coyly 
in  the  baseboard. 

•  Artists  are  painting  pictures  the 
size  of  postage  stamps  in  order  to 
make  sales  at  all.  A  picture  12x18  in. 
is  about  the  limit  that  can  be  sold.  A 
canvas   30x36    in.    is   impossible. 

Artists  will  tell  you  of  instances  of 
times  on  end  where  pictures  might 
have  been  sold  except  for  the  fact  thac 
the  purchasers  had  no  place  to  hang 
them.  There  is  little  of  the  restful 
bealuly  that  comes  from  the  association 
of  good  pictures  in  the  average  modern 
home.  In  a  measure  this  typifies  truly 
the  modern  tendency — business  before 
beauty — utility  before  restfulness.  The 
brief  against  the  architect,  as  held  by 
the  artist,  is  a  long  one. — Bricklayer. 
Mason  and   Plasterer. 


Mayor  Snyder  has  approved  the  or- 
dinance authorizing  the  Los  Angeles 
Board  of  Pubilc  Service  to  sell  the 
Monolith  cement  plant  to  the  L'.  S. 
Potach  Co.  for  54.50.000.  This  company 
is  now  operating  the  plant  on  a  live 
year  lease  and  the  first  annual  rental 
of  J22.000  will  apply,  under  the  terms 
of  the  agreement,  on  the  purchase 
price.  The  Monolith  plant  was  built  in 
1908  to  supply  cement  for  the  construc- 
tion of  the  aqueduct.  Monolith  is  220 
miles  north  of  Los  Angeles  in  Kern 
County.  During  the  period  is  was 
operated  by  the  city,  from  March,  isn'j 
to  March.  1913.  8»»,884  bt.ls.  cement 
were  manufactured.  Los  Angeles 
county  leased  the  plant  in  KM.',  with  an 
option  fh  purchase  for  J5.")0.000  but  this 
lease  was  terminated  by  a  court  de- 
cision. The  city  operated  the  plant  for 
a  period  in  I'JIT  hut  shut  it  down  in 
January,  1!)18.  The  U.  S.  Potaih  Co. 
took  possession  under  Tts  lease  in  l!i20. 
The  city's  original  investment,  includ- 
ing lime  and  clay  deposits  and  town- 
site,  amounted  to  |896,000. 


POTTERY  PRODUCTION  IN  1920 

VALUED  AT  $105,700,000 


A  preliminary  statement  made  public 
by  the  United  States  Geological  Sur- 
vey. Department  of  the  Interior,  shows 
that  the  pottery  industry  of  the  coun- 
try in  1920  was  in  a  prosperous  con- 
dition. The  value  of  the  product,  ac- 
cording to  Jefferson  Middleton.  was 
the  greatest  yet  recorded.  Xo  sta- 
tistics of  the  quantity  of  ware  pro- 
duced are  collected,  but  it  is  believed 
that  not  only  was  the  value  of  the 
products  the  greatest  in  1920  but  that 
the  bulk  also  was  probably  the  largest 
ever  made. 

The  demand  for  pottery  during  the 
early  part  of  the  year  was  unprece- 
dented. The  dearth  caused  by  the  re- 
duction of  imports  during  the  war  and 
the  inability  of  the  domestic  producers 
to  supply  the  demand  created  unusual 
conditions  which  prevailed  throughout 
the  year,  some  plants  having  enough 
orders  on  hand  at  the  beginning  of 
1920  to  keep  them  busy  nearly  the 
whole  year.  The  continuation  of  the 
demand  is  the  more  remarkable  in  view 
of  the  large  increase  of  imports  of 
pottery  during  the  year,  which  augurs 
well  for  the  continued  and  increasing 
popu'arity    of   American    made    pottery. 

Notwithstanding  the  great  demand 
and  the  large  value  of  the  output  the 
potters  had  many  handicaps.  chief 
among  which  were  the  shortage  of 
fuel,  especially  in  the  western  district, 
and  the  shortage  of  materials  on 
account  of  transportation  difficulties, 
lioth  of  which  caused  considerable  loss 
in  production,  and  it  was  well  toward 
the  middle  of  the  year  before  any- 
thing like  normal  conditions  prevailed 
in  regard  to  fuel  and  transportation. 
The  refusal  of  operatives  to  work  full 
time  and  the  decrease  in  output  per 
man  were  further  handicaps  which  it 
was  impossible  to  overcome. 

There  were  no  general  strikes  in  the 
industry,  but  the  few  minor  ones  that 
occurred  were  sufficient  to  cause 
serious    loss    in    production. 

InoreaNed    Prodnction 

The  value  of  the  pottery  produced  in 
the  L'nited  States  in  1920  is  estimated 
at  about  $105,700,000.  an  increase  iif 
39  per  cent  over  the  value  in  1919. 
The  increase  in  1920  over  1918  was  65 
per  cent.  As  compared  with  the  value 
in  1910  the  value  of  the  pottery  mar- 
keted in  the  United  States  in  1920  in- 
creased  213    per   cent,   and   as   compared 


with  that  in  1900  it  increased  434  per 
cent.  Every  kind  of  pottery  classified 
by  the  Geological  Survey  increased  in 
value  except  red  and  brown  white-lined 
cooking  ware  and  chemical  porcelain, 
neither  of  which  is  produced  in  large 
quantities,  for  in  1920  they  together 
amounted  to  less  than  1  per  cent  of  the 
total  value.  Whiteware.  valued  at 
$39,360,000,  showed  the  largest  In- 
crease. J9. 660. 000;  sanitary  ware, 
valued  at  $21,480,000.  increased  $7,000.- 
000;  porcelain  electrical  supplies, 
valued  at  $18,560,000.  increased  $6,370.- 
000:  china,  valued  at  $11,060,000.  in- 
creased $3,435,000.  Stoneware,  the  fifth 
product  in  importance,  was  valued  at 
$6,025,000.  and  increased  $1,240,000.  If 
chemical  stoneware  is  added  the  value 
of  stoneware  was  over  $7,000,000.  and 
the    increase    was   $1,595,000. 

Whiteware  and  china,  which  com- 
prise the  general  household  wares  and 
which  constituted  48  per  cent  of  all 
pottery  products,  were  valued  at 
$50,420,000,  an  increase  of  $13,095,000. 
If  to  this  sum  is  added  the  value  of 
sanitary  ware  and  porcelain  electrical 
supplies,  their  value  would  be  $90,460.- 
000  or  86  per  cent  of  the  total  value, 
an  increase  of  $26,465,000  over  the 
value    in    1919. 

lnip«riK    and    Kxporti* 

The  imports  of  pottery  for  consump- 
tion in  the  United  States  in  1920  were 
valued  at  $10,850,772,  an  increase  of  50 
per  cent  as  compared  with  those  in 
ial9.  Some  of  this  increase  was  due  no 
doubt  to  the  increase  in  the  selling 
price  of  the  ware,  but  the  bulk  of 
imports  also  increased  very  consider- 
ably   in    1920. 

Xinety-six  per  cent  of  the  value  of 
imports  was  that  of  the  general  ware. 
of  which  93  per  cent  was  decorated. 
Every  variety  of  pottery  classified  by 
the  Bureau  of  Foreign  and  Domestic 
Commerce  increased  in  value  but 
two  —  tobacco  smoking  pipes  and 
earthenware  and  crockery  not  deco- 
rated. Decorated  china  showed  the 
largest  increase  in  value — $2.129.689 — 
and  decorated  earthenware  the  next 
largest  — ■  $1,329,745.  Notwithstanding 
the  great  home  demand  for  pottery, 
the  exports  of  earthen  and  stone  ware, 
china,  and  sanitary  ware  i  valued  at 
$2.S37.46!»)  increased  $601. S23  in  1920 
compared  with  1919  and  reached  their 
highest    value. 


I.O.S     .WGEI.K.'i     AIUHJTECTS    OFFER 
SBKVICESi    TO    Pl'BLIC 


l>avid  C.  Allison,  second  vice-president  : 
John  J.  Backus,  secretary;  Henry  .M. 
Patterson,    treasurer. 


With  the  aim  of  providing  the 
municipal.  State  and  national  Govern- 
ments with  the  highest  expression  of 
the  profession  of  architecture  in  de- 
signing, planning  and  constructing 
public  buildings,  an  organization 
known  as  the  Allied  Architects'  .\ssn. 
of   Los   Angeles    has   just    been    formed. 

Thirty-three  leading  architects  oi 
the  city,  all  of  them  members  of  the 
American  Institute  of  Architects,  have 
signified  their  willingness  to  devote 
themselves  to  public  service  and  have 
affiliated   with    the   organization. 

It  is  not  intended  that  the  associa- 
tion shall  perform  architectural  serv- 
ices for  private  Individuals  or  corpora- 
lions,  it  is  staled  in  the  articles  of 
incorporation. 

The  association  will  offer  Its  serv- 
ices to  the  BoanI  of  Supervisors  for 
planning  and  con.«tructing  the  Hall  of 
Justice  and  to  the  Library  Board  for 
designing  and  constructing  the  new 
library. 

Olllcers  of  the  organization  are 
Kdwin    Bergslrom.   first    vice-president; 


XEW       ORDIX.ANCE.S       TO       LICENSE 
PLl.MBER.S    OF     LOS     .\>'GELES 


Under  the  new  city  ordinance  pro- 
viding for  examination  and  registration 
of  plumbers,  effective  July  27.  all 
master  and  journeymen  plumbers  in 
Los  Angeles  will  be  required  to  obtain 
a  certificate  of  qualification.  .\  board 
of  examiners  will  be  appointed,  con- 
sisting of  one  master  plumber,  one 
Journeyman  plumber  and  a  practicing 
physician:  Compensation  of  the  mem- 
bers will  be  $10  per  da.v  for  not  more 
than  4  meetings  in  one  month.  A  sec- 
rectary  is  to  be  provided  by  I  he  hoanl 
of  public  works.  Ati  examining  lee  of 
$5  for  master  plumbers  ard  $2. .'in  for 
journeymen  is  provided.  No  person  ex- 
cept an  iipprentice  may  engage  In  any 
plumbing  work  without  having  first 
secured  a  certifTcate  of  regisiralfon 
from  the  secretary.  Violation  of  the 
ordinance  is  punishable  by  fine  of  $10 
to  $.10.1  or  not  more  than  K.iiloiillis 
In  Jail  or  both. 
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Properties  and  Advantages  of  Reinforced  Concrete 


By  M.  T.  CANTELL 

A.   M.   E.    I.   C   M..  Amer.   I.   M.   E.,  I.   R. 

I  B.  A.     Editor  of   Western  Canada 

Contractor 

Reinforced  concrete  is  a  comliination 
of  Portland  Cement.  Concrete  and  Steel; 
two  of  the  most  important  materials 
used  for  construction.  It  used  sepa- 
rately, each  has  its  advantages  and  dis- 
advantages. If  combined,  each  of  the 
right  quality  and  the  materials  used 
for  the  concrete  properly  proportioned, 
the  resulting  material  will  have  the  ad- 
vantages of  both  concrete  and  steel  and 
the  disadvantages  of  neither. 

Concrete  alone  has  great  strengtli  in 
compression;  its  crushing  resistance 
when  only  a  month  old  being  approxi- 
mately 2.500  lbs.  per  square  inch;  its 
strength  increases  with  age;  over  an 
unknown  period,  whether  placed  in  the 
air  or  under  water,  it  is  practically 
everlasting;  it  is  one  of  the  best 
structural  materials  to  resist  heat;  if 
well  made  it  will  cost  nothing  for 
maintenance;  it  has  perfect  santiary 
properties  and  can  be  easily  moulded 
to  any  architectural  or  engineering 
forms.  Its  disadvantages  are: — weaK- 
ness  in  tension,  being  rarely  able  to 
resist  more  than  2n»  lbs.  per  square 
inch;  it  lacks  ductility.  Owing  to  this 
and  to  its  weakness  under  tension,  it 
cannot  resit  the  slightest  contraction 
under  variations  of  temperature  with- 
out developing  cracks.  Expansion  and 
contraction  under  variations  of  tem- 
perature takes  place  with  concrete  as 
well  as  with  all  other  materials,  al- 
though to  a  less  extent  than  in  most 
others.  These  temperature  cracks,  as 
well  as  any  other  cracks,  entirely 
destroy  the  slight  tensional  resistance 
the  concrete  might  otherwise  offer; 
consequently  concrete  alone  can  only 
be  used  for  such  structures  or  parts  of 
structures  as  are  in  compression,  and 
this  in  many  cases  necessitates  a  very 
large  mass  of  concrete  and  consequent- 
ly a  much  greater  weight  and  demand 
on  space  than  is  desirable,  or  at  times 
possible. 

As  an  instance  of  this,  take  a  retain- 
ing wall,  which  if  built  of  plain  con- 
crete would  need  a  thickness  at  its 
base  of  approximately  half  its  height, 
but  if  built  of  reinforced  concrete  the 
thickness  here  need  not  be  more  than 
one-twelfth  of  it-;  hnight  and  perhaps 
much  less,  according  to  the  design 
adopted.  Many  similar  instances  could 
be  given.  It  is  therefore  obvious  that 
a  great  disadvantage  of  plain  concrete 
is  its  bulk  and  consequent  cost, 
weight,  and  demand  on  space. 

In  steel  we  have  a  material  of  great 
strength  in  both  compression  and  ten- 
sion, its  ultimate  resistance  being  as 
much  as  from  60,000  lbs.  to  100.000  lbs. 
per  square  inch;  it  is  also  a  material 
capable  of  being  worked  or  framed 
into  any  desired  form.  but.  unfortu- 
nately, its  disadvantages  outweigh  its 
advantages  for  many  structural  pur- 
poses. Its  strength  diminishes  with  age; 
this  is  chiefly  due  to  oxidation  which 
takes  place  on  exposure  to  moisture, 
acids,  or  to  general  atmospheric  action. 
This  oxidation  is  very  rapid  in  struc- 
tures that  are  not  kept  well  painted 
and  at  laps  or  joints  where  it  is  im- 
possible for  paint  to  be  applied,  it  Is 
very  detrimental  to  the  strength  of 
the  steel.  Numerous  accidents  with 
great  loss  of  life  have  been  due  to 
this  cause.  Only  one-fourth  of  an  incli 
of  rust  on  a  bar  three-quarters  of  an 
inch  square  will  diminish  its  strength 
by   13   per  cent  or  ao   per  cent   oi)  a   bar 


one-half  inch  square.  Another  disad- 
vantage of  steel  is  its  susceptibility  to 
heat;  this  it  absorbs  and  conducts 
rapidly,  causing  excessive  expansion 
and  loss  of  strength  under  high  tem- 
perature. Steel  gains  in  strength  with 
heat  up  to  about  500  degrees  fahren- 
heit.  during  which  time  it  will  expand 
as  much  as  one  inch  in  26  feet.  With 
a  continued  rise  of  temperature  its 
strength  rapidly  diminishes  and  its  ex- 
pansion increases.  In  ordinary  house 
fires  the  temperature  seldom  exceeds 
1.000  degrees  but  in  large  buildings  it 
is  known  to  have  exceeded  2.500  de- 
grees, sufficient  to  fuse  steel.  The  ex- 
pansion even  at  1.000  degrees  causes  a 
stress  far  beyond  the  limit  for  steel 
when  at  that  temperature.  Under  these 
conditions  the  resistance  offered  by  the 
loads  and  the  fixed  ends  of  steel  bear- 
ers, stanchions  and  framed  structures, 
prevents  longitudinal  expansion  and 
causes  a  stress  far  beyond  what  the 
steel  is  capable  of  resisting,  especially 
in  its  weakened  condition;  consequent- 
ly, the  beam  or  stanchion  buckles  and 
causes  collapse  of  the  structure.  Fire- 
men well  know  the  great  risk  they 
run  in  flgthing  fires  in  large  buildings 
in  which  the  steel  beams  and  columns 
are  not  properly  protected.  In  a  recent 
report  of  the  fire  superintendent  of  the 
City  of  London,  England,  it  was  stated 
that  this  was  the  greatest  danger  the 
firemen  had  to  face. 

Other  disadvantages  of  steel  struc- 
tures are:  High  cost  of  maintenance 
and,  in  certain  cases,  their  unpleasing 
and  fragile  appearance  which  suggests 
weakness    rather     than     strength. 

In  reinforced  concrete  we  have  the 
great  strength,  toughness  and  frigidity 
of  steel,  the  great  durability  and  fire 
resistance  of  concrete,  the  appearance 
of  stability  and  strength,  the  steel 
permanently  protected  from  oxidation, 
no  loss  of  strength  with  age.  a  saving 
of  cost  in  construction,  no  outlay  for 
maintenance,  and  a  material  adaptable 
to  all  forms  of  architecture  and  struc- 
tural  work. 

Since  the  introduction  and  first  use 
of  reinforced  concrete  for  details  of 
building  construction.  experiments 
with  a  view  to  obtaining  a  thorough 
knowledge  of  its  properties  and  of  its 
suitability  for  various  types  of  struc- 
tures have  been  continuous.  These  ex- 
Ijeriments.  together  with  the  lapse  ot 
time  and  the  severe  tests  to  which  it 
has  been  subjected  in  existing  struc- 
tures, prove  conclusively  its  absolute 
reliability  for  the  construction  of  all 
types  of  architectural  and  engineering 
structures. 

It  is  now  successfully  used  for  the 
construction  of  all  kinds  of  residences 
from  workmen's  cottages  to  million- 
aires' mansions,  for  small  business 
premises  and  large  skyscrapers,  for 
hotels,  churches,  theatres,  public  build- 
ings, hydro  electric  power  stations,  gas 
works,  factory  chimneys,  reservoirs, 
aqueducts,  water  mains,  sewers,  grain 
elevators,  bridges,  roads,  sea  defense 
works,  railway  works,  military  fortifi- 
cations,   and   numerous   other   purposes. 

In  a  paper  by  Mr.  M.  S.  Lang  on  Con- 
crete in  Railway  Work,  recently  read 
before  the  National  Association  of  Ce- 
ment Users  at  Pittsburg,  it  was  stated 
that  the  Railways  of  Canada  and  the 
United  States  found  reinforced  concrete 
to  be  the  most  durable  and  economical 
building  material.  They  were  now 
adapting  it  for  all  types  of  work  in- 
cluding small  ship  buildings  and  even 
watch-boxes  and  telephone  booths,  um 
these     could     be     constructed     of     rein- 


forced  concrete  cheaper   than   of  wood. 

It  is  a  method  of  construction  which 
is  fast  superseding  that  of  brick, 
wood,  stone  and  steel,  and  is  far  su- 
perior to  these  in  resisting  water,  Are, 
earthquakes  and  atmospheric  influence. 
It  Is,  however,  ot  the  utmost  im- 
portance to  hear  in  mind  that  of  the 
valuable  properties  reinforced  con- 
crete possesses,  few  will  exist  if  the 
work  is  not  properly  designed  and  ex- 
ecuted, the  latter  is  quite  as  important 
as  the  former,  for  if  the  greatest  of 
care  is  taken  with  the  design  and  care- 
less supervision  given  to  the  construc- 
tion, the  result  may  be  as  bad  or 
probably  worse  than  if  the  work  was 
poorly  designed;  in  tact  a  poor  design 
well  constructed  may  give  a  much 
better  result  than  a  good  design 
badly   constructed. 

he  supervision  should  include  careful 
inspection  and  testing  ot  all  materials; 
attention  to  the  preparation,  erection 
and  removal  of  the  forms,  to  the  guage 
mixing  and  placing  of  the  reinforce- 
ment according  to  the  drawings  and 
specifications,  to  the  position  and  con- 
dition in  which  slabs  and  lieams  are 
left  unfinished  at  the  end  ot  a  day's 
work,  to  the  condition  ot  unfinished 
work  before  its  continuation  or  com- 
pletion, to  the  protection  of  newly 
finished  work  from  building  operations 
and  inclement  weather,  and  to  the  test- 
ing of  work  upon  completion.  All  these 
points  are  of  the  utmost  importance  it 
we  aim  at  the  best  possible  results.  It 
is  therefore  absolutely  necessary  that 
constant  and  expert  supervision  be 
given   to  the  construction. 

In  designing  the  chief  consideration 
is  strength.  This,  however,  should 
always  be  considered  together  with 
economy,  which  has  not  been  done  in 
the  past  to  the  extent  it  should  have 
been,  and  this  neglect  has  been  very 
detrimental  to  the  progress  of  the 
work,  results  ot  which  have  given  the 
public  the  impression  that  reinforced 
concrete  was  more  e.\pcnsive  than 
brick,  stone  or  steel;  but  this  is  not 
the  case.  There  is  a  great  saving  of 
cost  on  large  structures  and  also  on 
small  ones,  providing  there  is  sufficient 
repetition  of  detail  to  keep  down  the 
cost  of  form  construction.  Economy  in 
design,  however,  has  often  to  be  con- 
sidered from  two  points  of  view;  the 
engineering  and  the  architectural. 
These  will  not  always  coincide.  The 
most  econoiTiical  engineering  structure 
would  have  a  certain  arrangement  ot 
beams,  slabs,  columns,  walls,  etc.,  all 
spaced  and  proportioned  in  the  most 
efficient  manner  and  with  a  definite 
percentage  of  reinforcement  all  de- 
termined with  due  regard  to  the  load- 
ing and  with  a  view  to  obtaining  the 
strongest,  most  satisfactory  and  cheap- 
est structure.  But  it  these  engineering 
points  were  the  only  ones  considered 
by  the  architect  the  result  in  some 
cases  would  be  very  uneconomical.  The 
engineering  structure  may  be  consider- 
ed either  a  plain  mass  or  a  skeleton 
framework  devoid  ot  architectural 
embellishments.  The       architectural 

structure  is  the  engineering  structure 
made  more  presentable  by  the  addition 
of  fittings  and   embellishments. 

Economy  on  the  engineering  side  is 
liurely  structural  and  in  a  building  it 
is  obtained  by  keeping  the  floor  slabs 
thin,  by  a  free  use  of  beams  or  columns 
and  keeping  the  beams  thin  and  deep, 
also  by  graduating  the  columns  in  size 
accordignng  to  their  different  loads. 
This    from     an    architectural     point     of 

(Continued  on   Page  20} 
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Problems  of  the  State  Highway  Department 


My    CHAKI.KS    J.    BENNETT, 

StatK    His;liH-ay   Commissioner   of 

Connecticut 


Paper  presented  at  the  Confereiici- 
on  Highway  Traffic  Hegulation.  held  at 
.V<"  Haven,  fonn..  May  23,  1921,  under 
the  auspices  of   Yale   University. 

In    the    past    10    years      a      complete 
transformation    has   taken    place    in    the 
l>roblems    confronting    the    administra- 
tive officials  of  State   highway  depart- 
ments.     In    the   early   days   of   highway 
development    traffic   was   not   a   serious 
factor  and    was    not    considered   exten- 
sively   in    the    location    and    design    of 
highway    systems.       .-M     that    time    the 
administrative    officer    was    generally   a 
man    who    knew    how    to    lay    out    high- 
ways   simply    with    a    view    to    improve 
their  general   condition   satisfactory   to 
local   interests  and  to  the  accommoda- 
tion   of    light    vehicles.      The   result    U 
that     the     State     highway     systems     of 
those    states    which    have    participated 
for  a   longer   time   in   the   improvement 
of  highways  have  been  improved  to  an 
inferior    degree    of    excellence    and    are 
not   satisfactory   to  the   traffic   which   is 
developing.     For  this,  reason  the  high- 
way     administrative    engineer    at    the 
present    time   should    become    a   student 
of  transportation   rather  than   of  detail 
highway    con.struction.    for    traffic    has 
become    the    most    important    factor    In 
Ibe        administration    of     public    funds 
used   for    the   development   of   highway 
systems.   The   highway  engineer  should 
be    interested,     furthermore,    not    only 
in     transportation    as    it    affects    high- 
ways  but   in   all   classes  of  transporta- 
iion    in    order    that    he    may    determine 
'o   what   extent  and   for  what  facilities 
the      highway      program      should       be 
'bveloped. 

Mpvelupiiient  of  Hiehnny  Transiiorl.i- 
tlon  on  Abnormal  Lfncx 
Xo  one  at  the  present  time  has  any 
proper  or  correct  conception  of  the 
Place  in  the  transportation  scheme 
which  the  highway  must  fill.  Due  to 
several  contributing  causes,  the  de- 
velopment of  highway  transportation 
has  proceeded  along  abnormal  lines 
There  has  been,  naturally,  a  tendency 
to  over-develoj>  highway  transporta- 
tion. This  over-development  ha.'^  been 
in  the  vehicle,  generally,  at  the  ex- 
pense and  to  the  detriment  of  the  road 
There  has  been  a  very  consequent 
.slacking  off  in  the  development  of 
railroad  facilities,  due  partly  to  the 
rver-development  of  the  motor  vehicle 
as  well  as  to  the  lack  of  funds  and 
material  for  enlarging  railroad  activity 
v\  e  have  had  a  very  serious  reduc- 
tion in  the  rail  transportation  of  pass- 
engers and  freight.  Some  of  this  de- 
crease is  due  to  the  proper  develop- 
ment of  the  motor  vehicle  and  some 
or  It  to  Its  abnormal  or  unusual  use 
In  the  near  future  we  must  come  to 
realize  the  proper  place  for  each 
method  of  transportation  in  the  gen- 
eral scheme,  and  the  highway  engineer 
Is  vitally  interested  in  this  problem. 
If  we  know  to  what  type  of  trafBc 
the  highway  is  to  be  .subjected  our 
problem    rs    somewhat    simplifled. 

Vor  purposes  of  discussion,  «e  will 
dissect  this  subje.i.  a.sume  certain 
things  resardin.g  the  traffic  problem  of 
the  State  highway  departments  and 
discuss  facts  or  suggestions  which 
may  come  from  the  division.  Traffic 
may  he  divided  roughly  into  two 
c  a».ses:  ri)  commercial  traffic  in- 
cluding the  motor  truck:  and  (2) 
passenger  or  pleasure  traffic,  which 
includes  all   motor   vehicles   usln^   the 


liighway  lor  carrying  passengers.   With 
■'flight   excejition     it    may  be  stated  that 
'he   <lass   of    highway    suitable    for    the 
carrying   of   commercial    traffic    will    be 
ade.iuate    for    the    use      of      passenger 
vehicles.     Our  study  of  the  commercial 
vehicle    and    its    use    and    the    suitable 
hisbwny    for   this   agency    must,    there- 
lori'.    be    tbi'    more   careful. 
Ilrflnite    Kiinnledcre    of    (Vrtnin    Faofii 
of   (-ointiiprrlnl    Traffir    Xreded 
In     order     properly     to     outline     this 
problem      we      must      know      definitely 
several  things  aliout  commercial  traffic. 
11    IS  evident    that   the   motor   truck   has 
a  proper  place  in   the  scheme  of  trans- 
portation   and    must   be   operated,   to   be 
economical       within       certain       limits 
Figures   show   conclusively   that,   under 
the  present  cost  of  operation   of  motor 
trucks,      the      maximum    limit    for    the 
economic  operation   of  motor  trucks   is 
approximately  125  miles.  .\t   this  point, 
under    present    conditions      and       with 
freight    rates    as    they    exist,    the    cost 
of    transportation    by    motor    truck    be- 
gins to  exceed   the  cost  of  transporta- 
tion by  rail.     Consequently,  here  is  one 
definite  limit,  under  present  conditions 
for   the   oi>eration   of   the   motor   truck 
A:<     conditions     change,     however,     this 
particular    limit    may    be      lowered      or 
raised.       For    instance,    if    we    increase 
materially    the    license    fee    on    motor 
trucks,    the    economic    limit    of    opera- 
tion   will    be    reduced.       Conversely,    it 
freight    rates    decline.      the      economic 
short    haul    limit    for    rail    will    be    re- 
duced.  Connecticut,   which   lies  midway 
between        Boston     and     .New     York      is 
almost     entirely     within       the       above- 
ire  ntioned     economic     truck     operation 
distance     from     both     New     York     and 
Hoston.       This    is     interesting    and    an 
indication      of      the      condition      which 
mat€-rially  affects  our  railwavs  in  their 
transportation  of  local   freight. 

Motor  VrhirleM  aiul  I.irenxe  Pees 
An  analysis  of  the  daily  cost  of 
truck  operation  shows  that  of  a  total 
operating  cost  of  $26.0;i.  n  cents  is 
spent  for  the  license  fee.  or  for  that 
portion  of  the  operating  expense  which 
pays  for  the  use  of  the  road.  Prom 
the  standpoint  of  road  service  it  has 
been  found  by  certain  experiments  that 
the  operating  cost  per  mile  on  a  hard, 
smooth  pavement  is  approximately 
one-half  of  the  cost  on  an  ordinary 
earth  road  If  the  direct  operating 
cost  for  the  above-mentioned  truck 
irichiding  the  cost  of  gasoline,  oil  and 
tires,  IS  taken  into  consideration,  the 
cost  for  these  items  is  approximatelv 
$6  a  day.  If  one-half  of  this  sum  is 
saved  by  road  improvement,  a  daily 
saving  of  f3  will  he  made  which  re- 
duced into  yearly  licen.se,  would  allow 
a  maximum  license,  ha.sed  on  the  .sav- 
ing in  operation  during  250  working 
days  per  year,  of  $750  as  against  |27  50 
from  the  11-cent-a-day  fee.  These 
figures  throw  a  new  light  on  this 
phase   of  the   problem. 

The  problem  of  Connecticut,  of 
course,  is  not  the  problem  of  Iowa  or 
Callforn^^.  We  have  no  immense  dis- 
tances. We  are  not  developed  agri- 
culturally to  any  extent.  The  develop- 
ment of  our  highway  .system  for  the 
two  c'asses  of  traffic  mentioned  above 
diniands  a  return  from  the  traffic 
us  ng  tl.e  road,  because  there  is  but 
slight  local  benefit  accruing  to  abut- 
ting property  owners.  This,  then  is 
the  traffic  problem  of  Connecticut.'  so 
far  as  the  highway  department  is 
<oncerned. 

We    are    cne.rned    only    incidentally 

2}.     ■^''.o'''  "^   "■'■""'■•     '^'"«  is   the  re- 
sponsibility   of    the    hiotor    vehicle    de- 


partment. Our  general  concern  |» 
with  the  development  of  our  highway 
system  in  order  t..  accommodate  the 
commercial  and  pa.s.senger  traffic  and 
to  develop  this  system  by  means  of  the 
fund.s  secured  from  the  agency  which 
uses  the  highways— the  motor  vehlcU 
We  are  not  prepared  to  say  just  what 
proportion  will  ultimately  be  paid  by 
each  type  of  vehicle.  We  hope  to  es- 
tablish a  definite  relation  between  the 
commercial  vehicle  and  the  pa.ssenger 
car.  We  must  not  attempt  to  secttr* 
from  the  pas.senger  car  an  amount  in 
.xce.ss  of  the  cost  of  service  rendered. 
We  .should  not,  in  the  case  of  the  com- 
mercial vehicle,  subsidize  it  at  the 
.■.Npon:=e  of  the  .State  and  to  the  detri- 
ment   of    the    railroad.      We    must    en- 

'Jr^hT  '"  "i"'  ""'  ^^^  l""opt'-  place  for 
eacB  type  of  transportation  so  that  we 
may  be  sound  in  our  conclusions. 

We    know    that    the    motor    truck    has 
come      to      stay      and    we    realize    that 
Connecticut   is  one  of  the  most  advan- 
tageous fields  for  its  development.     We 
eons  der  it  no  more  than  fair  to  collect 
from    the   commercial   vehicle  a  suffici- 
ent   amount    of    money    to    provide    for 
the  extra  service  rendered  by  the  high- 
way  to  this  agency.     This  is  the  traffic 
problem  of  the  State  Highway  Depart- 
ment .so  far  as  it  concerns  thai   depart 
nient    itself.      The    width    of    highway 
the    type    of    highway    and    the    ruling 
grade   are   merely   incidents   which   can 
be    properly    related    to    the    economic 
vehicle   hmit    when   the   .same   i.s   f.„ind 
I    do    not    attempt    to    .solve    this    proh- 
lem.   but   merely   to   state    it.   and   even 
then    in   only  a    nebulous   manner. 
The  Problem.<<   of  the  Putnre 
The  future  holds  a  great  manv  prob- 
lem.s.     B-fore  these  may  he  solved  thev 
must  he  expressed   in   definite   form    To 
secure    definite     factors    to     iiiHude     in 
these    difl-erent    equations    information 
rj^ti  '"■  ""Z"''''^-     ""'"  have  a   two-fold 
problem.     We  must  find  the  volume  of 
_rame.    which    may    ultimately   use    the 
highways  to  be  developed  and  we  must 
I'i.so    construct    a    type    of    highway    for 
the  accommodation  of  this  traffic  which 
is   .satisfactory  and  suitable.      Informa- 
tion at  hand  is  meager.     The  effects  of 
diiTerent    types    of    traffic    on    different 
Ivpes  of  road  surface   must   be  secured 
The  volume  of  traffic  must  be  taken  at 
difterent  seasons  in  the  year  at  dilTer- 
ent    points   and  a    forecast   of   the   ulti- 
mate   traffic    made    therefrom.      Studies 
of     impact     stres.ses    and     innumerable 
things  suggesting  themselves  from  the 
f^encral  situation  must  be  made. 

It  will  be  interesting  here  to  inject 
a  statement  as  to  the  volume  of  traffic 
using  the  roads  of  Connecticut  on  a 
particular  3-day  period.  Early  in  Miv 
for  72  hours,  the  total  number  of 
vebKbs  counted  at  56  points  in  the 
State  was  240,900.  These  were  divided 
into  204  300  pTs«anger  cars  and  36,500 
triick.s.  This  information  is  simply 
preliminary.  The  volume  at  particular 
points  is  intense:  at  other  points  tb. 
volume  is  light.  Collecting  these  data 
and  drawing  inferences  from  them,  we 
.should  be  able  eventua'ly  to  find  the 
proper  .so|„ij„„  of  the  bi;;bway  c.in- 
sl  I  net  ion  problem  from  the  "traffic 
standfioint  and  ditermine  the  types  of 
highways  to  be  constructed  al  different 
points. 

When  it  comes  to  the  relation  he- 
Iwee-i  amount  of  nalli,-  and  the  cost 
of  highway  repair  wo  have  another 
factor.  It  may  b.  .shown  that  even- 
iiially  certain  highways  will  need  cer- 
tain  types  of  iiaveineiits  from  the  foro- 

(Continued   on    I'nge   )>ii) 
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APARTMENT  HOUSES 


to 


be 


Plans  to  be  Prepared. 

APARTMENTS  Cost,   $40,000 

STOCKTON,   San   Joaquin   Co.,  Cal.      SE 

American  &  Market  Sts. 
Two   or   three   story   store   &   apt.   bldg. 

.>;0xl50. 
Owner— Eva    G.    Mu.sto,    330    Delia    St., 

Stockton. 
Architect — Not   given. 

LOS  ANGELES,  Cal.— J.  G.  Morgan, 
512  N.  Western  Ave.,  Los  Angeles,  has 
a  contract  at  $38,000  for  the  plumbing 
for  the  8-story  Class  A  reinforced  con- 
crete apartment  house  being  erected  at 
Long  Beach  tor  W.  W.  Paden.  Ward 
Akeley  Co.,  Long  Beach,  has  the  elec- 
trical contract  at  ?7S43.  L.  L.  Jones 
and  E.  L.  Mayberry,  associated,  archi- 
tects and  engineers.  463  Pacific  Blec. 
Bldg.,  Los  Angeles. 

Completing  Plans. 

APARTMENTS  Cost.   $26,000 

OAKLAND,  Alameda  Co.,  Calif.  Grand 
Avenue  and  Jean  Street. 

Three-story  frame  and  plaster  apart- 
ments  (7   4   and  5-room  apts.) 

Owner— Dr.  J.  J.  Moyer,  690  Lakeshore 
Ave.,  Oakland. 

Architect— Clay  N.  Burrell,  1st  Trust 
Bldg.,    Oakland. 


Completing    Plans— Sub-Figures    Being 

APARTMENTS  Cost,  $20,000 

SAN    FRANCISCO.      S    West    Clay    90    E 

27th  Avenue. 
Two-story  and     basement      frame      (4) 

apartments. 
Owner — Solomon  Schwartz. 
Architect — C.  O.  Clausen.  Hearst  Bldg.. 

San  Francisco. 

Plans   Ready  tor  Figures. 

APARTMENTS  Cost.    $525,000 

SAN  FRANCISCO.  NW  Washington  & 
Gough  Streets. 

Seven-story  and  basement  reinforced 
concrete  apartments  (14  10-room 
apts.) 

Owner  —  Wm.  B.  Wellman  and  W.  F. 
Foster. 

Architect — C.  A.  Meussdorffer,  Hum- 
boldt Bank  Bldg..  San  Francisco. 


Working    Drawings    Being    Prepared — 

Ready    for    Figures    About   August 

15th." 
APARTMENTS  Cost,  $73,000 

SAN    FRANCISCO.      Vicinity    of   Larkin 

and  Geary  Streets. 
Four-story      and      basement      67-room 

apartment  house. 
Owner — Withheld. 
Architect — Smith      O'Brien.      Humboldt 

Bank  Bldg..   San  Francisco. 


BANKS 


Architects  Taking  Figures  for  Bronze 
Work. 

ALTERATIONS  Cost,   $45,000 

MODESTO,  Stanislaus  Co.,  Cal.  SE  lOtb 
and  I  Streets. 

Alter  interior  of  bank  in  three-story 
brick  building. 

Owner — The  Modesto  Bank,  1001  I  St., 
Modesto. 

Architects — H.  H.  Winner  &  Co..  Hum- 
boldt Bank  Bldg.,  San  Francisco. 

Contractor — Hansen  &  Woods,  Modesto 


Completing       Plans — Figures 
Take  in  About  Two  Weeks. 

ALTERATIONS  Cost,    $50,000 

S.XXTA    ROSA,    Sonoma    Co.,    Cal.      4th 
and   Mendocino   Avenue. 

Remodel  present  bank  and  install  new 
equipment. 

Owner — Exchange   Bank,   Santa   Rosa. 

Architects — H.     H.     Winner    Co.,    Hum- 
boldt  Bank   Bldg.,   San   Francisco. 

Contracts  Awarded  for  Grading  and 

Reinforcing. 

EXTENSION  TO  BANK  Cost,  $ 

SAN    FRANCISCO.      W    Sansome    N    of 

Market   St. 
Class  A  extension   to  bank   bldg. 
Owner — Anglo-London-Paris    Natl. 

Bank. 
Architect — Geo.    Wm.    Kelham,    Sharon 

Bldg.,    S.   F. 
Engineer    —    V.     J.    Brunnier,    Sharon 

Bldg.,  S.  P. 
Contractor — R.   McLeran   &  Co.,  Hearst 

Bldg.,   S.   F. 
Construction    Mgr. — P.    J.    Walker    Co., 

Monadnock  Bldg. 
Cradiiig    awarded    to    Sibley    Grading 

&  Teaming  Co. 
Reinforolns   to   Gunn  Carle   Co. 


BONDS 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  August  1,  bids  will  be  received  by 
supervisors  for  the  purchase  of  $13,000 
bond  issue  of  Everett  School  District 
and  $20,000  issue  of  Linden  School  Dis- 
trict. Proceeds  of  the  sale  to  finance 
construction    of    school    buildings. 


VISALIA,  Tulare  Co..  Cal.— Bonds  ot 
$9,000  voted  at  a  recent  election  in  the 
Oak  Grove  School  District  to  finance 
construction  of  a  new  school. 


OROVILLE,  Butte  Co.,  Cal. — Super- 
visors appropriate  $360,365  in  current 
fiscal  year  budget  for  road  improve- 
ment.     H.    H.    Hume,   County    Engineer. 


AUBURN,  Placer  Co.,  Cal. — This  city 
at  a  recent  election  failed  to  vote 
bonds  of  $60,000  to  purchase  water  dis- 
tributing system  of  Pacific  Gas  &  Elec. 
Co.  and  $20,000  for  purchase  of  land 
tor  city  park. 

MODESTO.  Stanislaus  Co..  Cal. — Bids 
will  be  received  by  the  County  Super- 
visors August  9  for  the  purchase  ot  the 
$65,000  bond  issue  ot  the  Newman 
School  District  and  $13,000  issue  of  the 
Monte  Vista  School  District;  proceeds 
of  the  sale  in  each  case  to  finance  con- 
struction of  a  new  school  building. 


RIVERDALE.  Fresno  Co..  Cal. — An 
election  will  be  held  July  29  in  the 
Riverdale  Grammar  School  District  to 
decide  the  question  ot  is.';uing  and 
selling  bonds  ot  $36,000  to  finance 
construction  of  a  new  school  building. 
,\rchitect  Anton  Johnson,  Kingsburg. 
has  been  commissioned  to  prepare 
plans  tor  the  proposed  structure. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — August  26  is  the  date  set  by  the 
Trustees  ot  Sequoia  High  School  Dis- 
tract to  vote  on  the  question  of  issu- 
ing and  selling  bonds  of  $300,000  to 
construct  a  modern  high  school  in 
Pissis  Park  property.  recently  pur- 
chased  for  the  purpose. 


CHURCHES 


Plans   Being   Prepared. 

CONCRETE   BLDGS.  Cost,    $ 

SAN    FRANCISCO.        Fell,    Hayes      and 

Pierce  Streets. 
Group  of  reinforced  concrete  buildings, 
including   a   cathedral,   an   auditor- 
ium,    dormitory     and     educational 
buildings. 
Owner — Orthodox    Greek    Cathedral. 
Architects — Reid    Bros.,    105    Montgom- 
ery St.,   San  Francisco. 
The    first    to    be    erected    will    be    an 
educational      building      of    eleven      or 
twelve    rooms.      It    is    planned    to    com- 
plete  the      entire   group      within      three 
years. 


Completing  Plans  —  Figures  to  be 
Taken  Next  Week. 

CHURCH  Cost,   $30,000 

LOS   BANOS,    Merced    Co.,    Calif. 

One-story  and  basement  reinforced 
concrete    church. 

Owner — Roman    Catholic    Church. 

Architect — Chas.  Fantoni,  550  Mont- 
gomery St.,  San  Francisco. 


Plans  Being  Prepared. 

CHURCH  Cost,  $125,000 

SEATTLE,    Wash.      Bdwy.    &    Olive    St. 

Brick  &  terra  cotta  church. 

Owner — First  Christian  Church  ot 

Seattle.    . 
Architect — Robt.  H.  Orr,  1301  Van  Nuys 

Bldg.,  L.  A. 


Completing  Plans. 

CHURCH  Cost,   $ 

S,\N  FR.^NCISCO.     Ocean  Ave. 
One-story  frame   &  plaster  church. 
Owner — Bethany    Presbyterian    Church 
.\rchilect — Miss  Julia  Morgan, 
Merchants  Ex.  Bldg.,  S.   F. 


FACTORIES  &  WAREHOUSES 


Plans   Being   Figured. 

BUILDING  Cost,    $ 

MELROSE.   Alameda   Co.,    Cal. 

One    and    three-story    steel    and    brick 

building. 
Owner — National  Lead  Co.  of  California 

485  California  St.,  San  Francisco. 
Architect — Engineering  Dept.  of  Owner 


Rtady  for  Figures  Thursday. 
LOFT  Cost.   $43,000 

OAKLAND,  Cal.  Franklin  St.  opp.  17th 
Two-story  reinforced  concrete  loft  bldg 
Owner — Withheld. 

Aichitect   —   Chas.    W.   McCall,    Central 
Bank  Bldg.,  Oakland. 


Plans  Being  Prepared. 

WHOLESALE   BLDG.  Cost,    | 

Oakland,  Alameda  Co.,  Calif.  Third  & 
Broadway. 

Reinforced  concrete  wholesale  build- 
ing. 

Owner — Tillman  &  Bendel,  Harrison  & 
Embarcadero  Sts.,  San  Francisco. 

Architects  —  Reed  &  Corlett.  Oakland 
Bank    of   Savings   Bldg.,    Oakland. 


Permit    Applied    For. 

FACTORY  Cost,    $75,000 

OAKLAND.      W    19th    Ave.    S    of    S.    P. 

tracks. 
One-story   frame   factory. 
Owner — Schartzer    Illuminated    License 

Plate   Co..    premises. 
Archt.  &  Contractor — Edw.  DeMar,  3080 

Claremont   Ave.,   Bkly. 


^aturiay.  July  1«,  1921 


BUiLblNO     AND    ENQlNilfiBtNG     NBWS 


LOS  ANUELES.  Cal.  —  Wurster  Const. 
Co..  Wholesale  Terminal  BIdg..  Los 
:  Angeles,  has  a  contract  on  a,  percentage 
basis  for  remodeling  and  constructing 
additions  to  the  shop  buildings  at  1390 
E.  7th  St..  in  Lo.w  Angeles  and  convert- 
ing them  into  a  freight  house  for  the 
Faciflc  Elec.  Ry.  Co.  The  work  will 
include  two  1-story  and  mezzanine 
additions.  50x76  and  50x111  ft.,  wreck- 
ing and  rebuilding  portions  of  the 
buildings,  covered  platform.  Estimated 
cost.   tSO.OOO. 


Plans   Being  Figured. 

.  LOFT  BLDG.  Cost.   { 

LOS   ANGELES.     6th   St.    bet.   Bdwy.   & 

Hill  Sts. 
Three-story    &    basement    Class    A    loft 

bidg.    42x118. 
Owner — ^South  Broadway  Bldg.  Co. 
Architect     —     Edwin     Bergstrom.     112S 

Citizens   Natl.    Bank    Bldg..    L.    A. 

Contract    Awarded. 

PRINTI.VG  PLANT  Cost,   $25,000 

SAN  FRANCISCO.  NE  Commercial  & 
Leidesdorff. 

Two-story  &  basement  concrete  print- 
ing plant  bldg. 

Owner — L.  H.  Ni.shklan.  853  Monadnock 
Bldg. 

Architect — Not   given. 

Contractor — J.  H.  HJul,  850  Monadnock 
Bldg. 


.'^•ACRAMENTO.  ("al.  —  The  Sacra- 
mento Lumber  Vo.,  12th  St.,  Sacramento. 
whose  plant  was  recently  destroyed  Ipy 
fire,,  will  be  re-built  immediatel.v,  ac- 
cording to  F.  L.  Connor.  Manager  of  the 
firm.  The  first  unit  lo  be  re-built  will 
he  the  warehouse. 


Contract  Awarded. 

COLD   STORAGE   BLDG      Cost,    $125,000 

LOS    ANGELES.     Cal.       Fitty-flrst     and 

Alameda    Streets. 
Hollow    tile   cold   storage    building,    120 

by    210. 
Owner — C.    M.    Gay    Engineering    Co. 
Architect — None. 
Contractor — Fred       I...       Somers.       2650 

Santa   Fe  Ave..    Los   .\ngeles. 


RICHMOND.  Contra  Cosia  Co..  Cal. — 
The  Hoff  Magnasite  Company,  with  of- 
fices in  the  Monadnock  Bldg..  San  Fran- 
cisco, have  bought  an  acre  of  ground 
in  the  industrial  tract  of  W.  A.  Houts. 
in  San  Pablo,  and  will  .shortly  construct 
a  suitable   building. 


FIREHOUSES  AND  JAILS 


I'laiis   Being   Figureil — Bids   Close    Aug. 
1.    1    P.    .VI. 

COl'NTY    JAIL  Cost,    i 

WEST   POINT.    Calaveras   Co..  Calif. 

Iieinforc€d  concrete  branch  county  jail. 

Owner — County  of  C.ilaveras.  A.  AV.  Poe 
County  Clerk.  San   Andreas.  Calif. 

Architect — County     Engineer.     San  An- 
dreas.   Calif. 
Certltled    check     for    10<5!     payable    to 

County    required    with    each    bid.    Plan.M 

and  specitications  may  he  had  from  the 

<'lerk   at   San    Andreas. 


FLATS 


Figures  to  be  Taken  Next  Week. 
FLATB  Cost.  $12,000 

SAN  FRANCISCO.      15th    Ave.   &   Geary 
Two-story    frame    &    plaster    flat    bldg. 

(2   8-room  flats). 
Owner— R.  W.  Callahan. 
Architect — H.  C.  Baumann.   251   Kearnv 

St..  S.  F. 


Kigurr-.i  lo  be  Taken  Next  Week. 
ALTERATIONS  Cost.   $5000 

SAN  FRANCISCO.     30lh  Ave.  &  Clement 
Alter    2-story    frame    residence    Into    2 
4-room  flata. 


own. -I     -w.  Hall. 

.\rrhite.rt— H.   C.   Baumann.   251   Kearny 
St..  S.  F. 


To   be   Done   by   Day's   Work. 

FRA.ME    FLATS  Cost.    $12,000 

SAN    FRANCIS<JO.      SW    California   and 

Twenty-fourth    Avenue. 
Two-story  and  basement  frame  (4)  flats 
Owner- — C.  O.  Clausen. 
Architect — C.  O.   Clausen.   Hearst    Bldg.. 

San  Francisco. 


GARAGES 


Contract  Awarded  on  a  Percentaga 
Basis. 

GARAGE  Coat,   $ 

OAKLAND,    Cal.      30th    St.    near    Tele- 
graph Ave. 

One-story    reinforced    concrete    private 
garage    40x72    (glazed   tile   facing). 

Owner— Withheld. 

Architect  —  Chas.    W.    McCall.   Central 
Bank    Bldg.,   Oakland. 

Contractor — E.    T.    Leiter    H    Son.    S601 
West  St..  Oakland. 


Plans    Being    Figured. 

OARAGE  Cost.  $8,000 

BERKELEY,  Alameda  Co.,  Calif.  Pano- 
ramic Way. 

Two-story  frame  private  garage  with 
living    apartments. 

Owner — Mrs.  Mary  Ferguson. 

Architect — WAlter  T.  Stellberg.  Flat- 
iron   Bldg.,  San  Francisco. 

I'lans  Being  Prepared. 

GARAGE  Cost,  $35,000 

O.AKLAND.  Cal.     S  Grand  Avenue  near 

Harrison  Street. 
Two-story    reinforced   concrete   garage. 
Owner— Withheld. 
Architect — Clay    N.    Burrell.    lat    Trust 

Bldg..  Oakland. 


Contract  Awarded. 

ADDITION  Cost,    $12,868 

OAKLAND.  N  Hawthorne  200  W  Bdwy. 
One-story  concrete  addition   to  garage. 
Owner — L.    C.    Abies. 
Architect — Not    given. 
Contractor — Edw.     C.     Graff.     355     12th 
St.,    Oakland. 


<"ontracts    Awarded. 

GARAGE  Cost,   $ 

OAKLAND.  W  Alice  St.  1058  N  13th  St. 
One  and  2-story  reinforced  concrete  & 

brick  garage. 
Owner — The     Service     Garage     Co..     464 

Calif.   St.,   S.   F. 
Anhitect— Sidney   B.  &   Noble   Newsom. 
Nevada   Bank   Bldg..  S.   F. 

Concrete  work  to  F.  E.   Nelson.  $8100 

Carpentry    work    to       Alfred       Olson. 
Rverson    Bldg..    Oakland.    $14,190. 

Ilrlok    work   •£    tile    rooflngr    to    A.    G. 
Reed,   180  Jessie  St.,  S.   P.,  $6192. 

Electric   work   to   Advance   Elec.   Co.. 
r,3n  :2th  St..  S.  F..  $2370. 

Painting     to     W.    T.     Baker    Co.,     333 
14th   St..   Oakland.    $1860. 


GOVERNMENT     WORK    AND 
SUPPLIES 

WASHINGTON.  D.  C— Bids  are  being 
received  by  the  Bureau  of  Supplies  and 
Accounts.  Navy  Dept..  for  furnishing 
and  delivering  to  navy  yard  the  follow- 
ing materials,  date  for  opening  bids  as 
noted  at  end  of  each  paragraph: 

Schedule  843H.  Mare  Island.  10.000  ft. 
garden  and  (ire  hose;  opening  of  July  2U 

.Schedule  8443.  Mare  Island,  a  miscel- 
laneous quantity  of  steel  plates,  bars 
and   angles,   opening  of   August    2. 

Schedule  8445,  Mare  Island.  1  pump 
with    turbine,    opening    of    August    2. 

Schidule  8446.  Mare  Island,  a  miscel- 
laneous quantity  of  cast  Iron  pipe  and 
lltiings,    opening   of   July   29. 

Schedule   844>l,   Mare  Island,   6125   lbs. 


boiler   steel   plates,   opening  of   July   2'.i. 

Schedule  8450,  various  eastern  and 
western  yards,  a  miscellaneous  quantity 
of  steel  bolt  material,  opening  ot 
July  as. 

Schedule  8452.  Mare  Island.  25.000  aq. 
ft.  tarred  felt  sheathing,  opening  ot 
.August  2. 

Schedule  8454.  Mare  Island,  3400  lbs. 
muntz  metal,   opening  of   August    2. 

Schedule  8455.  Mare  Island,  a  miscel- 
laneous quantity  of  steel  bolts  and  nuts, 
opening  of  August   2. 

Schedule  8458,  Mare  Island,  5000  sq. 
ft.    floor    tiling,    opening    ot    July    29. 

.Schedule  8465,  various  eastern  and 
western  yards,  miscellaneous  quantity 
of  steel  bars,  opening  of  August  3. 

Schedule  8466,  various  eastern  and 
western  yards,  miscellaneous  quantity 
of   steel    shapes,    opening    of   August    f>. 

Schedule  8467,  various  eastern  and 
western  yards,  a  miscellaneous  quantity 
of   steel    sheets,   opening   of  August   6. 

Schedule  8468.  various  eastern  and 
western  yards,  a  miscellaneous  quantity 
of   steel    plates,    opening    of    August    !i. 

Schedule  8473,  Puget  Sound.  5000  ft. 
steel  conduit  pipe,  opening  of  August  5. 

Schedule  8474,  Mare  Island,  a  miscel- 
laneous quantity  of  lamp  cord  and 
cable,  opening  of  August  5. 


SAN  FRANCISCO.— Until  July  21.  11 
a.  m.,  under  Order  No.  3161.  bids  will 
be  received  by  U.  S.  Engineer  Oftlce,  240 
Montgomery  St.,  for  furnishing  and 
delivering  lumber;  cedar,  Oregon  pine, 
sugar  pine,  redwood,  etc.;  delivered 
f.  o.  b.  regular  wharf.  Rio  Vista.  Solano 
County. 


SAN  FRANCISCO. — Until  July  21.  10 
a.  m..  under  Circular  No.  22-7.  bids  will 
be  received  bj'  Quartermaster  Supply 
Officer.  Fort  Mason,  for  furnishing  and 
delivering  1050  standard,  lap-weldeil 
steel,  boiler  tubes  3%  in.  by  18  ft., 
11-gauge  (120  In.).  Early  delivery 
important. 


SA.N  FRANCISCO.— Until  July  28.  10 
a.  m  .  under  Circular  No.  22-5,  bids  will 
be  received  by  Quartermaster  Supply 
Officer.  Fort  Mason,  for  furnishing  and 
delivering  copper  wire,  transformers 
fuse  boxes.  Junction  boxes,  disconnect- 
in,?  pothead.s,  tinned  copper  sleeves, 
solder,  tape,  braided  asbestos  tul  i'-', 
paint,  cable  compound,  etc.,  etc.,  an  J 
300  gals,  distillate. 

WASHINGTO.V.  O  C— I'ntil  July  22 
bids  will  be  received  by  Supervising 
.\rehitect.  Treasurj-  Dept..  tor  furotsh- 
ing  and  installing  bronze-covpr.d 
entrance  doors  and  frames  to  ' '.  !•■. 
I'ost  Office  at  Everett.  Wnsh. 


Until  11  a.  m..  July  27.  bids  will  he 
received  by  the  Bureau  of  Yards  and 
Docks.  Navy  Dept..  Washington.  D.  C. 
tor  furnishing  and  installing  a  complete 
wet  pipe  system  of  automatic  sprinklers 
for  the  storehouse,  foot  of  Broadway. 
.\aval  Base.  San  Diego.  A  deposit  of 
$10  required  for  the  plans  and  s|)eci- 
tications  No.  4446.  which  may  be  ob- 
tained from  the  Public  Works  Officer, 
nth  Naval  District,  Loma  Portal,  San 
Diego, 


Until  11  a.  m..  July  27,  bids  will  no 
received  by  Ihe  Bureau  of  Yards  and 
Decks,  Navy  Dept.,  Washington.  D.  C.. 
for  a  lawn  sprinkler  system  at  the 
Nava?  Base.  San  Diego,  consisting  or 
3-li..  water  mains,  concrete  manholes 
hose  and  sprinklers,  valves  and  flttinp.-^. 
A  deposit  of  $10  is  required  for  the 
Specification  No.  4471.  which  may  be 
obtained  from  the  Public  Works  Officer, 
nth  Naval  District.  Lomn  Portal.  San 
Diego. 

Contract   Awarded. 

FIRE  ALARM  SYSTEM       Cost.   $13,339 
SAN  FRANCISCO.      Fort  Scott.  Presidio 
and   Latterman   General   Hoapltal. 
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l''iro   alarm   system. 
Owner — Vnited  States  Government. 
Architect — Owner. 

Contractor — C.  C.  Severin  Elec.  Co.,  185 
Stevenson  St.,  San  Francisco. 


WASHINGTON,  D.  C.  —  Construction 
Dept.  of  Army  has  rejected  all  bids  sub- 
mitted for  constructing  hangar  at  Ross 
Field,  Cal. 


SAN  DIEGO,  Cal.  —  Following  bids 
were  received  under  j»ureau  of  Yards 
and  Docks.  Specification  4473,  for  elec- 
tric breakdown  connection  and  tempo- 
rary transformer  house  at  San  Diego, 
Cal.: 
Newberry  Elec.  Corp.,  Los  Angeles,  Cal., 

item    1,    J2695,    50    days;    2.    deduct 

$12. 
iVIiller    &    Eddleman.    San    Diego,    Cal., 

item    1,    ?21»00,    60    days;    2,    deduct 

JlOO,   60  days. 


WASHINGTON.  D.  C.  —  Bureau  of 
Yards  and  Dock.s.  Navy  Dept.,  rejects 
bids  submitted  under  Specification  4425 
for  constructing  incinerator  at  Marine 
Barracks,   San   Diego,  Cal. 


WASHINGTON,  D.  C.— W.  C.  Merritt 
Co.,  727  7th  St.,  San  Diego,  Cal.,  awarded 
contract  by  Bureau  ot  Yards  and  Docks, 
Navy  Dept.,  for  constructing  steam  dis- 
tributing system  for  hospital  at  San 
Diego.  I'.id  is  $9831;  time  for  comple- 
tion, ao  days.  Work  under  Specllica- 
li.jn    4442. 

WASHINGTON.  D.  C. — Gamewell  Fire 
Alarm  Telegraph  Co.,  70  E.  45th  St., 
New  York  City,  submits  only  bid  to 
Bureau  of  Yards  and  Docks,  Navy 
Dept.,  for  installing  additions  to  fire 
alarm  system  at  Puget  Sound,  Wash., 
Navy  Yard,  at  $9687.49;  time  for  com- 
pletion, 60  days.  Work  is  provided 
under  Specification   4440. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Construction    Started. 

LODGE    BLD(5.  Cost,    $260,000 

STOCKTON,  San  Joaciuin  Co.,  Calif.  SW 
Market   and   Sutter  Streets. 

Five-story  Class  A  lodge  building. 

Owner — Stockton    Masonic    Temple    As- 
sociation. 

Architect — Carl  Werner,  Humboldt   Bk. 
Bldg.,   San   Francisco. 

Contractor — MacDonald     &     Kahn,     130 
Montgomery   St.,   San   Francisco. 
The  heating  and  ventilating  has  been 

awarded  tb  Scott  Co.,  243  Minna  St.,  San 

Francisco.       The     electrical     and     othed 

sub-contracts  will   be  awarded   shortly. 


Bids   Opened — Contract   to   be   Awarded 

to  Low  Bidder. 
THEATRE  Cost,  $60,000 

YREKA,    Siskiyou   Co.,   Cal.      Miner   St.. 

and  Oregon  .Street. 
Two-story  reinforced  concrete  theatre, 

store  and  lodge  building,  85x150. 
Owner — Masonic   Temple  Assn. 
Architect — Geo.   C.   Sellon,  Mitau   Bldg., 

Sacramento. 

C.  L.  Noel,   Yreka $66,852 

F.   B.   Goodwin,   San   Francisco..   69,580 

R.   I.  Stewart 71,975 

B.     M.     Reed ..    80,950 

Geo.    H.    Wilson 87,550 

W.  C.  Duncan  &  Co 92,587 


Completing  Plans. 

CLUB  Cost,    $150,000 

PASADENA,   Los   Angeles   Co.,   Cal. 

Three-Story  &  basement  reinforced 
concrete  club  bldg. 

Owner — Y.  M.   C.  A.  of  Pasadena. 

Architect — Miss  Julia  Morgan.  Merch- 
ants  Exchange   Bldg.,   S.   F. 


Two  2-story  &  basement  reinforced 
concrete  bldgs.  (dormitory  60x150 
&    refectory    50x120). 

Owner — HoUenbeck  Home. 

Architect — Morgan,  Walls  &  Morgan, 
1124  Van  Nuys  Bldg.,  li.  A. 


HOSPITALS 


Contract  Awarded. 

HOSPITAL  BLDGS.  Cost,   $44,149 

AHWAHNEE,  Madera  Co.,  Cal. 

Erection  of  laundry,  hospital,  nurse*' 
home  and  reconstruction  of  the 
service  kitchen. 

Owner — Tri-County  Tuberculosis  Sana- 
torium Committee. 

Architect — J.  H.  Hoose,  Ramont  Bldg., 
Modesto. 

Contractor — Saftord  &  Brown,  Madera, 
Cal. 


Complete  List  of  Bids. 
HOSPITAL    BLDGS.  Cost,    $44,149 

AHWAHNEE,  Madera  Co.,  Calif. 
Erection    of   laundry,    hospital,    nurses" 
home   and      reconstruction    of      the 
service   kitchen. 
Owner — Tri-County  Tuberculoiis  Sana- 
torium Committee. 
Architect — J.   H.    Hoose,   Ramont  Bldg., 

Modesto. 
Contractor — Safford  &  Brown,  Madera. 
The  following  is  a  complete  list  of 
bids  received  on  July  9th.  The  award 
of  contract  appeared  in  these  Reports 
under  date  of  July  9th. 

W.    A.   Stevens,    Modesto $53,925 

Miller  &   Livingston,   Modesto...    45,950 
W.  C.   Duncan,  San  Francisco...    60,426 

J.   L.   Webster,  Chico 47,474 

Tornell  &  Son.   Turlock 50,900 

J.    F.    Knapp,   Turlock 46,460 

Stafford  &  Brown,  Madera 44,149 

J.   A.   Sluth        Stockton 59,310 

E.   K.   Angle,   Dos   Palis 52,300 

Commissioned   to   Prepare   Plans. 
SERVICE    BLDG.  Cost,    $30,000 

WEIMAR.    Placer   Co.,    Cal. 
Brick,    concrete    or    hollow    tile    service 

building   for  sanatorium. 
Owner — Weimar   Joint   Sanatorium. 
Architect — W.    H.    Wrecks,    75    Post    St., 

San  Francisco. 
This   is   to   replace   the   structure   de- 
stroyed by  fire  about  three  weeks  ago. 


HOTELS 


Completing  Plans. 

HOTEL  Cost,   $100,000 

GILROY,  Santa  Clara  Co.,  Cal.     Corner 

Sixth  and  Monterey  Sts. 
Three-story      reinforced      concrete      or 

brick  hotel,  100x100. 
Owner — Geo.  Milias,   Gilroy. 
.Architect — W.    H.    Weeks,    75    Post    St.. 

San  Francisco. 


FULLERTON,  Orange  Co.,  Cal. — The 
Community  Hotel  Co,  has  completed  its 
organization  and  established  offices  at 
15  Farmers  &  Merchants  Bank  Bldg. 
Chas.  C  Chapman  is  president;  F.  C. 
Krause.  vice-president;  J.  C.  Tham«r, 
treasurer;  Dan  O'Hanlon.  secretary. 
The  capital  stock  is  $200,000.  The  com- 
pany  plans  the   erection   of  a  hotel. 


Structural  steel  for  extension  to  power 

station. 
Owner  —  Pacific   Gas   &   Elec.   Co.,   445 

Sutter. 
Architect — Owner. 
Contractor — Western    Iron    Works,    141 

Beale   St. 
Contracts    on    the    balance      of      tha 
work  will  be  awarded  shortly. 


PUBLIC  BUILDINGS 


OREGON  CITY,  Ore. — Committee  has 
been  appointed  by  the  City  Council  to 
select  an  architect  for  a  new  city  hall. 
Bonds  to  finance  construction  already 
voted. 


Plans   Being   Prepared. 
BUILDINGS  Cost,   $- 

LOS  ANGELES.     Boyle  Ave. 


BURLINGAME,  San  Mateo  Co.,  Cal. 
— J.  J.  McGrath,  President  of  the 
Three-Cities  Chamber  of  Commerce, 
announces  a  100-room  hotel  building 
will  be  constructed  in  Burlingame  "if 
a.  hotel  capitalist  Is  furnished  with  a 
site."  Negotiations  are  underway  and 
early   action    is   expected. 


POWER  PLANTS 


Contract  Awarded. 

POWER  STATION  Coat,  $ 

SAN   FRANCISCO.      Broderick   &    Ellla 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Liitil  August  2,  10  a.  m.,  bids  will  be 
received  by  Eugene  D.  Graham,  County 
Clerk,  for  furnishing  and  installing 
double  steel  book  rack  in  Recorder'* 
ofiSce.  Specifications  may  be  had  from 
Clerk    on    deposit   of   $10,   returnable. 


Plans  Being  Figured — Bids  Close 

August    2. 

REMODELING  Cost,    $ 

STOCKTON,  San  Joaquin  Co.,  Cal. 

County  Fair  Grounds. 
Remodeling  and  enlarging  grand  stand 

at    fair    grounds,    seating    capacity 

to   be    increased   from   1600   to   3200 

persons. 
Owner — County  of  San  Joaquin,  Eugene 

Graham,  Clerk,  Stockton. 
Architect — Wright  &  Satterlee,  Bank  of 

Italy  Bldg.,  Stockton. 
Plans   may  be  had  from  the  offlce  of 
the  architects. 


SALEM.  Ore. — Until  July  25,  bids  will 
be  received  by  Geo.  A.  WTiite.  adjutant 
general,  for  constructing  a  two-story 
and  basement  brick  and  concrete 
armory,  82  by  144.  at  McMinnville, 
Ore.,  from  plans  by  Architect  John 
Hunzicker,  Eugene,  Ore.  Estimated 
cost,   $80,000. 


RESIDENCES 


Plans   Being   Figured — Bids  Close   July 

14,   1921. 
RESIDENCE  Cost,    $9000 

BERKELEY.     Keith  Ave. 
Two-story    frame    &   plaster    residence. 
Owner— -B.    J.  Williams. 
Architect — Jas.   W.  Plachek,  2014  Shat- 

tuck  Ave.,  Bkly. 

Plans   Being  Figured — Bids   Close   July 

14,  1921. 
ViESaDENCE  Cost,  $9000 

BERKELEY.     Mariposa  St. 
Two-story    frame   &    plaster   residence. 
Owner — Dr.  G.  C.  Johnson. 
Architect — Jas.  W.  Plachek,   2014  Shat- 

lucK   Ave.,  Bkly. 


$7,000 
Calif.      Near 


Plans  Being  Figured. 

RESIDENCE 

OAKLAND,    Alameda    Co 
Mills   College. 

One-story  frame  residence. 

Owner — Mrs.   Martha  G.   Castor. 

Archlttct — Walter    T.    Steilberg,    Flat- 
iron   Bldg.,   San   Francisco. 

Segregated   Figures    Being   Taken. 
RESIDENCE  Cost,  $17,000 

OiVKLAND,  Alameda  Co.,  Calif.     Lake- 

mont. 
Two-story  frame  and  plaster  residence 
Owner — F.  J.  Cuhna. 
Architect — Clay    N.    Burrell,    1st    Trust 

Bldg.,  Oakland. 


Contract   Awarded. 

RESIDENCE  Cost,    $12,098 

SAN    FRANCISCO.      E    26th    Ave.    N    of 

W  Clay  St. 
Two-story    frame   double    residence. 
Owner — Mr.    &   Mrs.   John    &   Margaret 

McVeigh. 
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Supervising  Archt. — August  G.  Head- 
man, Call  Elder. 

Contractor — W.  L.  Hemminga,  47  Ash- 
bury  St,  S.  P. 


Plans  Being  Prepared — To  be  Done  by 

Day's  Work. 
RESIDENCES  Cost,   $4000   each 

SAN  FRANCISCO.      Mission   Terrace. 
Six    1-story    frame   residences. 
Owner — Mission  Terrace  Co. 
Architect — H.  C.  Baumann,  251  Kearny 

St.,  S.  P. 


Figures  to  be  Taken  Next  Week. 
RESIDENCE  Cost,    »12,B00 

OAKLAND.     Lakeshore  Highlands. 
Two-story    frame    &    plaster    residence. 
Owner — L.  C.  Westerfeld. 
Architect — H.  C.  Baumann,  251  Kearny 
St.,  S.  P. 


-Figures   to   be   Taken 
Cost,  % 


Plans   Complete- 
Shortly. 

RESIDENCE 

SACRAMENTO,  Cal. 

Two-story    frame    &    plaster    residence 
&  garage. 

Owner — C.  M.  Goethe. 

Architect — Miss  Julia  Morgan, 
Merchants  Ex.  Bldg.,  S.  F. 


To  be  Done  by  Day's  Work. 
BUNGALOW  Cost,   $7000 

SAN  FRANCISCO.     Westwood  Drive. 
One-story  frame  bungalow   (6  rooms  & 

garage). 
Owner — Lester  Murray,  201  Madison  St. 
Architect  —   Miss    Ida    F.   McCain,    318 

Kearny  St. 

Sketches  Being  Prepared. 
RESIDENCE  Cost.  $9500 

SAN    FRANCISCO.      St.    Francis    Wood. 
One-story  frame  &  plaster  residence  & 

separate  garage  (S  rooms). 
Owner — Mr.   Lord. 
Architect  —  Miss    Ida    P.    McCain,    118 

Kearny   St. 


Cost,   $5500 


.Sketches  Peing   Prepared. 
RESIDENCE 
BERKELEY. 
One-story  5-room  frame  residence. 
Owner — Withheld. 

Architect— Jas.  W.  Plachek,   2014  Shat- 
tuck   Ave.,   Bkly. 


SCHOOLS 


Bids   Opened   and   Taken    Under 

Advisement. 

SCHOOL  Cost,    $ 

BERKELEY,    Cal.      AUston    Way    and 

Dana   St. 
Two-story    reinforced    concrete    school 

bldg. 
Owner  —  Pacific  Unitarian   School    for 

the   Ministry. 
Architect — Wm.    C.    Hays,    First    Natl. 

Bank   Bldg.,  S.  P. 

Concrete  Work 

Barrett  &  Hilp,  S.  F $6130 

John  M.   Bartlett    9132 

Carpentry   and    Bllll    Work 

Barrett  &    Hilp,   S.    F $9353 

John   M.   Bartlett    9788 

Conner   &   Conner    9888 

Kxca^'atlng:  and  Grading 

Henry   Tuohy    $688 

Barrett  &  Hilp   871 

LathtnK    and    PlaateriiiK 

Wm.    Makin    $4125 

.\.   Knowles    4455 

T.   Glimme    6000 

Painting 

D.  Zelinsky  &  Son.  S.  F $   625 

R.    Zelinsky    1116 

Burden  &   Klrkhouse   1360 

l^undberg  &  Whitman    1650 

Heatlas 

L.  D.  Frazee,  Oakland   $1512 

J.    E.   O'Mara    1729 

F.   W.   Snook   Co 1775 

W.   K.  Nottingham    1844 

Carl   T.    Doell    1868 


PlomblBK 

Carl  T.  DoeU   $723 

P.   W.  Snook  Co 748 

Thos.   R.  Catton    749 

J.   E.   O'Mara    945 

Oscar  L.  Zeis 950 

Electric  Work 

Butte  Elec.  &&  Mfg.  Co.,  S.  F $925 

Capitol  Elec.   Co 948 

HooauK  and  Sheet  Metal  Work 

Heldt   Cornice   Wks.,   S.   F $3175 

Forderer  Cornice  Wks 3739 


Contract  Awarded. 

SCHOOL  Cost,    $27,000 

COTATI,  Sonoma  Co.,  Calif. 

One-Story   frame   and  plaster   school    (S 

rooms  and  large  auditorium). 
Owned — Cotati    School   District. 
Architect  —  Norman      R.     Coulter.      48 

Kearny  St..   San   Francisco. 
Contractor — MyrI  R.  Crane,  74  Miramar 

Ave.,  San  Francisco. 


Contracts  Awarded. 

SCHOOL  Cost,   $ 

HANFORD.  Kings  Co..  Calif.     Lots  1,  2. 
i  and   4,  BIk  D,   Noel's  Subdivision. 
Construction   of  school   building. 
Owner. — Hanford   School   District,   J.    A. 

Crawshaw.  Clerk.  Hanford,  Calif. 
Architect — J.   R.    Henderson.    Tulare. 

Following  bids  were  received: 
Cr^nernl    ConMtmction 

Carl    Nelson.    Hanford iiS.tSl 

Barkel^w   &   Gould,   Tulare 47.4ao 

J.    F.  .Brown.    Hanford 42.61!* 

Larsen-Sampson.   San  Francisco.    41,777 

Contract  awarded  to  Larsen-Sampson 

Co.     Brown  also  submitted  a  combined 

bid  of  $12,659  for  plumbing  and  heating 

Heatingr 

Scott  Co.,  San  Francisco $8,790 

Horlock  Clow   Co..  Hanford 8,574 

Awarded  to  Horlock  Clow  Co. 
Plumbing 

Scott   Co..   San    Francisco $4,421 

Horlock   Clow   Co..    Hanford 4,100 

Awarded  to  Horlock  Clow. 


Contract  Awarded. 

REPAIRS  Cost.   $8,180 

MERGED,  Merced  Co.,  Calif. 

Repairing  and  remodeling  former  high 
school    building. 

Owner — County  of  Merced,  P.  J.  Thorn- 
ton,  Clerk,   Merced,  Calif. 

Architect — A.  E.  Cowell,  County  Sur- 
veyor, Merced.  Calif. 

Contractor — E.  J.  Jensen,  Merced.  Calif. 
Other  bidders  were: 

C.  J.   Droesch.  Merced $9,136 

J.    E.    Fritz,    Merced 8,350 

E.  K.  Angle,  Dos  Palos 9,089 


Plans  Being  Figured^Blds  Close  July 
26.  3  P.  M. 
SCHOOL  Cost,   $4000 

SANTA  CRUZ,  Santa  Cruz  Co..  Calif. 
Construction    of  a    school   building. 
Owner — Zayante    School     District,    Mrs. 
Lena   Forde,   Clerk.   Olympia,   Calif. 
Architects — Collins       &       Byrne.      New 
Theatre   Bldg..  Santa  Cruz.  Calif. 
Certified    check    for    15%    payable    to 
the   Board   of   Trustees   of   the   District 
required   with   each   bid.      Plans  may   be 
had  from  the  Architects. 


Plans   Being   Figured — Bids   Close   July 

26.  3  P.  M. 
SCHOOL  Cost,  $4000 

SANTA  CRUZ,  Santa  Cruz  Co.,  Calif. 
Construction    of    school    building. 
Owner — Happy    Valley    School    District, 

F.  Heitmeyer,  Clerk.  R.  F.  D.  No.  1, 

Santa   Cruz,    Calir. 
Architects  —  Collins     &     Byrne,     New 

Theatre  Bldg.,  Santa  Cruz.  Calif. 
CertlHed    check    for    l.'i%    payable    to 
Trustees  of  District  required  with  each 
bid.     Plans  may  he  had  from   the  office 
of   the  architects  at   Santa  Cruz. 


Plans   Being   Figured — Bids   Close   July 
21.   8   P.    M. 

SCHOOL  Cost,   $ 

BAKERSFIELD,  Kern  Co.,  Calif. 


Constructi.in    nf    .school     Imlldiiic    Willi 

sanitary    facilities. 
Owner — Greenfield   School   District,   Mr. 
Taylor,    Clerk,    Bo.-c    241,    Route    4, 
Bakersheld,  Calif. 
Architect — Eugene   K.   Martin.    Bakers- 
Held.  I'alif. 
Certified    check    for    5%    payable    to 
District  required  with  each  bid.     Plans 
may   be   had   from    the  Clerk   or  Archi- 
tect at  Bakersfteld. 


Contract   Awarded. 

SCHOOL  Cost,   $103,350 

SAN   LUIS  OBISPO,  Calif. 

One-story    masonry    and    frame    school 

building   (Peach   Street  School). 
Owner — San  Luis  Obispo  School  Dist. 
.Architect— Oroville      L.   Clark,      Brower 

Bldg..   Bakersfield. 
Contractor — R.  McLeran   &   Co.,  Hearst 

Bldg..  San  Francisco. 
This  contract  inclures  all  work.  All 
bids  received  for  the  South  End  School 
and  the  Nipomo  School  have  been  re- 
jected and  new  bids  will  be  advertised 
for  next  week. 


Contract  Awarded. 

ADDITION  Cost,    $5,200 

MERCED.  Merced  Co.,  Calif. 

Addition  to  school. 

Owner — Arundel   School    District,   L.   B. 

Dawson,  Clerk,  Merced,  Calif. 
Engineer— W.       E.     Bedesen,      SchalTer 

Bldg.,  Merced.  Calif. 
Contractor — Tom  Wayne,  Atwater,  Cal. 
Other  bids  received  were:  Angle,  Dos 
Palos,  $5,400;  Weeden,  Merced,  $4,107; 
Jenson,  Merced,  $5,575:  Jim  Atichson. 
Winton,  $5,377:  Droesch.  Merced,  $5,674. 
Bid  of  Weeden  declared  irregular  and 
was   not   considered. 


Plans   Being  Figured—  Bids  Close  July 
22,   1921,   I  D.  m. 

SCHOOL  Cost,   $ 

VENICE.   Los  Angeles   Co.,   CaU 
Four-room    br;ck    schooL 
Own e'— Venice   City   School   District. 
Archittct    —    Edwin    Bergstrom,     1128 
Citizens   Natl.   Bank   Bldg.,   L.   A. 
Separate    bids    will    be    taken    for    a 
eene  al   contract,   plurrbing,   gas   heat- 
ers   tlectricai   work     la.nting,   plastyr- 
ing  ?id    blackboards. 


Plans  Being  Figured — Bids  Close  July 
23,    1921,    7:30    p.    m. 

HALL  Cost,   $ 

HERMOSA  BEACH,  Los  Angeles,  Co., 
Cal.     I-ier  Ave. 

Compl,?te  assembly  hall  bldg.  (2  class- 
rooms, library,  art,  and  domestic 
science  depts.,  etc.) 

Owner  —  Hermosa  Beach  City  School 
District. 

Architect    —    Herbert    C.    Howard,    619 
Broatiway  Central  Bldg..  L.  A. 
Separate    bids    will    be    taken    for    a 

t-eneral    contract,    plumbing     and     gas 

tilting,   heatin.or  and  ventilating. 


SALEM.  Ore— Until  June  27,  11  A.  M., 
bids  will  be  received  by  the  State 
Board  of  Control  for  constructing  a 
two-story  and  basement  and  attic  brick 
industrial  school  for  girls  about  3 
miles  southeast  of  Salem  from  plans 
of  Architects  Claussen  &  Claussen.  Mac- 
leay  Bldg.,  Portland.  Segregated  bids 
will  he  taken  for  complete  construc- 
tion; complete,  excepting  plumbing 
heating  and  electric  wiring  and  fix- 
tures; for  plumbing  and  heating  and 
for   electric   work  and   fixtures. 


Bids  Opened  and  Taken   Under  Advise- 
ment. 

SCHOOL  Cost,  $ 

LOMl'OC,  Santa  Barbara  Co..  Calif. 
Reinforced  concrete  high  school. 
Owner — Lompoc   High  School  District. 
Architect — W.    H.    Weeks,    75    Post    St., 
San    Francisco. 
The  following  bids  were    received   on 
July  8th: 
Cobby    &    Owsley,    180    Jessie    St.,    San 
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Francisco  (1)  $43,000;  (2)  $ -;  (3) 

51,300. 
Dan    Wagner.   San   Francisco. 

(1)   J48.840;   (2)   ?4.!Jon;   (3)    fL.'iOO. 
lOverotl  Building  (-'o..  Lompoc 

(1)    $51,750;    (2)    5 ;    (3)    ?1.620. 

SAN  JOSK.  Santa  Clara  Vo..  Cal.  — 
I'niil  July  25,  10  a.  m..  uids  will  t'p 
rictived  by  Heni'.v  A.  Ptister.  Comil.v 
CUrk.  for  furni.ihing-  and  delivering; 
iiiO  yds.  of  battl-?-?b'(>  linoleum.  ."Sample 
on  liie  i:i  Oiiice  of  Cierk. 


Plans   Being   Figured — Bids    Close   July 
26,   1921,   4   o'clock  P.  M. 

TOILET    ROOMS  Cost.    $ 

BERKELEY,   Alameda  Co..   Calif.   Pied- 
mont  and    Forest   Avenues. 

Reconstruct    toilet    rooms    in    Emerson 
School. 

Owner — Berkeley    Board    of    Education, 
(Clyde    B!anchard.    Secretary). 

.\rchitect — Wm.    C.    Hays,    1st    National 
Bank    Bldg.,    San    Francisco. 
Separate   bids   will    be    taken   for   the 

plumbing    and    general     work.       Plans 

and      specifications      may   be      obtained 

from   the  architect's  office  on  a  deposit 

of   $10. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
fiihson  &  Eichenberger.  24  1  .S,  San 
.kiaouin  St.,  Stockton,  at  $2340  with  75c 
I)er  yd.  for  additions  or  ommissions. 
awarded  contract  for  pla.stering.  tinting 
and  carpentry  work  in  the  high  school 
building.  Other  bidders  were  L.  A. 
Danner  Co.,  20  N.  California  St.. 
Stockton.  $3390.  $1  per  yd.  for  omissions 
or  additions;  J.  A.  .'Vllen.  Ill  Kensing- 
ton Way,  Stockton.  $3496,  $1  per  yd.  for 
additions  or  omissions. 

I'ahl  and  Harry.  33  S.  Sutter  St., 
Stockton,  at  $355  awarded  contract  for 
furnishing  and  installing  hot  water 
heater  in  gymnasium  at  high  school, 
only  other  bidder.  Edw.  L.  Gnekow.  647 
10.   Main  St..   Stockton.  $393. 

Morris  Bros.,  20  N.  El  Dorado  St.. 
.Stockton,  $1110.95.  awarded  contract  for 
installing  slate  blackboards  in  Monroe 
School.  Other  bidders.  Stewart  School 
Supply  Co..  515  E.  Main  St..  Stockton. 
$1168;  C.  F.  Weber  &  Co..  985  Market 
•St..   K'an  Francisco.   $1175. 

Morrison  &  Vickroy,  $3950,  awarded 
<ontract  for  installing  fittings  and 
making  alterations  in  domestic  science 
and  general  science  department  of  high 
school.  Only  other  bidder.  J.  .'\.  Allen, 
$4875. 

C.  P.  Weber,  985  Market  St.,  San 
Francisco,  awarded  contract  for  install- 
ing domestic  science  tables  In  high 
school.  12  No.  7  tables  @  $97.50  and 
1   supply  cabinet,   @   $112.25. 

With  exception  of  Weber  Co.  all  the 
liidders  of  Stockton. 


BAKERSFIELD.  Kern  Co..  Cal.— The 
following  bids  were  received  on  July 
11  Ijy  the  Trustees  of  Kern  County 
Union  High  School  District  for  fur- 
nishing and  installing  steam  heating 
and  ventilating  apparatus  and  the 
necessary  piping,  valves,  boilers,  etc., 
for  the  domestic  science  and  agricul- 
ture buildings.  Plans  were  prepared 
by  Architects  Chas.  H.  Biggar,  405 
First  Natl.  Bank  Bldg..  Bakersfield. 
Currie  &  Dulgar  of  Bakersfield  were 
awarded  the  contract. 

Ideal  Heat.  &  Eng.  Co..  S.  F $26,117 

Burnham  Plumbing  Co.,  S.  F....  24,000 
B.  A.  Newman  &  Co..  Fresno....  24,464 
Currie   &    Dulgar,    Bakersfield...    23,745 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  August  1,  4  p.  m.,  bids  will  be 
received  by  Ansel  S.  Williams,  Clerk, 
Board  of  Education.  High  School  Bldg., 
Lindsay  and  San  Joaquin  Sts.,  for  (1) 
furnishing  maple  flooring,  installation 
and  sanding  same,  2  front  hallways,  1st 
and  2nd  floors  of  main  high  school;  (2) 
for  furnishing  and  delivering  hard  and 
soft  woods  for  manual  training  depart- 
ments. Speciflcations  may  be  had  from 
the  Clerk. 


CUTLER,  Tulare  Co..  Cal.— Until  2 
p.  m.,  July  20,  bids  will  be  received 
by  J.  W.  Floyd,  Clerk,  Cutler  School 
District,  First  Natl.  Bank  Bldg.,  Cutler, 
for  plumbing  and  water  pressure  sys- 
tem at  Cutler  School.  Plans  on  file  in 
bank  at  Cutler. 

Contract   Awarded. 

DORMITORY  Cost,    $60,000 

LOS    ANGELES.      Vermont    &    MelroBO 

Aves. 
Two-story  &  basement  brick  dormitory 

144x105. 
Owner— Calif.     School    of    Christianity. 
Architect— Robt.  H.  Orr,  1301  Van  Nuys 

Bldg.,   L.    A. 
Contractor — Fred  L.  Somers,  2650  Santa 

Fe  Ave.,  L.  A. 


LOMPOC.  Santa  Barbara  Co..  Cal. — 
The  following  bids  were  received  on 
July  8Ui  by  the  Trustees  of  the 
Lompoc  High  School  District  for  the 
construction  of  a  reinforced  concrete 
high  school  building.  W.  H.  Weeks,  75 
Post  St.,  San  Francisco,  is  the  archi- 
tect. Bids  were  taken  under  advise- 
ment: 
Cobby    &    Owsley,    180    Jessie    St.,    San 

Francisco    (1)    $43,900;    (2)    $ —    (3) 

$1,300. 
Dan    Wagner,    San    Francisco    (1)    $48,- 

840;    (2)    $4,900;   (3)    $1,500. 
Everett   Bldg.    Co.,   Lompoc    (1)    $51,750; 

(2)    $ ;    (3)    $1,620. 


SACRAMENTO,  Cal.— The  Board  of 
Education  of  the  Sacramento  School 
District  received  bids  and  awarded 
contracts  on  July  13  for  the  construc- 
tion of  additions  to  three  schools  as 
follows.  Plans  were  prepared  in  the. 
office  of  Hemmings-Petersen  Hudnutt, 
Inc..  Architectural  and  Engineering 
Commission.  Sacramento  Elementary 
Schools,  third  floor  of  City  Library,  9th 
and  I  Sts..  Sacramento. 

Marshall  School  —  One-story  frame 
and  stucco  addition  (2  classrooms, 
auditorium   and   kindergarten). 

Robert  Trost,  S.  F .$31,660 

Herndon  &   Finnigan,  Sacto 33,232 

W.  C.  Keating.  Sacto   34,950 

Contract  awarded  to  Robert  Trost, 
26th  and  Howard  Sts..  S.  F. 

McKinley  School  —  Two-story  frame 
and  stucco  addition  of  6  rooms  and 
alter  plumbing  and  heating  system  in 
present    school. 

W.   C.   Keating.   Sacto $65,950 

Robt.  Trost,  S.   F 57,914 

Herndon    &   Finnigan    62,552 

Contract  awarded  to  W.  C.  Keating, 
1714    27th    St..    Sacramento. 

Lincoln  School  —  Two-story  frame 
addition   (2  classrooms). 

W.  C.  Keating,  Sacto   $35,950 

Robt.   Trost,  S.  F 36,868 

Herndon  &   Finnigan,  Sacto 36,937 

Contract   awarded   to   W.   C.  Keating. 

Contract  Awarded. 

SCHOOL  Cost.    $4,100 

SALINAS.    Monterey    Co.,    Calif. 

Orammar  school   building. 

Owner — El  Sausal  School  District, 
Albert  E.  Hansen,  Clerk. 

Architect — Paul  V.  Tuttle  and  Arthur 
W.  Angel,  Associated,  565  Light- 
house Ave..   Pacific  Grove.  Calif. 

Contractor — J.     M.    Chaney,    Salinas. 
Other  bidders   were: 

F.    McCrary,    Pacific    Grove $4,643 

Dan  R.   Wagner  Co.,  S.   F 4.nK 

Wm.   P.  Sweeney,  Pacific  Grove.  .  .    4.835 


I'lans   Being  Prepared. 

GYMNASIUM  Cost.     $ 

LA  VERNE,  Los  Angeles  Co..  Calif. 
One-story    and      basement    frame      and 

plaster  gymnasium  building.  65x125 
Owner — La  Verne  College. 
Architect — Robert      H.    Orr,    1301      Van 

Nuys  Bldg.,  Los  Angeles. 


Contract   Awarded. 

ALTERATIONS  Cost,  $27,500 

EL  MONTE,  Los  Angeles  Co.,  Cal. 
Alterations  and  additions   to   brick  ad- 
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ministration    building,    60x90. 
Owner^El  Monte  High  School  District. 
Architect — E.  C.  Thorne.     620     Western 

Mutual  Life  Building.  Los  Angeles. 
Contractor — Frank     Hudson,     819     Hig- 

gins    Bldg..   Los    Angeles. 


FRESNO.  Fresno  Co.,  Cal. — Until 
July  28.  bids  will  be  received  by  J.  F. 
Klepper.  Trustee  of  Princeton  School 
District.  Route  F.  Box  352.  Fresno,  for 
constructing  addition  to  the  Prince- 
ton school.  Certified  check  for  109^ 
required  with  each  bid.  Specifications 
may  be  had  by  addressing  the  Trus- 
tee. 


Contract      Awarded      on    a      Percentage 

Basis. 
GYMNASIUM  Cost,    $50,000 

CLAREMONT,  Los  Angeles   Co..  Cal. 
Two-story  and  basement  Class  A  sym- 

nafeium. 
Owner— Pomona  College. 
Architect — Jas.   P.   Jamieson,   St.    Louis. 

Mo. 
Contractor — Fred       L.       Somers.        2650 

.Santa   Fe   Ave..    Los   Angeles. 


SAN  FRANCISCO.  —  The  contract 
awarded  to  Scott  Co.  for  the  heating 
and  ventilating  system  in  the  Emerson 
School  building  has  been  withdrawn 
liy  the  Board  of  Public  Works  and 
speciflcations  will  be  revised  to  a  new 
s.vstem.  On  completion  of  the  revised 
.'ipecifications   new    bids   will    be   asked. 

Plans  were  prepared  by  G.  A.  Apple- 
garth.   Claus  Spreckels  Bldg. 


STORES  AND  OFFICES 


Cost,  $7000 


Plana  Complete. 
STORE 

OAKLAND.      13th   Ave. 
One-story   frame   store    (3   stores) 
Owner — Fred   Miller. 

Aichit.^ci — Jas.   W.   Plachek,  2014  Shat  • 
:uck  Ave.,  Bkrj. 


Plans  Complete. 

STORE  FRONT  Cost,   $1000 

BERKELEY.      University    Ave. 
Install  new  store  front,  etc..  for  marlcat 
Owner — W.  J.  Acheson. 
Architect — Jas.  W.  Plachek,   2014  Shat- 
tuck   Ave.,   Bkly. 


Contract  Awarded. 

TELEPHONE  EXCHANGE     Cost,  $ 

MODESTO.    Stanislaus    Co.,    Cal.      1012 

nth  St. 

Three-story  reinforced  concrete  tele- 
phone exchange. 

Owner — Pac.  Telephone  &  Telegraph  Co 

.Architect — Mr.  Cobby,  333  Grant  Ave., 
San   Francisco. 

Contractor — Monson  Bros.,  251  Kearny 
St.,   S.   P. 


THEATRES 


PORTLAND.  Ore.— Building  permit 
granted  to  Architects  Claussen  & 
Claussen,  Macleay  Bldg..  to  erect  a 
brick  and  hollow  tile  (5)  stores  and 
theatre  building  on  Sandy  Boulevard. 
Seating  capacity  75U. 

Iteady   for  Figures  Next    Week. 
THEATRE  Cost.    $100,000 

SAN  FRANCISCO.     Mission  Street     bet. 

Brazil  and  Persia  Ave. 
Class  A  theatre   fllOO  seats). 
Owner — R.    A.    McNeill,    W.    G.    Bailey 
&   R.   E.   Baines   (Excelsior  Amuse- 
ment Co.) 
Architect — G.    .\lbedt      Lansburgh.      709 
Mission    St..    San    Francisco. 
Figures  will  be  taken  next  week  on 
all   parts  of  the   work   except   the  steel, 
which    has   been    awarded    to    the   Cen- 
tral Iron  Works,  2050  Bryant  St, 
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BIOS    W.*.\TKD    KOH    SHKKT    IIKTVI. 
ROOFING.    KTC. 


XOTIfK   TO    COXTRACTOHS 


.SKAI.ED  BIDS  will  be  received  by 
".  F.  Mo<Mure.  State  Engineer.  Forum 
Huilding.  Sacramento.  California,  np 
(o  mill  inrludiiiK  12  o'clock  noon,  Frl- 
ilny.  Jiilj  l'2n<l.  1021,  said  bid.s  then  and 
there  lo  be  publicly  oiiened  and  read 
for  furni.shingr  all  plant.  material.-!. 
and  labor,  and  doing  the  work  re- 
quired for  the  complete  construction 
and  inslallalioii  of  Hoofing  Work,  in- 
cluding: Sle.-l  Metal  Work,  Slate  and 
fomposition  Itoofmg.  tor  the  San 
Francisco  State  Building.  Civic  Center, 
f^'an  Francisco.  California,  in  accor- 
dance with  the  plan.s  and  specification.s 
tlierefore.  copies  of  whiih  may  be  ob- 
tained on  application  to  the  State  De- 
partment of  Engineering.  Sacramento 
California. 

"Such  bids  will  be  received  for  the 
Hoofing  Work,  and  must  be  subinitted 
on  forms  prepared  and  furnished  by 
the  Stale  Department  of  Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
check  in  the  sum  or  ten  per  centum 
acroTnpany    each    bid. 

A  deposit  of  Twenty-five  ($23.00) 
Dollars  will  be  required  on  plans  and 
(10' r)  of  the  amount  of  the  bid  must 
specifications,  the  deposit  to  be  return- 
ed immediately  on  the  return  of  the 
plans  and  specifications  to  the  State 
Department  of  Engineering,  at  Sacra- 
mento. California,   in  good  condition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  to  reject  anv 
and  all  bids  and  to  waive  anv  infor- 
mality   in    any    bid    received. 

All  bids  must  be  addressed  to  W  F 
Vet  lure.  State  Er.gineer.  Sacraineiuo. 
<  al.iorii,.-,.  and  plainly  marked  on  ihe 
envelope:  "Proposal  for  Hoofing  Work 
of  .San  Francisco  State  Duilding.  Civio 
Center,   S=an   Francis'-o.   <'aiifornia 

fSi(cn€d)  W.    F.    .McCLURE. 

State   Engineer. 


UIIIS    WANTED    l-OU    TII,K    WORK 


.NOTICE    TO    CONTRACTORS 


SEALED  BIDS  will  be  received  by 
IV-  r,-.  '^'='''"'"*''  S'ate  Engineer.  Forum 
Building.  Sacramento.  California,  up 
to  and  including  12  oVIook  noon.  Frl- 
•l«y,  Jnly  22nd,  1»31,  said  bids  then  and 
there  to  he  publicly  opened  and  read 
for  furnishing  all  plant,  materials, 
aijd  labor,  and  doing  the  work  requir- 
ed for  the  complete  ronsti  uction  and 
InBlallation  of  Tile  Work.  Including- 
't.°^, J ■''"''*•  f"""  ^^'^  •'''»"  Francisco  State 
Building,  Civic  Center.  San  Francisco. 
<  nlifornia.  in  accordance  with  the 
plans  and  specifications  therefore, 
copies  of  which  may  be  obtained  on 
application  to  the  State  Department  of 
Eiigineering.  Sacramento.  California, 
~,■^"''h.  '■i'ls  will  be  received  for  the 
rile  \Vork.  and  must  be  submitted  on 
forms  prepared  and  furnished  by  the 
^5tate    Department    of    Engineering 

Cash,  a  bidder's  bond,  or  a  certified 
/.A^'J  '"i  "l°  ■^""''  "'"  'Pn  per  criilum 
110%)  of  the  amount  of  the  bid  must 
acio;ni.any    each    bid, 

.\  deposit  of  Twenty-five  ($25,00) 
Dollars  will  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
the  plans  and  specifications  to  the 
stale  Department  of  Engineering,  at 
Sacramento.  California,  in  good  con- 
dition. 

The  Stale  Department  of  Engineer- 
ing reserves  the  right  to  reject  any 
and  all  bids  lo  waive  any  informality 
in    any    bid    received. 

All  bids  must  be  addressed  lo  W  F 
Mcriure.  Slate  Engineer.  S-acramento. 
I  alifornia.  and  plainly  marked  on  the 
eii\-clope:  "Proposal  for  Tile  Work 
or  San  Francisco  State  Building  Civic 
Center.  San  Francisco.  California  " 
(Signed)  W".    F.    M.-CLURE, 

State    Engineer, 


lilDs      WAMKK    roH      1  aiii'i:mi;u, 

1III.I.    AVOUK.    I'LA.STEUI.Noi,    E'lC. 

NOTICE   TO    CONTRACTORS 

.SEALED  BIDS  will  be  received  by 
\\,  F  McClure,  State  Engineer.  Forum 
liiiilding.  Sacramento.  California,  np 
•  *€.  nnd  InrludinR  12  oVIock  noon.  Fri- 
day, .luiy  l'2nd.  lOai.  said  bids  then  and 
there  to  be  jjublicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
hil'or.  and  doing  iho  work  re<iui:td  for 
the  complete  construction  and  installa- 
tion of  Finish  Work,  including:  Car- 
penter Work.  Mill  Work.  (Jlassand  (ilaz- 
iiig  Work.  Tile  Partitions.  .Metal  Lath 
Work.  Plastering  Work,  for  the  San 
I' rancisco  Slate  Building,  civic  (•enier. 
.San  Francisco.  California.  in  accor- 
dance with  the  plans  and  specifications 
therefore,  copies  of  which  mav  be  ob- 
tained on  application  to  the  State  De- 
partment of  Engineering.  Sacramento, 
'  alifornia. 

Such  bids  will  be  received  for  the 
I'inish  Work,  and  must  be  submitted 
on  forms  prepared  and  furnished  by 
the  Slate   Department   of  Engineering. 

Cash,  a  bidder's  bond,  or  a  certified 
cheek  in  the  sum  of  ten  per  centum 
(P;?;)  1.1  ihe  amount  of  the  bid  must 
aciuiirpany    each    bid, 

A  deposit  of  Twenty-five  ($2.5. 00» 
Dollars  will  be  required  on  plans  and 
specifications,  the  deposit  to  be  re- 
turned immediately  on  the  return  of 
Ihe  plans  and  specifications  to  the 
Slate  Department  of  Engineering  at 
Sacramento,  California,  in  good  con- 
dition. 

The  State  Department  of  Engineer- 
ing reserves  the  right  lo  reject  anv  and 
all  bids  and  to  waive  any  informality 
111   any   bid    received 

All  bids  must  be  addressed  to  \V.  F. 
Met  lure.  State  Engineer.  .Sacramento. 
I  alifornia.  and  plainly  marked  on  the 
envelope:  "Proi)osal  for  Finish  Work 
of  the  San  Francisco  State  Building. 
<  Ivic  Center,  San  Francisco,  Califor- 
nia.' 

(Signed)  W,    F,    McCLURE. 

State    Engineer. 


niUS     WAXTKI)     FOR     ■»IARIII,E      \\  |) 
TERRAZZO     WORK 

NOTK'K    TO    COXTR.4CTOR.S 

SEALED  BIDS  will  be  received  bv 
W,  F,  McClure,  State  Engineer.  Forum 
Building.  Sacramento,  California,  up 
to  nnd  ineludine  12  oVIock  noon,  Fri- 
day, July  22nd.  1921,  said  bids  (hen  and 
there  lo  be  publicly  opened  and  read 
for  furnishing  all  plant,  materials,  and 
labor,  and  doing  Ihe  work  required  for 
the  complete  construction  and  installa- 
tion of  Marble  Work.  Including  Ter- 
lazzo  Work,  for  the  San  Francisco 
State  Building.  Civic  Center.  San 
Fra'icisco.  California,  in  accordance 
\vith  the  jilans  and  specifications 
iheiefore.  copies  of  which  mav  be  ob- 
tained on  application  to  the  Stale  De- 
partment of  Engineering.  Sacramento. 
California. 

Such  bids  will  be  received  for  the 
Marble  W'ork.  and  must  be  submitted 
on  forms  prepared  and  furnished  bv 
the  S'ale  Department  of  Engineering." 
''ash  a  bidder's  bond,  or  a  certified 
check  ip  the  sum  or  ten  per  centum 
'109;)  of  the  amount  of  the  bid  must 
acco.iipany    each    bid. 

A  rieposit  of  Twenty-five  ($25.00) 
Dollars  will  required  on  plans  and 
specifications  the  deposit  to  be  re- 
lumed immediately  on  the  return  of 
the  plans  and  specifications  to  the 
Stale  Department  of  Engineering,  at 
:'.-."rar.ienlo.  California.  In  good  cor- 
cli'ion. 

The  .State  Department  of  Eiigineer- 
ing  reserves  the  right  to  reject  any 
and  all  bids  lo  and  waive  any  infor- 
iiiailly   in  any   hid    received. 

All  bids  musi  be  addressed  to  W  F 
McClure.  Stale  Engineer.  Sucramonto. 
(  alifornia.  and  plainly  marked  on  (he 
envelope:      "Proposal    for   Marble   Work 


>/   Sail    Franiisc,    Stale    Building.   I'iv 
enter.    .San    Francisco.    California  " 
(S.;.!ied)  \\      K.    McCLURE. 

Stale    Engiiiee 


mUS     WANTED     FOR     IIIGIiWVY 
IMPROVE.WENT 

Stntv   of   California 

Caliroriila    IflKhnny    ConinilioiiiiM 

NOTICE   TO    CONTHACTOR.S 


SEALED  PROPASALS  will  he 
received  at  the  ofiicc  of  the  California 
Highway  Commission.  515  Forum  Bldg 
Sacramento,  Cal..  anlil  2  o'clock  p.  m^l 
on  July  as.  at  which  time  they  will  be 
publicly  opened  and  read,  for  ronslruc- 
tion  in  accordance  with  the  specifica- 
tions therefor,  to  which  special  refer- 
ence IS  made,  portions  of  State  High- 
way   as    follows: 

Humboldt  Counlv  across  Bear  (;ukh 
near  (Jarberville  (I-Hum-I-B).  a  rein- 
forced concrete  bridge  about  217  ft 
long  having  a  main  arch  span  of  12.! 
ft.  in  the  clear,  and  two  approaches 
one  of  three  girder  spans  of  about  23 
ft,  each,  and  one  of  one  girder  span 
o  about  21  ft.,  with  the  necessary 
alnilments.  piers  and  retaining  walls 
.Siskiyou  County  (II-Sis-S-B)  three 
leinforced  concrete  girder  bridges  as 
follows:  Across  Parks  Creek  near 
.ft'.'  ^..'"■"'^p  consisting  of  two  .spans 
of  J2  tt.  each;  across  Willow  Creek 
near  (.azelle.  a  bridge  consisting  of 
two  ^pans  of  32  ft.  each;  across  .Shasta 
I'.iver  near  Edgewood.  a  bridge  con- 
.sisting  of  two  spans  of  40  ft.  each, 
together  with  th<r  necessary  piers  and 
abutments  for  each   bridge. 

Plans  may  be  seen  and  forms  of  pro- 
po.sals.  bonds,  contract,  and  specifica- 
tions ma.v  be  obtained  at  the  said 
ofiice,  and  they  may  he  .seen  at  Ihe 
«.fiice  of  the  Division  Engineers  at  Los 
Angeles  and  .San  Francisco,  and  at  the 
ofhce  of  the  Division  Engineer  of  the 
^V,y'«'?"  '.",  "-hicli  the  work  is  situated, 
Ihe  Division  Engineer's  ofiices  are 
located  at  Willits.  Dunsmuir,  Sacra- 
mento. San  Francisco.  San  Luis  Obispo 
I- resno    and    Los    .Angeles. 

-N'o  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
I  ommission.  The  special  attention  of 
lirospective  bidders  is  called  lo  the 
".Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  dircc- 
tioiis  as  to  bidding,  quantities  of  work 
to    be   done.   etc. 

,-  lilt      '^-I'artnunt      of      Engineering 
eser\es   the   right   to  reject  any  or  all 
bids    or    to    accept    the    bid    deemed    for 
the    best    interesls   of   Ihe   State 

•VEWELL    I),    DARLLVCTOV 
CHAS.    A.    WHIT.MOItE 
OEO,    C.    .MAN.S-K1ELD. 
California    Highwav    Commission 
Al.-STI.V    B.    FLKtCKER 
•lOH.V    F.    g'a'L^vVn"^    Engineer. 
■  1S21  .Secretary 


.luni 


CORCORAN  GRAM.MAR  SCHOOL 

BIILDIIVG 

NOTICE    TO    CONTRACTOR.S 

The  Board  of  Trustees  of  the  Cor- 
coran Grammar  School  District,  Cor- 
coran, California,  will  receive  sealed 
proposals  up  to  July  20tli,  13  o'clock 
Noon,  1021.  al  the  olfice  of  Strong  & 
Dapron  at  which  time  and  place  said 
bids  will  be  opened  and  read  in  public, 
for  furnishing  the  required  labor  and 
materials  for.  and  .reeling  and  com- 
pleting the  proposed  new  grammar 
school  building  in  accordance  wIlTi 
plans  and  specifications  prepared 
therefor  by  Renfro  &  Michael,  Archi- 
tectural Designers  and  Engineers, 
loom  10  First  .National  Hank  rtulldlng, 
Porterville.  California.  Hids  will  be  re- 
ceived for  the  difl'.'reiil  coiitrarls  rnt 
follows: 

•  'oiitracl      No,    1,        Excavation.     Con- 
crete,  Masonry,   Ir<?n   Work,  Tile  Roof- 


14 

ing,  Composition  Roofing,  Interior  and 
Exterior  Plastering,  Blackboards, 
Painting  and  Carpenter  Work. 

Contract  No.  2.  Sheet  Metal  Work. 
Plumbing,  Heating,  Pipe  Railing  and 
Sewer.  Etc. 

Contract  No.  3.  Electric  Wiring  and 
Fixtures. 

Cashier's  or  certified  check  for 
bidder's  bond  for  an  amount  not  less 
than  five  per  cent  (5%)  of  amount  of 
bid  shall  accompany  each  proposal, 
drawn  payable  to  the  order  of  Lotta 
Drown,  Clerk  of  the  Board  of  Trus- 
tee.s,  Corcoran  Grammar  School  Dis- 
trict, as  a  guarantee  that  the  bidder 
will  within  ten  (10)  days  after  being 
notified  of  the  acceptance  of  his  bid. 
enter  into  contract  with  said  Gram- 
mar School  Trustees  in  accordance 
therewith,  and  shall  furnish  the 
surety  bonds  as  required  by  the  speci- 
fications. Said  check  or  bond  to  be 
forfeited  to  the  said  Grammar  School 
Trustees  should  the  bidder  fail  to 
execute  contract  and  furnish  bond  as 
above  mentioned. 

All  bids  to  be  made  out  on  forms 
furnished  by  Renfro  &  Michael,  Ar- 
chitects. ,  ,,    .. 

Plans  and  specifications  for  all  the 
above  work  may  be  seen  at  the  oflBce 
of  Renfro  &  Michael.  First  National 
Bank    Building.    Porterville.    California. 

The  said  Grammar  School  Board  re- 
serves the  right  to  reject  any  or  all 
bids,  and  to  waive  any  informality  in 
any  bid  received. 

By   order   of   the   Board    of   Trustees. 
Corcoran      Grammar     School      District, 
Corcoran,   California. 
Dated.  June  24th.    1921. 

Bv    LOTTA    DROWN,    Clerk. 
Board   of  Trustees.   Corcoran   Grammar 
School    District. 


BIDS   WANTED   FOR    SCHOOl, 


BUILDING     AND     ENGINEERING     NEWS 


Saturday,  July  16,  1921 


NOTICE   TO    CONTRACTORS 


NOTICE  IS  HERBEY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Trustees  of  the  Pacific  School  District 
tor  the  erection  of  a  school  building,  in 
accordance  with  the  proposals,  plans 
and  specifications  prepared  by  Frederick 
S  Harrison.  Architect.  Peoples  Bank 
Building  Sacramento.  Calif.,  and  on 
file  with  the  Clerk  of  the  Pacific  School 
District.   Sacramento   County.  Calif. 

The  said  school  building  to  be  erected 
near  the  site  of  the  old  Pacific  School. 

A  certified  check  in  the  sum  of  10 
per  cent  of  the  amount  of  the  bid, 
made  payable  to  the  Clerk  of  the  Pacific 
School  District,  must  accompany  each 
bid.  which  will  be  forfeited  to  the 
Pacific  School  District,  should  the  bid- 
der refuse  to  comply  with  his  bid. 

The  Trustees  reserve  the  right  to  re- 
iect  any  and  all  bids.  . 

'  Prices  for  the  different  portions  of 
the  work  must  be  submitted  as  called 
for  in  the  proposal  blanks. 

All  bids  must  be  filed  with  the  clerk 
of  the  Pacific  School  District,  not  later 
than  4  o'clock  P.  M..  July  28.  1921. 

EDWIN   NICHOLAS.  Clerk. 
R     D    No.    4.   Box    132.5.    Pacific   Avenue. 
Sncramento,  California. 


BIDS    -WANTED   FOR    SCHOOL. 
NOTICE   TO    CO\TR.*.CTORS 

Office  of  the  Board  of  Grammar 
School  Trustees.  Courtland,  Sacramento 
County.  State  of  California. 

Notfce  is  hereby  given  that  sealed 
bids  will  be  received  by  the  under- 
signed up  to  and  not  later  than  the 
hour  of  2  I).  «i.  of  the  28th  day  of 
.luly.  1921,  at  the  office  of  the  said 
hoard  in  the  Courtland  Grammar 
School,  for  the  erection  of  the  Oriental 
Grammar  School  at  Courtland.  in  ac- 
cordance with  plans  and  specifications 
prepared  bv  F.  A.  S.  Foale.  architect, 
.1(17-508  Ochsner  Bldg..  Sacramento, 
which  plans  may  be  obtained  by  in- 
tending bidders  at  the  architect's 
iifflce  on  or  before  Saturday,  July  16, 
l!i21. 

All  bids  must  be  submitted  on  forms 
furnished  by  the  architect,  and  must 
be  accompanied  by  a  certified  check 
<.n  some  solvent  bank  in  a  sum  equal 
til  ten  per  cent  (109!!  'li  the  amount 
of  each  bid.  conditional  that  it  the 
contract  is  awarded  the  party  BubmitT 
tins  tbB  p.cceptea  bid  ■will   enter  jntg 


contract  and  furnish  such  bond  as 
may  be  required  within  ten  days  after 
making  award,  or,  failing  so  to  do, 
the  amount  of  such  check  to  be  for- 
feited as  liquidated  damages  for  such, 
failure.  All  checks  to  be  made  pay- 
able to  the  order  of  the  Chairman  of 
the  Board  of  Grammar  School  Trus- 
tees of  Courtland.  Sacramento  County. 
State  of  California. 

The  board  reserves  the  right  to 
reject    any   and   all    bids. 

By  order  of  the  Board  of  Grammar 
School  Trustees,  Courtland,  Sacramento 
County,   California. 

W.    J.   SMITH,   Chairman. 

H.   J.    Read,   Clerk. 
Dated  July   13.   1921. 


BIDS     -WANTED     FOR     POST     OFFICE 
BlULDING 


SUPERVISING  ARCHITECT'S 
OFFICE.  Treasury  Department,  Wash- 
ington. D.  C.  July  11.  1921.— SEALED 
PROPOSALS  will  be  opened  in  this 
office  at  3  P.  M.,  Ansnst  15.  1021,  for 
the  construction  of  the  United  States 
Post  Office  and  Court  House  at  Globe. 
Arizona.  Drawings  and  specifications 
may  be  obtained  from  the  Custodian 
of  site  at  Globe.  Arizona,  or  at  this 
office  in  the  discretion  of  the  Super- 
vising Architect.  JAS.  A.  WETMORE, 
.Acting    Supervising   Architect. 


BIDS     WANTED     FOR     REMODELING 
SCHOOL, 


NOTICE    TO    CONTRACTORS    .\ND 
BUILDERS 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by 
the  Board  of  Trustees  of  the  Durham 
Grammar  School  District.  Butte  County, 
California,  np  to  2K»0  o'clock  P.  M.,  on 
the  28th  day  of  July,  1»21.  at  the  of- 
fice of  the  Clerk  of  the  Board  in  the 
School  Building  at  Durham.  California, 
for  the  remodeling  of  two  rooms  In 
basement  of  the  above  named  District 
in  accordance  with  plans  and  speci- 
fications made  for  the  same  by  W.  H. 
Weeks,  the  authorized  Architect  em- 
ployed by  the  Board. 

Plans  and  specifications  can  be  seen 
at  the  office  of  the  Clerk  of  the  Board 
at  Durham,  or  at  the  office  of  the 
.\rchitect.  W.  H.  Weeks.  75  Post  St., 
San   Francisco.   California. 

A  deposit  of  Twenty  ($20.00)  Dollars 
cash  will  be  required  on  all  plans 
loaned  out  as  a  guarantee  of  good 
faith.  ,      , 

All  bids  to  be  made  out  on  blank 
forms  furnished  by  the  Architect  and 
must  be  accompanied  by  a  check  for 
not  less  than  five  per  cent  (5%)  of  the 
amount  bid.  made  payable  to  J.  A. 
Williams.  Clerk  of  the  Board,  and 
certified  to  bv  some  responsible  bank- 
ing house.  "This  check  to  be  forfeited 
in  the  event  that  the  successful  bid- 
der, after  having  been  awarded  the 
contract,  fails  within  ten  (10)  days  to 
sign  the  contract  and  furnish  a  good 
and    sufficient      bond,    as    required      by 

The    Board   reserves   the    right    to    re- 
iect  any  and  all  bids. 
Dated   at   Durham,   July   13th.   1921. 
J.    A.   WILLIAMS. 
GEO.    W.    JONES, 
F.   E.   BAXTER. 
Board      of    Trustees.      Durham      School 
District. 


FEDERAL   .\ID   RO.\DS   -WOULD 
ENCIRCLE    GLOBE 


Of  the  22,030  miles  of  Federal  aid 
roads  which  have  been  built  or  are 
now  under  construction,  more  than 
two-thirds  are  earth  roads,  sand,  clay 
or  gravel,  says  the  chief  of  the  Bureau 
of  Public  Roads.  United  States  Dept. 
of  Agriculture.  These  have  cost  less 
than  one-third  of  the  total  amount  ex- 
pended as  compared  with  nearly  50  per 
cent  of  the  estimated  cost  applied  to 
4890   miles  of  hard   surfaced   roads. 

The  mileage  of  Federal  Aid  roads 
which  have  been  built  or  are  now 
under   constructiop    is   nearly   fufflclent 


to  encircle  the  globe.  This  is  the 
record  of  work  accomplished  since 
July,  1916.  when  the  Federal  Govern- 
ment first  stepped  in  to  aid  in  the 
enormous  task  of  building  highways 
that  are  now  called  upon  to  carry  more 
than  9,000,000  motor  vehicles  plus  a 
very  substantial  horse-drawn  traffic  in 
the   4  8   states. 

On  March  1  of  this  year  22.030  miles 
of  highway,  extending  into  every  State 
had  been  completed  or  were  in  process 
of  construction,  says  the  bureau,  at  a 
total  estimated  cost  of  $361,946,868.  The 
percentage  of  this  total  estimated  cost 
which  will  be  incurred  for  each  type. 
and  the  mileage  of  each  type,  based 
upon  the  records  of  plans  approved,  are 
as  follows: 

Type  1,  including  earth,  sand,  clay 
and  gravel.  32.2%  of  total  estimated 
cost;  mileage,  15,300. 

Type  2,  including  water  bound  and 
bituminous  macadam,  9.0%  of  total 
estimated    cost;    mileage,    1530. 

Type  3,  including  brick,  bituminous 
concrete,  Portland  cement  concrete, 
48.8%  of  total  estimated  cost;  mileage, 
4S90. 

Miscellaneous.  4.0  of  total  estimated 
cost;    mileage.    310. 

Bridges.  6.0%  of  total  estimated  cost. 

Federal  aid  is  allotted  to  the  Im- 
provement of  earth  roads,  but  only 
with  the  stipulation  that  a  suitable 
surfacing  will  be  placed  as  soon  as 
funds  become  available.  This  allows 
the  road  bed  to  be  prepared  and  be- 
come thoroughly  consolidated  before 
the  surfacing  is  placed,  which  is  highly 
desirable  from  a  construction  view- 
point. To  follow  such  a  course,  how- 
ever, is  out  of  the  question  when  a 
road  is  heavily  traveled  and  some  form 
of  surfacing  must  be  provided.  To 
care  for  traffic  under  these  conditions, 
frequently  a  sand,  clay,  or  gravel  sur- 
facing is  provided,  which  will  serve 
for  several  years  and  yet  allow  the 
road  to  be  maintained  under  reasonably 
heavy  traffic. 


THE  AMERIC.-VN  SOCIETY  OF  CIVIL 
ENGINEERS  ENDORSES  BILL  FOR 
COMPLETION  OF  TOPOGRAPHIC 
SURVEYS 

Following  resolution  was  adopted 
by  the  board  of  direction  of  American 
Society  of  Civil  Engineers  at  its  meet- 
ing  held   June    6,    1921: 

Realizing  the  great  importance  of 
adequate  topographic  maps  for  de- 
velopment of  the  natural  resources 
of  the  country  and  the  economical 
planning  and  construction  of  all 
kinds  of  engineering  projects,  and 
believing  that  the  saving  in  cost  of 
such  public  and  private  projects  to 
be  constructed  during  the  next  de- 
cade will  more  than  offset  the  ex- 
pense of  making  standard  topo- 
graphic maps  and  will  justify  the 
necessary  expenditure  of  Federal  and 
State  agencies  in  co-operation; 
therefore. 

Resolved.  That  the  Board  of 
Direction  of  the  American  Society  of 
Civil  Engineers  endorses  House  Bill 
5230  which  provides  for  the  comple- 
tion of  the  topographic  surveys  of 
the  United  States  and  urges  its  early 
consideration  and  passage. 


REINFORCED       CONCRETE        PRICES 
IN    IOW.4    ROAD    WORK 


The  average  unit  price  for  reinforced 
concrete  in  40  contracts  which  came 
into  the  Iowa  State  Highway  Commis- 
sion office  for  approval  during  the 
period  December  1.  1920.  and  May  1, 
1921,  was  $26.34  per  .cubic  yard.  The 
average  unit  price  for  the  period  end- 
ing May  1.  192(),  on  35  contracts,  ac- 
cording to  the  last  issue  of  the  Service 
Bulletin  of  the  Commission,  wa.s  $35.3.'> 
per  cubic   yarfl,  ' 
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BRIDGES,   DAMS   &   HARBOR 
WORK 


MARVSVILLE.  Vuba  Co..  Cal.  — 
Boardwell  &  Zimmerman,  falistogra,  al 
$2:J."00  awarded  contract  by  the  Su- 
previsors  for  constructing  ten  rein- 
forced concrete  bridges  in  various 
parts  of  Yuba  County.  Complete  list 
of  bids  follows: 

No.  1 — Bridge  across  Dobbins  Creek 
at  Dobbins.  2  spans.  13  ft.  center  to 
center.     22   ft.   clear  roadway. 

Boardwell  &  Zimmerman    ?298'J 

I>.    E.    Hite    307U 

Jenkins   &   Elton    298t) 

E.    H.    Martin     3244 

T.    H.    Polk    2744 

No.  2  —  Bridge  across  Tennessee 
Creek  M  mile  from  the  Stone  House. 
4  spans,  l.'i  ft.  center  to  center.  22  ft. 
clear   roadway. 

Boardwell  &  Zimmerman    J4147 

Hart   Const.    Co 487.5 

L.    E.    Hite    3985 

Jenkins   &    Elton    4149 

Jenkins   Bros.   &   Ward 3108 

E.  H.  Martin    4016 

T.   H.    Polk    2374 

No.  3  —  Bridge  across  Tennessee 
Creek  at  the  Stone  House.  4  spans, 
15  ft.  center  to  center.  22  ft.  clear 
roadway. 

Boardwell  &  Zimmerman ?4351 

Hart   Const.    Co 494b 

L.  E.  Hite    4170 

Jenkins   &    Elton    4344 

Jenkins    Bros 3443 

E.    H.   Martin    4890 

T.   H.    Polk    3474 

No.  4  —  Bridge  No.  1.  M  mile  west  of 
Browns  Valley,  1  span,  15  ft.  center  to 
center.     22   ft.   clear   roadway. 

Boardwell  &   Zimmerman    ?1159 

L.  E.  Hite    995 

Jenkins  &  Elton   1170 

E.   H.   Martin    1228 

T.    H.   Polk    1344 

No.  5 — Bridge  No.  2,  H  mile  west  of 
Browns  Valley.  1  span,  14  ft.  center  to 
center.      20    ft.   clear   roadway. 

Boardwell   &   Zimmerman    $1195 

L.    E.    Hite    11«0 

Jenkins   &    Elton    1438 

E.   H.    Martin    1325 

T.  H.  Polk    1274 

No.  6 — Bridge  at  W.  Richards  ranch 
nn  the  ramptonville  Road,  1  span.  11 
ft.  center  to  center.  20  ft.  clear 
roadway. 

Boardwell  &  Zimmerman    11293 

L.    E.    Hite    103o 

Jenkins   &   Elton    1120 

E.    H.    Martin    1088 

T.   H.   Polk    1171 

No.  7 — Bridge  at  the  Robinson  ranch 
on  the  La  Porte  stage  road,  1  span.  13 
ft.  center  to  center.  22  ft.  clear 
roadway. 

Boardwell  &   Zimmerman    $1544 

L.    E.    Hite    138!) 

Jenkins  &  Elton    1244 

E.    H.    Martin     1230 

T.  H.  Polk 1374 

No.  8  —  Bridge  at  the  Dave  Jones 
ranch  on  the  Spenccvllle  Road.  2  spans. 
II  ft.  center  to  center.  18  ft.  clear 
roadway. 

Iloardwell  &  Zimmerman    J3018 

I^.   E.  Hite   2345 

Jenkins  &  Elton- 2244 

E.   H.   Martin    2380 

T.    H.    Poll?    1974 

No.  9 — Bridge  (4  mile  west  of  the  c. 
lilcks  ranch  qr)  the  Spencevllle  road. 
I    span,    11    ft     cpnter   to  center      18   ft 


clear   roadway. 

Boardwell  &  Zimmerman    J1375 

L.  E.  Hite    1235 

Jenkins  &  Elton   1230 

E.   H.   Martin    1250 

T.   H.    Polk    1188 

No.  10 — Bridge  at  Plumas  Lake  on 
Sacramento  Road.  4  spans,  22  H  ft. 
center  to  center.     18  ft.  clear  roadway. 

Boardwell  &   Zimmerman    JB800 

L.  E.  Hite   «9«5 

Jenkins  &  Elton   6968 

E.   H.   Martin    6685 

Jenkins  &  Elton  of  Sacramento  sub- 
mitted a  lump  bid  of  ?24,823  for  all  10 
bridges;  for  bridges  1,  2,  5.  7.  8  and  9, 
$11,931.  E.  H.  Martin,  Oakland,  sub- 
mitted a  lump  bid  of  $25,222  on  all  10 
structures  and  $12,405.20  for  bridges 
3.  4,  6  and  10  and  $12,133.30  for  bridges 
2.  3.  4.  5,  6  and  7.  Leslie  B.  Crook, 
County   Surveyor. 


FULLERTOX,  Orange  Co.,  Cal.— The 
City  Clerk  has  been  authorized  to 
advertise  for  bids  for  a  reinforced 
concrete  arch  bridge,  40  ft.  span,  with 
26  ft.  roadway,  over  barranca  on  N. 
Highland  Ave.  Ben  F.  Dupuy,  City 
Engineer. 


NAPA.  Napa  Co..  Cal. — John  Cogo. 
Box  87.  Sonoma,  awarded  the  contract 
by  the  Supervisors  to  construct  a  re- 
taining wall  on  county  highway  south 
of  Oakville  at  $952.62.  Other  bidders: 
Harry  Thorsen.  $1,155.38;  Frank  Gag- 
gero,  $1,144.25:  Simon  Lenz  &  Son. 
$1,024.90.  Edw.  I".  Ball.  County  Engi- 
neer. 

SANTA  CRUZ,  Santa  Cruz  Co..  Cal. — 
County  Engineer  Lloyd  Bowman  has 
prepared  plans  for  a  reinforced  con- 
crete bridge  to  replace  the  structure 
over  Soquel  creek  in  the  town  ot 
Soquel. 

NAPA.  Napa  Co..  Cal. — Harry  T. 
Thorsen.  St.  Helena,  at  $8,305.45  wa.s 
awarded  the  contract  by  the  liTjper- 
visors  to  construct  two  reinforced  con- 
crete bridges  and  pavements  east  ot 
Rutherford.  Other  bidders:  John 
Cogo.  $8,332.20;  Simon  Lenz  &  Sons. 
$9,005.     Edw.  1'.  Ball.  County  Engineer. 


SANTA  ANA.  Orange  Co..  Cal.  — 
Until  11  a.  m.,  July  26,  bids  will  be 
received  by  Supervisors  of  Orange 
County  for  combination  highway 
bridge  704  ft.  long  over  Santa  Ana 
River  on  17th  St.  bet.  Garden  Grove 
and  Santa  Ana.  Plans  and  specifica- 
tions    may     be     obtained     from     County 
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Engineer  J.  L.  .McBride  on  deposit  of 
$3.  Certifled  check  or  bond  for  5%. 
J.   M.  Backs,  County  Clerk. 


IIOLLXSTER,  San  Benito  Co.,  Cal.  — 
W.  A.  AVinn,  County  Surveyor,  com- 
pleting plans  for  steel  highway  over 
Tns  Pinos  Creek  on  San  Justo  and 
Tres  Pinos  Road  through  lands  of  T.  G. 
Hester.  It  is  probable  bids  will  be 
called  at  the  July  IS  meeting  ot  the 
Supervisors. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
Until  August  2,  10  a.  m..  bids  will  be 
received  by  Eugene  D.  Graham.  County 
Clerk.  for  constructing  reinforced 
concrete  girder  bridge  at  the  site  of 
the  old  bridge  over  the  Stockton 
Diverting  Canal  on  the  Linden  Road 
about  3  miles  from  Stockton  in  Cala- 
veras Road  District  and  for  the  con- 
struction ot  a  reinforced  concrete 
girder  bridge  over  the  Stockton  Divert- 
ing Canal  on  the  Waterloo  Road  about 
2  miles  from  Stockton.  Certifled  check 
for  10%  payable  to  chairman  Board  of 
Supervisors  required  with  each  bid. 
Plans  may  be  had  from  F.  E.  Quail, 
County   Engineer. 

SACRAMENTO,  Cal.— Following  bids 
were  received  July  11  by  State  High- 
way Commission  for  constructing  a 
biidge  in  Lassen  County,  across  Susan 
River  near  Johnstonville  (ll-Las-29-C) 
96  ft.  long  consisting  of  3  reinforced 
concrete  girder  spans,  each  32  ft.  long, 
on  reinforced  concrete  bents  supported 
on  wooden  piles,  involving  110  cu.  yds. 
excavation  without  classification;  165 
cu.  yds.  Class  A  concrete  832  lin.  It. 
wooden  piles.  The  commission  to  fur- 
nish   reinforcing   steel   and   cement. 

C   .S.  Gildersleeve,  Fresno $   7,825 

John  G.  Leibert,  S.  F 9,437 

Jenkins   &   Elton,   Sacto 8.962 

.Northern  Cal.  Const.  Co..  Alturas     9,500 

R.  G.   McKenzie.  Gerber 9,976 

Wm.   Grebe.  Susavnille    14,713 

Policy.  Swaboda  &  Babick, 

Susanville     19,796 

Engineer's  estimate   8,101 

CALIFORNIA.  —  Following  are  the 
approximate  quantities  of  materials 
required  for  bridge  construction,  bids 
for  which  will  be  opened  by  the  State 
Highway  Commission,  2   p.  m.,  July  25: 

Humboldt  County,  across  Rear  Gulch 
near  Garberville.  reinforced  concrete 
bridge  about  247  ft.  long  having  a 
main  arch  span  of  123  ft.  in  the  clear, 
and  two  approaches,  one  of  three 
girder  spans  of  about  23  ft.  each,  and 
ot  one  girder  span  of  about  24  ft.;  66" 
cu.  yds.  Class  A  and  255  cu.  yds.  Class 
C  concrete;  commission  will  furnish 
reinforcing  steel. 

Siskiyou  County,  three  reinforced 
concrete  girder  bridges  as  follows; 
Across  Parks  Creek  near  Weed,  bridge 
consisting  of  two  spans  of  32  ft.  each; 
across  Willow  Creek  near  Gazelle,  a 
bridge  consisting  ot  two  spans  of  32 
ft.  each;  across  Shasta  River  near 
Edgewood.  a  bridge  con.sisting  of  two 
spans  of  40  ft.  each;  100  cu.  yds.  (Mass 
A  concrete  for  Parks  Creek  bridge: 
2115  cu.  yds.  Class  C  concrete  for  I'arks 
Creek  bridge;  100  cu.  yds.  Class  A  con- 
<-relc  for  WiPow  Creek  bridge;  215  cu. 
yds.  Class  C  concrete  for  Willow  Creok 
bridge:  140  cu.  yds.  Class  A  concrete 
for  Shasta  River  bridge;  240  cu.  yds. 
Class  C  concrete  for  Shasf^  River 
brtdjie;  commission  will  rijrnlsli  rt-iii- 
forcing  steel  and  cement  Austin  B. 
Fletcher,   Bnglneer. 
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Completins   Plans. 

RESERVOIR,    ETC.  Cost,    $100,000 

SAN  SIMEON,  San  Luis  Obispo  Co.,  Cal. 

Near  San   Simeon. 
Concrete  reservoir,   electric  generators, 

oil  engines,  water  pipe  line,  power 

house,  etc. 
Owner — Wm.   Randolph   Hearst. 
Engineer — Chas.     T.      Phillips,      Paclflc 

Bldg.,  San  Francisco. 
Figures  will  be  taken  next  week. 


OAKLAND,  Cal. — The  following  bids 
were  received  on  July  11  by  Lloyd  D. 
Barzee,  Secretary  of  the  Oakland  Board 
of  Education,  for  the  construction  of  a 
concrete  culvert  in  Lyon  Creek  at 
E-llth  St.  and  6Sth  Ave.  on  the  Lock- 
wood  School  grounds.  AU  bids  were 
taken    under   advisement. 

Guy  Hyde  Hicks ISSSS 

Clinton  Const.  Co 3*07 

Henry  Twohy    S8t9 

R.   E.    Burgund    4400 

Alfred  H.  Vogt   4487 

J.  M.  Harlan  Co 5«00 


SACRAMENTO,  Cal. —Until  August 
1.  2  p.  m..  bids  will  be  received  by 
Harry  W.  Hall,  County  Clerk,  for  con- 
-structing  a  ferry  to  be  operated  on 
Georgiana  Slough,  near  Isleton.  Cer- 
tified check  for  10%  payable  to  Chair- 
man of  the  Board  of  Supervisors  re- 
quired. I'lans  may  be  had  from  the 
County  E.igineer.   Drury  Butler. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
City  Council  awards  contract  to  C. 
Jory  &  Son  for  construction  and  in- 
stallation of  2  cargo  aprons  with 
hoisting  machinery  under  new  steel 
shed  in  north  side  of  Stockton  channel 
bet.  El  Dorado  and  Center  Sts.  W.  B. 
Hogan.   City    Engineer. 


SANTA  ANA.  Orange  Co.,  Cal.  — 
Frank  Hudson,  S19  Higgins  Bldg.,  Los 
Angeles,  was  awarded  the  contract  by 
County  Supervisors  at  ?44, 009.80  for 
constructing  a  timber  bridge  over  the 
Santa  Ana  River  bet.  Richfield  and 
Olive,  consisting  of  15  50-ft.  timber 
spans  on  concrete  pile  bents  with  pile 
trestle  approaches.  1  160  ft.  and  the 
other  14S  ft.  Other  bids  received  were 
W.  M.  Ledbetter.  Los  Angeles,  $44,183; 
West  Coast  Const.  Co.,  $45,511.02;  S.  M. 
Kerns,  Long-  Beach,  $48,512.50;  Edgar 
T.  Wheeler  Co.,  Los  Angeles,  $51,180; 
C.  McNeill.  Santa  Ana.  $51,835;  Mercer- 
eau  Bridge  &  Const.  Co.,  Los  Angeles. 
$52,318.  J.  L.  McBride,  County  Engineer 


PORTLAND,  Ore. — Until  July  28.  10 
A.  M..  bids  will  be  received  by  the 
State  Highway  Commission.  Room  520 
Multnomah  County  Court  House,  for 
bridge  construction   as   follows: 

Union  County — Old  Oregon  Trail,  one 
30  ft.  reinforced  concrete  span  over 
Wolf  Creek.  2  miles  north  of  North 
Powder,  and  one  8'xl2'.\-L'4'  reinforced 
concrete  culvert  over  Jimmy  Creek,  3 
miles  north  of  North  Powder,  180  cu. 
yds.  concrete.  14.800  lbs.  reinforcing 
steel.   290   cu.   yds.   excavation. 

Wallowa  County — La  Grande-Joseph 
Highway.  Wallowa  Canyon-Lostine 
Section.  7  small  timber  trestle  bridges 
totalling  250    lin.   ft. 

La  Grande-Joseph  Highway.  Enter- 
prise-Joseph Section,  2%  miles  south 
of  Enterprise.  seven  19  ft.  frame 
trestle  spans  over  Prairie  Creek.  Con- 
crete 155  cu.  yds.,  reinforcing  steel 
3,900  lbs.  trestle  superstructure  140  lin. 
ft.  lumber  and  timber  8  MFBM,  exca- 
vation  330  cu.  yds. 

Washington  County — Tualatin  Valley 
Highway.  Forest  Grove-Gaston  Ejection, 
%  mile  south  of  Forest  Grove.  Re- 
pairs to  existing  bridge.  Remove  deck, 
remodeling  piers,  painting  steel.  Lum- 
ber and  timber  17  MFBM. 


concrete  arch  bridge  on  Highland  Ave. 
in  the  city  of  Fullerton.  The  bridge 
will  have  a  40-ft.  clear  span  and  will 
be  36  ft.  wide.  The  contract  will  also 
include  construction  of  cement  curd 
and  walk,  and  excavation  of  channel. 
Certified   check   for   lO^t   required. 


URIAH.  Mendocino  Co..  Cal.-^Work 
on  the  Eel  River  dam  of  the  Snow- 
Mountain  Power  Company.  which 
ceased  when  L.  H.  Kramer.  Balboa 
Bldg..  San  Francisco.  announced  he 
would  no  longer  continue  it.  will  bo 
started  immediately  by  Stone  &  Web- 
ster, 58  Sutter  St..  San  Francisco. 
After  learning  from  Kramer  that  he 
would  do  no  more  work,  the  bonding 
company  turned  the  contract  over  to 
Stone   &    Webster. 

WILLOWS— Glenn  Co..  Cal.— W.  R. 
Zumwalt,  Willows,  at  $5,774  has  been 
awarded  a  contract  by  the  Supervisors 
for  constructing  reinforced  concrete 
Warnick  bridge,  about  2  miles  north- 
east of  Butte  City,  in  Road  District 
No.   5.     Other  bidders  were; 

F.    H.    Neilsan.    Orland $7,120 

T.    H.    Polk.    Chico 6.456 

Gay    &   Thompson.   Orland 6.800 

R.     B.     McKenzie.    Corning 7.858 

J.    W.    Halterman.    Willows 6.800 

W.  R.  Zumwalt  at  $1,108  was  also 
awarded  a  contract  for  the  reinforced 
concrete  Leonard  bridge.  1  mile  west 
of  Jacinto,  in  Road  District  No.  1. 
Other  bidders  were; 

Gay   &   Thompson $1,575 

R.   B.  McKenzie 1,610 

J.    W.    Halterman 1,223 

Crofts  &  Jensen.  Willows 1.190 

W.  R.  Zumwalt  submitted  the  low 
bid  for  constructing  the  reinforced 
concrete  Carson  bridge.  3  miles  east  of 
Butte  City,  in  Road  District  No.  5. 
Other   bidders   were: 

T.    H.    Neilson $7,098 

T.     H.     Polk 6,374 

R.    B.    McKenzie 7.891 

J.    W.    Halterman 6,100 

Gay    &     Thompson 6.660 

Bids  for  this  structure  were  taken 
under  advisement.  Bayard  Knock  is 
County   Surveyor. 


IRRIGATION  PROJECTS 


GRASS  VALLEY.  Nevada  Co..  Cal.— 
County  Supervisors  set  August  4  as  the 
date  to  decide  on  the  formation  of  the 
proposed  Nevada  County  Irrigation 
District. 


LIGHTING  SYSTEMS 


FULLERTON,  Orange  Co..  Cal. — The 
Southern  Calif.  Elec.  Co..  625  S.  Main 
St.,  Los  Angeles,  was  awarded  the  con- 
tract at  $13,622  to  construct  an  orna- 
mental lighting  system  on  Spadra  Road 
and   Wilshire   and    Commonwealth    Ave. 


FULLERTON.  Orange  Co..  Cal. — 
Until  7:30  P.  M..  August  2.  bids  will  be 
received  by  City  Clerk  F.  C.  Hezmal- 
halch      for  constructing     a      reinforced 


ALHAMBRA.  Los  Angeles  Co..  Cal. — 
Until  5  p.  m.,  August  1,  bids  will  be 
received  by  City  Clerk  Lillian  E.  Smith 
for  constructing  ornamental  lighting 
system  on  Electric  Ave.  bet.  Hunting- 
ton Drive  and  Alhambra  Road  under 
Vrooman  Act.  Grant  M.  Lorraine,  City 
Engineer. 


MACHINERY 


EUREKA,  Humboldt  Co..  Cal.— Until 
August  1,  7:30  p.  m.,  bids  will  be 
received  by  Geo.  B.  Albee,  Secretary  of 
Board  of  Education,  City  Hall,  for  fur- 
nishing and  delivering  tools,  machines 
and  other  equipment  for  an  automobile 
repair  shop.  Segregated  bids  will  be 
taken  as  well  as  for  a  general  con- 
tract.    Certified  check   for   5%  payable 


to  Eureka  School  District  required. 
Specifications  will  be  furnished  on 
request. 

OHOVILLE,  Butte  Co.,  Cal.— Frank 
Boyle,  County  Purchasing  Agent,  on 
recommendation  of  H.  H.  Hume.  County 
Engineer,  authorized  by  Supervisors  to 
purchase  $1S.OOO  of  highway  building 
machinery.  Among  articles  to  be  pur- 
chased are  1  60-h.p.  caterpillar:  1 
Mammoth  Junior  grader;  asphalt  heat- 
ing plant,  and  rock  crusher  with 
screens. 


MADERA,  Madera  Co.,  Cal.  —  The 
Yosemite  Garage,  Madera,  at  $3071.25 
awarded  contract  by  Supervisors  for 
furnishing  and  installing  dump  beds 
and    hoists    for   county    motor    trucks. 


LODI,  San  Joaquin  Co.,  Cal. — Until 
August  1,  8  p.  m.,  bids  will  be  received 
by  J.  F.  Blakely,  City  Clerk,  for  fur- 
nishing and  delivering,  f.  o.  b.  cars, 
Lodi,  3  15  k.v.a.  and  15  5  k.v.a.  60-cycle 
single  phase  transformers  of  2200  volt 
primary  and  110-220  volt  secondary 
rating.  Certified  check  for  10%  payable 
to  City  Clerk  required  with  each  bid. 
Further  information  may  be  had  from 
Clerk. 


RIVERSIDE.  Cal. — County  Engineer 
A.  C,  Fulmor  in  his  annual  budget  sub- 
mitted to  Supervisors  provides  for  the 
following:  2  loadometers.  $400;  300- 
gal.  oil  heater,  $600;  repairs  to  steam 
roller,  $800:  2  automobiles.  $2500;  light 
grader.  $200;  3  heavy  2-wheel  trailers, 
$750;  truck  cabs,  $750. 


TURLOCK.  Stanislaus  Ccl,  Cal. — The 
Modesto  Lumber  Co..  Modesto,  at  $6440 
awarded  contract  by  directors  of  the 
Modesto  and  Turlock  Irrigation  Dis- 
tricts, acting  jointly,  for  furnishing 
and  delivering  lumber  for  Don  Pedro 
I'am   project. 

To  Collins  &  Webb  for  furnishing 
and  delivering  5  gasoline  locomotives 
with  one  drum  at  $2435  each,  5% 
discount. 

To  Willett  &  Burr,  512  Mission  St., 
San  Francisco,  for  furnishing  and  de- 
livering 24  dump  cars  to  be  sold  out- 
right,  repurchased    or   on   rental    basis. 

Willett  &  Burr  also  awarded  con- 
tract for  furnishing  and  delivering 
steam  shovel  at  $11,000,  less  10% 
discount. 

To  Norris  K.  Davis.  7th  and  Har- 
rison St.,  San  Francisco,  for  two  con- 
crete mixers  at  $3450. 

Bids  for  steam  or  gasoline  dragline 
excavators,  approximately  $25,000.  and 
Marion  steam  shovel  at  approximately 
$26,655  laid  over  for  further  considera- 
tion. 

Bids  for  furnishing  and  delivering 
50.000  tons  of  cement  rejected.  The 
directors,  it  is  said,  are  planning  to 
purchase  a  foreign  cement  in  the  open 
market. 


SAN  FRANCISCO. — Until  July  25.  3 
p.  m.,  bids  will  be  received  by  J.  S. 
Dunnigan.  Clerk  of  the  Board  of  Super- 
visors, for  furnishing  and  delivering 
underground  cable  required  by  the 
Dept.  of  Electricity.  Blanks  for  bidding 
may  be  had  from  Clerk.  Room  235,  City 
Hall. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  July  25.  11  a.  m..  bids  will  be 
received  by  Henry  A.  Pfister.  County 
Clerk,  for  furnishing  and  delivering  1 
Fageol  motor  truck.  .Specifications  may 
be  had  from  County  Clerk. 


SACRAMENTO.  Cal.  —  The  Board  of 
Education  is  planning  purchase  ol 
machinery  and  equipment  for  part  time 
.ind  high  schools,  costing  approximately 
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SAN  FRAKCISCO.— Until  July  23.  11 
a.  m.,  bids  will  be  received  by  U.  S. 
Knglneer  Office.  240  Montgomery  St.. 
for  furnishing:  and  delivering  under 
Order  Xo.  3134.  miscellaneous  castings. 
etc. 


SANTA  ROSA.  Sonoma  Co..  Cal. — 
County  Purchasing  Agent  authorized  to 
purchase  one  Ford  delivery  truck  for 
J«B8.24.  County  Clerit  W.  W.  Felt  Jr.. 
directed  to  advertise  the  auction  of  one 
chi-vrolet  delivery  truck  purcha.sed  by 
the  county  in  liilD;  auction  to  lake 
place  July  -'5.   11   A.   M. 


SE^YERS,    STREET     WORK, 
ROADS    &  WATER    SYSTEMS 


REDDING.  Shasta  Co..  Cal. — A.  Zim- 
merman, Redding,  at  J5500  awarded 
contract  by  supervisors  for  grading 
and  repairing  1%  mile  of  road  from 
Centerville  to  Clear  Creek  Bridge.  C. 
R.    Wiegel.    County    Surveyor. 


SAN  ANSKLMO.  Marin  Co.  Cal  — 
Trustees  petitioned  to  improve  Lands- 
dale  Ave.;  due  to  lack  of  funds  action 
postponed.  C.  C.  Kennedy.  58  Sutter 
St  .   San   Francisco,   Town   Engineer. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Supervisors  reject  bid  of  Granite  Rock 
Co..  Salinas,  for  improving  Beach  Road 
and  County  Engineer  Lloyd  Bowman 
instructed  to  proceed  with  the  work  by 
day   labor. 


OAKLAND.  Cal.-— Until  July  21.  12 
m..  bids  will  be  received  by  Eugene  K. 
Sturges.  Cicy  Clerk.  tor  improving 
Sunnyside  St.  from  90th  to  96th  Aves.. 
involving  84.263  sq.  ft.  grading;  2673 
lin.  ft.  concrete  curb;  5617  sq.  ft.  con- 
crete gutters;  39,098  sq.  ft.  oil  macadam 
pavement;  16.852  sq.  ft.  cement  side- 
walk. 

Separate  bids  on  same  date  for  im- 
proving 37th  Ave.  from  E-14th  St. 
north  to  creek,  involving  15.040  sq.  ft. 
grading;  885  lin.  ft.  concrete  curb;  1880 
sq.  ft.  concrete  gutter;  13,080  sq.  ft. 
oil  macadam  pavement.  Imp.  Act  1911. 
Certified  check  for  10%  payable  to  City 
required.      Geo.   Mattis,    City    Engineer. 


RIVERSIDE,  Cal.  —  A  request  for 
1474.155  for  county  roads  is  made  in 
the  budget  proposal  submitted  to  the 
Supervisors  by  County  Engineer  A.  C. 
Fulmor. 


SAN  FRANCISCO. — Supervisors  are 
expected  to  authorize  the  Board  ot 
Public  Works  to  enter  into  contracts 
for  following  street  improvements: 
r'ompletion  of  Ocean  Beach  Esplanade, 
JlSn.ooO;  improving  Laguna  St.,  Pine  to 
California.  $6000;  Townsend  St.,  Em- 
barcadero  west.  $43,000;  Columbus  Ave.. 
Montgomery  northwest.  JIOO.OOO;  Davis 
St..  Sacramento  to  Clay.  J6000;  Howard 
St..  Embarcadero  west,  $100,000;  6th 
St..  Brannan  to  Townsend.  $18,000;  7th 
St.  Brannan  to  Townsend,  $18,000; 
Powell  St..  Bush  to  California.  $6000; 
Clay  St..  Grant  Ave.  to  Stockton.  $5000; 
Taylor  St..  Geary  to  Post.  $4000;  Cali- 
fornia St..  Hyde  to  Polk.  $15,000;  Clay 
St..  Buchanan  to  Webster.  $9000;  Lom- 
bard St..  Hyde  to  Leavenworth,  $2000; 
Jones  St..  Pacific  to  Broadway.  $2000; 
Po.st  St..  Lyon  St.  to  Presidio  Ave.. 
$7000;  Hayes  St..  Broderick  to  Baker. 
ISOOO;  13th  St..  Mission  to  Howard, 
$7000;  15th  St..  Mission  to  Howard, 
$7000;  Capp  St..  17th  to  19th,  $5000; 
23rd  St..  Church  to  Chattanooga.  $6000; 
Oak  St..  Franklin  to  Octavia.  $10,000; 
Vallejo  St..  Scott  to  Broderick.  $8000; 
Octavia  St..  Green  to  Vallejo,  $4000; 
Jackson  St.,  Grant  Ave.  to  Stockton. 
$6000  M  M  O'Shaughnessy.  City 
Engineer. 


HANFORD.  Kings  Co.  Cal.— County 
Surveyor  Roy  May  has  submitted  to 
Supervisors  a  report  on  a  projected  road 
through  Kettleman  plains  and  the  Mc- 
Glashen  Ranch  to  connect  with  the 
Kern  County  Road.  He  suggests  as 
most  feasible  the  present  road  through 
McGIashen  Ranch,  which,  if  it  can  be 
acquired  by  county,  can  be  put  into 
shape   for  about   $4000. 


FRESNO.  Fresno  Co..  Cal.  —  City 
Engineering  Dept.  compiling  estimates 
of  cost  for  additional  sewage  exten- 
sions at  sewer  farm.  Wm.  Stranahan, 
Commissioner  of  Public  Works. 


0.\KLAND.  Cal.— Hutchinson  Co..  444 
17th  St..  Oakland,  awarded  contract  by 
Council  to  improve  portions  of  Fruit- 
vale  Ave.  by  grading,  constructing 
concrete  curbs  and  gutters  and  paving 
with  asphaltic  concrete.  Geo.  Mattis. 
City   Engineer. 

SAN  LUIS  OBISPO,  Cal.  —  Calvin 
Harling  &  W.  T.  Malcomson  ot  Temple- 
ton  were  awarded  the  contract  for 
grading  and  fencing  .81  miles  of  Morro- 
Atascadero  Road  at  75c  cu.  yd.  for 
grading.  C.  T.  Daly  of  Nipomo  bid  80c 
for  grading.  Warren  B.  Burch.  County 
Engineer. 


S.VNTA  ANA.  Orange  Co..  Cal.  — 
County  Engineer  .T.  L.  McBride  is  pre- 
paring plans  and  specifications  for  an 
asphaltic  concrete  pavement  to  be 
built  on  17th  St.  bet.  Prospect  Ave.  and 
Newport  Road  in  5th  Road  Dist.;  also 
plans  and  specifications  tor  asphaltic 
concrete  pavement  on  North  St.  bet. 
Placentia  Ave.  NE.  of  Anaheim  to  a 
point  south  of  Richfield  Station,  about 
3  miles,  to  be  built  under  road  district 
improvement  act. 


BENICIA.  Solano  Co.,  Cal. — Trustees 
contemplating  Improvement  of  1st  St. 
City  Attorney  instructed  to  prepare 
necessary  papers  for  improving  West 
H  and  W.  2nd  St.  from  O  St,  to  the 
hay. 


CHICO,  Butte  Co.,  Cal.  —  Frank  S. 
Robinson,  City  Engineer,  instructed  to 
prepare  estimates  of  cost  for  a  com- 
plete water  system.  The  Trustees  are 
planning  a  municipal  water  supply  and 
have  secured  figures  from  the  Chico 
Water  Supply  Co.,  which  offers  to  sell 
its  holdings.  Whether  a  new  system 
will  be  built  or  the  private  system 
purchased  will  not  be  decided  until 
estimates  are  submitted  by  the  City 
Engineer. 


EL  MONTE.  Los  Angeles  Co..  Cal. — 
H.  M.  Hannawalt  of  La  Verne  sub- 
mitted lowest  bid  at  $51,521.50  for  pav- 
ing with  5-in.  concrete  Main  St.  and 
8  other  streets.  Eight  bids  were  re- 
ceived, Wm.  Liddington  being  second 
low  bidder  at  $54,960.50.  Engineer's 
estimate,  $53,000.  Bids  taken  under 
advisement. 


SUSANVILLE.  Lassen  Co..  Cal.— The 
Warren  Const.  Co..  Rialto  Bldg.,  San 
Francisco,  awarded  contract  by  Super- 
visors for  improving  Richmond  Road 
from  bridge  over  Susan  River  south  to 
S.  I",  railroad,  involving  873  cu.  yds. 
yardage  grading;  44.000  sq.  ft.  surface 
grading;  30,000  sq.  ft.  asphaltic  con- 
crete and  14.000  sq.  ft.  macadam  pav- 
ing; 2550  lin.  ft.  concrete  curbs  and 
gutters;  11.000  sq.  ft.  sidewalks:  800  sq. 
ft.  driveway;  2  catchbasins;  32  lin.  ft. 
12-in.  and  124  lin.  ft.  15-ln.  corrugated 
iron  pipe;  80  cu.  ft.  concrete  headwall. 
C.  C.  Kennedy,  58  Sutter  St..  San  Fran- 
cisco.  Engineer. 


PRBSCOTT.  Ariz. — The  contract  for 
grading  the  Cottonwood-Scdona  Road 
has  been  awarded  to  Prescott  Const. 
Eng,  Co.  of  Prescott  at  about  $70,000. 
Seventeen  bids  w^rc  received  July  9  for 


grading    the    Del    Rio-Ash    Fork    Road. 
about  30  miles. 

SAN  ANDREAS.  Calaveras  Co..  Cal.— 
Until  August  1,  1  p.  m..  bids  will  be 
received  by  A.  W.  Poe.  County  Clerk, 
for  grading  or  graveling  (both  grading 
and  graveling)  of  25,230  ft.  of  road 
known  as  Esperanza  Grade  bet.  the 
Jesus  Maria  CYeek  and  the  town  of 
Railroad  Flat.  Certified  check  for  10% 
payable  to  County  required.  Specifica- 
tions may  be  obtained  from  Clerk. 


SAN  RAFAEL,  Marin  Co.,  Cal.— The 
Supepiisors  are  contemplating  the 
apoflintment  of  a  County  Engineer  to 
map  out  county  highway  system. 
Instead  of  a  bond  issue  to  finance  the 
proposed  system,  the  Supervisors  are 
considering  a  direct  tax.  D.  E.  Henry 
and  B.  H.  Graff  have  already  filed 
applications   for   the   position. 


SACRAMENTO.  Cal.— Until  July  18. 
2  p.  m..  bids  will  be  received  by  Harry 
W.  Hall.  County  Clerk,  for  construct- 
ing concrete  highway  on  Water  Ave. 
running  north  ^4  mile  from  Greenback 
Lane,  and  on  Winding  Way  beginning 
1  mile  south  of  Greenback  Lane  and 
running  south  \i  mile.  Certified  check 
for  10%  payable  to  Clerk  required  with 
each  bid.  Plans  may  be  had  from 
County    Engineer   Drury    Butler. 


SANTA  BARBARA.  Cal.  —  L.  P. 
Scaroni  submitted  the  only  bid  at 
$42,666.75  for  paving  a  portion  of  the 
Valley  Road  through  the  town  of 
Garey.  The  bid  was  rejected  and  the 
work  will  be  done  by  day's  labor  under 
supervision   of  Supervisor   Preisker. 


BAKERSFIELD.  Kern  Co.,  Cal.  — 
Until  July  25,  5  p.  m..  bids  will  be 
received  by  V.  Van  Riper.  City  Clerk, 
for  constructing  6-in.  vitrified  sewer 
from  existing  manhole  in  Tulare  St. 
west  588.49  ft.  along  alleys  in  Blocks 
19  and  20.  Bernard  Addition,  including 
the  construction  of  lampholes.  Ys,  etc. 
Imp.  Act  1911.  Certified  check  tor  10% 
payable  to  city  required.  R.  H.  Hub- 
bard.  City  Engineer. 


LOS  ANGELES.  —  M.  S.  Cummings, 
1302  Vt'.  22nd  St..  Los  Angeles,  awarded 
contract  at  $28,829.95  for  improving 
Fawn  Ave.  from  Reservoir  St.  to  point 
1080  ft.  northeast,  involving  568  sq.  ft. 
concrete  paving,  including  grading; 
57,417  sq.  ft.  grading;  57.417  sq.  ft. 
oiling  and  rolling;  4421  ft.  curb;  11,915 
sq.  ft.  sidewalk;  8971  sq.  ft.  concrete 
gutter.  Chas.  T.  Salata  bid  $29,381. 
Engineer's   estimate.   $27,272.05. 

Wm.  Liddington,  420  E.  60th  St.,  Los 
..\ngeles.  awarded  contract  at  $7368.02 
for  improving  Franklin  .\ve.  bet. 
Vermont  and  Edgemont.  involving 
49.089  sq.  ft.  grading;  1297  ft.  curb; 
1060  sq.  ft.  sidewalk;  5325  sq.  ft.  con- 
crete gutter;  49.089  sq.  ft.  oiling  and 
rolling.  Other  bids  received  by 
Board  ot  Public  Works  were  A.  C.  Mc- 
Cray.  $8145.01;  Baker  &  Chalmers. 
$8339.96;  O.  T.  McLain.  $8904;  engineer's 
estimate.   $7368.02. 


SACRAMENTO.  Cal— J.  W.  Terrell. 
1111  29th  St..  Sacramento,  awarded  con- 
tract by  City  Commission  for  improv- 
ing alley  first  east  of  39th  St.  from  a 
point  35  ft.  south  of  K  St.  to  a  point 
35  ft.  north  of  L  by  constructing  6-ln. 
vitrified  pipe  sewer  with  7  6-in.  vitri- 
fied Y  branches.  1  concrete  manhole. 
2  6-in.  vitrified  flusher  branches:  also 
the  alley  bet.  K  and  L  from  alley  first 
east  of  39th  St.  to  west  boundary  of 
Wright  and  KImhrough  Tract  by  con- 
structing 8-ln.  vitrified  sewer  with  8 
6-in.   vitrified    Y   branches. 

Terrell  also  awarded  contract  to  Im- 
prove alley  first  south  of  12th  Are. 
from  manhole  In  33rd  St.  to  a  point  SO 
ft.  east  of  32nd  St.  by  constructing 
vitrified  pipe  sewer  with  9  vltrllled 
V    branches.     1    concrete    manhole    and 
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1  8. in.  vitrified  flusher  branch;  also  the 
alley  bet.  32nd  and  33rd  Sts.  from 
alley  first  south  of  12th  Ave.  to  14th 
Ave  by  constructing  vitrified  pipe 
sewer  with  20  vitrified  Y  branches  and 
1   6-ln.  vitrified  fiusher  branch. 

McGllllvray  Const.  Co.,  Capitol  Natl. 
Bank  Bldg.,  Sacramento,  awarded  con- 
tract to  improve  3rd  Ave.  from  Santa 
Cruz  Way  to  42nd  St.  and  Santa  Cruz 
Way  from  2nd  to  4th  Aves.  by  con- 
structing concrete  curbs  and  gutters, 
reconstructing  manholes,  placing  gut- 
ter drains  connecting  with  sewer,  graa- 
Ing  and  paving  with  asphaltic  concrete 
bV,   in.   thick.  ,    , 

McGillivray  Const.  Co.  also  awarded 
contract  for  similar  improvements  in 
5th  Ave.  from  Sacramento  Blvd.  to 
42nd  St.     Albert  Givan,  City  Engineer. 

SANTA  BARBARA,  Cal.  —  Until  10 
a  m.,  Julv  21,  bids  will  be  received  by 
Supervisors  of  Santa  Barbara  County 
for  improving  Sections  1,  2,  5,  4  A-1, 
4  A-2  and  4  A-B  of  the  highway  in  the 
l.omnoc  permanent  road  division  for 
which  bonds  to  amount  of  ?450,000  have 
been  voted.  Plans  and  specifications 
may  be  obtained  from  County  Surveyor 
Owen  H.  O'Neill  on  payment  of  f30. 
Certified  check  for  10%.  C.  A.  Hunt, 
County  Clerk.     

FAIRFIELD,  Solano  Co..  Cal.— Until 
August  1,  11  a.  m.,  bids  will  be  received 
by  County  Clerk  for  road  improvement 
in  Vacaville  Township,  Road  Imp.  No. 
3  Estimated  cost.  ?75,000.  Specifica- 
tions may  be  had  from  the  County 
Engineer,  P.  A.  Steiger. 

BERKELEY,  Alameda  Co.,  Cal.  — 
Until  July  26,  4  p.  m.,  bids  will  be 
received  by  Clyde  Blanchard,  Acting 
Secretary,  Board  of  Education,  213i 
Allston  Way,  Berkeley,  for  macadam- 
izing and  oil  surfacing  playground  at 
Franklin  School,  San  Pablo  Ave.  and 
Virginia  St.  Certified  check  payable 
to  Board  required  with  each  bid. 
Specifications  will  be  furnished  on 
request. 

SACRAMENTO.  Cal.— Following  bids 
were  received  bv  State  Highway  Com- 
mission July  11  for  constructing  10.6 
miles  of  State  Highway  in  Trinity  Co^ 
bet  2  miles  south  of  Weaverville  and 
Tom  Long  Gulch  (ll-Tri-20-A),  involv- 
ing 120,000  cu.  yds.  excavation  without 
classification;  730  cu.  yds.  Class  A 
Portland  cement  concrete  (culverts 
and  monuments);  1700  cu.  yds.  rubble 
masonry  (retaining  walls);  950  cu.  yds. 
dry  rubble  (retaining  walls);  2750  lin. 
ft  12-in.,  1300  lin.  ft.  IS-in..  1050  lin. 
ft  24-in.  and  100  lin.  ft.  30-in.  corru- 
gated metal  pipe;  542  monuments. 
The  commission  to  furnish  reinforcing 
steel,  corrugated  metal  pipe  and  cement 

Chadwick   &  Sykes,  S.  F $172,076 

P.  L.  Burr.  S.  F 173,994 

Palmer  &  Peterson,  S.  F 174.213 

Erlckson  &  Peterson,  S.  F 181,260 

W.  A    Bechtel,  S.  F 199,159 

Northern  Cal.  Cons.  Co.,  Alturas  200,034 
Engineer's  estimate   166,534 

YUBA  CITY,  Sutter  Co.,  Cal— County 
Engineer  Edw.  Von  (Seldern  completing 
specifications  for  highways  In  the 
Nuestro,  Terra  Buena  and  the  Pease 
Station  sections.  Bids  will  be  asked 
for  both  asphalt  and  waterbound 
macadam. 
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Co.,  $15,002.62;  J.  P.  Holland,  $16,834; 
Frank  Bryant,  $14,213.20.  Lloyd  Bow- 
man, County  Engineer. 

ALAMEDA,  Cal. — Burton  Hamilton 
appointed  engineer  to  fill  vacancy 
caused  through  appointment  of  O.  tj. 
Hickok  as  city  manager.  Geo.  Sper- 
back  will  be  assistant  City  Engineer. 


BREA,  Orange  Co.,  Cal.— Bonds  to 
amount  of  $40,000  to  complete  the 
municipal  water  system  carried  at  a 
special  election.  Purchase  of  additional 
water  bearing  land  and  drilling  of  an 
additional  well  are  contemplated.  IVIore 
water  mains  will  also  be  laid.  Olmsted 
&  Gillelen,  Hollingsworth  Bldg.,  Los 
Angeles,   Engineers. 

SAN  DIEGO.  Cal.— Geo.  R.  Daley,  440 
McNeece  Bldg.,  was  awarded  contract 
for"  improving  Texas  St.  from  Unlver- 
.sity  Ave.  to  Balboa  Park,  involving 
104  240  sq.  ft.  3-in.  asphaltic  concrete 
pavement  at  201/2C  ft.;  surfacing  exist- 
ing gutters  at  4c  .sq.  ft.;  6-in.  Class  B 
cast  iron  main  at  $2.50  ft.  and  4-in. 
main  at  $2.25  ft.;  4  fire  hydrants  at 
$200  each;  6-in.  sewer  laterals  at  JJi) 
each  and  4-in.  sewer  laterals  at  $30 
each. 

LOS  ANGELES,  Cal.— Sierra  Const. 
Co  1732B  Garfield  Place,  submitted  the 
lowest  bid  at  $84,853.52  for  construct- 
ing Anaheim-Spadra  Road  (Brea 
Canyon)  in  R.  D.  I.  No.  1,  3.25  miles, 
with  6-in.  concrete  pavement  20  tt. 
wide.  Other  bids  received  by  Board 
of  Supervisors  were  Geo.  H.  Oswald, 
$88  605.40;  G.  S.  Benson,  $90,998.68;  H. 
E.  Cox,  $91,875.70;  Wells  &  Bressler, 
$101,966,60;  Kneen  Paving  Co.,  $103,- 
46135-  E.  L.  Garrettson  &  Son,  $113,- 
818.58;  Geo.  R.  Curtis,  $115,284.60.  Bids 
referred  to  County  Road  Dept. 

SAN  DIEGO,  Cal.— Geo.  R.  Daley,  440 
McNeece  Bldg.,  submitted  lowest  bid 
at  $92,737.38  for  grading  and  paving 
with  concrete  Mission  Road  1-B  from 
San   Marcos   to  Buena,   3.453   miles. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Raisch  Imnrovement  Co.,  46  Kearny  S'.. 
San  Francisco,  granted  permit  by  Coun- 
cil to  improve,  under  private  contract. 
Orchard  St.  bet.  Grant  and  Virginia  and 
N.  2nd  St.  bet.  St.  James  and  Julian  Sts. 


SANTA  CRUZ,  Santa  Crii7.  Co..  Cal. — 
C.  Miles,  San  Francisco,  at  $11,827 
awarded  contract  by  supervisors  for 
improving  Bear  Creek  Road  north  from 
Boulder  Creek,  12  miles.  Other  bidders. 
,T    W'  Wilmhurst,   $15,055;   Ariss-Knapp 


GUARANTEED  TESTED 

Used  Pipe  and  Screw 
Casing  —  Valves  —  Fittings 

PACIFIC  PIPE  COMPANY 

231  Howard   St.,   San  Francisco 


HANFORD,  Kings  Co.,  Cal. — Calif. 
Const.  Co.,  1909  Fresno  St.,  Fresno, 
submits  only  bid  to  Council  for  paving 
curbing  and  guttering  portions  of 
Keith,  Florinda,  Ivy,  Dewey,  Central  & 
Center  Sts.;  grading,  .03c  sq.  ft.;  pav- 
ing, .23c;  curbing,  .70c;  gutters,  .35c. 
Taken  under  advisement.  Edw.  M. 
Lynch,  City  Engineer. 

OROVILLE,  Butte  Co.,  Cal.— The  City 
Trustees,  John  W.  Gibson,  Clerk,  pass 
resolutions  of  intention  to  pave  Bridge 
St.  from  Feather  River  Bridge  to  Yard 
St.;  High  St.  from  Huntoon  to  Marys- 
ville  Road;  Marysville  Road  from  Dry 
Creek  to  Montgomery  St.  Specifica- 
tions call  for  a  2V4-in.  asphaltic  con- 
crete base  with  a  1%-in.  Warrenite 
surface.  Imp.  Act  1911.  Protests  will 
be  heard  July  25.  S.  J.  Norris,  City 
Engineer, 

LA  GR.4NDE,  Ore. — R.  E.  Koon,  con- 
sulting engineer  of  Portland,  complet- 
ing estimates  of  cost  tor  a  municipal 
water  system  tor  this  city.  It  is 
thought  the  water  system  will  cost 
between  $500,000  and  $800,000.  Pre- 
liminary estimates  will  be  filed  with 
the  City  Commission  August  1. 

SACRAMENTO,  Cal— Until  July  21,  9 
p.  m.,  bids  will  be  received  by  M,  J. 
Desmond,  City  Clerk,  tor  improving  the 
alley  first  north  of  Folsom  Blvd.  from 
37th  to  38th  Sts.  by  constructing  vitri- 
fied pipe  sewer  with  3  6-in.  vitrified  Y 
branches  and  1  6-in.  vitrified  flusher 
branch;  1  concrete  manhole;  also  the 
easement  bet.  37th  and  38th  from  man- 
hole to  be  constructed  in  alley  first 
north  of  Folsom  Blvd.  to  a  point  630 
ft.  north  by  constructing  8-in.  vitrified 
pipe  .sewer  with  25  6-in.  vitrified  Y 
branches   and    1    6-in.    fiusher    branch. 

Separate  bids  for  improving  alley 
liet.  36th  and  37th  Sts.  from  manhole 
opposite  alley  first  north  of  Folsom 
Blvd.  to  a  point  480  ft.  north  by 
constructing  S-in.  vitrified  pipe  sewer 
with  20  6-ln.  vitrified  Y  branches;  ' 
6-in.   flusher  branch. 

Separate  bids  for  improving  Blgler 
Way  from  manhole  in  place  in  Sacra- 
mento Blvd.  to  a  point  250  ft.  west 
Ijy  constructing  8-in.  vitrified  pipe, 
sewer  with  7  6-in.  vitrified  Y  branches; 
1  concrete  manhole. 

Separate  bids  tor  improving  alley 
bet.  22nd  and  23rd,  4th  Ave.  and 
Marshall  Way  by  grading  and  paving 
with  a  5%-in.  asphaltic  concrete  pave- 
ment. 

Separate  bids  for  improving  alley  bet. 
G  and  H  Sts..  8th  and  9th  Sts.  by  con- 
structing 2  concrete  catchbasins  with 
cast  iron  curbs  and  covers  and  con- 
necting same  with  6-in.  vitrified  sewer 
pipe;  reconstructing  1  manhole;  grad- 
ing and  paving  with  5i/2-in.  asphaltic 
concrete.  Certified  check  for  10%  pay- 
able to  Mayor  required  with  each  bid. 
Albert   Uivan,  City  Engineer. 

V.\LLEJO,  Solano  Co.,  Cal. — Engineer 
Lawrence  Thompson,  in  charge  of  the 
proposed  municipal  water  supply 
project,  will  submit  estimates  of  coat 
to  Council  for  construction  of  septic 
tanks  at  Wild  Horse  Valley  and  for 
chlorination    system    at    Fleming    Hill. 

COALINGA,  Fresno  Co.,  Cal.  —  Bids 
are  being  received  by  L.  A.  Buchanan, 
City  Clerk,  for  hauling  and  laying  9200 
ft.  of  4-in.  pipe  line,  material  to  be 
furnished  by  the  city.  Specifications 
will    lie    furnished    on    request. 


RYDE,  Sacramento  Co.,  Cal, — Until 
-August  5,  2  p.  m.,  bids  will  be  received 
l.y  W.  C.  Kesner,  Clerk,  Beaver  Union 
High  School  District,  for  installation 
of  water  system  at  Beaver  Union  High 
School,  system  of  Kewahnee  type 
pressure  and  to  include  a  1000-gal. 
tank  and  motor  and  pump  capable  of 
supplying  at  least  700  gals,  of  water 
I)ir    hour.      Certified   check    for    10%,   re- 
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quired    with    each    bid.      Specifications 
may  be  had  from  Clerk. 


No.    13.      Engineer's    estimate.    $33,837. 
E.  T.  Ham,  County  Surveyor. 


SAN  PABIX),  Contra  Costa  Co.,  Cal. — 
Until  July  27.  2  p.  m.,  bids  will  be  re- 
ceived by  F.  A.  McCausland.  Clerk, 
San  Pablo  School  District,  for  the 
plumbing  and  drainage  work  in  con- 
nection with  new  sanitary  system  at 
school  site,  from  plana  of  Architect 
Jas.  T.  Narbett,  906  MacDonald  Ave., 
Richmond.  Certified  check  for  JlOO 
required  v.ith  each  bid.  Plans  may  be 
had  from  the  architect. 


MADERA.  Madera  Co..  Cal.  —  City 
Trustees  order  installation  of  4-in. 
pump  and  electric  motor  for  water 
system    in    Hughes   Addition. 

SAN  FRANCISCO.  —  Following  bids 
received  July  13  by  Board  of  Public 
Works.  M.  M.  OShaughnessy.  City 
Engineer: 

Fairfax  Ave.  bet.  Keith  and  Lake — 
Involving  1300  cu.  yds.  cut;  10  brick 
catchbasins:  40  lin.  ft.  15-in.  sewer; 
250  lin.  ft.  culverts;  1  brick  manhole; 
1389  lin.  ft.  concrete  curb;  1320  sq.  ft. 
artificial  stone  sidewalks;  38.830  sq.  ft. 
asphaltic  concrete  pavement. 
Fay   Imp.  Co.,   Phelan  Bldg.  .  .$14,990.46 

C.   B.   Eaton    17.919.80 

Gambler  St.  bet.  Burrows  and  Fulton 
— Involving  230  lin.  ft.  8-in.  sewer;  16 
8-in.  Y  branches;  1  lamphole;  1  brick 
manhole. 

Hickey  &  Harmon    $  877.00 

Jas.   T.  Tobin    1074.00 

H.  McGill    831.50 

Eighteench  Ave.  bet.  Cabrillo  and 
Fulton — Involving  5850  sq.  ft.  artificial 
stone  sidewalk. 

Jas.  T.  Tobin   $1521 

Twenty-first  Ave.  bet.  Irving  and 
Judah — Involving  900  cu.  yds.  cut;  1200 
lin.  ft.  concrete  curbs;  3000  sq.  ft. 
artificial  stone  sidewalk;  24.000  sq.  ft. 
asphaltic    concrete    pavement. 

Raisch   Imp.    Co $10,260 

Fay   Imp.    Co 8,697 

Ciiy  Const.   Co 9.930 

Cayuga  St.  bet.  Onondago  &  Ocean 
Aves. — Involving  160  lin.  ft.  concrete 
curbs:    2400    sq.    ft.    asphalt    pavement. 

E.  J.  Treacy   $1208 

Hill  St.  bet.  Church  and  Sanchez — 
Involving  76  lin.  ft.  concrete  curb:  1291 
sq.  ft.  concrete  pavement. 

C.    B.    Eaton    $810.41 

West  side  Funston  Ave.  bet.  Irving 
&  Judah — Involving  1845  sq.  fi.  arti- 
ficial  stone   sidewalks. 

Jas.  T.  Tobin    $350.55 

P.  Sanfilippo    296.58 

SAN  BER.N'ARDING.  Cal. — All  bids 
received  July  11  for  paving  Philadel- 
phia St.  from  East  End  Ave.  to  a  point 
6600  ft.  east  in  Road  Imp.  Dist.  No.  14. 
were  rejected  by  County  Supervisors 
and  the  work  will  be  readvertised  for 
bids.  This  road  is  to  be  paved  with  a 
6-in.  rock  macadam  with  %-in.  oil 
and  rock  screenings  surface.  Bids 
ranged  from  14c  to  20.5c  sq.  ft.  E.  T. 
Ham.  County  Surveyor. 

HOLLISTER,  San  Benito  Co.,  Cal. — 
Town  Trustees,  D.  F.  H.  McPhail. 
Clerk,  pass  resolution  of  intention  to 
improve  West  St.  from  4th  St.  to  south 
town  limits  by  grading,  paving  with 
cement  concrete  5  in.  thick  and  con- 
structing concrete  curbs.  Imp.  Act. 
1911.  Protests  will  be  heard  July  27. 
Alfred  M.   McCray,   Town    Engineer. 

OAKLA.ND.  Cal.  —  The  City  Council 
appropriates  $1600  to  purcha.se  2310  lin. 
ft.  14-ln.  vitrified  ironstone  sewer  pipe 
for  use  in  South  Lakeshore  addition. 

SAN  BERNARDINO,  Cal.  —  W.  C. 
Cllne  of  Upland  awarded  contract  by 
Supervisors  at  $32,944.20  for  paving 
Turner  Ave.  with  4-in.  concrete  21  ft. 
wide  from  San  Bernardino  Ave.  to  a 
(i..|rit    .'-'Mil    d     Hoiilli   in    F'.ond    Ini|j     Dist 


SPARKS,  Nevada — Until  July  25  bids 
will  be  received  by  the  City  Council  for 
constructing  approximately  30,000  lin. 
ft.  of  sidewalks  from  A  street  to  the 
count.v  road  and  from  5ih  to  15th  Sts. 
Specifications  may  be  obtained  from  tfie 
I'ity  Clerk. 


SAN  DIEGO.  Cal.— Geo.  R.  Daley,  440 
McNeece  Bldg.,  was  awarded  the  con- 
tract at  $92,737.38  tor  grading  and  pav- 
ing with  concrete.  5  in.  thick  and  18 
ft.  wide.  Mission  Road  1-B.  San  Marcos 
to  Buena,  3.453  miles,  bids  opened  by 
County  Supervisors  July  11,  1921.  Other 
bids  were  Oswald  Bros.,  Los  Angeles. 
$92,997.82;  Riley  &  Peterson.  $104,340.86 
Engineer's   estimate,   $98,173.30. 

SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
City  Engineer  James  K.  James  pre- 
paring plans  for  sewer  in  Cedar  St. 
bet.   Elm   and  Laurel   Sts. 


lowing  street  work:  Pedregosa  St. 
bet.  Bath  and  State  Sts.  to  be  graded; 
sidewalk,  curb  and  gutters.  4  catch- 
basins,  2  24-in.  reinforced  concrete 
drains,  rubble  walls;  Arrellaga  St.  bet. 
Bath  and  Canal  Sts.  to  be  graded  and 
paved  with  4-in.  cement  concrete  base 
and  114 -in.  asphaltic  Surface;  curb, 
gutter,  catchbasins.  6-in.  vitrified  pipe 
drains  and  6-in.  vitrified  pipe  sanitary 
sewer,  manholes  and  stone  wall  to  be 
reconstructed;  Milpas  St.  bt-t.  Haley  and 
Amapamu  Sts.  to  be  graded  and  paved 
with  5-in.  cement  concrete  base  and 
lV.--in.  asphaltic  surface;  curb,  gutter, 
catchbasins  and  6-in.  vitrified  pipe 
sewer  and  connections.  Geo.  P.  Mor- 
rison.  City   Engineer. 


BAKERSFIELD.  Kern  Co.,  Cal.— The 
Bakersfield  Eng.  Co..  Bakersfleld.  at 
$4232.90  awarded  contract  by  Council 
to  improve  G  St.  bet.  20th  and  21st 
by  grading,  tamping  and  rolling  sub- 
base  and  paving  with  3^4 -in.  Willite 
base  with  1%-in.  Willite  wearing  sur- 
face, including  intersections.  R.  H. 
Hubbard.    City    Engineer. 


YUBA  CITY.  Sutter  Co..  Cal.  —  The 
Federal  Const.  Co..  Call  Bldg.,  at 
$35,611.20  awarded  contract  by  the 
Trustees  for  paving  with  concrete  C. 
B.  Fairman.  Yolo  and  Sutter  Sts.  Bids 
for  the  remaining  projects  were  re- 
jected as  being  too  high.  All  former 
resolutions  of  intention  to  improve 
Shasta,  the  Cooper  Tract  and  Bridge 
St.  districts  were  rescinded  and  City 
Engineer  Edw.  Von  Geldern  instructed 
to  prepare  plans  for  a  5-in.  concrete 
pavement    in   these    districts. 

Contract  for  furnishing  the  materials 
and  laying  storm  sewer  extension  was 
awarded  Harron  &  Hayes.  655  Stockton 
St..   S.   F..   at   $7988.88. 

The  California  Steam  &  Plumbing 
Supplies  Co..  through  its  representa- 
tive. K.  E.  Stephenson,  received  the 
contract  for  furnishing  pipe  and  fit- 
tings for  extension  of  the  water  works. 

The  contract  for  laying  mains  con- 
necting with  the  present  services  of 
the  water  works  and  for  laying  new 
services    was    let    to    Harron    &    Hayes. 


VISALIA.  Tulare  Co..  Cal. — Specifica- 
tions have  been  complete  and  Trustees 
are  considering  immediate  paving  of 
.North  West  and  North  East  Third 
.\ves..  and  East  and  West  Park  Aves., 
around  the  Lincoln  School. 


INGLEWOOD,  Los  Angeles  Co.,  Cal. — 
.\  resolution  of  intention  to  pave  por- 
tions of  Market.  Commercial.  Regent 
and  Queen  Sts.,  in  the  business  district, 
with  6-in.  concrete  has  been  adopted 
by  City  Trustees.  The  work  will  in- 
volve about  259.384  sq.  ft.  paving. 
Arthur  W.  Cory.  City  Engineer. 


OAKLAND.  Cal.  —  The  City  Council 
appropriates  $4500  to  cover  half  the 
cost  of  constructing  concrete  culverts, 
conduits,  storm  water  inlets,  manholes, 
handholes  and  end  wall,  on  portions 
of  35th  Ave..  Hopkins  St..  38th  Ave., 
Kanning  and  Kansas  Sts.  Geo.  Mattis, 
City   Engineer. 


SOUTH  PASADENA.  Los  Angeles  Co.. 
Cal. — Until  5  p.  m..  July  25.  bids  will 
be  received  by  City  Clerk  B.  V.  Gar- 
wood for  improvement  of  Orange 
Grove  Ave.,  involving  180.000  sq.  ft. 
3-in.  oil  macadam  and  15,500  sq.  ft. 
cement  gutter;  also  for  improvement 
of  Garfield  Ave.,  involving  115.000  sq. 
ft.  3-in.  oil  macadam.  Certified  check 
or  bid  bond  for  10%  required.  R.  V. 
Orbison.   City   Engineer. 


SACRAMENTO.  Cal.  —  Chadwick  & 
Sykes.  Crocker  Bldg..  San  Francisco, 
at  $172,076  awarded  contract  by  State 
Highway  Commission  for  constructing 
10.6  miles  of  State  Highway  in  Trinity 
County  bet.  2  miles  south  of  Weaver- 
ville  and  Tom  Long  Gulch,  involving 
120.000  cu.  yds.  excavation  without 
classification ;  730  cu.  yds.  Class  A 
Portland  cement  concrete  (culverts 
and  monuments):  1700  cu.  yds.  rubble 
masonry  (retaining  walls);  950  cu.  yds. 
drv  rubble  (retaining  walls);  2750  lin. 
ft."  12-in..  1300  lin.  ft.  18-in..  1050  lin. 
ft.  24-in.  and  100  lin.  ft.  30-in.  corru- 
gated metal  pipe:  542  monuments; 
Commission  to  furnish  reinforcing 
steel,  corrugated  metal  pipe  and  cement 


SAN  BRU.N'O.  San  Mateo  Co..  Cal. — 
Municipal  Improvement  Co.,  357  12th 
St..  Oakland,  submits  only  bid  to  the 
Trustees  for  improving  portions  of 
Easton.  Green.  Mastick.  Huntington, 
Angus.  Sylvan  and  Jenevein  Aves.; 
portions  of  Mills.  Masson.  Green.  San 
Bruno.  Kains  and  Angus  Aves..  and 
portions  of  Hensley.  Green.  Easton. 
Mills  and  Huntington  Aves..  all  by 
grading,  paving  with  a  waterbound 
rock  macadam  base  with  asphaltic 
oil  and  screenings  surface,  concrete 
curbs,  gutters,  etc.  Bid  referred  to 
City  Engineer  Geo.  A.  Kneese  for 
report. 

SANTA  BARBARA.  Cal.  —  Until  S 
p.  m..  July  21,  bids  will  be  received  by 
I'civ    Clirk    S     B     Taggart    for    the    fol- 


COMPTON.  Los  Angeles  Co..  Cal.  — 
Seany  Bros.  &  Waite  of  Compton.  sub- 
mitted the  only  bid  and  were  awarded 
the  contract  for  improving  Laurel  St. 
in  Compton.  about  1200  lin.  ft.,  involv- 
ing 149.595  sq.  ft.  grading  at  3HC  ft.; 
88,056  sq.  ft.  5-in.  disintegrated  granite 
pavement  at  8c  sq.  ft.;  4695  lin.  ft. 
cement  curb  at  65c;  5424  sq.  ft.  concrete 
gutter  at  33c  ft.  and  22.912  sq.  ft. 
cement  sidewalk  at  22 ^4c  ft.  E.  M. 
Lynch.  Central  Bldg..  Los  Angeles. 
Engineer. 

SOUTH  PASADENA.  Los  Angeles  Co.. 
Cal. — Until  5  p.  m..  August  8.  bids  will 
be  received  by  City  Clerk  B.  V.  Gar- 
wood for  improvement  of  Spruce  St.. 
involving  77.600  sq.  ft.  3-in.  macadam; 
7500  sq.  ft.  cement  gutter;  3200  sq.  ft. 
sidewalk:  2300  cu.  yds.  excavation:  S50 
ft.  6-in.  sewer:  600  ft.  curb;  1911  act. 
Certified  check  or  bond  for  10%.  R.  B. 
Orbison.    City    Engineer. 

SAN  FRANCISCO— Board  of  Public 
Works  approves  specifications  for  Im- 
proving Woolsey  street  between  Dart- 
mouth and  University  avenues,  esti- 
mated cost.  $6,000.  involving  540  lin. 
ft.  ]>x —  ft.  reinforced  concrete  sewer: 
47  lin.  ft.  18-ln.  vitrified  pipe  sewer:  2 
brick  or  concrete  manholes  and  1  brick 
manhole. 

The  Board  of  Works  requests  the 
Supervisors  to  authorize  a  call  for  bld-i 
for  Improving  Point  Lobos  avenue  bei. 
48th  avenue  and  Great  Highway.  M 
M      OSnaughnessy,    City    Engineer. 
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PORTLAND,  Ore— Until  July  28,  10 
ft.  ni.,  bids  will  be  received  by  State 
Hiehway  Commission,  Room  520,  Mult- 
nomah County  Courthouse,  for  high- 
way projects  as  follows: 

Clackamas  County — Pacific  Highway. 
Tryon  Creek,  Sucker  Creek  and  Molalla 
Kiver  Bridges.  Paving  bridge  floors, 
2000    sq.    yds.    bituminous    pavement. 

fclatsop  County  —  Coast  Highway, 
Miles  Crossing-Skipanon  Section,  grad- 
ing and  macadam,  2.9  miles  shoulder 
rocking,  4000  cu.  yds.  surfacing  mate- 
rial. 1.3  miles  of  grading  and  macadam, 
3500  cu.  yds.  surfacing,  6000  cu.  yds. 
excavation. 

Deschutes  County — Dalles-California 
Highway.  Allen  Ranch-Klamath  County 
Line  Section,  17.3  miles  clearing  and 
grading,  of  which  10.7  miles  is  grader 
work,  balance  6.6  miles  49,500  cu.  yds. 
excavation. 

Lake  County  —  Lakeview-La  Pine 
Highway.  Chandlers  Station  to  Chew- 
aucan  Narrows  Section  and  approaches 
to  Paisley  Bridge  16.8  miles  grading, 
66.400   cu.  yds.   excavation. 

Lincoln  County  —  Corvallis-Newport 
HiKhway,  Chitwood-Toledo  Section, 
10.6  miles  grading.  145,000  cu.  yds. 
t'xcavation. 

Linn  County  —  Pacific  Highway, 
Shedd-Halsey  Section.  7.S  miles  paving 

Tillamook  County  —  Coast  Highway, 
Wilson  River-Riverdale  Section,  1.5 
miles  graveling,  3400  cu.  yds.  surfacing 

Wheeler  County  . —  John  Day  High- 
way. Cummings  Hill-Fossil  Section,  2.7 
miles  grading  and  macadam,  8000  cu. 
yds.  surfacing,  23,500  cu.  yds.  excava- 
tion. 


XAPA,  Napa  Co..  Cal.— Until  July  25, 
7:30  p.  m.,  bids  will  be  received  by 
H.  H.  Thompson.  City  Clerk,  for  im- 
proving Coleman  St.  for  its  entire 
length  involving  260  cu.  yds.  grading, 
661  lin.  ft.  concrete  curbs;  11,415  sq.  ft. 
2-course  macadam  pavement;  1  con- 
crete catchbasin.  Imp.  Act.  1911.  Cer- 
tified check  for  10%  payable  to  City 
re<iuired  with  each  bid. 

BAKERSFIELD,  Kern  Co.,  Cal.— The 
Council  orders  construction  of  curbs, 
gutters  and  sidewalks  in  L  St.  bet.  20th 
and  28th  Sts..  and  in  K  bet.  19th  and 
28th  Sts.  (gutters  only  bet.  28th  and 
30th  Sts);  curbs  and  sidewalks  were 
also  ordered  in  California  Ave.  where 
not  already  constructed.  Clerk  was 
instructed  to  call  bids  for  construct- 
ing curbs  and  gutters  in  N.  Baker  St. 
R.    H.   Hubbard.   City   Engineer. 


PHOENIX.  Ariz. — Until  2  p.  m..  Aug. 
8.  bids  will  be  received  by  State 
Engineer  Thos.  Maddock  for  paving  3 
miles  of  Phoenix-Tempe  highway  from 
city  limits  of  Phoenix  eastward.  Fed- 
eral Aid  Project  No.  30.  Alternate  bids 
will  be  taken  on  one  course  plain 
concrete,  bitulithic  on  bituminous  base, 
and  asphaltic  concrete  on  bituminous 
Ijase.  Plans  and  specifications  may  be 
obtained  from  State  Engineer  on  pay- 
ment of  $5.     Certified  check   for  5%. 

UKIAH,  Mendocino  Co.,  Cal.  — 
Baeohtel  &  Pritchett,  Willits,  only 
bidder,  at  J16,973.16  awarded  contract 
by  Supervisors  for  constructing  Round 
Valley  Cross  road  and  surfacing  a  por- 
tion or  Doby  Lane  in  Road  Dlst.  No. 
3,  Involving  65.88  cu.  yds.  Ii2i^:5  rein- 
forced concrete  in  place.  2  wooden 
culverts,  24  lin.  ft.  10-ln.  and  24  lln.  ft. 
12-in.  corrugated  iron  pipe  culverts; 
15Q  cu.  yds.  unclassified  excavation; 
11.135  cu.  yds.  unclassified  borrow; 
grading  and  preparing  subgrade  of 
boby  Lane  and  surfacing  same  with 
1528  cu.  yds.  gravel.  E.  H.  Smith. 
County   Surveyor. 


STOCKTON.  San  Joaquin  Co..  Cal.— 
W.  J.  Tobin,  527  Sn.ita  Ray  Ave.,  Oak- 
land, awarded  contiiict  by  Council  for 
constructing  storm  water  sewers  in  the 
Tosemite  Subdivi.'sioii.  W.  B.  Hogan. 
City   Engineer. 


BERKELEY,  Alameda  Co.,  Cal.— The 
East  Bay  Water  Co.  is  planning  exten- 
sive improvements  in  water  supply 
system  in  the  hill  district  of  Berkeley. 
Proposed  improvements  include  a  pipe 
line  from   the  Summit  Reservoir. 


FIRE  EQUIPMENT 


TO      PURCHASE     PIRK      EftUIPMEIVT 

WILLOWS.  Glenn  Co..  Cal.  —  City 
Trustees  are  planning  election  to  vote 
bonds  of  $16,000  to  purchase  new  fire 
engine   and   equipment. 


SAN  FRANCISCO.  —  Until  July  27. 
8:30  p.  m..  bids  will  be  received  by 
Frank  T.  Kennedy,  Secretary,  Fire 
Commissioners,  City  Hall,  for  furnish- 
ing gasoline  motor  driven  and  operated 
combined  pumping  engines  and  hose 
wagons  and  gasoline  motor  driven 
4-wheel  tractors.  Specifications  may  be 
liad  from  secretary. 

LODI,  San  Joaquin  Co.,  Cal. — Until 
August  1,  8  p.  m.,  bids  will  be  received 
Ijy  J.  F.  Blakely.  City  Clerk,  for  fur- 
nishing and  delivering  under  Lot  (1) 
1  triple  combination  pumping,  cliemlcal 
and  hose  fire  truck  fully  equipped  of 
capacities  ranging  from  500  to  1000 
gals,  per  minute.  Bidder  to  furnish 
detailed  specifications  and  approximate 
delivery  date.  Any  capacity  within  the 
limits  given  will  be  considered.  Under 
Lot  (2)  1000  ft.  21/i-in.  inside  diameter 
fire  hose,  50-ft.  lengths,  complete  with 
couplings  and  250  ft.  H4-in.  in  50-ft. 
lengths.  Under  Lot  (3)  4  shut-oft 
nozzles,  all  to  be  f.  o.  b.  cars  Lodi. 
Certified  check  for  10%  required  with 
each  bid. 


BENICIA.  Solano  Co..  Cal. — Trustees 
planning  purchase  of  350  ft.  IVz-in. 
fire    hose. 


BUSINESS  OPPORTUNITIES 


A  used  auto  crane,  a  Byers  or  some 
similar  outfit,  steam  operated,  with  a 
one-halt  or  three-quarter-yard  clam- 
shell bucket,  is  wanted  by  the  Concrete 
Steel   Bridge  Co.  of  Clarksburg,  W.  Va. 


BONUS   J-OR   KOAU  AND  STURKT 
I'HO.IK(TS 

(Continued  trom  Page  '.^) 


6  in  Maryland   321,000 

8  in   Massachusetts    543,000 

10  in    Michigan    7,195,000 

23    in   Minnesota    6,856,034 

12  in    Mississippi    2,412,000 

5  in   Missouri    10,839,000 

5  in  Montana    595.000 

9  in   Nebraska   691.300 

22  in   New  Jersey    12,194,500 

3  in  New  Mexico 1,022,500 

52   in   New  York    25,744,102 

36  in  N.  Carolina   7,731,000 

112    in  Ohio    22,504,086 

6  in   Oklahoma    1,264,000 

19    in   Oregon    8,489,240 

44    in    Pennsylvania    79,531,500 

16    in   S.   Carolina    4,355,000 

1    in   S.    Dakota    60,000 

22    in   Tennessee    6,172,500 

3.5    in    Texas    16,967,000 

1     in    Utah     225,000 

11  in   Virginia    53.229.000 

6    in    Washington    545.000 

3   in   West  Virginia    60.000 

13  in   Wisconsin    1,615,500 

6    in    Wyoming    2,725,000 

It  will  be  seen  from  these  figures 
that,  in  so  far  as  this  season  is  con- 
cerned. Pennsylvania  is  showing  the 
g!"eatest  interest  in  highway  improve- 
ment and  has  made  available  for  future 
use  more  money  up  to  June  30  than  any 
other  State  in  the  Union.  Virginia, 
Connecticut,  New  York  and  Ohio  follow 
in   the  order  named. 


view  might  turn  out  very  uneconomical 
as  it  may  involve  so  much  additional 
finisliing  in  the  way  of  cornices  and 
other  details,  also  e.xtra  expense  to 
secure  efficient  light  and  ventilation 
than  would  be  the  case  it  thicker  slabs 
with  fewer  and  more  shallow  beams 
were  used.  Therefore,  if  we  wish  to 
design  economical  structures  we  must 
carefully  consider  the  many  factors 
concerned,  the  most  important  of 
these,  however,  are  the  ratio  of  breadth 
to  deptli  of  beams,  the  percentage  ot 
reinforcement,  and  the  general  ar- 
langement  or  lay-out  of  beams  and 
columns.  These  infiuence  all  struc- 
tures and  should  be  considered  l)y  both 
the  architect  and  the  engineer.  The 
percentage  of  reinforcement  is  of  the 
utmost  importance,  great  waste  la 
often  occasioned  through  an  excess  ot 
steel  being  used;  there  is  a  definite 
percentage  that  will  give  the  most 
economic  section,  it  is  that  which  is 
such  as  to  allow  both  the  steel  and 
concrete  to  be  stressed  to  their  allow- 
alile  limits  when  the  structure  is  fully 
loaded,  we  then  get  the  full  value  out 
of  such  material;  if  one  of  the  ma- 
terials is  understressed  it  means  there 
is  an  excess  of  that  material  and  con- 
sequently a  waste. 


'KORLEMS        OF      HIGH^VAY        DBPT. 

(Continued  from   Page  7) 


cast  made  by  the  cost  of  maintenance 
under  certain  volumes  of  traffic  and 
by  the  volume  of  traffic  which  may  be 
determined  as  eventually  using  this 
road.  The  problem  is  complicated.  The 
underlying  principle  which  should  be 
stressed  is  that,  in  order  properly  to 
develop  our  traffic,  we  must  secure 
from  that  traffic  a  sufficient  payment 
in  license  fees  to  pay  tor  the  service 
rendered.  Much  has  been  said  regard- 
ing the  advisability  of  taxing  a  par- 
ticular agency  for  the  upkeep  of  roads. 
When  it  is  thoroughly  understood, 
however,  that  the  roads  are  built  for 
the  automobile  and  without  particular 
regard  to  any  other  type  of  traffic,  it 
seems  fair  to  lay  the  burden  of  the 
cost  of  financing  these  improvements 
on  this  agency,  which  is  the  most 
lieneflted. 

What  is  needed  more  than  any  other 
information  is  a  thorough  under- 
standing of  the  relation  between  traffic 
and  the  highway,  and  it  seems  impera- 
tive that  means  for  securing  this  in- 
formation be  established.  A  bureau 
of  research  is  needed.  This  bureau 
should  investigate  the  detail  relations 
between  traffic  and  highway,  and 
should  not  stop  at  this  particular 
point,  hut  should  extend  its  work  to  a 
thorough  investigation  of  the  trans- 
portation problem  from  all  stand- 
points, including  all  means  of  freight 
and  passenger  transportation,  having 
in  mind  the  development  of  waterway. 
railway,  trolley,  highway  and  possibly 
the  air.  It  is  a  big  job  and  of  vital 
importance  to  the  welfare  of  the 
country.  The  sums  of  money  spent  in 
highway  improvements  are  tremendous. 
The  effect  of  this  expenditure  on  the 
public  is  manifold.  Money  spent  on 
one  agency  cannot  be  spent  on  the 
other.  Unnecessary  work  done  In 
highway  development  will  mean  cur- 
tailment of  expenditure  in  other 
sources,  partifularly  for  other  means 
of  transportation.  The  problem  should 
lie  stated  in  simple  terms  and  solved  in 
the   interests   of  the  general   public. 


A  Brazilian  living  in  New  Vmk  luis 
iiiVfUli'd  a  machine  to  cast  piston 
rings  :U  the  rate  of  18.000  (o  20.0011 
■1  day  b.v  whirling  molten  metal  into 
shape    by    centrifugal     force. 
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LABORATORIES 
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liesearch    facilities   and    the    develop- 
ment  activities  of  American   industries 
are  to  be  described   in   the  forthcoming 
revision    of    Bulletin    of    the    National 
Research      Council      Xo.      2.    "Research 
laboratories      in      industrial    establish- 
ments of  the  United  Stales  of  America" 
Only  300  such   laboratories  were  listed 
in  the  first  edition,  hut   it  is  hoped  that 
several  hundred  new  names  will  appear 
in  the  revision  and  that  a  more  nearly 
complete    reference    list    will    thus    be- 
come   available.      The    general    demand 
for    the    first    edition     of    the    bulletin 
shows  the  wide  interest  in  this  subject, 
and    the    importance    of    having-    every 
laboratory    which    devotes    even    a    por- 
tion   of    its    time    to    research    property 
listed.     The   Council   requests   informa- 
tion   from    directors    of    research    who 
have     no_t    already    supplied       it.       The 
following  data  are  wanted:     Name  and 
address  of  firm  and  address  of  labora- 
tory;   name    of    director    of    research- 
number    on    laboratory    staff    (classified 
as  chemists,   engineers,   bacteriologists, 
etc.):    approximate    proportion    of    time 
spent    on    research:    chief    lines   of    re- 
search: unusual  features  of  equipment: 
research    laboratory    space:      date      of 
organization     of     research     laboratory 
and    annual    expenditure    for    research. 
Confidential   information   is  not  desired 
It    is   also    requested    that    librarians    in 
the    service    of    the     industries    please 
liring  this  notice  to  the  attention  of  the 
proper   officials    in    their   organizations 
This    material    should    be    furnished    as 
promptly   as    possible    to    the    Research 
Information  Service,  National  Research 
Council.       1701       Massachusetts       Ave 
Washington.  D.   C. 


Bl  ll,niXf;    OPEHATIOXS    IX    GIAD\- 
I.A.IAR.\.    MEXICO 


WOOD  INDUSTRIES  MUST  PAY 
HEAVILY  FOR  LONG  HAULS 


[Consul  O.  J.  McConnico.  (luadalajara. 
June  10.  192].] 
Building  operations  have  been  carried 
on  to  an  unusual  extent  in  Guadalaiara, 
Mexico,  since  the  beginning  of  the 
present  year,  thus  indicating  a  greater 
feeling  of  confidence  than  has  existed 
for  years.  Since  the  1st  of  January  294 
permits  have  been  issued  bv  the  Di- 
rector General  of  Public  Works  for  the 
construction  of  new  and  the  renovation 
of  old  residences.  Many  of  these  have 
been  expensive  structures.  Just  at 
present  the  city  authorities  are  en- 
gaged in  repairing  the  asphalt  streets 
of  the  city  with  the  sum  of  20.000  pesos 
appropriated  for  that  purpose.  For  the 
improvement  of  the  water-supply  sys- 
tem It  Is  estimated  that  the  siim  of 
150,000  pesos  will  be  expended.  The  ad- 
dre.'is  of  the  otticial  in  charge  of  these 
operations  may  be  obtained  from  the 
Bureau  of  Foreign  and  Domestic  Com- 
merce or  Its  district  or  co-operative 
offices  upon  reference  to  file  No.  20766 


Reforestation  has  not  been  taken 
seriously  by  the  average  business  man 
in  the  United  States,"  said  Col.  W  B 
i.re.ley,  chief  of  the  Forest  Service. 
,  ^  Deparlment  of  Agriculture,  before 
thif  National  Assn.  of  Wood  Turners 
recently.  "Reforestation  has  been 
rooked  upon  as  a  fad  quite  remove* 
troni  the  practical  interests  of  the 
manufacturer,  as  something  more  con- 
cerned with  parks  or  shade  trees  or 
rose    bushes. 

"Chicago  is  the  greatest  lumber 
market  in  the  world.  Since  1890  an 
average  of  over  2,000,000,000  ft.  of 
lumber  has  come  into  Chicago  every 
^''-^!^„  '"  ^^-'*  "^^  figure  wag  nearly 
2,000.000.0000  ft.,  60  per  cent  of  wh"h 
went  into  local  construction  and  manu- 
lactunng  industries.  In  1900  the 
average  freight  paid  on  lumber  coming 
Inn  A  S^'^^eo  was  less  than  J3  per 
1000  ft.  Since  that  time  the  loc" 
sources  of  supply  for  this  territory 
h.'ive  been  exhausted  one  after  an- 
other. Lumber  shipments  have  tra- 
versed greater  and  greater  distances, 
and  the  average  freight  bill  paid  by 
the  Chicago  distributor  has  steadily 
risen   to  more   than  $12   per  1000  ft. 

"In  other  words,  the  increased  trans- 
portation charge  on  lumber  shipments 
into  Chicago,  as  a  result  of  the  ex- 
haustion of  the  forest  regions  sur- 
rounding it.  represents  a  toll  of 
$22,500,000  annually.  And  while  this 
has    happened   there   have   accumulated 

■"o  nr^n^n,^"""^'  ^"'^  ^^^"^  States  nearly 
-'.I.OOO.OOn  acres  of  loggcd-off  forest 
land  which  is  producing  neither  farm 
crops  nor  timber;  $22,500,000  is  the 
yearly  tax  which  the  wood-using  in- 
dustries and  home  builders,  supplied 
through  Chicago,  pay  for  the  idleness 
"f  a  large  part  of  the  soil  in  the  sur- 
rounding States  which  should  furnish 
the  natural  supply  for  this  district 
This      sum      would      plant     every     year 


•^Thic  ^n'*^  "^  '^"<^  ^^'h  '°"st  tree.. 
This  illustration  may  be  extended 
o  cover  the  four  states  of  im"ofs 
Indiana,  Wisconsin  and  Michigan 
yhese  states  consume  annually  between 
4.000,000,000  and  5,000,000,000  ft  of 
timber  in  furniture  factories,  sash  and 
'loor  mills,  factories  manufacturing 
.igricultural  implements,  wood-turning 
establishments  and  other  wood-u.lng 
ndustrles.  Sawmills  are  excluded  from 
this  es  imate.  also  the  requirements  fo^ 
general  construction  and  housing,  and 
the  consumption  of  lumber  on  ?;rm8 
The  manufacturers  referred  to  repre- 
sent an  invested  capital  of  Jieo.OOo'^Son 
and  enroll  260,000  skilled  employes 
This  great  manufacturing  Industry  was 
hum  up  on  the  softwood  forest  of  ThI 
r/f  t'he^'nif"  ^"''."'^  hardwood  forests 
^...li^  u'"  """^  "PP"  MIsslMlppl 
lalleys.  whose  products  were  available 
at  a  low  transportation  cost.  In  these 
four  states  enough  forest  land  to  sup- 
ply In  full  the  needs  of  these  Industries 
now   stands  idle. 

f„<?rtZ''^  cutting  our  timber  probably 
four  times  as  fast  as  timber  Is  being 
grown.  It  ia  useless  to  decry  h! 
generous  use  which  American  Industry 
has  made  of  our  forests.  It  has  con- 
tributed powerfully  to  the  Industrial 
development  and  commercial  suprem- 
acy of  the  United  States.     The  to?e7tTy 

liberie  ""':  "°'  ^^^">'  fom  the 
liberal  use  of  our  forests,  but  from  our 

i;nrt""%>,'°  "^^  °"'"  fo'-est-growing 
land^  There  is  an  ample  area  of  land 
in  this  country,  which  is  not  tillable 
to  support  all  of  our  timber  require- 
ments all  of  our  wood  manufactures, 
all  of  our  home  building  and  agri- 
cultural u.se  of  lumber,  indeed  an  eren 
larger  export  trade  than  at  present 
If  that  land  can  be  kept  at  work  grow- 
ing timber.  Reforestation  has  become 
StaieT-'^^'"'"^'    "^'■*^^">'   "f   'he   United 


r;ARAf;E    ORI)IXAX<E    IS    DECLARED 
I  NCOVSTITl-TIOXAl, 

An  ordinance  of  the  citv  of  Long 
Beach  restricting  the  building  of  public 
rarages  in  that  city  has  been  held  to 
>e  unconstitutional  by  Judge  Burnell 
n  the  Los  Angeles  County  Superior 
Tourt.  The  ordinance  provided  that  a 
lubllc  garage  could  not  be  built  wlth- 
lUt  the  consent  of  at  least  one-fifth  of 
he  property  owners  In  the  viclnltv. 
lefusal  of  the  city  building  Inspector 
o  issue  a  permit  to  R.  E.  Moore  to 
lUild  a  garage  on  the  ground  that  he 
lad  not  compiled  with  the  ordinance 
esulted  In  a  petition  in  mandamus  to 
ompel  the  issuance  of  the  permit, 
ifhich  was  granted  by  the  court.  Judge 
lurnell  held  the  ordina.ice  was  uncoi,- 
titutlonal  because  It  subjected  the  use 
'  property  to  the  "whim  and  caprlce- 
t  DelKhborlng  property  owners. 


I.IMBEHMEX    WILL    MEET    IX 
TACOMA 

Tacoma  has  been  chosen  as  the  con- 
vention city  for  three  of  the  most  im- 
portant meetings  of  lumbermen  to  be 
held  in  the  United  States  this  year 
July  28  and  29  Tacoma  will  see  the 
quarterly  meeting  of  the  trustees  of 
ihe  National  Lumber  Manufacturers- 
Assn.,  the  annual  meeting  of  the  West 
Coast  Forest  Products  Bureau,  and  the 
quarterly  meeting  of  the  West  Coast 
Lumbermen's  Assn.  More  than  500 
lumbermen  from  all  parts  of  the  United 
States  and  the  leading  figures  in  the 
industry  will  attend.  The  meeting  of 
the  National  Board  of  Trustees  will 
he  the  first  held  by  that  body  on  the 
I'acific  Coast. 


I'RO.SPECTIVE  MEMBERS  OK  A.  A.  E. 

fiifrt°"'''Tf"  u''"'  »l'I'"<^ations  have  been 
hied  with  the  San  Francisco  Chapter 
American  Association  of  Engineers' 
for  membership,  civil  engineers  seek- 
mg  membership  are  Herbert  Allen 
Russell  J.  Ambose.  Arthur  Astley  h' 
M.  Bedolfe,  J.  W.  Chrimes.  W  F  t'han' 
man,  G.  E.  Kimball.  C.  K  '  Pullmai. 
Ralph  H.  Nichols,  Valor  C.  Sm  ,h  S 
Allen  Scoville.  John  W.  Wood  A  S  " 
Sevan,  a  mechanical  engineer,  and'  h' 
M.  Smitten,  structural  engineer,  are 
also  applicants. 


REVIEW-     OF     PAR      E.ASTEHV      COM- 
MERCI.AL    PRESS. 


[Prepared  by  the  Far  Eastern  Division 
Bureau  of  Foreign  and  Domestic 
•  'ommerce.  J 


Hydro-electric     Planta     for     Japan. 

^  It  is  understood,  states  an  issue  ol 
Finance  and  Commerce,  that  a  plan  for 
the  construction  of  nine  hvdro-electric 
plants  to  use  the  waters  of  the  Sho  and 
the  Chlgusa  Rivers  is  being  consldere.l 
by  the  Hyogo  I'refeciural  Assemhly  it 
Is  proposed  to  begin  construction  In 
1921  and  to  complete  three  plains  everv 
two  years  until    IV'H. 


ORDERS      FOR      STEEI,      LESS      THAX 
FOR    MAXV    MOXTHS 

The    monthly    tonnage    report    of   the 

^I'rT^n-^'f'^'  ^'•'*'  Corporation  shows 
5,117.800    tons    of    unfilled      orders      on 

nnmi  i""^^''  "^•^'^  '"  ^  decrease  from 
-  ,.i!^. "''"'*"  °"  ^^y  31.  which  were 
"^M,  f  '°2f;  .  "^'"^  '*  '"«  smallest 
«   a  ""fl"ed      orders      since    April. 

^»I9^      when      4.S00.6S5    tons    were    on 


Japanese  cities  have  public  ovens 
where  housewives  may  have  I  heir  meals 
cooked. 


COLOR  \  DO    ROAD    REGIXATIOIVS 

Road  regulations  of  Colorado,  accord- 
ing to  a  recent  Service  Bulletin  of  the 
Iowa  Highway  Commission,  limit  the 
speed  of  automobiles  to  3.T  miles  per 
hour:  require  tall  lights  on  horse 
vehicles:  limit  width  of  vehicle  bodlei 
to  9  ft.;  and  require  the  loading  to  be 
sufh  that  the  driver  can  at  all  times 
see  the  road  behind   his  veblcle 


^ 


BUILDING     ANiD     ENGINEERING     NEWS 


Saturday.  July  16,  t921 


Contracts    Awarded    yens. Acceptances.  Etc. 


BUILDING  CONTRACTS 


SAN  FRANCISCO   COUNTY 


The 

following    i 

s    an     index    fo 

r    the 

contracts    for    this 

issue: 

No. 

Owner 

Contractor 

Amt. 

1472 

Leigh 

Owner 

1473 

Knoll 

Owner 

1474 

Chiotti 

Owner 

900 

1475 

MuUer 

Owner 

1476 

Davis 

Moore 

44463 

1477 

Andersen 

Foss 

2000 

1478 

Matraia 

Mission 

19773 

1479 

Same 

Band 

1757 

1480 

Miller 

Owner 

3000 

1481 

Tekuqawa 

Ishii 

750 

1482 

Schainman 

Sommer 

1483 

Bothin 

Crothers 

999 

1484 

Day 

Nichol 

500 

1485 

Hamlin 

Bovyer 

1486 

Maude 

Owner 

500 

1487 

Murray 

Owner 

4000 

1488 

.Julius 

Filippis 

1489 

Capurro 

Ponsero 

13300 

1490 

Patjo 

Barrett 

800 

1491 

Pacific 

Kiernan 

500 

1492 

Stewart 

Ownerz  ISOO 

1493 

Berry 

Owner 

2600 

1494 

Mertes 

Petry 

3100 

1495 

S  P  Co 

Tibbitts 

1496 

Epplers 

Kulchar 

1497 

Nishkian 

Hjul 

25000 

1498 

Friend 

Thuelin 

500 

1499 

Beck 

Diestel 

1000 

1500 

Mortara 

Woods 

2000 

1501 

Jansson 

Owner 

3950 

1502 

Nelson 

Owner 

5000 

1503 

Nelson 

Owner 

4000 

1504 

Goss 

Simons 

3000 

1505 

Waters 

Kincanon 

41000 

1506 

McVeigh 

Himminga 

12098 

1507 

Clausen 

Owner 

12000 

1508 

Gensler-Lee 

Braas 

2200 

1509 

Schwartz 

Owner 

20000 

1510 

Young 

McKenzie 

500 

1511 

Mariani 

Wengard 

4965 

1512 

Gecko 

Fink 

8000 

1513 

Sullivan 

Ewlng 

597 

1514 

Rice 

Fennell 

9238 

1515 

Goldstein 

Allen 

10000 

1516 

Jaeger 

Mullen 

18335 

PERMITS 

FRAME  FLATS 

(1472)      W    SIXTH    AVE    125    N    Geary. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — David    Leigh,      840   44th     Ave., 

San   Francisco. 
Day's   work.  ?8000 


FRAME  FLATS 

(1473)   W  SEVENTEENTH  AVE  100 

N  Anza.     Two-story   and    basement 

frame    (2)    Hats. 
Owner — Mrs.  A.  H.  Knoll,  Hearst  Bldg., 

San  Francisco. 
Architect — A.    H.    Knoll,    Hearst    Bldg.. 

San    Francisco. 
Day's   work.  $7000 


RECORDED 

ALTERATIONS 

(1476)  NE  FIRST  275  SE  Market  SE 
91-8XNE  137-6.  All  work  except 
elevators,  sprinkler  equipment, 
wiring,  steam  heating,  plumbing, 
painting,  trimming  hardware  and 
shades  for  alterations  to  Class  C 
building. 
Owner — Norris  K.  Davis  and  Mercan- 
tile Trust  Co..  Trustee  Estate 
Horace  Davis,  dec'd..  400  7tTi  St., 
San  Francisco. 
Architect — Nathaniel        Blaisdell.        255 

California    St.,    San    Francisco. 
Contractor — Clarence  M.   Moore  and  M. 

R.    Madsen,   77   O'Farrell    St.,    S.    F. 
Filed  July  8,  '21.     Dated  June  14.  '21. 
4th  story  walls  up  and   5th   floor 

joists    set    $   8.250 

Root  raised   &  fire   walls   done     8,250 

Lath  and  plaster  done 8,260 

Completed   and   accepted 8,597 

Usual    35    days 11,116 

TOTAL  COST,  $44,463 
Bond.  522,232.  Surety.  New  Amsterdam 
Casualty  Co.  Limit.  90  days.  Forfeit. 
$20.      Plans   and   specifications   filed. 

NOTE — Permit  reported  May  23,  1921 
No.    1228. 


DWELLING 

(1474)  SW  HOLLISTER  200  SE  Jen- 
nings. One  and  one-half-story  and 
basement   frame    dwelling. 

Owner — Battista   Chiotti,      922      James- 
town Ave.,  San  Francisco. 
Architect — None. 
Day's    work.  $900 

ALTERATIONS 

(1475)  176  DIVISADERO. 
bed  room;  plaster  interi 
and   gravel    roofing. 

Owner — Louis  MuUer,  Premises. 
Architect — B.    A.    Neumarkel,    544    Mar- 
ket St.,  San  Francisco. 
Day's   work.  ?800 


Enlarge 
and   tar 


STORE 

(1477)  N  CABRILLO  70  E  La  Playa. 
One-story  frame  store. 

Owner — R.   Andersen,  Box  882,  Benlcla, 

Cal. 
Architect — None. 
Contractor  —  C.    R.    Foss.    4095    Army 

St.  $2000 

RECORDED 
APARTMENTS 

(1478)  N  GEARY  137-6  E  Jones  E  28 
xN  62-6.  All  work  except  electric 
work,  shades,  wall  beds,  stoves, 
plumbing,  painting,  heating,  elec- 
tric fixtures  for  three-story  and 
basement  reinforced  concrete  store 
and  apartments. 

Owner — Carlo  Matraia. 

Architect — August      G.    Headman.      Call 

Bldg.,   San   Francisco. 
Contractor — Mission   Concrete   Co..   Call 

Bldg..    San   Francisco. 
Filed    July   9.    '21.      Dated   June    22,    '21. 
Foundation    completed    and    con- 
crete poured  to   2nd  fioor $3000 

First  and  2nd  floor  .loists  set  and 

finish    roof   on 300U 

Inside  plaster   completed  and  1st 

coat     on     outside 3829 

Completed  and  accepted 5000 

Usual  35  days 4944 

TOTAL  COST,  $19,773 
Bond,  $9887.  Sureties,  W.  H.  Guecco 
and  Jno.  Cassaretto.  Limit,  none.  For- 
feit. $20.  Plans  and  specifications  filed. 
NOTE — Permit  reported  June  22,  1921 
No.   1378. 


Architect — Nc 
Day's  work. 


$3000 


ALTERATIONS 

(1481)      1718     BUCHANAN.       Alter     lor 

basement  store. 
Owner — G.    Tekuqawa,    Premises. 
Architect — None. 
Contractor — Y.  Ishii.    1767  Post  St.,  San 

Francisco.  $ 


(1479)  PLUMBING  AND  GAS  PITTING 
on  above. 

Contractor — S.    W.   Band,    580    Valencia, 

San  Francisco. 
Filed  July   9,  '21.     Dated  June   22,   '21. 

Roughed    in    $658 

Completed  and  accepted 659 

Usual   35   days 440 

TOTAL  COST.  $17.''. 7 
Bond,  $900.  Sureties,  R.  VV.  MoUer  and 
J.  A.  Maduros.  Limit,  as  soon  as  pos- 
sible. Forfeit,  $20.  Plans  and  speci- 
fications filed. 

DWELLING 

(1480)  NW  ARMY  AND  YORK.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — Wm.  Miller,  49  Park  St„  S.  F. 


ALTERATIONS 

(1482)  928  BRODERICK.  Build  mo- 
saic steps  and  install  hardwood 
floors  tor  two  flats. 

Owner — P.  Schainman.  2765  Lombard 
St.,  San   Francisco. 

Architect — None. 

Contractor — I.    M.    Sommer    & 
Balboa   Bldg.,    S.    F. 


401 


ALTERATIONS 

(1483)  246  FIRST.  Alterations  and 
general  repairs  for  lofts. 

Owner — Bothin  Real  Estate  Co.,  604 
Mission    St..    San    Francisco. 

Architect — None. 

Contractor — R.  A.  Crothers,  4434  25th 
St.,    San    Francisco.  ?99» 

REPAIRS 

(1484)  2517-23  MISSION.  Repair  Are 
damage  to  club  rooms. 

Owner — Maud  A.  Day,  80  Post  St.,  San 
Francisco. 

Architect — None. 

Contractor — H.  L.  Nichol,  1381  Steven- 
Son  St.,  San  Francisco.  $500 


ADDITION 

(1485)      2230    PACIFIC   AVE.     Addition 

of  one  room  for  school. 
Owner — Miss  Hamlin,   Premises. 
Architect — None. 
Contractor — Bovyer  &   Sons,   2407   Call 

fornia  St..  San  Francisco.  $8S| 


ADDITION 

(1486)      121      TWELFTH    AVE.        Move 

cottage  and  add  bath  and  toilet. 
Owner — W.  M.     Maude,  1848  McAllister 

St..  San  Francisco. 
Architect — None. 
Day's  work.  $500 


RESIDENCE 

(1487)  NE  NORTHWOOD  &  PIZARRO. 
One-story  and  basement  frame  resi- 
dence. 

Owner — L.  H.  Murray.  201  Madison  St., 

San  Francisco. 
Architect — Ida   F.    McCain,    318   Kearny 

St.,  San  Francisco. 
Day's   work.  $4000 

RECORDED 

FL.\TS 

(1488)  NW  LAKE  AND  NINTH  AVE. 
W  30xN  72.  All  work  except  hard- 
wood floor,  electric  wiring  and 
electric  fixtures,  shades,  painting, 
decorating,  finish  hardware,  hot- 
water  heaters  for  three-story  and 
basement  and  garage  flat  building. 

Owner — Elizabeth   Julius. 

Architect — O.  R.  Thayer,   110  Sutter  St., 

San  Francisco. 
Contractor — Vincent         Filippis,         1627 

Powell  St.,   San  Fra'ncisco. 
Filed  July   11.   '21.      Dated   Apr.   3.  '21. 
Foundations    completed   &    frame 

up     $2500 

Rough    plumbing    in    and    brown 

coated     2500 

Completed  and  accepted 2500 

Usual    35    days 2500 

TOTAL  COST.  $10,000 
Bond,  none.     Limit,  120  days  after  June 


Saturday.  July  16.  1921 

22.     Forfeit,  noiip.     Pliins  and  .siucidia- 
tions  tiled. 

NOTE: — Perinit     reported     .\|iril     2:). 
1>I2I.  No.   S73. 
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ALTKKATIONS 

(1489)      S   BROADWAY    137-B    \V   Grant 
W  34-4'AxS  137-6.     All  work  for  al- 
teration.s    and    additions    to    three- 
story  Class  "C"  building. 
Owner — U.  Capurro. 
Architect — Chas.      Fantoni   .    550      I'lay 

St..   San   Francisco. 
Contractor  —  Giovanni      Honsero.      6-11 

Broadway.   San  Francisco. 
Filed  July  11.    21.     Dated  June  15.  '21. 
Outside   walls  done,   building  en- 
closed, root  repaired  and  bear- 
ing partition   studs  in  place.. {3326 

Brown    coated    3325 

Completed  and  accepted 3325 

Usual   35  day.>i 3325 

TOTAL  COST.  113.30U 
Bond.  $6650.  Sureties.  Giacomo  Ko- 
magna  and  J.  Salanave.  Limit,  70  days. 
Forfeit.  |15.  Plans  and  specifications 
tiled. 

NOTE — Permit  reported  June  18,  1921. 
No.  134S1. 


HEPAIRS 

(1490)      1609-11-13    ELLIS    ST.      P.epair 

fire  damage  to  stores. 
Owner — P^tjo   Estate,   San  Jose. 
Architect — None. 
Contractor — Barrett      &      Hilp.    Sharon 

Bldg.,   San   Francisco.  JSOO 


UNDERPIN  WALL 

(491)     W   POLK   40   N  Pine.     Underpin 

wall   of   store. 
Owner  —  Pacific  Embrodiery     Co..   130 

Sutter  St.,   San  Francisco. 
Architect — None. 
Contractor — Kiernan    &    O'Brien,     1766 

Mission  St.,  San  Francisco.         $500 


RESIDENCE 

(1492)  W  REVERE  25  S  Jennings. 
One-story  and  basement  frame 
residence. 

Owner — A.      L.    Stewart,    1258      Revere 

Ave.,  San  Francisco. 
Architect — None. 
Day's   work.  $1800 

ALTERATIONS 

(1493)  N  WASHINGTON  110  E  Divi«- 
adero.  Alter  and  add  one  bath 
room  to  each  flat;  excavate  base- 
ment for  garages  and  general  al- 
terations to  front. 

Owner — B.   S.    Berry,    2136   Howard   St., 

San   Francisco. 
Architect — None. 
Day's  work.  $2500 

RECORDED 

REPAIRS 

(1494)  318  THIRD  AVE.  Repairs  to 
building   partly  destroyed   by   Are. 

Owner — G.   W.      Mertes.    475      8th   Ave., 

San   Francisco. 
Architect — None. 
Contractor — A.     Petry,     890     Page     St., 

San   Francisco. 
Filed  July  12,  '21.     Dated  July  11,  '21. 

Roof   boards   on $775 

Brown    coated     775 

Completed     775 

Usual   35   days 775 

TOTAL  COST.  $3100 
Bond,  none.  Limit.  75  days.  Forfeit, 
none.      Specifications    only    filed. 

NOTE — Permit  also  applied  for  today 

EXTE.\SION  OF  TIME 

(1495)  AfJHEEME.VT  EXTENDING 
time  for  alterations  and  reinforce- 
ments of  north  deck  of  Fourth  St. 
bridge  to  60  days  from  June  21  and 
agreement  as  to  bond  of  Fidelity  & 
Deposit  Co.  of  Maryland,  covering 
same. 

Owner — Southern  Pacific  Company. 

Architect — None. 

Contractor  —  Tibbltts-Paclflc  Co..  16 
California  St.,  San  Francisco. 


ALTKItATlONS 

I14!16)       NW   CALIFORNIA    .\N1)    UVl'K 

General      alterations      and     repairs 

for   bakery. 
Owner — Epplers   Bakery   Co. 
Plans  by  Contractor. 
Contractoi' — S.   Kulchar  Co..  Oakland. 

$500 


PRINTING    PLANT 

(1497)  NE  COMMERCIAL  &  LEIDES- 
dorfr.  Two-story  and  basement 
concrete    printing    plant. 

Owner — L.  H.  Nishkian,  853  Monad- 
nock   Bldg..  San  Francisco. 

Architect — None. 

Contractor — J.  H.  Hjul.  850  Monadnock 
Bldg.,  San   Francisco.  $25,000 


ALTERATIONS 
(1498)      1616-18-20       LARKIN.         Alter 

for  basement  garage  in  flats, 
owner — II.  Friend.  1618  Larkin  St..  San 

Francisco. 
Architect — None. 
Contractor — A.  L.  Thuelin.  242  18th  Ave 

San   Francisco.  $500 


REPAIRS 

(1499)      1776-1778     PAGE.       Repair    lire 

damage    to    2    flats;    5-ply    tar    and 

gravel    roof,   etc. 
Owner — P.    Beck,    248    Russ    Bldg.,    San 

Francisco. 
Architect— None. 
Contractor — John      Diesfel.      248      Russ 

Bldg..  $1000 


DWELLING 

(1500)      E  SAN  JOSE  AVE   191  N  Ocean 

Ave.        One-story     and        basement 

frame  dwelling. 
Owner — G.  Mortara. 
Architect — O.      E.   Evans,   2569      Mission 

St.,  San  Francisco. 
Contractor — D.       Woods 

Ave.,  San  Francisco. 


328 


Delano 

$2000 


DWELLING 

(1501)      W    SIXTEENTH      AVE    225      S 

Cabrillo.     One-story   and    basement 

frame  dwelling. 
Owner — E.  A.  Janssen,  402  Hearst  Bldg. 

San    Francisco. 
Architect — None. 
Day's   work.  $3950 


DWELLING 

(1502)      S     WAWONA     200     W     Vicente. 

One-story      and      basement      frame 

dwelling. 
Owner — Fernando  Nelson  &  Sons,  West 

Portal   Park.    San   Francisco. 
Architect — None. 
Day's  work.  $5000 


DWELLING 

(1503)      S    WAWONA     250     W     Vicente. 

One-story  and  basement  frame  dwig. 

Owner — Fernando  Nelson  &  Sons.   West 

Portal   Park.    San    Francisco. 
Architect — None. 
Day's  work.  $4000 


REPAIRS 

(1504)  1917  SACRAMENTO.  General 
repairs  for  home;  electric  work; 
painting;  carpentry;   plumbing,  etc. 

Owner — Anna  A.  Goss.  1109  Franklin 
St.,  San  Francisco. 

Architect — E.  W.  Simons,  143  Clarendon 
Ave..   San   Francisco. 

Contractor — E.  W.  Simons,  143  Claren- 
don Ave.,  S.  F.  $3000 


RECORDED 

APARTMENTS 

11505)  E  VAN  NESS  —  N  Vallejo  N 
55-9  E  69  S  11-9  E  26-11  S  44  W 
94-5.  .\11  work  for  eight  three- 
room  apartments. 

Owner — Anna  M.  Waters  and  Rose  E. 
Lawton,    1120    Jones    St.,   S.    F. 

Architect — O.  R.  Thayer,  110  Sutter  St., 
San  Francisco. 

Contractor — Kincanon  &  Perego.  159 
Sutter  St.,  San  Francisco. 

Filed  July   13,  '21.     Dated  July  1,  '21. 
$10,000  cash;   $6000  3rd  deed  of  trust 

$20,000  let  mortg-agre;  $6000  2nd  deed  of 


trust. 

Payments    on    building    as    follows: 

When  deed  goes  on  record $3500 

Root    rafters   on 5000 

Brown   coated    5000 

Completed  and  accepted 5000 

Usual  35  days 1500 

TOTAL  COST,   $41,000 

Bond,  limit,  forfeit,  plans  and  spectflca- 

tions,  none. 

NOTE: — Permit     reported     June     25. 

1921,  No.  1409. 


FRAME   FLATS 

(1506)      E  TWENTY-SIXTH  AVE  128  S 
West  Clay  S  26-8xE  120.     All  work 
for  two-story  frame  flat  building. 
Owner — John    and    Margaret    McVeigh, 

179  11th  Ave..  San  Francisco. 
Supervising      Architect  —  August       G. 
Headman,  Call  Bldg.,  San  Francisco 
Contractor — \V.   L.   Hemminga,   47   Ash- 
bury    St.,    San    Francisco. 
Filed  July  13.  '21.     Dated  July  11.  "21. 
Frame  up  and  roof  completed.  .$2150 

Brown    coated     2150 

Ready    for    painting 2200 

Completed    and    accepted 2573 

Usual  35  days 3025 

TOTAL  COST,  $12,098 
Bond,  $6049.  Sureties,  R.  E.  Hemminga 
and  A.  L.  Dunphy.  Limit,  90  days. 
Forfeit.  $10.  Plans  and  specifications 
tiled. 

NOTE: — Permit     reported     June      30. 
1921.  No.  1431. 


FRAME   FLATS 

(1507)  SW  CALIFORNIA  &  TWENTY- 
fourth  Ave.  Two-story  and  base- 
ment  frame   (4)    flats. 

Owner — C.  O.  Clausen,  Hearst  Bldg., 
San  Francisco. 

Architect — Owner. 

Days  work.  $12,000 


•ALTERATIONS 

(1508)  818  MARKET.  Change  store 
front  and  erect  balcony. 

Owner — Gensler-Lee,   Premises. 
Designer — H.    P.   Vollmer,   Flood   Bldg., 

San  Francisco. 
Contractor — Braas    &    Kuhn    Co.,    1917 

Bryant  St.,  San  Francisco.         $2200 

APARTMENTS 

(1509)  S  WEST  CLAY  90  E  27th  Ave. 
Two-Story  and  basement  frame  (4) 
apartments. 

Owner — Solomon  Schwartz,  Care  Archi- 
tect. 

Architect— CO.  Clausen.  Hearst  Bldg., 
San   Francisco. 

Days    work.  $20,000 


ALTERATIONS 

(1510)      2780    CALIFORNIA.      Alter   for 

basement  garage. 
Owner — Geo.   H.   Young.   430    12th   Ave.. 

San  Francisco. 
Architect — None. 
Contractor — H.  K.  McKenzle.  1025  Anza 

St.,  San  Francisco.  t600 


DWELLING 

(1511)      E    FORTY-THIRD    AVE    175    N 

Irving.     One-Story     and     basement 

frame  dwelling. 
Owner — A.  Marlanl.  85  Collingwood  St., 

San  Francisco. 
Architect — None. 

Contractor — C.  Wengard.  1286  34th  Ave. 
San  Francisco.  $4965 


ALTERATIONS 

(1512)      216    POST.      Install    fixtures    In 

show  windows. 
Owner — Gecko  Co.,  Premises. 
Architect — Wm.  Toepke.  942  Market  St.. 

San  Francisco. 
Contractor — The  Fink   &  Schlndler  Co.. 

226  13th  St.,  San  Francisco.        $8000 


ADDITION 

(1513)      414     SHRADER.     Add     kitchen 

and  porch  to  residence. 
Owner- Mr.    Sullivan,   414    Shotwell    St., 

San   Francisco. 
.\rchltect — None. 
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Contractor — Ewing  &  McHardy,  1550 
Waller  St..  San  Francisco.  $597 

UARAGE 

(1514)  S  TWENTIETH  27-6  W  Shot- 
well.  One-3tory  brick  public  ga- 
ragre. 

Owner — Mrs.  W.  P.  Rice,  3353  20th  St., 
San  Francisco. 

Architect — None. 

Contractor — Martin  M.  Fennell.  226  Bal- 
boa Bldg-.,  San  Francisco.  $9238 


RESIDENCE 

(151.";)  NE  TWENTY-SEVENTH  AVE 
and  Sea  Cliff.  Two-story  and  base- 
ment frame  residence. 

Owner — Nat  Goldstein,  Cr.   Architect. 

Architect^Earle  B.  Bertz,  68  Post  St., 
San  Francisco. 

Contractor — Allen  &  Co.,  168  Sutter  St., 
San  Francisco.  $10,000 


RECORDKD 

ALTERATIONS 

(1516)      218   POST  ST.  N  line  bet.  Grant 
Ave  and  Stockton.     Alterations  and 
additions  to  store. 
Owner — Dr.    Jaeger's    Sanitary    Woolen 

System  Co.,  Premises. 
Architect — Will   H.  Toepke,   942   Market 

St.,  San  Francisco. 
.  Contractor  —  Mullen    Mfg.      Co.,    64-68 

Rauscii  St.,  San  Francisco. 
Filed  July  14,  '21.     Dated  June  29,  '21. 
On  1st  and  15th  of  each  month     75% 

Usual  35  days 25% 

TOTAL  COST,  $18,335 
Bond,  $9200.  Surety,  National  Surety 
Co.  Limit.  29  days.  Forfeit,  $50.  Plans 
and  specifications  filed, 

NOTE: — Permit   repoTled  July   6.   1921 
No.    1451. 


COMPLETION  NOTICES 


SAN  FRANCISCO   COUNTY 


Recorded  Accepted 

July  W.  1921— S  CASTENADA  AVE 
185.34  W  Montalvo  Ave  W  37xS  100 
Blk  18;  S  Castenada  Ave  306.34  W 
Montalvo  Ave  W  37xS  100  Blk  18. 
S  Castenada  Av  269.34  W  Montalvo 
Ave  W  37xS  100  Blk  18,  Forest  Hill. 
John  Harder  to  whom  it  may  con- 
cern     July  13,   1921 

July  13,  1921— BLOCK  BDED.  BY 
Powell,  Jefferson,  Mason  &  Beach. 
Pacific  Gas  &  Electric  Co  to  West- 
ern  Iron    Works July    12.    1921 

July  12,  1921— E  NINTH  AVE  250  S 
Irving  S  25xE  120.  Louise  Skelly 
to  whom  it  may  concern. July  12,  1921 

July  11,  1921— NE  EIGHTH  AVE  & 
Cabrillo  30-4x90.  Karl  H  Holm- 
gren to  whQzn  It  may  concern 

July    11,     1921 

July  11.  1921 — E  TWENTY-FIFTH 
Ave  50  N  Anza  N  25xE  107-6. 
Daniel  Hanley  to  whom  it  may 
concern    July    11,   1921 

July  11,  1921— N  CABRILLO  100  E 
10th  Ave.  K  N  Gibson  to  whom  it 
may    concern Tune    30.    1921 

July  9.  1921 — NE  GENEVA  AVE 
95.574  E  Mission  B  24xNE  100.  S 
Barbieri  and  A  Rossi  &  G  Moretton 
May    28,    1921 

July  8,  1921 — E  TWENTY-SIXTH 
Ave  200  N  Cabrillo  N  50xE  120, 
John  von  Husen  to  whom  it  may 
concern July     7,     1921 

July  7,  1921— SE  DANVERS  AND 
18th  E  44-9  S  121  W  2-5  N  128-6. 
Giacomo  Andriano  to  James  A 
Jenkins  and  R  A  Brown. July  7,  1921 

July    6,       1921 W      NINETEENTH 

Ave  128  S  Balboa  S  28xW  120.  Al- 
fred J  Gray  to  whom  it  may  con- 
cern  June    30,    1921 

July    6,    1921 W      THIRTY-SIXTH 

Ave  125  N  Cabrillo  N  25x  W120. 
John  J  Pratt  to  whom  it  may  con- 
cern  , June  20.  1921 

July  6.  1921 — W  NINETEEiNTH  AVE 
156  S  Balboa  S  28xW  120.     Alfred  J 

Gray  to  whom  it  may  concern 

June  30,  1921 


July    5,    1921 E    ORD    260    N    18th 

N  25  E  111.822  SW  58,475  m  or  1 
W  58.967.  Clara  Horstmeyer  to 
whom    it   may   concern.  .July   5.    1921 


LIENS  FILED 


SAN   FRANCISCO   COUNTY 


Recorded  Amount 

July  9,  1921  —  W  TWENTY-SIXTH 
Ave.  118  N  Clement  N  25  W  120 
N  85-2J^  W  65-7%  SE  110-2>4  E 
124-7.  Thos.  Day  Co.  vs  David 
Lucid  &  Louis  H.   Lee $75 

July  6,  1921 — LOT  30  Map  Oak  View 
Tract,  Eden  Tp.  Sunset  Lumber 
Co  vs  G  S  Chambers  and  Manuel 
Jose     $29.25 

July  6,  1921 — W  TWENTY-SIXTH 
Ave  118  N  Clement  N  25  W  120  N 
82  W  65-7%  SE  110-2Vi  E  174-7.  J 
D  Geno  vs  David  Lucid  and  Louis 
H  Lee    $319,70 

July    1,    1921 NO.    1924    TWENTY- 

fifth.  S  Steinberg  and  W  B  Jef- 
ferson (as  The  Greater  City  Lum- 
ber Co)   as  Andrew  W  Sandman... 

$28.65 

_ 4 

RELEASE  OF  LIENS 


SAN  FRANCISCO   COUNTY 


July  7,  1921— NO.  1506  TO  1510  SAN- 
chez  N  line  bet.  28th  and  Valley, 
Brown  &  Brown  to  Eugene  Ferto.  . 


Notice  of  Non-Responsibility 

.SAN    FRANCISCO    COUNTY 


July  9,  1»21— E  MISSION  80  N  15th 
N  70  X  E  160.  Elise  HoUscher  as 
to   improvements  on  property. 


BUILDING  CONTRACTS 


ALAMEDA  COUNTY 


The    following'  is    an    index    fo 
contracts   for   this   issue: 


No. 

Owner 

Contractor 

Amt 

2302 

Richards 

Barrlngton 

572 

2303 

Shelley 

Adams 

600 

2304 

Bates 

Maurice 

900 

2305 

White 

Owner 

7000 

2306 

Hill 

Von   Werder 

400 

2307 

Graff 

Owner 

450 

2308 

City  of  OakI 

and     Warden 

50318 

2309 

Cahftblpy 

Owner 

3300 

2310 

Olson 

Isakson 

2000 

2311 

Davis 

Owner 

3500 

2312 

Gennoy 

Owner 

800 

2313 

Swifel 

Johnson 

1000 

2314 

Short 

Short 

8000 

2315 

Emeryville 

Rutherford 

3800 

2316 

Anderson 

Anderson 

6000 

2317 

Wright 

Owner 

3750 

2318 

Lemmon 

Anderson 

6000 

2319 

Stubbs 

MacGregor 

4950 

2320 

Wright 

Owner 

3750 

2321 

McClure 

Prostholm 

20OO 

2322 

Ponte 

Cunhas 

600 

2323 

Parker 

Owner 

3500 

2324 

Lindquist 

Owner 

1000 

2325 

Braun 

Owner 

600 

2326 

Calder 

Owner 

400 

2327 

Barker 

Bernhardt 

1000 

2328 

St.  Mary's 

Glynn 

850 

2329 

Culbertsen 

owner 

450 

2330 

Kibbe 

Cox 

750 

2331 

Mam 

Owner 

800 

23:>2 

Fabing 

Owner 

3S00 

2333 

Dolan 

Owner 

4000 

2334 

Parley 

Owner 

400 

2335 

Lubber 

Owner 

VOO 

2336 

Carleton 

Owner 

460 

2337 

Cone 

Littlefield 

4000 

2338 

Hoyt 

Burrilt 

7816 

2339 

Wester 

Owner 

800 

2340 

Keati 

Owner 

1200 

2341 

Connelly 

Owner 

500 

2342 

Nethken 

Owner 

1850 

2343 

Rodrigues 

Brown 

1500 

2344 

Marchette 

Maderos 

600 

2345 

Munsterman 

Owner 

600 

2346 

Ugland 

Leonard 

7200 

2347 

Ure 

Owner 

500 

2348 

Acheson 

Owner 

1500 

2349 

Leschmsky 

Owner 

3000 

2350 

Hacke 

Hapberg 

750 

2351 

Wright 

Owner 

1000 

2352 

Silverberg 

Froling 

450 

2353 

Anderson 

Owner 

3000 

2354 

K  linker 

Cal  Bldrs 

6000 

2355 

Crofoot 

Owner 

2000 

2356 

Brock 

Oakes 

800 

2357 

Merriman 

Owner 

1650 

2358 

Abies 

Graff 

12868 

2359 

Kranso 

Owner 

6000 

2360 

Smith 

Owner 

500 

2361 

Mi  nam  i 

Owner 

1000 

2362 

Hoyt 

Burritt 

7446 

2363 

Same 

Same 

400 

2364 

Healy 

Owner 

5000 

2365 

Brown 

Hart 

2000 

2366 

Wilson 

Taylor 

2080 

2367 

Watters 

Owner 

3500 

2368 

Schartzer 

Owner 

75000 

2369 

Smith 

Howell 

600 

2370 

Service 

Nelson 

8100 

2371 

Same 

Olson 

14190 

2372 

Same 

Reed 

6192 

2373 

Same 

Hiester 

2370 

2374 

Same 

Baker 

1360 

2375 

Morgensen 

Owner 

4300 

2376 

Carlson 

Francis 

3400 

2377 

Scares 

Kopf 

3750 

2378 

Bercovich 

Peterson 

1500 

2379 

Thornton 

Shrader 

1000 

2380 

Mould 

Shrader 

441 

2381 

Daniels 

Corbett 

480 

2382 

Oakland 

Maurice 

14663 

2383 

Gekco 

Fink 

19729 

2384 

Osborn 

Rankin 

6868 

2385 

Claussenius 

Picard 

1798 

2386 

Claussenius 

Roberts 

250 

PKRMITS 

GARAGE 

(2302)      2824      BEN  VENUE,        Berli 

Garage. 
Owner — D.    N.    Richards,    Premises 
.Architect — None. 
I'ontractor — C.    W.    Harrington. 


Ber- 


GARAGE 

(2303)      826     MENDOCINO     AVE. 

keley.     Garage. 
Owner — L.   Shelley,    Premises. 
Architect — None. 
Contractor — W.   E.    Adams,   4319   Gilbert 

i-:t.,    Oakland.  $600 


ALTERATIONS 

(2304)      399  BELLEVUE  AVE.,  Oakland 

Alterations  and  additions. 
Owner — Chas.  D.  Bates  Jr. 
Architect — None. 
Contractor — F.  W.  Maurice.  1362  E-25th 

St.,    Oakland.  $900 


ALTERATIONS 

(2305)      663    ELEVENTH    ST..    Oakland. 

Alter  dwelling  into  apartments. 
Owner — Josephine  White,  Premises, 
Architect — Miller      &       U'arnecke,      414 

13th    St..   Oakland. 
Day's  work.  $7000 


ADDITION 

(2306)  3530  FOURTEENTH  AVE., 
Oakland.     Addition. 

Owner — C.  A.  Hill,  Premises. 
Architect — None. 

Contractor — G.  H.  Von  Werder,  3224 
14th    Ave.,    Oakland.  $400 

DWELLING 

(2307)  W  FOURTEENTH  AVE  70  N 
E-17th,  Oakland.  One-story  3-room 
dwelling. 

Owner — L.  Graff,  2324  14th  Ave..  Okd. 

Architect — None. 

Day's  work.  $4  50 

SHOP 

(2308)  FORTY-SEVENTH  AVE.  and 
Foothill  Blvd.,  Oakland.  One-story 
concrete    shop    bldg. 

Owner — City  of  Oakland. 
Architect — None. 

Contractor — Fred  Warden,  354  Sussex 
St.,  S.  P.  |6«,tl« 


Saturday,  July  16,  1921 
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DWELLING 

(2309)  NE  COR  paFTT-FIRST  ST.  & 
Shafter  Ave.,  Oakland.  One-story 
5-room  dwelling  &  garage. 

Owner  —  Carl  Cahnbley.  389  51st  St.. 
Oakland. 

Architect — N'one. 

Day's  Work.  $3300 


DWELLING 

(2310)  W  HALEY  AVE.  137  S  Hopkins, 
Oakland. 

Owner  —  .^Ibertnia  Olson,  3458  Fruit- 
vale   Ave.,  Oakland. 

Architect — N'one. 

Contractor — Isakson  &  Sons,  3060  Dell- 
view  Ave.,  Oakland.  J2000 


DWELLING 

(2311)     W  LIN'WOOD  AVE.  335  S  Hara- 

pel,      Oakland.      One-story     5-room 

dwelling. 
Owner — Geo.    B.    Davis.    3283    Hyde    St., 

Oakland. 
Architect — Non». 
Day's  Work.  $3500 


DWELLING 

(2312)      W     ONE      HUNDRED      THIRD 

Ave.    100   S   Plymouth  St.,   Oakland. 

One-story    4-room   dwelling. 
Owner — J.   P.  Gennoy,  4027  Quigley  St., 

Oakland. 
.\rchitect — None. 
Day's  Work.  $800 


DWELLING 

(2313)  N  REDDING  ST.  400  E  May- 
belle,  Oakland.  One-story  3-room 
dwelling. 

Owner — P.  K.  Swifel. 

.Vrchitect — None. 

Contractor — Hans  Johnson,  3328  Abbey 
St.,    Oakland.  $1000 


DWTELLING 

(2314)  N  ROSAL  AVE.  160  W  Lake- 
shore  Ave.,  Oakland.  Two-story 
9-room   dwelling. 

Owner  —  Louise  H.  Short,  245  Acton 
Place,   Oakland. 

Architect — None. 

Contractor  —  C.  W.  Short,  245  Acton 
Place,  Oakland.  $8000 


DWELLING 

(2315)  SW  COR  THIRTY-EIGHTH  & 
Linden  Sts.,  Oakland.  One-story 
5-roora  dwelling. 

Owner  —  Emeryville  Investment  Co., 
3940  San  Pablo  Ave.,  Oakland. 

Architect — None. 

Contractor — Thos.  Rutherford,  985  35th 
St.,  Oakland.  $3800 

DWELLING 

(2316)  E  ADAMS  126  S  Perkins.  Oak- 
land.    One-.story  7-room  dwelling. 

Owner — VV.   (".   Anderson. 
Architect — None. 

Contractor — (}eo.  W.  Anderson,  91ii 
Bay    V'iew   St.,    Oakland.  $6000 


DWELLING 

(2317)  N  CARRINGTON  100  W  40th 
Ave..  Oakland.  One-story  five- 
room   dwelling. 

Owner — Wilder  Wright.  5345  College 
Ave..    Oakland. 

Architect — None. 

Day's  work.  $3750 


DWELLING 

(2318)      NE  GLENVIEW      AND     WAR- 

held.   Oakland.      One  and   one-hair- 

story    8-room    dwelling. 
Owner — .Mrs.    K.    Lemmon. 
Architect — None, 
'"ontractor — Geo.       W.       Anderson.      912 

Bay  View,  Oakland.  $6000 


DWELLING 

(2319)      COR.    DALE  AND  NOVA.   I'ied- 

mont.     Two-story  frame  dwelling. 
Owner — Ethel  G.  Stubbs. 
Architect — None. 
Contractor — «".   M.   MaeCregor.   470    13tli 

St..    kaOland.  $4950 


DWELLING 

(2320)      .N    CARRINGTON     110    W     40th 

Ave.,  Oakland.      One-story     5-rooin 

brick  dwelling. 
Owner — Wilder     Wright,     5345     College 

.We..   Oakland. 
Architect — None. 
Day's   work.  $3750 


ADDITION 

(2321)  598  E-TWENTIETH  ST..  Oak- 
land.     Addition. 

Owner — Mrs.    Donald    McClure. 

Architect — None. 

Contractor —  H.  M.  Frostholm,  877 
Lakeshore   Ave.,   Oakland.  $2000 


ALTERATIONS 

(2322)      1420       NINETY-NINTH       A^^:  , 

Oakland.  Alterations  and  additions 
Owner — Owner — Vasco   H.   Ponte. 
.\rchitect — None. 
Contractor — M.    Cunhas,    675    98th    Ave.. 

Oakland.  $600 


DWELLING 

(2323)  1535  BEVERLY  PLACE,  Ber- 
keley.     One-story    5-room    dwlg. 

Owner — Brooks  C.  Parker,  1560  Bev- 
erly Place,  Berkeley. 

Architect — None. 

Day's  work.  $3500 


ALTERATIONS 

(2324)  2235-7        BANCROFT        WAY 

Berkeley.     Alterations. 
Owner — Ida  and  N.  E.  Lindquist,  Prem. 
-\rchitect — None. 

Contractor — N.    E.    Lindquist,    Premises. 
$1000 


ADDITKJ.N 

(2325)      1329  BONITA,  Berkeley.     Addi- 
tion. 
Owner — Emlie    Braun,    Premises. 
Architect — None. 
Day's    work.  $600 


ADDITION 

(2326)      2342      GRANT      ST.,      Berkeley. 

Addition. 
Owner — A.  S.  Calder,   Premises. 
Architect — None. 
Day's  work.  $400 


ALTERATIONS 

(2327)  2466  SHATTUCK  AVE.,  Ber- 
keley.     Alterations. 

Owner — Barker  Estate   Co.        , 

Architect — None. 

Contractor — G.  L.  Bernhardt,  2161 
Shattuck  Ave.,   Berkeley.  $1000 


ADDITION 

(2328)  SW  BROADWAY  AND  HAW - 
thorne,  Oakland.     Addition. 

Owner — St.    Mary's    College. 

Architect — None. 

Contractor — H.  Glynn,  722  35th  St.,  Oak- 
land. $85') 


Oak- 


ADDITIO.N 

(2329)      81U1      E-FOURTEENTH, 

land.     Addition. 
Owner — D.  E.  Culbertsen,  Premises. 
Architect — None. 
Days    work  $450 


ALTERATIONS 

(2330)  1805  FRUITVALE  AVE..  Oak- 
land.    Alterations, 

Owner — Dr.  M.  E.  Kibbe. 

Architect — None. 

Contractor — L.  M.  Cox.  3508  Foothill 
Blvd.,  Oakland.  $750 


ADDITION 

(2331)  5915       HAYES      ST.,      Oakland. 
Addition. 

Owner — P.   E.   Mann. 

Architect — Norfe. 

Day's  work.  $800 

DWELLING 

(2332)  S   HOPKINS   320    W    13th    Ave., 
Oakland.     OnC'Story  5-room  dwlg. 

Owner — F.    ,V.    Pabing,    3605    13th    Ave., 
Oakland. 


Architect — None. 
Day's  work. 
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$3800 


DWELLING 

(2333)  E  KENMORE  AVE  200  S  Walla 
Vista,  Oakland.  One-story  S-room 
dwelling. 

Owner — Leo'J.  Dolan,  884  54th  St..  Oak- 
land. 

Architect — None. 

Days  work.  $4000 


DWELLING 

(2334)      W    KINGSLAND      50      S  Storer, 

Oakland.     One-story  2-room  dwlg. 
Owner — J.    E.    Farley,    3512    Suter    St., 

Oakland. 
Architect — None. 
Day's  work.  $400 


REPAIRS 

(2335)      2035     NINETY-FOURTH   AVE., 

Oakland.     Repairs. 
Owner — E.  Lubber,  Premises. 
Architect — None. 
Day's  work.  $700 


DWELLING 

(2336)  NW  SEVEENTY-FIRST  AVE. 
and  Rudsdale.  Oakland.  One-story 
3-room   dwelling. 

Owner — J.    W.   Carleton.   1201    71st  Ave.. 

Oakland. 
Architect — None. 
Day's    work.  $450 

DWELLING 

(2337)  W  WARFIELD  AVE  450  N 
Fairbanks.  Oakland.  One-story  5- 
room  dwelling. 

Owner — Mrs.    G.    B.    Cone.    834    Isabella 

St..  Oakland. 
.\rchitect — None. 
Contractor — It.    W.    Littlefield,    357    12th 

St.,  Oakland.  $4000 

RBCORDED 

DWELLING 

(2338)  LOT  1  BLK  "D"  Map  Fourth 
Avenue  Terrace.  Oakland.  All 
work  for  one  and  one-half-story 
and  basement  frame  dwelling  and 
garage. 

Owner — Frank    B.    Hoyt.   Oakland. 
Architect  —  William    E.    Milwain,    Al- 
bany   BIdg..   Oakland. 
Conaractor — Burritt  &  Shealey,  427  63d 

St.,  Oakland. 
Filed  July   H.    21.     Dated  July  7,  '21. 

Brown    coated     M 

Frame   up  and  chimneys  built...      hi 

Completed    and    accepted 14 

Usual  35  days % 

TOTAL  COST.  $7846 
Bond.  $3923.  Surety,  Royal  Indemnity 
Co.  Limit,  100  days.  Forfeit.  $3. 
Plans  and   specilications   filed. 


Berkeley. 


ADDITION 

(2339)      1735       BLAKE    ST.. 

Addition. 
Owner — E.    O.    Wester,    1737    Blake    St., 

Berkeley. 
Architect — None. 
Day's  work.  $800 


DWELLING 

(2340)      2131    CURTIS      ST.,      Berkeley. 

One-story   3-room  dwelling. 
Owner — David  Keati. 
Architect — None. 
Days  work.  $1200 


ADDITION 

(2341)      1350    NEILSON      ST.,    Berkeley. 

Addition. 
Owner — Matt    Connelly,    Premises. 
.\rchitect — None. 
Day's    work.  $500 


DWELLING 

(2342)  S    STUART    160    W    California. 
Berkeley.     One-story  5-room  dwlg. 

Owner— Howard    .Vethken,    3653    Brown 

Ave.,   Oakland. 
Architect — None. 

Day'.-!   work.  »1'50 

ADDITION 

(2343)  2626    E-SIXTEENTH   ST..   OaH- 
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land.      Addition. 
Owner — John   Rodriguefl. 
Architect — None. 
Contractor — M.  Brown,   1923  E-14th  St.. 

Oakland.  11500 


DWELLING 

(2344)  E  TWENTY-NINTH  AVE  40  N 
Boehmer  St.,  Oakland.  One-story 
2-room   dwelling:. 

Owner — Wyo  Marchette. 

Architect — None. 

Contractor — Joe  Maderos,  2312  Fred- 
erick  St..   Oakland.  $600 


TOILET 

(2345)  S  HILLSIDE  bet.  87th  and 
Auseon  Aves..  Oakland.  One-story 
toilet. 

Owner — H.    Miinsterman,      8611      E-14th 

St..  Oakland. 
Architect — None. 
Day's   work.  $500 

PLATS 

(2346)  GOUE  PARK  BLVD.  AND 
Brooklyn.  Oakland.  Two-story  S- 
room  flats. 

Owner— Chris.  Uglaiul,  ISO  E-Uth  St.. 
Oakland. 

Architect — None. 

Contractor — Earl  B.  Leonard,  589  Ken- 
more  Ave..  Oakland.  $7200 


GARAGE 

(2347)      2417     LE     CONTE     AVE.,     Ber- 
keley.     Garage. 
Owner — Jessie    G.    Ure,    Premises. 
Architect — None. 
Day's   work.  ?50ii 


ALTERATIONS 

(2348)      2111-13       UNIVERSITY       AVE., 

Berkeley.      Alterations. 
Owner — W.  J.   Acheson,   Acheson    Bldg.. 

Berkeley. 
Architect — James       W.     Plachek,       20U 

Shattuck    Ave..    Berkeley. 
Day's   work.  $1500 


DWELLING 

(2349)  N  VIRGINIA  300  above  La 
Verda.  Berkeley.  One-story  live- 
room   dwelling. 

Owner — Wm.  Leschm.sky.  2731  Hilgard 
Ave.,    Berkeley. 

Architect — None. 

Day's  work.  $3000 


GARAGE 

(2350)  1424    MORTON      ST.,      Alameda. 
Garage. 

Owner — H.  C.  Hacks,  Premises. 
Architect — None. 

Contractor — E.   Hapberg,   180  Jessie   St.. 
San   Francisco.  $7.'iO 

ALTERATIONS 

(2351)  475   SANTA  CLARA  AVE.,   Ala- 
meda.     Alterations. 

Owner — J.   P.   Wright.   Premises. 

Architect — None. 

Day's   work.  $10Tj« 


ADDITION 

(2352)      1111      WALNUT     ST.,   Alameda. 

Addition. 
Owner — L.    Silverburg.    Premises. 
Architect — None. 
Contractor — C.  Froling,  1115  Walnut  St.. 

Alameda.  $450 


DWELLING 

(2353)  N  BROOKDALE  AVE  110  E 
Short  St..  Oakland.  One-story  five- 
room  dwelling. 

Owner — A.  T.  Anderson,  9302  Birch  St.. 
Oakland. 

Architect — None. 

bay's  work.  $3000 

DWELLING 

(23541'"  SE    CARLTON    AND    MONROIC 

Sts.,  Oakland.        One-story      5-room 

dwelling. 
Owner — D.    Klinker. 
Architect — None. 
Contractor — California       BuilrlL-rs       Co., 

1534  Franklin  St.,  Oakhuul.        $6000 


STATION 

(2355)      GORE  CLAREMONT  AND  COL- 

lege      Aves.,    Oakland.        One-8tory 

brick  service  station. 
Owner— E.    B.   Crofoot,    5763    Ayala   St., 

Oakland. 
Architect. — None. 
Day's  work.  $2000 


ItEPAIRS 

(2356)      5677  COLLEGE  AVE..  Oakland. 

Fire  repairs. 
Owner — Mrs.  M.   Brock,  2326  P'ulton  St., 

Berkeley. 
Architect — None. 
Contractor — T.  J.  Oakes,  2828  Beaumont 

Ave.,  Oakland.  $800 


ADDITION 

(2357)    614   ELDORADO  AVE..  Oakland. 

Addition. 
Owner — Miss  M.  Merriman,  567  Oakland 

Ave.,    Oakland. 
Architect — None. 
Day's   work.  $1650 


ADDITION 

(2358)  N  HAWTHORNE  200  W  Broad- 
way, Oakland.  One-story  concrete 
addition  to  garage. 

owner — L.    C.    Allies. 

.\rchitect — None. 

Contractor — Edwin  C.  Graft,  355  12th 
St.,  Oakland.  ?12,865 


ALTERATIONS 

(2359)  127-133  L.\KE  ST.,  Oakland. 
Alter  flats  into  apartments. 

Owner — Peter  S.  Kranso.  Premises. 

Architect — VVm.  J.  Wilkinson.  1st  Sav- 
ings Bank   Dldg..  Oakland. 

Day's   work.  $6000 


ADDITION 

(2360)      5819    MAYBELLE    AVE.,    Oak 

land.     Addition. 
Owner — Sydney  Smith. 
Architect — None. 
Day's   work. 


00 


GREENHOUSE 

(2361)  NE  NINETY-SIXTH  AVE  .\Nri 
Almond  Ave.,  Oakland.  One-story 
greenhouse. 

owner — Matsue  Minami,  2236  96th  Ave., 

Oakland. 
Arcliitect — None. 
Day's  work.  $1000 

DWELLING 

(2362)  SW  PAltK  BLVD  &  BEAUMONT 
Oakland.  One  and  one-half-story  6 
room  dwelling. 

Owner — Frank  B.   Hoyt. 

Architect — Wm.  E.  Milwain.  .Albany 
Bldg.,  Oakland. 

Contractor — Burritt  &  Shealey.  67  Lin- 
coln Ave.,  Piedmont.  $7446 


GARAGE 

(2363)  SW  PARK  BLVD  &  BEAUMONT 
Oakland.     Garage. 

Owner — Frank   B.    Hoyt. 

Architect — VVm.  E.  Milwain,  Albany 
Bldg.,   Oakland. 

Contractor — Burritt  &  Shealey,  67  Lin- 
coln   Ave.,    Piedmont.  $400 

ALTERATIONS 

(2364)  S  FORTIETH  120  E  Telegraph 
Ave.,  Oakland.  Alter  two-story 
dwelling  into  apartments. 

Owner — P.  J.  Healy,  39  Nace  Ave.,  Pied- 
mont. 
Architect — None. 
Day's  work.  $5000 


ALTERATIONS 

(2365)      547   THIRTY-THIRD    ST..    Okd. 

Alteration.s    and    additions. 
Owner — L.    A.    Brown. 
.Architect — None. 
Contractor — D.    E.    Hart,    1033    60th    St., 

Oakland.  $2000 


DWELIiING 

(2366)      W    EIGHTY-NINTH    AVE.    150 

N    Plymouth.    Oakland.      One-story 

4-roo  mdwelling. 


Owner— Mrs.    M.    J.    Wilson,    1801    89th" 

Ave..   Oakland. 
Architect — None. 
Contractor — W.     C.     Taylor,     1901     69th 

Ave.,    Oakland.  $2080 


DWELLING 

(2367)       W    FORTY-SIXTH    AVE.    40    S 

Melrose   Ave..   Oakland.     One-story 

5-roo    mdwelling. 
Owner — Waiters  &   Hill,    1600  High  St., 

Oakland. 
.Architect — None. 
Day's  Work.  $3500 


FACTORY 

(236S)      AV   NINETEENTH  AVE.  S  S.  P. 

R.    R.    tracks,    Oakland.      One-story 

frame  factory. 
Owner — Schartzer    Illuminated    License 

Plate    Co.,    premises. 
.Architect  —  Edw.    DeMar,    3080    Clare- 

mont    Ave.,   Bkly. 
Day's    AVork.  $75,000 

STUDIO 

(2369)  N  WISCO.NSIN  ST.  150  AV  Mid- 
vale.  Oakland.  One-story  3-room 
studio. 

Owner — F.  Denning  Smith,  3969  Marion 

Ave..    Oalcland. 
Architect — None. 
Contractor — AA'm.  L.   Howell,  4064  Agua 

A'ista.  Oakland.  $600 

RECORDED 

CO.N'CRETE    AVORK 

(2370)  AV  ALICE  ST.  1058  N  13th  St. 
N  156  AV  150,  Oakland.  Concrete 
work. 

Owner — The    Service    Garage    Co.,    464 

Calif.    St.,    S.    F. 
Architect — Sidney  B.   &  Noble  Newsom. 

Nevada   Bank  Bldg.,  S.  F. 
Contractor — F.   E.   Nelson. 
Filed  July  13,  1921;  dated  June  12,  1921. 

Each    month    75% 

:iO    dny.s    nfter    25% 

TOTAL  COST,  $8100 
Bond  and  forfeit,  none.  Limit,  45  days. 
Plans  and   specifications   filed. 

(2371)  CARPENTRY'  AVORK  on  above 
Contractor    —    Alfred    Olson,    Everson 

Bldg.,   Oakland. 
Filed  July  13,  1921;  dated  June  30,  1921. 
Payments  same  as  above. 

TOTAL  COST,  $14,190 
Bond  and  forfeit,  none.  Limit,  60  days. 
Plans  and  specifications  filed. 


(2372)  BRICK  AVORK  &  TILE  roofing 
on  above. 

Contractor — A.   G.   Reed,   ISO   Jessie   St., 

San    Francisco. 
Filed  July  13,  1921;  dated  June  30,  1921. 
Payments   same   as   above. 

TOTAL  COST,  $6192 
Bond  and  forfeit,  none.  Limit.  30  days. 
Plans    and    specifications    filed. 

(2373)  ELECTRIC  AA'ORK  &  fixtures 
on  above. 

Contractor  —  E.    C.    Hiester    (Advance 

Elec.   Co.).   530   12th  St.,   S.  F. 
Filed  July  13,  1921;  dated  June  30,  1921. 
Payments   same    as   above. 

TOTAL  COST,  $2370 
Bond,  $1185.  Surety,  Globe  Indemnity 
Co.  Forfeit,  none.  Limit,  60  days. 
Plans  and   specifications   filed. 

(2374)  PAINTING   on   above. 
Contractor — W.   T.   Baker  Co.,   333   14th 

St..   Oakland. 
Filed  July  13,  1921;  dated  June  30,  1921. 
Payments   same   as   above. 

TOTAL  COST,  $1360 
Bond.  $680.  Surety.  Globe  Indemnity 
Co.  Forfeit,  none.  Limit.  60  days. 
Plans  and  specifications  filed. 

UAVELLING 

(2375)  W  BROADWAY  100  S  Manila 
Ave..  Oakland.  One-story  5-room 
dwelling   &    garage. 

Owner — Morgenson   Bros.,   602   42nd  St., 

Oakland. 
Architect — None, 
Day's   AVork.  $4300 
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DWELLING 

(2376)      X  BOND   ST.    162    E   45th    Ave.. 

Oakland.      One-story    5-room   dwig. 
Owner  —  Robt.    Carlson,    2423    Peralta 

Ave.,   Oakland. 
Architect- — None. 
Contractor — E.  O.  Francis,   3940   E-14th 

St,    Oakland.  »3400 


DWELLING 

(2377)     S  E-EIGHTH  ST.  40  E  6th  Ave.. 

Oakland.     One-story    6-room    dwlg. 
Owner— T.    L.    Scares.    1325    B-14th    St., 

Oakland. 
Architect — None. 
Contractor— Ben     F.     Kept,     1015     82nd 

Ave.,   Oakland.  »3750 


ADDITION 

(2378)  490  GRAND  AVE,  Oakland. 
Addition. 

Owner — Dora    Bercovich. 

Architect — None. 

Contractor— Alfred  Peterson,  3918  Lin- 
wood    .\ve..   Oakland.  J 1500 


GARAGE 

(2379)       775    KINGSTON    ST..    Oakland. 

One-story   tile   garage. 
Owner — Samuel    Thornton. 
Architect — None. 
Contractor— J.  F.  Shrader.  520  16th  St., 

Oakland.  JIOOO 


REPAIRS 

(23S0)    425  .NINETEE.NTH  ST.,  Oakland 

Fire   repairs. 
Owner — Mrs.    Mould. 
Architect — None. 
Contractor— J.  F.  Shrader,  520  16th  St., 

Oakland.  t<*l 


ALTER.\TIONS 

(23S1)       1779       SIXTEENTH    ST..     Okd. 

Alterations. 
Owner — P.  J.   Daniels. 
Architect — None. 
Contractor  —  Corbett    &    Bayliss.    1110 

Franklin  St..  Oakland.  $480 


ALTERATIONS 

(2382)  COR.  TWENTY-NINTH  AVE  & 
Elmwood.  Oakland.  School  altera- 
tions. 

Owner — City    of   Oakland. 

Architect — None. 

Contractor— F.  W.  Maurice,  1362  E-25th 
St.    Oakland.  $14,663 


ALTERATIONS 

(2383)      1444   BROADWAY,   Oakland. 

Store    alterations. 
Owner— Gekco    Co..    216    Post   St..    S.    F. 
Architect — Hamilton     Murdock.     Syndi- 
cate Bldg..  Oakland. 
Contractor — Fink    &   Schindler   Co.,   226 

13th   St..  S.  F. 
Filed  July  14.  1921;  dated  July  11,  1921. 
1st  and  15th  of  each  month    ...      75% 

Usual  35   days    25% 

TOT.\L  COST,  $19,729 
Bond,  none.  Forfeit,  $50  day.  Limit, 
38  days.     Plans  and  specifications  filed. 


DWELLING 

(2384)      LOT  14  ELK  A  Map  East  Pied- 
mont  Heights.  Oakland.  Two-story 
frame   dwelling. 
Owner — Harold  H.  Osborn.  S.  F. 
Architect  —  Hutchison     &    Mills,     1512 

Bdwy.,    Oakland. 
Contractor — S.    G.    Rankin,   719    Haddon 

Road,  Oakland. 
Filed  July  14.  1921;  dated  July  12,  1921. 

Rafters    in    place     % 

Plastered     Vi 

Accepted     >4 

Usual    35    days    "4 

TOTAL  COST,  $6868 
Bond  and  forfeit,  none.  Limit,  60 
day».       Plans    and    specifications    filed 


BUNGALOWS 
(2385)      NE    UNION      AND 
Ave.     73.X100.  Alameda. 


sewering,   gas   fitting,   leaders,    tin- 
ning,     etc.,      for     «iree      one-story 
apartment  bungalows. 
Owner — M.    Claussenius,    1813    Alameda 

Ave..  Alameda. 
.Vrchitect — Sidney    B.    and    Noble    New- 
som.  Nevada  Bank  Bldg..  San  Fran- 
cisco. 
<'onlractor — W.  H.  Picard,  5656  College 

Ave..  Oakland. 
Filed   July   14.  '21.      Dated  July   11.  '21. 

Roughed  in    $899.00 

Completed    and    accepted 449.50 

Usual    35   days 449. .io 

TOTAL  COST,  $1798.00 
Bond.  none.  Limit,  without  delay. 
Forfeit,  $5.  Plans  and  specifications, 
none. 


(2386)      ELECTRIC  WORK  ON  ABOVE 
Contractor — Roberts  Mfg.  Co.,  324  12th 

St..  Oakland. 
Filed  July  14,  ■21.     Dated  July  11.  '21. 

Roughed  in    $125.00 

Completed    and    accepted 62.50 

Usual  35  days 62.50 

TOTAL  COST,  $250.00 
Bond,  none.  Limit,  without  delay.  For- 
feit, $5.     Plans  and  specifications,  none. 


COMPLETION  NOTICES 


.\L.\S1ED.\   COU.\TY 


ALAMEDA 

PlumbliiB. 


Recorded  Accepted 

July  9.  1921 — NO.  20.  21  CURTIS  ST., 
Oakland.  Southern  Pacific  Co  to 
Hutchinson  Co July  6,  1921 

July  9,  1921- BOUNDED  BY  ROSE, 
Hopkins  and  Grant  Sts..  Berkeley. 
Berkeley  Board  of  Education  to 
Frederick  W  Snook  Co..  June  28,  1921 

July  9.  1921— BOUNDED  BY  ROSE, 
Hopkins  and  Grant  Sts..  Berkeley. 
Berkeley  Board  of  Education  to 
Butte  Elec  &  Mfg  Co.  .  .  .June  18,  1921 

July  9.  1921— NW  V2  OF  LOT  17.  Map 
Piedmont  Manor,  Piedmont.  W.  D. 
Ford  to  whom  it  may  concern 
July   7.   1921 

July  7,  1921— N  40  LOT  7  BLK  G  Map 
Port  Central  Oakland  Tract  East 
Telegraph  Ave.  &  Lot  45,  Oakland. 
John  E.  Murphy  to  whom  it  may 
ocncern   June  30.  1921 

July  7,  1921— (1)  CALIFORNIA  and 
University  Aves.,  Bkly.  (2)  14th  & 
Franklin  Sts.,  Okd.  S.  P.  Co.,  to 
Hutchinson    Co July    1,    1921 

July  7,  1921 — W  DERBY  AVE.  185  N 
E-12th  St.  35  X  120.  Oakland.     Julia 

A    Grabill   to   Jos   Fllttner 

June  27.  1921 

July  5,  1921 — S  FORTY-THIRD  100 
W  Webster.  Oakland.  Edward 
Ruebling  to  M  C  Vaughn.  July  5,  1921 

July  5.  1921— OAKLAND  PIER,  Okd. 
Southern  Pacific  Company  to  Hut- 
chinson   Co July    5.    1921 

July    6.    1921 NO.      5S51      HE.\RN, 

Okd.     A  J  Pollard  to  whom  it  may 
concern June    30,    1921 

July  2.  1921— PTN  LOTS  9  AND  24 
BIk  "D",  Map  Northbrae  Property, 
Bkly.  A  H  Fallen  to  whom  it  may 
concern June   30.    1921 

July  2,  1921— NE  E-FOURTEENTH 
SE  Sunnyside  Drive.  San  Leandro. 
Darling.  Harding  Co  to  Darling. 
Harding  Co July   1.  1921 

July  1  1921— LOT  8  BLK  "H,"  Re- 
vised May  of  Oakland  Heights. 
Emily  C  Bornemann  to  R  H  Wells 
June    28,    1921 

July  1,  1921— LOT  \.  'Vz  ft.  Lot  2  Blk 
13,  Map  Key  Route  Heights;  No. 
3735  Wisconsin  St..  Oakland.  M  C 
P  Barbe  to  F  E  Gold.. June   30,   1921 

July  1.  1921— W  LAGUNA  AVE  33.87 
S  Damuth  S  34xW  109.20.  Map 
Rhoda  Tract,  Oakland.  W  H  Mat- 
teson    to   whom    It    may   concern... 

July    1.    1921 

July  1,  1921— LOT  47,  Map  Rhoda 
Tract.  No.  3900  Laguna  Ave., 
Brooklyn  Tp.  W  H  Taylor  to  E  H 
Matteson June    28,    1921 


HOMESTEADS 


AI..V>II':0.\  COVNTY 

July  9.  1921 — LOT  28  .Map  Gorrill 
Glen,  Oakland.     James  T  Black.  $5000 

July  8,  1921— SE  TWENTY-FOURTH 
Ave  90  NE  E-15th  NE  30xSE  107-6. 
Oakland.      Joseph    H    Muller. . .  .$2000 

July  8,  1921— SW  DELAWARE  AND 
Grant  W  lOoxS  45,  Berkeley.  Ethel 
W    .Neft    (wf    Myron    D) $5000 

July  8.  1921— LOT  4  Map  Albrecht 
Tract.  Oakland.  Olive  Callen  (wf 
J    H)    $5000 

July  7.  1921— SE  COR  WEBSTER  & 
Colby  Sts.  E  76.4  S  46,  Bkly.  S. 
Laural  Evans  (wf  S.  Geo.) $5000 

July  7.  1921  —  LOT  23  BLK  3  Map 
Scenic  Blvd.  Knoll.  Okd.  Catherine 
M.  Ryan   (wf   W.  J.) $5000 

July  6,  1921— SW  E-TWENTY-8th 
and  W  Vallecito  Place  NW  53.2  SW 
46-8  SE  97^3-lUO  N  56  43  5-6-100. 
Okd.  Eloise  V  Arends  (wf  Henry 
V)     $4500 

July  5,  1921 — LOTS  20,  21  AND  22, 
Map  Fitchburg  Addition,  Oakland. 
John  and  Margaret  Titteerlngton 
$1000 

July  5.  1921— W  BROWN  116-S  S 
60th  S  40xW  107,  Oakland.  Minna 
C  Bright    (wf  Charles   A) $3000 

July  5.  1921— I-OT  78  BLK  1  Map 
Lakeshore  Highlands,  Oakland. 
Farrar  K  Steel    (wf  Miles   F)...$5000 

Notice  of  Non-Responsibility 

AI.AMF.n.X     COINTY 


July  9.  1921 — PTN  BLK  "S"  Map  An- 
nex to  Meek  Orchard  Tract.  Eden 
Tp.  Alameda  Investment  Co  as  to 
improvements     on     property 

July  9.  1921 — LOT  9  BLK  "C"  Map 
Mastick  Park.  Alameda.  Alameda 
Investment  Co  as  to  improvements 


on    property 


BUILDING  CONTRACTS 


SACR-VMENTO    COUXTY 


DWELLING 

5421  FOURTEENTH  AVE.,  Sacramento. 

One-story  4-room  frame  dwelling. 
Owner — Trainor  Desmond  Co.,  813  J  St., 

Sacramento. 
Architect — None. 
Contractor — Brier  &  Wilson,   813   J  St., 

Sacramento.  $2000 

FRAME    STORE 

615    THIRTY-THIRD    ST..    Sacramento. 

One-story  frame  store. 
Owner — .A.    M.   Bishop,    Premises. 
Architect — None. 


$500 


Day's  work. 

REPAIRS 

3992  THIRD  AVE..  Sacramento.  Re- 
model and  repair  dre  damage  to 
dwelling. 

Owner — Wm.    Boebel,    Premises. 

Architect — None. 

Contractor- J.  A.  Coutts.  3959  Y  St.. 
Sacramento.  $2200 


KfcirAlUS 

2507   W  ST.,  .Sacramento.     Repair  frame 

dwelling. 
Owner- W.  F.  Uhl. 
Architect — None. 
Contractor — A.    Tellstrom.    Sacramento^. 

Blvd..   Sacramento.  $1000  "\ 

MOVE   BLDG. 

5006       FOLSOM       BLVD..       Sacramenlo-. 

Move   building   to  rear. 
Owner — V.    Stefani.    4928    Folsom    Blvd., 

Sacramento. 
Architect — None, 
nay-s   work.  IS"" 


REPAIRS 

1024-26  J  ST..  Sacramento.      Repairs  to 
Store 
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Owner — Mohr  &  Yoerk,  1031  K  St.,  Sac- 
ramento. 

Architect — None. 

Contractor— Siller  Bros,.  1614  13th  St., 
Sacramento,.  $5000 


ADDITION 

214  NINETEENTH  ST.,  Sacramento. 
Addition  to  plant. 

Owner — Northern  California  Milk  Pro- 
ducers Association,  Premises. 

Architect — None. 

Day's    work.  51500 

DWELLING 

801    FORTY-THIRD     ST..      Sacramento. 

One-story     4-room  frame     dwelling 

and  garage. 
Owner — VV.  M.  Carey,  PremlSM. 
Architect — Non«. 
Day's    work.  ?1750 


DWELLING 

1704  U  ST.,  Sacramento.  One-story  5- 
room   frame    dwelling. 

Owner — Frank  Artz,  1911  28th  St..  Sac- 
ramento. 

Architect — None. 

Day's  work.  $3500 


SCHOOL 

K.    L,    3,'>th    and    36th    Sts.,    Sacramento. 

Two-.«;tory      brick       and        concrete 

school. 
Owner — Sacramento    City    School    Dist. 
Architect  —  Hemmings.      Petersen       & 

Hudnutt.     Library     Bldg.,     Sth     and 

L    Sts..    Sacramento. 
Contractor — Wm.        Murcell     .    Ochsner 

Bldg.,    Sacramento.  $239,060 

Filed  July   12,  '21.      Dated    June    28,   '21. 


GARAGE 

FAIR     OAKS     KENNELS,     Sacramento. 

Frame  garage. 
Owner— Frank    Wright.    1421    11th    St.. 

Sacramento. 
Architect — None. 

Contractor — Wilkie   &   Tropper.        $129o 
Filed    July    8,    '21.      Dated    July    12.     21. 


REPAIRS 

900      FIFTY-FIRST      ST.,      Sacramento. 

Repair  tire   damage. 
Owner — M.  Reddy,  Premises. 
Architect — None. 
Contractor — Chas.  Carson,  4115  43rd  St. 

Sacramento.  $49u 


DWELLING,  ETC. 

3119      I    ST.,    Sacramento.         Two-story 

frame     and     stucco     dwelling     and 

garage. 
Owner — Sarah     J.     Briggs.     2827     J     St.. 

Sacramento. 
Architect — None. 
Contractor — r.     J.     O'Brien,     2215     13th 

St.,    Sacramento.  $72UU 


DWELLING 

1836  FORTY-EIGHTH  ST..  Sacramento. 

One-story    5-room   dwelling. 
Owner — R.  Green,  706  J  St.,  Sacramento 
Architect — None. 
Contractor — H.    M.    Earle,    2618    N    St.. 

Sacramento.  $2800 


REPAIRS 

1200-1204      EIGHTH      ST..    Sacramento. 

Repair    interior    of    restaurant    and 

install   store   fixtures. 
Owner — Kenongiors  Bros.,   1204   Sth   St., 
Architect — None. 
Contractor— F.    A.   Holdner,    2301    J   St., 

Sacramento.  $600 

FOUNDATION 

200   FORTY-THIRD      ST.,      Sacramento. 

Concrete  foundation. 
Owner — Geo.  A.  Christopher.   Premises. 
Architect — None. 
Day's   work.  $500 

ADDITION 

801  M  ST.,  Sacramento.  Additional 
story  to  dwelling. 

Owner — Lena  Cazan,  803  M  St.,  Sacra- 
mento. 

.\rchitect — None. 


Contractor — F.   A.    Holdner,    2310   J   St., 
Sacramento.  $3500 


DWELLING 

2106  NINTH  AVE.,  Sacramento.  Two- 
room  frame  dwelling. 

Owner — E.  R.  Pemberton,  3016  9th  Ave., 
Sacramento. 

Architect — None. 

Day's  work.  $500 


COMPLETION  NOTICES 


>i.\cit.\jn:\'ro  coi  NTV 


Recorded  Accepted 
July  8,  1921 — LOT  46,  Goll  Crest,  Sac- 
ramento.    Jas  A  Wold  to  Jas  Omand 
July   5,   1921 


LIENS  FILED 


SACRAMENTO    COUNTY 


Recorded                                                  Amount 
July    8.    1921 — LOTS    31    AND    32    BLK 
29,  Sub  9.  North  Sacramento.  Arthur 
W    Sweet    vs   Ellen    Clark    and    Wm 
Lyons     $322.15 


BUILDING  CONTRACTS 


SANTA    CLARA   COUNTY 


COTTAGE 

VENDOME    ADDITION,    San    Jose.      All 
work    for   one-story   frame   cottage 
and  garage. 
Owner — C.    S.    Cianciarculo,    653    N-4th 

St.,  San  Jose. 
Architect — Charles   McKenzie,   Bank   of 

San   Jose  Bldg.,   San  Jose. 
Contractor — J.      E.      Perkins.      1652      E- 

Santa  Clara  Ct..  San  Jose. 
Filed    July    6.    '21.      Dated   July   6.   '21. 

Foundation    completed     $1980 

Frame    up     1980 

Inside    rough    plastering   on....    1980 

Building   completed    1980 

Usual    35    days 1980 

TOTAL  COST,  $9900 
Bond,  $4930.  Sureties,  A.  L.  Hubbard 
and  Frank  R.  Cox.  Limit,  100  working 
days  from  July  6.  F'orteit,  none.  Plans 
and  specifications  filed. 

COTOTAGE 

SIXTEENTH      ST.    near    Empire,      San 

Jose.     Five-room  cottage. 
Owner — Nellie   Craft. 
Architect- — Wm.      Myer,    Blaney      Ave., 

San   Jose. 
Contractor — Wm.  Myer.  $4000 


STORE 

E-SANTA    CLARA    &    THIRTY-THIRD 

Sts.,  San  Jose.     Small  store. 
Owner — M.    Indiveri,    51    N-Market    St.. 

San  Jose. 
.Architect — None. 
Day's    work.  $400 


COTTAGE 

N-TENTH  ST.  near  St.  James,  San  Jose 

Six-room  cottage. 
Owner — S.   Di   Cola,   598   N-llth  St.,  San 

Jose. 
Architect — None. 
Day's   work.  $4500 

COTTAGE 

ELEVENTH    ST.     near     William,     San 

Jose.     Five-room  cottage. 
Owner — Wm.    Connell. 
Architect — E.     L.     Slaght,     732     S-Ninth 

St.,  San  Jose. 
Contractor— E.   L.    Slaght.  $3940 

\LTER.\TIONS 
SANTA  CLARA  .\XD  TEXTH  STS,,  San 

Jose.      Alterations. 
Owner— R.   C.   Wendt. 
.\rchitect — None. 
Contractor — E.    L.    Slaght,    752    S-Ninth 

St.,    San    Jose.  $960 

TEMPORARY    HOUSE 
THIRTEENTH      ST.     near    Rosa,       San 
Jose.     Temporary   house. 


Owner— Tony    Plazzo,    939    N-12th    St., 

San   Jose. 
Architect — None. 
Day's   work.  $450 


COTTAGE 

153    N-FIFTH    ST.,     (rear),    San    Jose. 

Three-room  cottage. 
Owner — F.    R.   Ash,    43    S-First    St.,    San 

Jose. 
Architect — None. 
Contractor — Hugh    Roberts.  $975 


COTTAGE 

N-FOURTH   ST.    near  Julian,   San   Jose 

Five-room  cottage. 
Owner — Thos.     Tonkin,     339     N-8th    St.,, 

San  Jose. 
Architect — None. 
Contractor — E.       Delmaestro,       424 

Julian  St.,  San  Jose.  $2950 


I 


COTTAGE 

S-FIFTH  ST.   near  Margaret,   San  Jose. 

Five-room    cottage. 
Owner — V.    Maggio,    425    Bird    St.,    San 

Jose. 
Architect — None. 
Day's  work.  $3975 

ALTERATIONS 

SANTA  CL.A.RA  AND  THIRD  STS..   San 

Jose.     Alterations. 
Owner — I.  O.  O.  F.  Building  Cptn.,   San 

Jose. 
Architect — None. 
Contractor — F.  Thomy.  $490 

ADDITION 

565    S-SEVENTH    ST..    San    Jose.      Ad- 
dition. 
Owner — Mrs.    J.    Roberts. 
Architect — None. 
Day's    work.  $4  7.) 


COMPLETION  NOTICES 


SANT.V   CLAR.V   COUNTY 

Recorded  Accepted 

July  12,  1921— LOS  ALTOS.  Augusta 
W  Cook  to  whom  it  may  concern.  . 
July    7.     1921 

July  12,  1021 — LOTS  4  AND  5  BLK 
2  Hester  Park,  San  Jose.  A  K 
Burkett  to  whom  it  may  concern. 
July    11,    1921 

July  11.  1921 — LOT  4  BLK  10,  Han- 
ciiett  Residence  Park.  San  Jose. 
Elise  P  Alexander  to  whom  it  may 
concern July    9,    1921 

July  9,  1921 — SAN  JOSE.  R  Berggren 
and  Mrs.  Esther  Berggren  to  R 
Babcock June    21.    1921 

July    6,    1921 LOT    8    BLK    1,    San 

Jose  Park  Tract,  San  Jose.  V 
Daniels  to  whom  it  may  concern.. 
June  30,  1921 

July  6,  1921 — MT.  VIEW.  Madeline 
Albertsworth  to  Carl  Lindholm  and 
Edward    Nelson June    22,    1921 

July  6,  1921 LOT  13  Rhodes  Court, 

San  Jose.  Shirley  and  Olga  Tre- 
maine   to  Wm  H  O'NeiL.July  5,   1921 


BUILDING     CONTRACTS 

S.'VX   JOAQl'IN  COl  X'l'Y 


I 


REMODEL 

W    NORTH      ST.,    Stockton.       Remode' 

present  store  front. 
Owner — Henry    Backes.    316    E.    Weber 

St.,  Stockton. 
Architect — None. 
Day's  Work.  $1800 

REMODEL 

240  N  SUTTER  ST.,  Stockton.     Remodel 

front  of  residence. 
Owner  —  B.    F.    Walker,    427    S.    Ophir, 

Stockton. 
.\rchitect — None. 
Day's  Work.  $600 

BUILDING 

XE  EL  DORADO  &  OAK  STS.,  Stockton 
Building. 


I 


iturday,  July  16.  1921 
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wncr — Dr.  J.  V.  Craviotlo  &  Angcio 
Farrogrgiaro,  Commercial  &  Sav- 
ings Bank  Bldg.,  Stockton. 

rchltect — Xone. 

ontractor — O.  H.  Chain,  Farmers  & 
Merchants  Bank  Bldg.,  Stockton. 

$12,146 

Limit  60   days.     Dated  June  27.   1921: 

led  June  27.  1921. 


2M   S-San  .loanuin   St..  Stockton. 

}234U 
Filed    July    8.     21.      Dated    July   7.     21 


LACKBOARDS 

ONROE  SCHOOL.  Stockton.  Slate 
blackboards   in   school. 

wner — Stockton  Board  of  Education. 

rchitect — None. 

Dntractor — E.  O.  Morri.s  (as  Morris 
Bros.).  20  X-EI  Dorado  Si..  Stock- 
ton. 51.110.25 

lied  July   8.     21.      Dated    July   7.     21. 


ALTERATIO.N'S 

WF.ST   NORTH    ST..   Stockton.    Remodel 

present  store. 
Owner — Henry  Backes.  328  N-Grant  St... 

Stockton. 
Architect — None. 
Days    work.  |1800 


ALTERATIONS 

21   S-SUTTER   ST.,   Stockton.     Remodel 

.store   front, 
owner — Mary   Conclin,   Stockton. 
Architect — None. 
Day's  work.  $1000 


EFAIRS 

IGH    S<_-HOOL   SITE..    Stockton.      Re- 
pair high  school    building, 
wner — Stockton  Board  of  Education, 
rchitect — None. 
ontractor  —  Gibson    &    Eichenberger. 


RESIDENCE 

EAST       JEFFER.SON       ST..       Stocklon. 

Residence. 
Owner — N.  Bone. 
Architect — None. 
Day's   work.  J2000 


A.  E.  LOVETT,  Mgr. 


Established  1S91 


Peerless  Roof  Paint  &  Repairing 
Company 

Manufacturers    and    Contractors 

A  SUPERIOR  (Anti-Rust)  PAINT  for 

Tankj,  Fire  Escapes,  and 

Structural  Iron,  Metal 

Paper  and  Shingle  Roofs 

We  Do  Roof  Repairing  and  Waterproofing 


180  Jessie  St. 


Tel.  Sutter  6700 


LECLAJft  1  DrtAe^LtHE  'SCRAPER 


Adopted   for  Cutting    and   hlling.  Loading  Cars,  Cleaning  out 
Reservoirs,  Hauling  Loose  Materials  of  all  Kinds. 


217  Hyde  Street 


Phone  Franklin  138 


l,ODt:;E  BUILDING 

MARKET  AND  SUTTER  STS.,  Stock- 
ton. Five-story  Class  "A"  lodge 
building. 

Owner — Masonic    Temple    Association. 

Architect— Carl  Werner,  Humboldt  Bk. 
Bldg..   San   Francisco. 

Contractor  —  MacDonald  &  Kahn,  130 
Montgomery  St.,  San   Francisco. 

{260,000 


New 


ALTERATIONS 

110     S-CENTER    ST..     Stockton. 

store  front. 
Owner — Harriet  E.  and  Amy  Inglis,  2a 

W-Willow  St.,  Stockton. 
.\  rchitect — Xone. 
Day's   work.  $600 


SLEEPING   PORCH.   ETC. 
1011    W-NORTH   ST.,   Stockton.      Sleep- 
ing  porch   and   pergola. 
Owner — J.  A.  Peoples. 
Architect — None. 
Day'.s    work.  $400 


COMPLETION  NOTICES 


SA\  M.\Tr;<»  <  (»i  \T^  . 


Recorded  Accepted 

.luly  13.  1921— LOT  20  BLK  3.  Burlln- 

game      Park      No.    2.      Burlingame. 

Chas  Leis  to  Chas  Bell.. July  1.   1921 


LIENS  FILED 


S.\N  JOAQUIN  COtlNTY 


Recorded  Amount 

July   11.   1921— LOT  1  AND  W    hi   Lot 

3  Blk  32  W  of  Center  St.,  Stockton. 

Simpson      Gray   Lumber     Co,   Cptn 

vs  J  E  Liebee  and  Rosa  A  Liebee. . 

$82.18 


SIX 

GILLETTE  I 

BLADES 


WITH 

HOLDER 


I        $1.25 


M 


1^ 


1 


PREPAID 
In  Attractive  Case 


Sa t ixfdction  Guaranteed 
or   Money   Refunded 

77((.\   Offer  for  n  Limited 
Time  Only 

Remit  by  Money  Order  or 

Cash — (No  Stamps) 

Frad  Razor  Co. 

1475    BROADWAY 
NEW    YORK    CITY 


do 
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July  11,  1921— LOTS  lO,  11  AND  12 
Blk  47,  North  Fair  Oaks  Addition 
to  City  of  Stockton  Edw.  W  Spu- 
lick  vs  J  D  Miller,  J  D  Miller 
Realty  Co  and  C  Howard $32.50 


BUILDING  CONTEi^CTS 


l""KKSNO    COINTY. 


ADDITION 

465    N    FIRST    ST.,    Fresno. 

to  dwelling. 
Owner — Drenth    &    Drenth, 

Ness,  Fresno. 
Architect — None. 
Day's   Work. 


Additions 
933      Van 

$1000 


OIL   STATION 

PARLIER,  Fresno  County.     Oil  station 

Owner — Coast    Petroleum    Co. 

Architect — None. 

Contractor — D.   F.  Brose,   Parlier. 

$1146 
Limit,  July  20.  Filed  July  8.  Bond, 
$600.     Securities,  J.  M.  Enns  &  S.  Brose. 


Sign. 


SIGN 

2000  MARIPOSA   ST.,   Fresno. 
Owner — Valley   Bank. 
Architect — None. 

Contractor — Wm.  Fahy  Co..   1812  S-Van 
Ness  St.,  Fresno.  $850 


DWELLING 

941       BLACKSTONE       AVE.,       Fresno. 

Dwelling  and  garage. 
Owner — Felix  Spano. 
Architect — None. 
Day's  work.  $2700 


WAREHOUSE 

SANTA  FE  AVE.,  Fresno.     Warehouse, 

etc. 
Owner — E  .Y.  Foley,  944  T  St.,  Fresno. 
Architect — None. 


Contractor — John    Diebert.    2165    Lotus 
St.,   Fresno.  $12,000 


DWELLING 

1537  COLLEGE  AVE.,  Fresno.  Dwell- 
ing. 

Owner — E.   Ahlberg. 

Architect — None. 

Contractor — H.  Lawrence,  2260  Webster 
St.,  Fresno.  $4000 


COMPLETION  NOTICES 


FRESNO    COUNTY 


Recorded  Accepted 

July  13,  1921— LOTS  21  AND  22  BLK 
65.  K.  B.  Heights,  Fresno.  Fred- 
erick   F    Sprow    to    whom    it    may 

concern July    12,    1921 

July  7,  1921 — LOTS  11  AND  12  BLK 
6.  Recreation  Park,  Fresno.  Paul 
L  De  Wolf  to  whom  it  may  concern 
July    6,    1921 


LIENS  FILED 


FRESNO    COUNTY. 


Recorded  Amount 

July  13,  1921— B  155.25  FT.  S  100  FT. 
of  Lot  1,  Wallpella  Tract,  Fresno. 
Chas  Henderson  vs  Jacob  E  Bedig 
$108 

July  12,  1921— LOT  ON  CITY  ROAD 
in  Kingsburg.  Valley  Lumber  Co 
vs  Estate  Frank  A  Hanson  and 
Bengston    &    Young $565 

July  9,  1921— LOT  15  BLK  4,  Kerman, 
Fresno.  C  S  Pierce  Lumber  Co 
vs    Stepaneda   Philipchuk $242 

July  9.  1921 — LOTS  4  TO  7  BLK  37, 
Firebaugh.  Fresno.  Miller  &  Lu.x 
vs   G    Tambolini    $229 

July  9.  1921 — LOTS  42  AND  43  BLK 
1,  Palmetto  Tract,  Fresno.  Valley 
Lumber  Co  vs  E  E  Bonner $636 


Saturday.  July  ik  l92l 

BUILDING  CONTRACTS 


SAN    MATKO    <Ol  NTY. 

GLASS    WORK 

CYPRESS    LAWN    CEMETERY.      Fur- 
nish   labor    and    tools,    pay    trans- 
portation   from   railroad   to   «et   all 
leaded   glass    on   mausoleum. 
Owner — Estate    Daniel    T.    Murphy. 
Architect — Bakewell      &      Brown,      251 

Kearny  St.,  San   Francisco. 
Contractor — T.    H.    Duffort    (as    United 

Glass  Works).   San  Francisco. 
Filed  July  11,  '21.    Dated  June  24,  '21. 

Completion     $100 

TOTAL  COST,  $100 
Bond,  $1000.  Surety,  United  States 
Fidelity  &  Guarantee  Co.  Limit,  30 
days.  Forfeit.  $1  plans  and  specifica- 
tions filed. 


BUNGALOW 

N     1/2    LOT    5    BLK    11,    Dingee    Park. 
Redwood  City.      Furnish   labor  and 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

ec5  Sixth  StfxEet 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactiirprf  nn  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  gi/e  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  YEOX    BUILDING 

San    Francisco,   Cal  Portland,  Oregon 


Telephone  Market   1935 

Fine  and  Sanitary   PLUMBING  ' 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


turday,  July  16,  1921  UmLWNG       AND       ENGINEERING 

materials   and    construct    one-story  1     cent    per    gallon     of    "gas."     but    it 

frame  plastered  exterior  bungalow.  would    have   secured     about     »2.00n.OOO 

rner — Miss   S.   E.   Connoll,   San   Fran-  annually    for    the   Slate   highway   fund. 

Cisco.  In   spite   of  the   fan    that   the   proposed 

chitect — None.  tax    was    very    moderate    and    entirely 

ntractor  —  Louis    V.    I'ollard.      Ited-  equitable,    the    automobile    clubs    were 

wood  City.  selfish  enough  to  defeat  it. 

led  .July  11,  '21.     Dated  July  8.  '21.  As    we    have    said    before     in     these 

Roof    on    J1353  columns,    a    g-asoline    tax    is    probably 

Finished    plaster   on 1353  the     mnst     equitable    form    of     tax     for 

Completed     1353  securing    funds    for    highway    mainten- 

:78ual   3,i  days 1353  ance.  We  predict   tliat  within  five  years 

TOT.AL  COST.   $5412  there    will    be    few    states    in    America 

nd.   J2706.     Sureties.   Z.   T.    Thorning  in  which  such  a  tax  will  not  be  levied. 

i    \V.    P.    Gray.      Limit.    7.1    working  in     spite     of     the     soirish       and       short- 

ya.     Forfeit,  none.     Plans  and  sped-  sighted  opposition  of  automobile  clubs. 

Itions  filed.  We   look,   in   fact,   to  see   the  California 

Legislature   provide  for  a   gasoline   tax 

•  at    its    next    session,    but    we    also    look 

SnriDKD      OPI'OSITIOV      of     THF  f°';     the     continued     opposition     of     the 

M..IFOKMA    .WTOMOBILE    CL™S  ,fj'  mT.ntim'r'Vhe'i*'    '>'""%  ""'^^^^    '" 

PO     THF      C.tLIPORVI.V      HIGHWAY  'i     ,^                  V    .        .       '"""'^^''^       have 

■OM.MI.S.SIOX                             "■«■•»«  Ai  wisdom    enough    to    depose    the    present 

.-iliiirt -sighted    leaders  of  those  clubs. 

aitorial    in    Engineering   &   Contract- 
ing.   (Tiicago,    July    6)  .\BGE.\TIXE    TRADE    NOTES 

'h,-    automobile    clubs    of    California  |  Trade         Commissioner        George        S. 

itinup     their    attacks       against       the  Brady.    Buenos    Aires.   Apr.    25,    1921.1 

/.      f"J.,J  i"'   ,'''t^   .  Commission,     in  An.erionn       Make      of      Cnr«      VneA    by 

te    nf   the    fact    that    their    criticisms  Parana     Tramways     Co. 

he    design    of    the    State    road    were  The    new    electric    street    car    line    in 

?„r       7  i^,"^^^'"^."^    '"^    "■    ^-  'he   city   of   Parana    will   be   opened    to 

IT  .         P.'>!'''c    Roads.      It      would  tramc    in   May.     The   company   has   7«: 

.ear  to  a  disinierested  spectator  that  miles   of  line  and    will    operate   at    first 

automobile    clubs    are      aiming      at  seven      one-man      cars      of      American 

urln„    a    riew    Highway   Commission  make.      Parana    is    the    capital    of    the 

,Lo"   IP  .i''"     •■'"''•''crvient      to      their  Province    of    Entre    Uios,    and    has    a 

ihes.     If  this  is  brought  about  it  will  poinilation    of    about    38  000 

Vi"/h^..  ■'i^''°'"  *^^'''"''!''^-   "'"''^"''  ^^'"'•''     «»     '•*     Continued    on     Railroad 

Highway  Commission   has   not  been  Bridge 

rnv''t",'.i'^'„''"^  cla.ss   of  people   nor  The   Director   of   the  Argentine   Stale 

n    entir^i       f          V"    ^"''''S-    ■  "    ^^"^  Railways    has    proposed    that    work    be 

Les      n      i,      1"     w""'     ""''I'f-al    in-  continued   on    the    new    bridge   over    the 

r    rh/c,i  L                  remain    free.  R|„    Dulce    near    the    city    of    Santiago 

he    California     automobile     clubs  del    Estero.      The    plans    for    the    bridge 

nmissi.?r'of  Th""""'"^''    "'.^'^^•'''-^  are    being    prepared      by    the      Federal 

nmissi.in    ot    their      own      selection.  Bureau  of  Roads  and  Bridges,  and  it  is 

Ln,.l  ,T         "^'u"    "p",'^    ""'    ^^    ^P'  estimated    that    the   structure    will   cost 

ignoie  the  wishes  of  the  automobile  2.500.000  paper  pesos,  or  approximately 

OS.     hinte  those  clubs  are  c, imposed  *775.000   United   States  Currency  at   the 

lnl.%     of    residents    in    and    near    the  present   rate   of  exchange. 

Jan/  .'n'^ev./I-   "■""'''      ''v.  ^P'     '°  Fs.ln.ate  of  Kxpendl.nres  of  ArKentlne 

rt.,h    .    ,,^^ ''"■'"'"''""''''    '^°""  State  Railways 

ft.,r^\         fl""    '"'•"^'"^••''    »'^<=-      "    the  The   estimate      of   expenditures      sub- 

tvnf  o    ''"hlic    questions    the    possi-  milted    by    the    Administration    of    the 

.L         ,       ■'?  •^  '  '?""""  ""  """  P^*"'  Argentine       State       Itailwavs       for    the 

he  nm!«tiT^  '         ,        J"'    ^''l   '''"««"^''  •V''*'-   1922  calls  for  a  total  "of  35.670.000 

i-/,     ,'?„            "^  •'''';^?''^'  /■'  '^'^"'l'   f"''  "'II"''-       Pfsos     (about       $11,057,700       at 

M.erirL'Jl'' •'■"'•"   '"J',, "■""""•'■  I"-''«<'"t    "<e    of    exchange).      This    Is 

nn„      /h<'      IPKisIative    bill    to    tax  about     3.000.000     pesos    more     than     the 

mc?n-.l    fi.mir    '"I.'"""''*,     °'    /'''^J,"^  estimate   for   the   current  year.      Of   the 

a!.    «               ,1      ,               "■"'■''•      ^'"^  '"'«•    9.760,000    paper    pesos    ($3,025,600 

«e    reran    i(,    was    to    be    only  United    States    currency)    is    asked    for 
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renewal  of  equipment,  and  about  2.- 
000,000  paper  pesos  ($620,000  United 
States  currency)  to  cover  increase  in 
wages. 

r'oniblnatlon   of  English  Manufacturers 
to    Sell    Machinery 

.\  new  British  machinery  sales  com- 
Iiany  has  opened  an  office  In  Buenos 
Aires.  This  company  is  a  combination 
of  the  foreign  sales  departments  of 
several  important  English  machinery 
manufacturers.  The  Review  of  the 
River  Plate  in  commenting  on  the 
opening  of  the  oflfice  of  this  company 
states  that  "Its  inauguration  here 
proves  that  British  manufacturers  In- 
tend to  make  a  big  bid  for  Latin 
American  trade  in  these  lines  which 
has  been  largely  in  the  hands  of 
American  and  German  competitors." 


FACTS    .ABOUT    ASBESTO.S 


The  art  of  weaving  the  mineral  fiber 
in  asbestos,  which  is  ordinarily  In- 
destructible, was  rediscovered  at  a 
comparatively  late  period  of  civiliza- 
tion. Woven  asbestos  was  used  In  the 
ancient  pyre  to  preserve  the  royal 
ashes.  Charlemagne  is  said  to  have 
had  a  tablecloth  made  of  asbestos  and 
111  have  cleaned  it  by  throwing  it  Into 
the  fire,  which  consumed  the  dirt,  thus 
illustrating  in  a  spectacular  manner 
one  of  the  most  valuable  properties  of 
this   material. 

The  fiber  of  the  best  grade  of  as- 
liestos  is  beautiful  and  silky  and  has 
great  flexibility,  elasticity,  and  tensile 
strength.  according  to  the  United 
States  Geological  Survey.  Department 
of  the  Interior.  It  can  be  spun  into 
thread  so  fine  as  to  run  225  yards  to 
the  ounce,  and  as  it  is  incombustible 
,Ts  well  as  a  non-conductor  of  heat  and 
electricity  and  resists  the  action  ot 
most  ordinary  acids,  its  field  ot  use  is 
large.  The  possible  applications  ot 
asliestos  are  far  from  fully  appre- 
ciated not  only  by  the  general  public 
but  by  manufacturers  who  are  in 
search  of  material  for  special  uses  to 
which  asbestos  may  well  be  applied. 
Perhaps  it  is  most  generally  used  to 
inake  fireproof  cloth  for  theater  cur- 
tains. It  has  been  used  also  for  mak- 
ing firemen's  clothing.  Everywhere  In 
cold  countries  it  is  extensively  em- 
ployed for  covering  furnaces,  boilers, 
and  pipes  to  prevent  loss  of  heat. 
.Asbestos   is  a   good   insulator. 


LIBERTY 

WALL  BOARD 


Liberty  Wall  Board 

Xotliiiif?  better  for  in.side  use  in  any  elimate.  Has  great  fire 
resistance,  i.s  sanitary  and  vermin  proof,  impervious  to  sound 
moisture,   heat  and  cold.  ' 

SIZES  AND  WKKIIIT—  i/i  inch  thick,  32  and  48  inches  wide, 
liy  various  Icn-ths  up  1„   12   feet.     1   2/10  lbs,  per  square  foot. 


MANUfACTUmO'  t 


KEY-HOLD  HJfTElkUTN  COMPANY 


_i 


PROMPT      DELrVERY 

^^^RlTl^:  for  quotations 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Cast  Iron  and  Wrought  Iron 


tl    Circular  Stairs 


Ornamental  and  Miscellaneous 
Iron  Work 


Steel  Sash 


Wire  Work 


Michel  &  Pfeffer  Iron  Works 

Harrison  and  Tenth  Streets 
Phone  Market  731  San  Francisco,  Calif. 


ffiara^u  (UnitHtrurtton  E?p0rt0 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
560   MISSION    STRRET  SAN   FRANCISCO,   CAL. 


Reinhart  Lumber  and  Planing  Mill  Company 

GE.XKRAL,    LliMUER   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doors,    Sash 

Frames   and    Mouldings 
ITTH    &    KANSAS    STS.  -  SAN    FRANCISCO 

Phone   Market   1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

734-744  Bushi  St. 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exchange 


Just    FLUSH    it    on! 
lAPIPOIITH 

■■H^^     TRADE    MARK      ^'^•^'^ 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 


L.   SOIMIMEBORIV  SONS,  Inc. 


355  Pacific  Electric  Building,  Los  Angeles 


77  O'Farrell  Street,  San  Francisco 


=fe^-^TT- 


ii 


15    Cents    Per    Copy 


Phone    Doagliis    2372 


rublication    Office 
.'>((n      Mission      Street 


SAN  FRANCISCO,  CAL.,  JULY  23,  1921  ^"''''■:'"^  ^-r'^J  •'''■''v-'"'"'L 
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Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 

Be  Obtained 


WniTK   FOR   IVKORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Towr.senJ  St.      Branch  Office:  203  American  Nat'I  Bank  BIdg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR  HAI.TO  RY   AI.I.    i.l   MIIKH    DKAI.KIIS 
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STUKO  STEEL  HOUSES— FIRE-PROOF 

EVERLASTING  — BUILT  IN  A  JIFFY 


COST    LESS    THAN    OTHEN 
FIRE -PROOF  MATERIAL 


Stuk^^^teel 

houses" 


Eliminates  Costly  Upkeep — Guaranlccd  50  Years — Lasts  a  Century 

Stuko-Steel  Built  Houses  stand  untouched  by  the  elements  fifty  years  after  being  built. 
Ihere  is  nothing-  to  decay.  Four  unskilled  workmen  can  erect  the  Stuko-Steel  framework,  parti- 
tions and  roof  trusses  in  less  than  three  days — needs  no  painting- — deterioration  and  upkeep  are 
eliminated  entirely.     The  only  practical  construction  whether  you  build  to  sell,  to  rent,  or  to  own. 
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t0.4ST     I.VCOIIPOR.VTIONS 


aiodern  Construction  Co..  Pasadena. 
Cal. — Capital  stock.  $40,000;  subscrib- 
ed. $300.  Directors:  William  M. 
Eatterson,  Philadelphia.  Pa.;  Cyril 
Bennett  and  George  H.  Curtis.  Pada- 
dena.  Cal.  Attorneys.  Waldo  &  Hinds. 
Pasadena.    Cal. 

Bildrite  Construction  Co.,  Los  An- 
geles— Capital  stock.  $25,000;  sub- 
scribed. $150.  Directors:  James  C. 
Adkins.  John  Albert!  and  J.  P.  South, 
all    of   Los    Angeles. 

North  Fork  Development  Co.,  North 
Bend.  Wash. — Capital  stock.  $2,000,000. 
Directors:      Fred    W    and   Julia    Ellis. 

(Central  Lumber  &  Shipping  Co.. 
Seattle.  Wash. — Capital  stock,  $5000. 
Directors:  J.  O.  Eng.  William  H.  Jo- 
hansen,  C.  Holmsberg  and  William  Jo- 
hansen. 


ARCHITECTS  OF  HIGH  RANK 


It  is  generally  conceded  that  the 
Oreco-Roman  home  was  the  most  per- 
fect type  of  the  antique  dwelling  in 
plan,  construction  and  decoration.  It 
is  rightfully  considered  more  richly 
suggestive  than  any  older  house  forms. 
such  as  those  of  Egypt  and  Assyria, 
but  it  is  not  well  to  infer  from  this 
that  the  latter  types  are  unworthy  of 
consideration,  for  they  are  confessedly 
marked  by  a  simplicity,  dignity  and 
solidity  of  construction  and  a  correct 
use  of  decoration  which,  according  to 
authorities,  give  them  a  high  pl.ace  in 
building   systems    of    the    world. 

In  Egypt,  as  in  all  countries,  we  llnd 
that  building  forms  were  dictated  by 
and  adapted  to  the  exigencies  of  cli- 
mate. The  constructive  Instinct,  since 
the  beginning  of  time,  apparently,  has 
been  strong  in  the  average  m.in.  and 
nowhere  did  it  Impress  itself  In  sim- 
pler, more  enduring  and  more  majes- 
tic   forms    than    in    Egypt. 

This  Is  true,  despite  the  fact  that 
the    Egyptians    professed,    in    view    of 


General  Competitive  Bidding 

Practice  Adds  to  Building  Cost 


By  Noble  Foster  Hoggson,  New  York 


Any  one  who  has  tried  to  figure  out 
just  what  he  should  allow  for  a  three- 
weeks'  camping  trip  and  then  has 
taken  the  trip  is  in  a  fair  position  to 
get  some  conception  of  the  problems 
of  the  estimating  department  of  a 
building  concern.  It  is  not  a  job  for 
anyone  except  the  most  experienced. 
For  remember  that  unlike  the  camper 
who  can  easily  enough  make  up  for 
the  things  omitted  in  his  final  estimate, 
there  is  no  such  alternative  for  the 
building  concern,  especially  if  it  be 
one  which  is  operating  under  a  con- 
tract which  guarantees  a  predeterm- 
ined cost.  Such  an  estimate  must  be 
accurate  and  complete  and  made  by 
men  who  know  not  only  what  things 
ought  to  cost,  but  what  they  will  ac- 
tually cost  in   the  end. 

The  men  who  estimate  for  a  big 
building  which  as  yet  is  in  the  pre- 
liminary plan  stage  must  be  able  to 
conceive  of  it  as  a  finished  structure; 
to  give  to  the  rough  plan  and  its  ele- 
vation the  necessary  third  dimension — ■ 
an  idea  of  the  mass  of  the  building  as 
standing  on   the  plan. 

There  are  various  methods  of  get- 
ting at  the  quantities  tor  an  estimate 
which  are  in  common  usage.  But  the 
most  accurate  results  are  obtained 
when  the  estimate  is  made  up  by  item- 
izing all  the  materials  entering  the 
construction.  This  is  called  "taking 
off  the  quantities."  For  example  to 
determine  the  cost  of  the  construction 
of  100  sq.  ft.  of  floor  it  is  possible  to 
arrive  at  an  approximation  by  using  a 


figure  representing  the  cost  of  a  unit 
of  that  type  of  construction.  But  a 
more  reliable  estimate  is  made  by  de- 
termining the  quantities  of  material 
which  go  into  the  component  parts  of 
the  floor — forms  for  reinforcing,  the 
reinforcement,  the  concrete,  the  cement 
finish,  the  furring,  the  plaster  and  the 
linoleum  or  other  covering  surface. 
These  quantities  multiplied  by  the 
prevailing  unit  cost  of  the  material 
and  added  together  give  a  nliable  es- 
timate and  this  method  is  typical  of  all 
estimators'    work. 

Under  the  ordinary  building  practice 
where  an  owner  through  his  architect 
or  engineer  submits  plans  and  speci- 
fications to  different  contractors,  the 
quantity  survey  must  be  made  by  each 
bidder.  Only  one  bidder  can  be  suc- 
cessful and  consequently  the  cost  of 
the  job  to  the  owner  is  higher  because 
of  the  wasteful  duplication  in  the  sur- 
veys. For  someone  must  pay  for  the 
unsuccessful  bidders'  time.  Thus  the 
un.sucoessful  bidder  on  a  job  accounts 
for  his  losses  on  the  jobs  he  fails  to 
get  usually  by  adding  a  percentage  to 
each  successful  bid  to  cover  the  ex- 
pense  involved   in   unsuccessful   ones. 

The  form  of  contract  used  by  an  or- 
ganization which  handles  all  phases  of 
a  building  operation  eliminates  this 
unnecessary  expense  to  the  owner. 
For  each  owner  who  employs  such  a 
concern  pays  for  the  survey  of  his  own 
building  solely.  Such  a  concern  is  its 
own  contractor  and  never  has  occasion 
to  take  off  quantities  unless  it  has 
been  awarded  a  contract  for  a  building. 


the  brevity  of  life,  to  consider  their 
dwellings  as  mere  'Wayside  inns." 
and  to  regard  it.  therefore,  a  matter  of 
comparative  indifference  how  they 
were  constructed.  Notwithstanding 
this  attitude  as  to  earthly  dwelling 
places,  the  rich  and  great  lavisTled 
wealth  upon  their  palaces  and  great 
houses.  The  streets  of  Thebes.  Mem- 
phis and  Heliopolis  were  !)orderea 
with  houses,  plain  and  blank  of  ex- 
terior, but  embellished  within  with  ut- 
in  »st  luxury  .ind  magniticance. — Ex- 
change. 


TRA.M\V.\YS     FOR    PEKING 


a  few  days  after  the  stock  was  placed 
on  the  market  in  Peking  it  was  over- 
subscribed to  double  the  amount.  Ac- 
cording to  the  agreement,  a  commis- 
sion of  2.5  per  cent  is  granted  the 
French  bank  as  a  commission  for  ma- 
terials purchased  from  other  than 
French  sources.  The  company's  con- 
cessions will  probably  call  for  from  15 
to  25  miles  of  street  railways.  The 
chief  engineer  is  expected  to  leave 
France  in  June  or  July  and,  after  his 
arrival  construction  will  be  at  once 
commenced.  Americans  interested  in 
communicating  with  the  company  may 
address  the  Peking  Tramway  Company, 
Peking. 


Commercial  Attache  Julean  Arnold 
reports  that  on  Ma.v  5  an  agreement 
was  signed  between  the  Peking  muni- 
cipality and  the  Banque  Industrielle  de 
Chine  for  the  construction  of  tram- 
ways fpr  the  city  of  Peking.  The 
agreement  provides  for  a  joint  Chinese- 
French  company  with  eleven  directors. 
6  g<ivernment  members  (including  the 
manager  of  the  Banque  Industrielle  de 
Chine)  and  five  members  representing 
private  shareholders.  The  chief  engi- 
neer and  assistant  manager  will  be 
French,  while  the  superintendent  of 
works  will  be  Chinese.  The  company 
is  capitalized  at  $4,000,000  (Mexican), 
which  is  equal  to  about  $2.0011.000  in 
United  States  gold.  Half  of  this  sum 
is   alloted    to   Chinese    subscribers,   and 


-SEEK      T«>       AVOin      Uh:i..VVS 

lll(;ll^^AV  >\<>i(k 


A  committee  has  been  appointed  by 
the  associated  chambers  of  commerce 
of  Imperial  County  to  co-operate  with 
committees  of  other  organizations  In 
an  effort  to  devise  some  means  where- 
by "endless  litigation  and  delays  may 
be  avoided"  in  completion  of  the 
county's  highway  program  under  the 
$1,500,000  bond  issue.  This  action  was 
taken  as  a  result  of  the  recent  de- 
cision of  the  superior  court  holding  the 
contract  of  Peterson.  Dillon  H  Patter- 
son for  construction  of  about  3(1  i  illea 
of    road   to   be   invalid. 
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The  Observer 


A  large  timber  deal  In  Oregon  was 
consummated  recently  by  Astoria  men. 
when  the  Lake  Timber  Co.  and  the 
Tahkenitch  Timber  Co.  disposed  ot 
their  holdings  in  the  Umpqua  valley  of 
Douglas  county,  Oregon,  to  the  Crown- 
WiUiamette  Co.  for  |1, 535, 295.  The 
tract,  principally  spruce,  comprised 
700,000.000  feet  of  timber.  It  is  one 
of  the  finest  bodies  of  timber  in  the 
world. 


Chas.  A.  Heed,  a  graduate  of  the 
University  of  California  and  assistant 
city  engineer  ot  Oakland,  is  seeking 
the  position  of  Chief  Engineer  of  the 
Oakdale  Irrigation  District  to  suc- 
ceed Burton  Smith,  whose  resignation 
is  effective  October  1.  Another  as- 
pirant for  the  position  is  H.  S.  Lord, 
senior  partner  of  the  firm  ot  Lord  & 
Bishop,   Engineers   on  Montana. 


Sacramento  is  planning  a  municipal 
paving  plant.  Estimates  of  cost  for 
installing  such  a  plant  are  being  com- 
piled by  City  Manager  Clyde  L. 
Seavey  and  City  Engineer  Albert  Givan 


Graham  &  Mangin  have  opened  the 
Burlingame  Lumber  Co.  in  Burllngame 
and  will  handle  all  lines  of  building 
materials. 


J.  P.  Campbell  of  Colusa  has  been 
appointed  a  member  of  the  State 
Reclamation  Board  to  succeed  Frank 
Freeman  of  Willows,  who  resigned  to 
become  attorney  for  the  Board. 

Herbert  K.  Brainerd,  an  employe  of 
the  City  Engineer's  office,  San  Fran- 
cisco, has  been  appointed  City  Man- 
ager of  San  Rafael.  Brainerd  will  re- 
ceive ?250  a  month. 


The  U.  S.  Bureau  of  Labor  Statistics 
gives  the  index  number  of  building 
materials  for  May.  1921.  as  202.  a  de- 
cline of  one  point  from  June  and  a  de- 
cline of  37  points  from  January.  1921. 
At  the  peak  of  prices,  April,  1920,  tlie 
index  number  was  341.  Building  ma- 
terials were  lowest  in  the  last  half  of 
1915  when  the  index  number  was  93. 
This  index  is  based  on  an  average  ot 
100  at   the  beginning  of  1913. 

A'oting  nine  to  three,  the  Chico 
Board  of  Freeholders  decided  to  build 
the  new  city  charter,  to  be  submitted 
at  an  election,  around  the  City 
Manager  plan. 


R.  Justin  Miller,  executive  officer  of 
the  State  Immigration  and  Housing 
Com.mission,  and  attorney,  has  resign- 
ed, effective  October  1.  The  resigna- 
tion has  been  accepted,  but  no  suc- 
cessor   has    been    announced. 


From  present  indications  work  on 
the  proposed  Proctor  and  Gamble  plant 
in  Richmond,  Contra  Costa  County,  will 
be  started  in  the  near  future.  James 
A.  Coulter,  superintendent  of  the  cor- 
poration ^vith  offices  in  Kansas  City, 
recently  viewed  the  site  of  the  pro- 
posed plant  but  refrained  from  com- 
menting upon  the  company's  construc- 
tion  plans. 


Harry  Arnold,  formerly  ^'ith  Henry 
Cowell  Lime  &  Cement  Co.  as  salesman 
throughout  Sonoma  County,  has  resign- 
ed and  will  enter  the  contracting  busi- 
ness, specializing  in  large  building  con- 
struction, bridge  work,  etc. 


The  Universal  Crane  Co..  Elyria, 
Ohio,  announces  that  the  Allied  Ma- 
chinery Co.,  of  America,  51  Chambers 
St.,  New  York  City,  has  been  appoint- 
ed foreign  representative  for  its  pro- 
ducts in  all  countries  except  the  United 
States  and  Canada.  The  Allied  Ma- 
chinery Co.  has  offices  in  all  the  large 
countries  of   the   world. 


Property  owners  in  Oakdale.  Stanis- 
laus County,  are  'slow  to  assist  the 
Trustees  in  selecting  a  type  of  street 
pavement.  Only  eight  property  own- 
ers have  replied  to  an  inquiry  sent 
out  by  the  officials,  the  majority  of 
these  favoring  concrete. 


The  largest  sale  of  pulp  timber  made 
on  northwestern  national  forests  Is  an- 
nounced by  the  forest  service.  The 
sale  involves  about  100.000.000  cubic 
feet  of  spruce,  cedar  and  hemlock, 
about  60  miles  north  of  Ketchikan, 
Alaska.  The  buyer  is  the  Alaskan-Am- 
erican Paper  Corporation  of  iNew  York, 
\vhich  has  applied  for  power  rfght  on 
Orchard  lake  and  plans  to  erect  pulp 
and  paper  mills  there. 


Edward  Glass,  a  member  of  the  archi- 
tectural firm  of  Glass  &  Butner,  San 
Francisco  and  Fresno,  has  been  ap- 
pointed state  director  of  the  Depart- 
ment of  Housing,  according  to  an  an- 
nouncement of  the  State  Commission  of 
Immigration  and  Housing.  Architect 
Butner  succeeds  Dr.  Carol  Aronovici,  at 
present  city  planning  expert  for  the 
cities  of  Berkeley  and  Richmond  and 
several  other  California  cities. 


The  San  Mateo  County  Supervisors 
have  endorsed  the  movement  of  the 
Peninsula  Bureau  of  Chambers  of  Com- 
merce and  Civic  Organizations,  tending 
toward  the  electrification  of  the  local 
lines  of  the  Southern  Pacific  railroad 
from  San  Francisco   to   San  Jose. 


Salt  Lake  City  has  been  chosen  for 
the  annual  convention  of  the  Western 
States  Reclamation  Association  to  be 
held  the  last  week  in  November.  Gov- 
ernor E.  W.  Davis  of  Idaho,  president 
of  the  Association,  expects  more  than 
500  reclamation  enthusiasts  from 
thirteen  Western  States. 


Fire  destroyed  the  box  factory  ot 
Osborn  Brothers  at  Croning.  Tehama 
County.  Damage  estimated  at  550.000. 
Insurance  on  plant  and  lumber  is  $33.- 
800. 

H.  O.  Von  der  Mehden  has  been  ap- 
pointed assistant  to  Chas.  C.  Newkirk. 
who  is  scheduled  to  be  Berkeley  City 
Garbage  Engineer.  'Von  der  Mehden 
will  receive  ?225  a  month. 


Triple  sessions  of  the  national  lumber 
manufacturers'  association,  the  West 
Coast  Forest  I'roducts'  Bureau  and  the 
West  Coast  Lumbermen's  Association 
will  be  held  in  Tacoma  July  28  and  29. 
Ernest  Dolge,  Tacoma  lumberman,  "who 
is  a  trustee  of  the  National  Association, 
and  Tacoma  representative  of  the  West 
Coast  organization,  expects  at  least  500 
delegates  to  attend  the  meeting.  Oregon 
will    be    heavily    represented. 


The  polishing  room  of  the  Hammer- 
Bray  plant  in  Oakland  was  destroj'ed 
by  fire  July  18.  Damage  estimated 
at  $15,000. 

(Continued  on  Page  5) 


THE   PUBLIC   DUTY   OF   THE 
KNGINBBR 


In  large  cities  free  service  is  a  thing 
almost  unknown,  but  in  moderate  and 
small  sized  communities  it  frequently 
ranks  near  to  an  established  institu- 
tion. It  is  unbusinesslike,  and  so  is 
open  to  severe  criticism,  but  it  carries 
the  force  inherent  in  customs,  which 
can  not  be  disregarded.  The  ambitious 
community  with  active  Chambers  ot 
Commerce,  Rotary  Club,  Kiwanis  Club, 
and  the  like,  demands — usually  tlirough 
some  of  the  organizations  named — that 
its  leading  citizens  give  of  their  time, 
their  automobiles  and  often  of  their 
money  for  the  public  good.  By  his 
response  to  such  demands  is  a  man 
very  largly  rated  as  a  public-spirited 
citizen  or  the  reverse. 

Lack  of  understanding  by  his  fellows 
of  what  is  involved  in  the  solution  of 
an  engineering  problem,  failure  to  ap- 
preciate that  a  technical  man  is  loath 
to  express  an  offhand  opinion,  couplea 
occasionally  with  plain  inconsiderate- 
ness,  from  time  to  time  bring  to  tlie 
engineer  requests  for  services  which  he 
cannot  in  justice  to  himself  grant. 
However,  a  sense  of  public  duty,  a  de- 
sire to  please  and  an  easy-going  good 
nature  are  all  common  attributes 
among  the  profession  and  the  younger 
member  in  particular  is  likely  to  yield 
to  either  direct  or  indirect  appeals  to 
them. 

In  a  community  in  which  free  public 
service  is  customary,  the  engineer 
should  do  "his  bit"  like  any  good 
citizen,  but  he  will  do  well  also  to  ob- 
serve that  the  merchant  and  the  bank- 
er do  not  allow  such  service  to  in- 
terfere with  any  considerable  propor- 
tion of  their  incomes.  The  engineer 
may  wish  to  give  as  much  time  to 
public  work  as  he  sees  his  busine 
griends  giving;  but  he  must  not  forget 
that  while  a  well  established  commer- 
cial business  works  in  part  without  the 
direct  service  of  its  head,  his  own 
stock  in  trade  consists  almost  entirely 
of  services  which  he  himself  renders. 

In  refusing  to  be  led  into  an  ex- 
travagant disposal  of  his  time,  the  en- 
gineer merely  will  be  following  sound 
business  principles.  Further,  if  he  will 
to  a  reasonable  extent  insist  that  the 
public  work  he  does  shall  be  of  a 
character  to  further  the  interests  of  his 
profession  he  will,  we  believe,  be 
rendering  a  maximum  of  service. — ^En- 
gineering &  Contracting. 


(■.\X.4DI.4X    TR.\DE    AXD    ECONOMIC 
NOTES 


[Prepared  by  the  European  Division. 
Bureau^  of  Foreign  and  Domestic 
Commerce] 

CeiitrnI    Alberta    Irrigation    Scheme 

In  order  to  offset  the  influence  of 
frequent  droughts  in  central  and  south- 
ern Alberta,  a  dam  is  planned  to  be 
constructed  at  a  point  on  the  Red  Deer 
River  about  equidistant  from  Red  Deer 
and  Lacombe.  The  dam  will  measure 
103  feet  from  the  bottom  of  the  cais- 
sons and  will  require  the  labor  of  500 
men  for  a  period  of  probably  five  years. 
A  supply  of  water  win  be  assured  by 
placing  a  second  dam  across  the  North 
Saskatchewan  River,  thereby  causing 
water  to  be  backed  into  the  Red  River 
through  the  Clearwater  and  tributary 
streams.  A  canal  will  connect  the 
system  with  Buffalo  Lake.  thereby 
causing  an  increase  of  10  feet  in  its 
depth,  and  permitting  the  use  of  the 
lake  as  a  reservoir  for  the  irrigation 
district  embracing  the  eastern  part  of 
Alberta  and  the  western  part  of 
Saskatchewan.  Consul  Samuel  C.  Reat, 
of  Calgary,  states  that  Alberta  has  an 
agricultural  area  of  160,000,000  acres. 
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BUILDING     AND     ENGINEERING     NEWS 


"Build  Xow."  It  is  a  command,  a 
request  and  a  plea,  all  in  one,  that 
will  be  hurled  at  the  people  of  Fresno 
in  a  fast  and  furious  campaign  to  be 
inaugurated  at  once  by  the  business- 
men of  that  city  who  believe  that  now 
ii  the  logical  time  for  Fresnoans  to 
build  their  own  homes.  The  Fresno 
Commercial  Club  has  appointed  a  com- 
mittee ,to  secure  subscriptions  for 
newspaper  advertising  to  show  the 
public  facts  and  figures  that  materials 
and  labor  have  been  reduced  In  cost 
and  that  homes  can  now  be  econom- 
ically built  at  a  great  saving  over  the 
prices  they  have  cost  not  manj'  months 
ago. 


Establishment  of  comfort  stations 
along  California's  highways  is  the 
plan  of  Dr.  Walter  M.  Dickie,  secre- 
tary of  the  State  Board  of  Health.  He 
will  ask  the  automobile  associations  to 
get   behind   the   scheme. 


City  Manager  Clyde  L.  Seasey  and 
City  Engineer  Albert  Givan  of  Sacra- 
ment are  drafting  a  new  building  or- 
dinance. Revisions  to  the  old  law  will 
cover  all  points  of  safety  and  regula- 
tions against   tire   hazard. 


The  Sugar  Pine  Lumber  Co.,  with  a 
capital  stock  of  $2,000,000,  has  Hied  ar- 
ticles of  incorporation  with  the  San 
Francisco  county  clerk.  Directors  are: 
Arthur  Fleming.  Pasadena;  Elmer  H. 
Cox,  San  Francisco:  R.  C.  Gillis,  Los 
Angeles;  A.  W.  Heavenrich,  Madera, 
and  B.  Binford,  San  Francisco. 


The  Southern  Promotion  Association, 
through  Andrew  Gallagher,  former  San 
Francisco  supervisor,  its  industrial  di- 
rector, has  appealed  to  the  Board  of 
Supervisors  to  permit  the  Western  Pa- 
cific Railroad  to  use  the  tracks  of  the 
defunct  Ocean  Shore  Railroad  from 
Islais  Creek  to  Army  and  Eighteenth 
streets.  The  request  is  made  in  behalf 
of  fifteen  industrial  firms  along  Potre- 
ro  avenue.  The  Western  Pacific  has 
purchased   the  Ocean   Shore   properties. 


A  trust  deed  has  been  filed  at  the 
recorder's  office  in  Fresno  by  W.  Flan- 
ders Setchel  and  his  wife  to  W.  E. 
Wilcox  as  trustee  for  the  California 
Pine  Box  Distributors,  and  to  Ward  A. 
Dwight  of  the  Dwight  Lumber  Co.  of 
San  Francisco  for  an  indebtedness  for 
»171,.i8».89.  The  deed  is  a  renewal  ot 
a  deed  for  security  given  in  a  trust 
document    October    22. 


W.  B.  Roselip  has  been  appointed 
City  Engineer  of  San  Luis  Obispo. 

Under  the  guidance  of  Geo.  A.  Apple- 
garth,  president  of  the  San  Francisco 
chapter  of  the  American  Institute  ot 
Architects,  steps  are  being  taken  to 
form  the  architectural  group  for  the 
B-B    campaign's   advertising    fund. 


.S.\«-R.4>IKXTO      COIXTY      KM;l\K,KR 
TO  F.*(E   fHARGF.S 


Drury  Rutler.  Sa<TamenIo  <*ounfy 
Engineer,  on  August  2  will  face  charges 
of  incompetency,  inelficiency  and  viola- 
tion of  rules  of  liis  office.  The  hearing 
will  be  held  by  the  County  Supervisors. 
Butler  has  been  charged  with  doing 
private  work  in  which  he  is  said  to 
have  used  county  automoliiles.  county 
materials  and  county  employees.  The 
charges  were  made  in  a  petition  signed 
by  Fred  P.  Gage  and  Maurice  Levitt  of 
Elk  Grove. 


Development  of  Hydro-Electric  Energy 

in  Pacific  and  Mountain  States 

Exceeds  Gold  Output 


The  manufacture  of  building  blocks, 
which  was  suspendi'd  during  the  war, 
has  been  restarted  in  France.  The  ma- 
terials used  are  sand,  lime  and  cement, 
with  a  base  of  crushed  coal  cUnkeri. 


The  value  of  the  electrical  energy 
produced  by  hydro-electric  power 
plants  in  the  Mountain  and  Pacific 
Slates  during  1920  was  greater  than 
that  of  the  gold  produced  in  those 
States  in  the  same  period,  said  Alex- 
ander T.  Vogelsang,  former  Assistant 
Secretary  of  the  Interior,  in  a  state- 
ment issued  by  him  today.  Figure.^ 
obtained  l)y  Mr.  Vogelsang  from  the 
Director  of  the  Geological  Survey  show 
that  the  total  value  of  the  power  pro- 
duced by  water  power  in  the  Moun- 
tain and  Pacific  States  was  about  $79.- 
000.000.  which  is  nearly  2.2  times  the 
value  of  the  gold  produced  in  the  same 
States   in    1920. 

The  kilowatt-hour  production  by  wa- 
ter power  by  public  utility  plants  in 
1920.  as  shown  by  the  Geological  Sur- 
vey report,  iivas  as  follows: 

Montana   I.118.90f).000 

Idaho     588.978.000 

Wyoming    2.271.000 

Colorado     184. 674.000 

New    Mexico    828,000 

Arizona     106.527.00o 

Utah      212.243.000 

Nevada    32.690.000 

Washington     1.154.135,000 

Oregon     370.8G7.000 

California     2,568.o41.000 

Total    6.340.659.000 

As  it  is  estimated  that  about  80  per 
cent  of  the  developed  v.ater  power  in 
these  States  is  in  public  utility  plants, 
the  total  production  of  electrical  en- 
ergy from  water  power  would  am- 
ount to  about  7.925,000,000  kilowatt- 
hours. 

During  the  same  period  the  gold  pro- 
duction  was  as   follows: 

Montana     $    1.839.200 

Idaho     465.000 

Wvoniing     200 

Colorado    7,613.400 

New  Mexico    463.400 

Arizona    4.943.000 

Utah    2.076.400 

Nevada      3..t54.90O 

Washington    148.800 

Oregon    965.100 

California    ]4.305.3'10 

Total    $36,374,700 

At  the  rate  of  one  per  cent  per  kiflo- 
watt-hour  the  production  of  electrical 
energy  from  water  power  is  thus  shown 
to  have  been  worth  $79.ono.OO0.  as 
against  the  estimated  gold  production 
for  the  same  States  during  the  year  ot 
$36,000,000.  Thus  the  power  value  in 
those  States  was  a  little  more  than 
twice   the  value  of  the  gold   produced. 

When  power  production  in  these 
States  is  properly  encouragi'd  and  fully 
developed,  the  annual  return  from  this 
source  will  of  course  far  exceed  these 
figures.  This  value  comes  frr>m  the 
same  mountain  systems  which  prrducc 
gold,  and  unlike  the  gold,  will  not  be 
exhausted.  l)Ut  will  continiin  unlll  the 
laws  of  nature  are  themselves  re- 
pealed. Other  and  more  pointed  illus- 
trations  may    doubdess   also    he   made. 

Mr.  Vogelsang  reviewed  the  opera- 
tion of  the  Public  Utilities  Act  In  Cali- 
fornia   and    the   benefits   of   regulation 


under  that  act.  Illustrating  the  ne- 
cessity for  a  better  undersiaiidini?  of 
the  relation  of  the  public  utilities  to 
the  people  he  instanced  the  investiga- 
tion recently  made  in  <'alifornia  by  the 
Inman  Committee  of  the  Legislature. 
In    this   concction    he   said: 

"The  public  is  fair  when  it  under- 
stands, and  when  it  does  not  under- 
stand it  is  generally  viciously  unfair 
or  indifferent  to  the  attacks  of  those 
who  seem  willing  to  make  sacrifice  of 
legitimate  investment  and  essential 
public  good  for  political  reasons.  Dema- 
goguery  is  nearly  always  the  child  of 
ignorance  and  it  has  had  ecnomical  im- 
portance from  the  dawn  of  history.  The 
only  cure  is  truth,  light  and  education. 
Therefore  it  behoves  every  developer  of 
electric  energy  (in  paraphrase  of  the 
gospel)  to  fully  realize  that  'You  are 
in  fact  the  lighters  of  the  world,  and 
you  should  let  your  light  so  shine  be- 
fore men  that  many  may  see  your  good 
works  and  glorify  the  power  which  is 
electricity'.  Then  those  who  come  to 
destroy  the  industry  or  the  developer 
will  aid  in  the  fulfillment  of  your  en- 
terprises. Much  has  been  done  in 
spreading  the  gospel  of  power,  but  in- 
finitely more  remains  to  be  accomplish- 
ed before  understanding  becomes  the 
rule  instead  of  the  exception  among  the 
American   people. 

"The  basic  trouble  is  that  in  times 
past  before  the  people  realized  their 
power  of  regulation  and  their  means 
of  protection,  most  exploiters  of  na- 
tural resources  sowed  the  seed  of  con- 
tempt of  pul)lic  right  and  they  now, 
though  chastened  in  spirit  and  desir- 
ous only  of  justice  and  fair  dealing, 
are  reaping  the  whirlwind  of  popular 
wrath.  This  can  be  cured,  but  it  re- 
quires  lime   and   it   requires  publicity. 

Referring  to  the  report  of  the  Inman 
Committee.  Mr.  Vogelsang  says  the 
result  of  the  investigation  was  what 
fishermen  call  "a  dry  haul'  and  the 
committee  "unenlightened  and  pre- 
judiced in  the  beginning  proved  to  be 
honest  in  impluse  and  it  did  not  hes- 
itate or  quibble  in  its  forthright  and 
unanimous  report  to  the  Legislature," 
in  which  the  Committee  said:  "And  in 
conclusion  permit  us  to  e.^ll  attention 
to  the  fact  that  the  public  utilities  are 
as  necessary  parts  of  our  future  econ- 
omic development  as  any  other  agency; 
that  they  are  entitled  to  fair  treat- 
ment at  the  hands  of  the  people  and  to 
a  fair  and  Just  return  upon  the  money 
invested  upon  properties  used  and  use- 
ful in  the  public  service:  that  the  lime 
is  rapidly  approaching  when  our  fuel 
oil  supply  will  l>e  exhausted,  or  so 
nearly  so  as  to  become  prohibitive  in 
cost,  and  that  the  development  of  the 
State  depends  largely  upon  hydro- 
electric energy." 

Mr.  Vogelsang  in  his  statement  adds: 

"And  finally  the  committee  earnest- 
I.V  eommen<ls  this  great  law.  the  I'ulj- 
lic  Utilities  .Vet,  to  the  commendation 
of  the  people.  It  has  worked  well  and 
is  Working  well  today.  Strengthen  it 
rather  than  weaken  it.  During  times 
such  as  have  Just  passed  have  faith  In 
.vour  commission  that  It  will  be  a  buf- 
fer between  you  and  the  utilities  so 
that  the  people  on  one  hand  will  re- 
ceive good  service  at  a  fair  price  and 
that  on  Ihe  other  the  utilities  will  re- 
ceive such  service  at  the  hands  of  the 
people  that  will  i-ncouraKt-  rapltal  lb 
come  to  this  State  and  help  develop 
our  wonderful   resources." 
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ROADS       BVILT    BY      FEDEHAI.      AID 
DIVIDED    INTO    THREE    CLASSES 

The  United  States  Bureau  of  Public 
Roads  divides  tlie  roads  built  under  tile 
Federal  Aid  Act  into  three  classes,  as 
follows: 

Class  1.  Earth,  Sand-Clay,  Shell, 
Gravel,  Gravel,  surface  treated. 

Class  2.  Waterhound  Macadam. 
Waterbound  Macadam,  surface  treated. 
Bituminous  Macadam. 

Class  3.  Rock  Asphalt,  Bituminous 
Concrete,  Cement  Concrete,  Brick.  Sheet 
Asphalt. 

Figures  on  approved  Federal  Aid 
projects  under  construction  and  com- 
pleted up  to  March  1,  1921,  involve  22,- 
032  miles  of  road.  The  following  table 
shows  the  percentage  of  the  total  cost 
as      distributed      among      the      various 

types: 

Percent 
Concrete,  plain  and  reinforced  ...  38.464 
Gravel,  plain  and  surface  treated.  19.823 

Earth   Sp'*^ 

Bituminous   Macadam    6.34tj 

Bridges     S.018 

Bituminous     Concrete      (practically 
all    of   which      is    on      concrete 

base)     5.548 

Brick    4.799 

Miscellaneous    4.040 

Sand    Clay    3.713 

Macadam,    waterbound   and   surface 

treated    2.564 

Total    100.000 

From  the  beginning  of  Federal  Aid 
to  June   30,    1920,    the   mileage    involved 

Class    1 11,387   miles 

Class    2 1.153 

Class    3 4.254 

Total      16,794   miles 


Out  of  a  total  of  4,254  miles  of  road 
in  Class  3,  3,308  miles,  or  77.6%  were  of 
Portland   cement   concrete. 


CALIFORNIA        HIGHWAY     ASSO- 
CIATION    ORGANIZED 


The  California  Highway  Association 
has  been  organized  and  the  following 
named  ollicers:  President,  Edward 
Fletcher  of  San  Diego;  vice-presidents, 
Richard  J.  Welch  of  San  Francisco  and 
Jonathan  Dodge  of  Los  Angeles;  sec- 
retary-treasurer, J.  C.  Havely  of  Sac- 
ramento. 

The  purpose  of  the  Board  is  to 
promote  more  and  better  highways, 
and  to  study  all  questions  relating 
to  highways  and  streets.  The  member- 
ships will  include  those  engaged  in 
highway  construction,  members  of  the 
Board  of  Supervisors,  County  and 
State  Highway  Commissioners.  City 
Omcials  and  Government  State  and 
County    Engineers. 


VEW     JIl'ILDING      MATERIAL 


An  all-mineral  substitute  for  wood, 
composed  of  Portland  cement,  sand 
and  asbestos  liber,  has  been  found 
to  serve  excellently  as  a  base  for  walls, 
floors,  etc.,  as,  being  cellular  in  struc- 
ture, it  takes  nails  easily  and  holds 
them  firmly.  The  new  material,  says 
I'opular  Mechanics  Magazine,  has  the 
advantages  over  wood  of  being  fire 
and  warpproot.  This  latter  quality 
makes  it  especially  suitable  for  use  as 
a  subflooring  when  composition  floors 
are  used,  as  cracking:  of  the  latt*r  is 
said  to  be  eliminated.  As  it  has  the 
property  of  holding  nails  well,  interior 
wood  trimming  and  shingles  may  be 
nailed  directly  to  the  new  base  ma- 
terial. It  is  also  said  to  possess  good 
insulating  qualities. 


Lack  of  Funds  Hinders 

State's  Power  Development 


An  admission  that  California  devel- 
opment is  being  hindered  through  the 
lack  of  funds  available  for  the  Feder- 
al Power  Commission  in  making  pow- 
er project  investigations  is  made  in 
the  commission's  first  annual  report 
made    public    recently. 

Not  only  is  not  enough  money  ap- 
propriated to  carry  on  the  work  but 
not  all  the  appropriations  made  can 
be  used  by  the  commission  due  to  a 
lack  of  authorization.  California  is 
affected  more  than  any  State  in  the 
Union  owing  to  the  fact  that  it  is  the 
State  where  the  greatest  hydro-elec- 
tric development  is  being  centered. 
Dozens  of  applications  for  power  per- 
mits are  not  being  acted  on  and  indus- 
trial wheels  stalled,  because  the  com-' 
mission  hasn't  the  funds  to  make  the 
requisite    investigations.  I 

The  commission's  statement,  in  part, 
reads:  Up  to  June  30,  1921,  there  had 
been  filed  with  the  Commission  229 
applications  aggregating  14,675,000^ 
horsepower  and  affecting  33  States,  fhei 
District  of  Columbia,  and  Alaska.  This^ 
amount  is  75  percent  greater  than  the, 
entire  water-power  development  of, 
the  United  States  today.  It  is  50  per- 
cent greater  than  the  combined  water- 
power  resources  of  Norway  and  Sweden 
and  considerably  in  excess  of  tlfe  com- 
bined resources  of  France  and  Italy. 
It  is  five  times  greater  than  the  aggre- 
gate of  all  applications  filed  with  the 
Federal  Government  in  the  preceding 
15  years.  The  projects  applied  for  vary 
in  size  from  less  than  100  horsepower 
up  to  the  three  million  horsepower 
scheme  of  the  Southern  California  Edi- 
son Company  on  Colorado  River. 

In  creating  the  Commission  and  put- 
ting upon  it  duties  many  times  great- 
er than  had  been  exercised  previous- 
ly by  any  of  the  Executive  Depart- 
ments in  connection  with  water-power 
development,  Congress  gave  the  Com- 
mission no  personnel  to  perform  its 
work  other  than  its  Executive  Secre- 
tary and  Engineer  Officer.  In  order  to 
function  at  all  it  has  been  necessary 
for  the  Commission  to  borrow  from 
the  several  Departments  personnel  for 
its  Washington  office.  It  has  been 
able  to  secure  from  this  source  8  en- 
gineers. 2  attorneys.  2  accountants.  2 
draftsmen   and   16   clerks,   a   force   inad- 


equate to  handle  expeditiously  the  var- 
ious applications  presented,  even  after 
the  omission  of  all  other  duties  placed 
upon  the  Commission  by  the  Act.  The 
Commission  has  no  field  force,  loaned 
or  otherwise  but  must  rely  for  examin- 
ations and  reports  upon  applications, 
and  for  the  conduct  of  hearings  upon 
the  field  officers  of  the  several  Depart- 
ments-men who  are  primarily  respon- 
sible for  their  own  departmental 
duties.  Even  the  limited  appropria- 
tions made  by  Congress  for  the  work 
of  the  Commission  are  being  returned 
to  the  Treasury  unused  because  Con- 
gress, after  making  these  appropria- 
tions failed  to  grant  the  legislative  au- 
thority to  use  them. 

The  first  license  was  issued  on 
March  1,  to  the  Niagara  Falls  Power 
Company.  Between  that  date  and 
July  1,  final  action  has  been  taken  on 
47  aplications,  13  preliminary  permits 
have  been  issued,  involving  1,075.000 
horsepower,  and  15  licenses,  involving 
757,000  primary  horsepower  and  460,- 
000  secondary  horsepower,  or  a  total 
of  1,217,000  horsepower,  making  an 
aggregate  of  28  projects,  involving  2,- 
292,000  horsepower,  or  as  much  as  was 
issued  by  all  of  the  Executive  Depart- 
ments during  the  10  years  preceding 
the  passage  of  the  Federal  'Water  Pow- 
er Act.  There  were  also  pending  on 
June  30  for  final  action  at  the  next 
meeting  of  the  Commission  16  applica- 
tions,   involving   190.000    horse-power. 

The  commission  has  been  unable  to 
make  any  of  the  valuations  required 
by  the  Act  in  cases  of  issuance  of 
licenses  to  plants  already  in  operation 
— an  ommission  that  is  likely  to  prove 
a  source  of  future  embarrassment.  So 
long  as  it  is  unable,  on  account  of  leg- 
islative restrictions,  to  use  more  than 
a  fraction  of  its  small  appropriation, 
it  can  not  hope  to  perform  to  its  own 
satisfaction  the  duties  placed  upon  it, 
or  to  meet  public  expectation.  It  real- 
izes, however,  the  necessity  for  addi- 
tional power  development  and  the  im- 
portance of  granting  authority  to 
every  project  that  gives  promise  ot 
early  construction:  and  it  is  directing 
all  its  efforts  to  this  end.  The  chief 
present  defect  in  the  Act  is  its  failure 
to  provide  adequate  means  for  its  ex- 
peditions administrations. 


PRODUCTION    OF    IRON     AND    STEEL 
IN     C.\NAD.\ 


A  life  is  lost  in  the  shop,  a  case  is 
lost  in  court,  a  ship  goes  down  at  sea, 
a  train  is  derailed,  an  auto  turns  turtle 
— all  tor  the  want  of  a  little  care. 


[Consul  General  John  G.  Foster, 
Ottawa.  Ontario,  June  18,  1921.] 
The  Dominion  Bureau  of  Statistics, 
in  its  February  report  on  the  produc- 
tion of  iron  and  steel  in  Canada,  shows 
an  increased  production  of  steel  ingots 
and  castings  for  that  month  over  the 
output  of  the  preceding  month,  the 
production  reaching  a  total  of  58,537 
long  tons,  as  compared  with  40,058 
tons  in  January.  This  is  considerably 
below  the  average  of  1920,  but  is  in 
excess  of  December  figures. 

Production  of  pig  iron  was  higher  by 
over  6,000  tons  than  for  the  previous 
month,  the  figures  for  February  show- 
ing a  total  of  57,711  long  tons  of  pig 
iron  produced,  exclusive  of  spiegeleisen 
and  ferroalloys.  Blast  furnaces  were 
operated  during  the  month  at  Sault 
Ste.  Marie.  Hamilton,  and.  Port  Col- 
bourne,  and  at  Sydney,  Cape  Breton. 
There  were  at  the  end  of  the  month 
6  active  and  14   idle  blast  furnaces. 

The  total  production  of  pig  iron  in 
Canada  during  the  calender  year  1917 
was  1,044,000  long  tons;  in  1918  1,607,000 


tons:  in  1919.  819,000  tons:  in  1920,  974.- 
000  tons;  and  for  the  first  two  months 
of  1921  the  production  was  99,000  long 
tons.  Steel  ingots  and  castings  pro- 
duced in  Canada  aggregated,  for  the 
year  1917,  1,558.000  long  tons;  1918, 
1,681,000  tons;  1919.  924,000  tons;  1920, 
1.109.000  tons,  and  for  the  first  two 
months  ot  1921.  99.000  tons. 


LO'W      GU.iRD    RAIL      FOR      NEVAD.A 
RO.*DS 


The  Nevada  State  Highway  Depart- 
ment, according  to  a  recent  Service 
Bulletin  of  the  Iowa  Highway  Commis- 
sion, has  adopted  as  standard  a  guard 
rail  in  which  the  rail  is  placed  on  a 
level  with  the  hub  of  the  average  motor 
vehicle.  Split  cedar  posts  4  Vf>  ft.  long 
are  set  2%  ft.  in  the  ground.  The  huD 
rail  is  2x8  pine  nailed  to  the  post.  The 
top  edge  is  flush  with  the  top  of  post 
and  a  2x6  pine  cap  is  nailed  on  top. 
• 

Philadelphia  is  expecting  to_  pave  60 
miles  of  streets  this  year.  For  this  work 
$1,000,000  will  be  paid  out  of  current 
revenues,  and  ifo.OOO.ouo  obtained  from 
a  loan. 


Saturday,  July  23,   1921 


BUILDING     AND     ENGINEERING     NEWS 


.IDEAIi    SYSTEM    OK    VEXTILATION 
SOVGIIT    FOR    HIGHWAY    Tl'BES 


Searching  for  an  ideal  system  of 
ventilation  for  the  highway  tubes 
which  are  to  be  driven  under  the  Hud- 
son Hiver  between  New  York  and  New 
Jersey,  engineers  of  the  Pittsburgli 
station  of  the  United  States  Bureau  of 
Mines  are  preparing  for  the  most 
elaborate  experiments  ever  conducted 
along    this   line. 

Workmen  are  now  engaged  in 
building  a  tube  40U  feet  long  by  16 
feet  high  and  nine  feet  wide. 
Through  this  automobiles  will  be 
driven,  under  conditions  suggested  by 
the  New  York-Xew  Jersey  tunnels. 
The  engineers  will  then  determine  the 
best  means  of  carrying  off  the  exhaust 
gasses  from  the  machines,  and  embody 
them  in  a  ventilating  system  that  will 
protect  the  lives  of  persons  traveling 
the  tubes.  The  experiments  will  be 
conducted  under  the  direction  of  J.  W. 
Paul  of  the  Pitt.sburgh  bureau  soniv; 
time  during   the   latter  part   of  August. 

Bureau  engineers  long  ago  determ- 
ined by  exhaustive  tests  the  nature  of 
the  gasscs  from  motor  cars  and  point- 
ed out  the  danger  to  persons  who  al- 
lowed motors  to  run  in  garages  insuf- 
ficiently ventilated.  The  same  prob- 
lem is  presented  by  the  traffic  tubes, 
which,  if  calculations  are  right,  will 
be  pretty  well  filled  with  motor  cars 
every  hour  of  the  day  and  night.  To 
carry  oft  these  gasses  and  preserve  the 
lives  of  persons  in  tlie  tubes  will  be 
the   object    of    the    experiments. 

The  Pittsburgh  work  is  a  continua- 
tion of  problems  somewhat  similarly 
taken  up  at  the  University  of  Illinois, 
which   are    nearing   completion. 


MUERMEN   CLAI.M   SHINGLES  ARE 
BARRED 


Petitions  to  suspend  by  referendum 
the  recently  enacted  State  housing  act 
are  being  circulated  by  lumber  inter- 
ests throughout  the  State  because  of  a 
construction  of  the  law  which  appar- 
ently prohibits  the  use  of  shingles  on 
the  roofs  of  buildings,  representatives 
of   these    interests    announced. 

Between  30,000  and  40,000  names  are 
necessary  to  make  the  petition  effec- 
tive. 

While  shingles  on  roots  are  not  di- 
rectly barred  by  law,  it  was  stated, 
certain  sections  of  the  law,  when 
placed  together,  act  to  bar  their  use. 

The  law  in  question  is  Senate  Bill 
288,  introduced  in  the  last  legislature 
by  Senator  I^ester  G.  Burnett  of  San 
Francisco.  Burnett  said  at  the  time 
it  had  the  approval  of  the  State  Im- 
migration   and    Housing   Commission. 


APARTMENTS    REPLACI.XG 

OLD     AMERICAN     HOMES 


The  old-fashioned  American  home — 
the  single  dwelling  with  a  front  and 
back  yard — is  giving  way  even  in  the 
smaller  cities  of  the  United  States  to 
the  modern  apartment  house.  This  is 
revealed  in  a  report  on  1S20  building 
operations  issued  by  the  United  States 
Chamber  of  Commerce.  The  report, 
compiled  in  conjunction  with  the  Fed- 
eral Bureau  of  Labor  Statistics,  shows 
that  last  year  70  per  cent  of  the  fami- 
lies provided  with  new  homes  got  one- 
family  dwellings;  11  per  cent,  two- 
family  dwellings,  and  1!)  per  cent  a 
multi-family  dwelling.  The  same  fig- 
ures .'iliow  that  the  proportion  of  mul- 
ti-faniily  dwellings  provided  last  year 
was    largest    in    the    small    cities. 


The  Oklahoma  Agricultural  and  Me- 
chanical College  at  Stillwalcr,  Okla., 
has  established  a  l-year  course  in 
highway  engineering.  .\  short  course 
will  be  held  each  year  during  the 
winter  months. 


SMALL  WATER  PLANT 

OPERATOR  AS  A  SCIENTIST 


Dy  Abel  Wolman 

.Maryland   State   Department   of   Health 


A  little  thought  will  make  clear  that 
all  plant  operators  may  be  divided  into 
three  classes — the  first,  who  feel  that 
they  are  scientific  but  hesitate  to  pre- 
sent their  observations  because  of  in- 
herent modesty;  the  second,  the  prac- 
tical, who  observe  but  do  not  report 
l)ecause  of  a  supposed  lack  of  scientific 
language,  and  the  third,  who  neither 
observe  nor  report.  This  last  class  is, 
I  hope,  jiunierically  small  and  need  not 
concern" us.  The  first  two  classes  have 
much  in  common,  both  as  to  method 
and  result.  It  is  to  these  two  classes 
that  one  must  look  for  real  develop- 
ment in  water  treatment,  since  they 
are  the  first  to  encounter  new  prob- 
lems and  the  first  to  try  out  new  solu- 
tions. A  scientific  hypothesis  is  use- 
less if  it  is  not  in  accord  with  the  facts 
everywhere.  A  scientific  solution  is 
worthless  if  it  does  not  solve  our  prob- 
lems. Both  the  hypothesis  and  the 
solution  must  be  tested  by  the  plant 
operator.  He  is  an  important  factor 
in  real  scientific  progress.  How  impor- 
tant, he  has  evidently  failed  to  realize, 
if  we  judge  from  the  infrequency  with 
which  he  takes  part  in  discussions  of 
theory    and    hypothesis. 

When  we  speak  of  a  problem  in  wa- 
ter treatment,  we  are  prone  to  empha- 
size its  simplicity  rather  than  its  com- 
plexity. We  find  it  easy  to  fall  into 
the  error  of  considering  "water"  as  a 
definite  thing,  a  simple  compound,  in- 
stead of  regarding  it  always  as  a  most 
variable  substance,  delicately  fluctu- 
ating with  atmospheric,  geographic  and 
geologic  influences.  When  water  is 
considered  in  his  sense,  each  watei 
filtration  plant  becomes  a  laboratory, 
a  scientiflc  structure,  a  research  bu- 
reau, where  facts  and  opinions  may 
and  should  be  tested  out  upon  the  pe- 
culiar and  rare  fluid  there  being  han- 
dled. When  a  new  hypothesis  is  an- 
nounced, each  plant  operator  has  the 
opportunity   to    make   a    real   contribu- 


tion to  science  and  to  practice  by  de- 
termining if  it  tallies  with  the  phenom- 
ena experienced  with  his  own  rarity, 
the  little  stream  used  in  his  plant. 
Likewise,  he  has  the  continual  advan- 
tage of  learning  whether  older  theories 
account  for  the  present  observations 
and  whether  older  methods  are  ade- 
quate. Each  small  plant  stands,  there- 
tore,  in  the  position  of  a  special  re- 
.=earch  laboratory  upon  the  director  of 
which  there  has  been  placed  the  duty 
of  watching  and  interviewing  a  con- 
tinuous series  of  experiments  per- 
formed under  conditions  common  to  no 
other  laboratory.  I  emphasize  the  dis- 
tinctiveness of  each  plant,  since  even 
on  the  same  stream,  a  few  miles  apart, 
the  water  has  undergone  profound 
change  which  converts  it  into  a  new 
substance,  with  new.  though  possibly 
.slightly  varied,  attributes. 

If  we  accept  the  concept  of  each 
lilant  as  a  true  specialized  investiga- 
tive bureau  and  of  water  as  a  variable 
and  not  a  constant  substance,  what  op 
erator  has  the  right  to  say  that  he  is 
not  or  should  not  be  a  scientiflc  ob 
server?  His  duty,  whether  he  likes  it 
or  not.  ha.s  been  enlarged  from  that  of 
valve-operator  to  investigator.  His 
rt.sponsibility  is  greater  than  to  his 
immediate  community;  it  is  national 
:ind  even  international.  For  the  plant 
operator  is  now  research  worker,  and 
the  fruits  of  research  are  limited  only 
I'v  the  infinite. 

It  is  clear  from  the  above  discussion 
that  in  each  plant,  no  matter  how 
.small,  no  matter  how  crude,  phenom- 
ena of  great  importance  and  of  pecu- 
liar significance  are  occurring  and  re- 
curring. They  are  not  always  observed 
and  still  less  often  are  they  reported. 
It  is  the  special  plea  of  this  paper  to- 
day that  this  condition  be  remedied. 
for  with  its  remedy,  perhaps,  many  of 
both  scientists  and  practical  men  will 
avoid  voyages  "bound  nowhere,  under 
full    sail." 


EXTKXSIVE     STREET    IMPROVE- 
MENTS     AT     FRESNO 


The  city  of  Fresno  now  has  under 
way.  either  under  actual  construction 
or  plans  ordered,  a  paving  program  ag- 
gregating $392,000,  according  to  flg- 
iires  compiled  by  Chief  Engineer  Rants- 
m.a  of  the  Department  of  Public 
Works.  Of  this  total  $82,000  repre- 
sents work  for  which  plans  have  been 
ordered. 

In  all  specifications  where  concrete 
lia.se  is  used  the  Department  of  Public 
Works  is  specifying  5-in.  base  against 
a  former  policy  of  4-in.  base,  and 
wherever  concrete  is  used  the  base 
now  is  five  inches  with  an  inch  and 
one-half  wearing  surface.  Where 
black  base  is  specified  the  city  is  lay- 
ing a  5^4-in.  pavement,  with  3'/j-in. 
base  and  2-in.  wearing  surface.  The 
old  specification  commonly  tised  was 
a  thickness  of  five  inches  for  black 
base  pavement,  against  five  and  one- 
half   inches  now. 

PKOGRE.VS     IIEPUKTEn     0\     FRES.XO 
HIGHWAYS 


uiuomplfted  contracts  aggregates  38.1.T 
miles,  making  a  total  of  <I8.39  miles 
completed  pavement.  Seventeen  bridge 
contracts  have  been  completed  and  I 
are   uncompleted. 


fONC-RETK     PAVI\<;      ENMOUStCH 


Endorsement  of  concrete  for  a  27.000 
square  yard  paving  project  in  (he 
Standard  Oil  Company's  addition  lo  tne 
City  of  Carlinville,  111.,  has  been  made 
by  Standard  Oil  otiicials.  .As  well  as  re- 
qesting  Immediate  action  of  the  city 
oHicials  on  the  project,  the  company  has 
asked  that  the  specifications  of  Iho 
Portland  Cement  Association  bo 
adopted. 


CALIFORNIA     INVENTION.S 


Tb, 


County  Surveyor  Jensen  of  Fresno 
county.  In  a  report  submitted  to  the 
Supervisors  July  1,  notes  that  contracts 
for  60.24  mlle.M  of  highway  paved  under 
the  *4, 000,000  county  bond  I.MSUe  hav 
been   accepted.     Pavement    laid    on    14| 


following  new  patent-s  were 
issued  at  the  patent  ollice  in  \V:ishinij- 
ton  recently  to  California  inventors: 

Harry  Benson,  Alameda,  sliding  door 
lock;  F.  L.  Cantwcll,  San  Bernardino, 
blower;  (J.  K.  Harphnm.  I.os  Angeli-s, 
trolley  retriever:  10.  J.  Long,  San  Fran- 
cisco, upholstering  machine;  J.  O. 
Uollins,  Fresno,  grinding  machine:  11. 
II.  Tracy,  San  Francisco,  steam  sepa- 
rator. 


In  Wisconsin,  concrete  highways, 
.eighteen  feet  wide,  are  constructed  at 
jMthe  rate  of  a  mile  a  weeK, 
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Building  News  Section 


APARTMENT  HOUSES 


Segregated  Figures  to  be  Taken  in 
About   a  Week.  ,.^„„ 

ALTERATIONS  Cost,  ?6500 

OAKLAND,  Cal.     663   11th  St. 

Alter  a  2-story  frame  residence  into 
6  3-room  apts. 

Owner — Mrs.   Josephine   White. 

Architect— Miller  &  Warnecke,  Perry 
Bldg.,  Oakland. 


t'ontract  Awarded. 

APARTMENTS  Cost.    $18,000 

OAKLAND.  Alameda  Co..  Cal.     E  Lake- 
shore   Ave.   50   N  Santa  Ray  Ave. 
Two-story  lS)-room  frame  apartments. 
Owner — Barnett  &  Mayerstein,  Oakland 
Architect — Not   Given. 
Contractor — Harry   Schwalm,  Hayward. 


Working    Drawings    Being    Prepared — 

Ready   for  Figures  About  Aug.   15. 
APARTMENTS  Cost,   $73,000 

SAN    FRANCISCO.      Vicinity    of   Larkin 

&  Geary  Sts. 
Four-story    &    basement    67-room    apt. 

house. 
Ovi'ner — Withheld. 
Architect    —    Smith    O'Brien.    Bankers 

Investment  Bldg.,  S.  F. 


To    be    Done    by    Day's    Work    &    Sub- 
Contracts. 

APARTMENTS  Cost,  $S0,000 

LOS   ANGELES.    Cal.      NW    Hoover    St. 
&  Sunset  Place. 

Four-story   &   basement   Class   C  brick 
apt.   house   (106   rooms,  46  apts) 

Owner— Fred   Siegel.    414   Chapman 
Bldg.,  L.  A. 

Architect— L.  A.   Smith,  415  S.   Western 
Ave.,  L.  A. 


Contract   Awarded. 

APARTMENTS  Cost.    $ 

SAN    FRANCISCO.      S    Bush    Street    W 

Leavenworth    Street. 
Four-story  Class     C  apartment     house 

(12   3-room   apts.) 
Owner — John    O.    Titlow. 
Architect — M.    V.    Politeo.    1st    National 

Bank  Bldg.,  San  Francisco. 
Furnish  and  erect  metal  lumber, 
steel  joists  and  connections  and  Rib- 
plex  lath,  etc.,  awarded  to  Berger 
Mfg.  Co.,  1120  Mission  St..  San  Fran- 
cisco  at    $10,000. 

Figures  will  be  taken  shortly  on  the 
balance  of  the  work. 


To  Be  Done   by   Day's   Work   and  Sub- 
Contracts 

APARTMENTS  Cost,   $110,000 

SAN   FRANCISCO.     NE  Sacramento  and 
Jones  Sts. 

Five-story    reinforced    concrete    apart- 
ments   (S   4-room   apts.) 

Owner — J   Dougherty. 

Architect — J.    F.    Dunn,     Phelan     Bldg.. 
San  Francisco. 
The  concrete  work  has  been  awarded 

to    Richard    J.    H.    Forbes,    Monadnock 

Bldg.,   and  the   steel  to  Gunn,   Carle   & 

Co.,    444    Market   St. 

Plans  Prepared 

APARTMENT  HOUSE  Cost,   $20,000 

N.  W.  LAKE  PARK  &  WESLEY  AVES. 

Oakland,    Cal.        Two-story    frame 

apartment   house    (26    rooms) 
Owner — H.   R.  Hewelcke.      216   Pine  St.. 

San   Francisco. 
Architect — C.    A.    Tantau,    251    Kearny 

St.,  San  Francisco,  Cal. 


JLA.DER.\.  Madera  Co.,  Cal. — Until 
August  1  bids  will  be  received  by  City 
Trustees  for  purchase  of  $20,000  bond 
issue,  voted  to  finance  construction  of 
a  city  hall  and  fire  house,  plans  for 
which  are  being  prepared  by  Archi- 
tects Swartz  and  Ryland,  Rowell  Bldg., 
Fresno. 


Permit  Applied  For. 

APARTMENTS  Cost,    $25,000 

OAKLAND.      SW   Grand  and  Jean    Sts. 
Three-story  frame  25-room  apartments 
Owner — Dr.  J.  J.  Moyer,   690   Lakeshore 

Ave.,  Oakland. 
Architect — Not  Given. 

Sub-Figures   Being   Taken 

APT.    HOUSE  Cost,    $35,000 

S  JACKSON  137-6  E  Spruce  St.,  San 
Francisco.  Three-story  and  base- 
ment frame  apartment  house  (5 
7-room  apts.  with  basement  gar- 
age). 

Owner — G.  Benson. 

Architect — J.    F.    Dunn,    Phelan    Bldg. 


Contract  Awarded 

APT.   HOUSE.  Cost,   $25,000 

SW  ELMWOOD  &  GRAND  AVES.  Oak- 
land. Two-story  frame  24-room 
apartment  house. 

Owner — J.  Edwards,  1836  9th  Ave.,  Oak- 
land. 

Contractor — F.  A.  Muller,  Syndicate 
Bldg.,   Oakland. 


BONDS 

SACRAMENTO,  Cal. — State  Highway 
lionds  totaling  $4,878,000  purchased  by 
San  Francisco  bank  paying  a  premium 
of   $19,550. 


VISALIA,  Tulare  Co.,  Cal. — An  elec- 
tion will  be  held  August  8  in  Locust 
Grove  School  District  to  decide  the 
que.'stion  of  issuing  and  selling  bonds 
of  S12.000  to  finance  construction  of  a 
new  school  building.  Trustees  of  the 
districe  are  C.  E.  Pennebaker,  J.  W. 
McCutcheon  and  Geo.   P.   Hedgpeth. 

INDEPENDENCE,  Inyo  Co.,  Cal.  — 
Bonds  of  $35,000  voted  at  a  recent 
election  in  Owens  Valley  Union  High 
School  District:  proceeds  of  the  sale 
of  the  bonds  will  finance  construction 
of  a  new  high  school  on  a  site  yet  to 
be  selected. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — Su- 
pervisors reject  lone  bid  received  for 
purchase  of  $25,000  bond  issue  of  San 
Isidro  School  District  and  bids  or- 
dered re-advertised  up  to  August  1. 
Proceeds  of  the  sale  are  to  finance 
construction   of   a   new   school. 


FRESNO,  Fresno  Co..  Cal. — Offer  of  a 
Los  Angeles  bank  to  take  over  $36,000 
and  $48,000  bond  issue  of  San  Joaquin 
and  Malaga  School  districts,  respec- 
tively, taken  under  advisement  by  Su- 
pervisors. Proceeds  of  the  sale  in  each 
instance  to  finance  construction  of  a 
school   building. 


Plans  Complete 

APARTMENT  HOUSE  Cost,  $13,050 

S.    WICKSON    AVE.,    125    E.    WALKER 

Ave.,    Oakland,    Cal.  Two-story 

frame     12-room     apartment     house 

and  garage. 
Owner — Louise      F.       Kingsland,      1528 

Franklin   St.,   Oakland,   Cal. 
Architect — Not    Given, 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  August  1  bids  will  be  received 
by  Supervisors.  H.  E.  Miller.  Clerk,  for 
purchase  of  $46,000  bond  issue  of  Se- 
quel Union  School  District;  proceeds  of 
sale  to  finance  construction  of  a  new 
school  building.  Plans  are  being  pre- 
pared by  Architect  W.  H.  Weeks,  75 
Post  St.,  San   Francisco. 


SANTA  ANA.  Orange  Co..  Cal. — No 
bids  were  received  by  Newport  Heights 
Irrigation  District  for  the  purchase  of 
$160,000  bonds  voted  to  construct  a 
water  distributing  system.  Applica- 
tion has  been  made  to  state  engineer 
for  permission  to  offer  bonds  to  con- 
tractors  to   build   the   system. 


MERCED,  Merced  Co.,  Cal. — Super- 
visors sell  $130,000  bond  issue  of  Merced 
School  District,  $6000  issue  of  Rundel 
District,  and  $40,000  issue  of  Gustine 
District.  Proceeds  of  the  sale  in  each 
case    to    finance    school    improvements. 

Norman  R.  Coulter,  46  Kearny  St., 
San  Francisco,  is  the  architect  for  the 
Merced   School   District. 

WILLOWS,  Glenn  Co..  Cal. — August 
9  date  set  to  vote  bonds  of  $16,000  to 
purchase    new    motor    fire    engine. 


CHURCHES 


Plans  Being  Figured — Bids  Close  Aug. 
3,  7  p.  m. 

CHURCH  Cost,   $ 

TERRA   BELLA.  Tulare  Co.,   Cal. 

Construction   of  church  bldg. 

Owner — First  Presbyterian  Church  of 
Terra  Bella,  W.  H.  McTier,  Chair- 
man of  Building  Committee,  Terra 
Bella,   Cal. 

Architectural      Engineer   —   Claire      C. 

Morris,  706  Morton  St.,  Porterville. 

Plans  may  be  had  from  the  architect 

at  Porterville. 


Figures  To  Be  Taken  Next  Week 

CHURCH  Cost    $60,000 

VALLEJO,  Solano  Co.,  Cal.  Carolina 
and  S'onoma  Sts. 

Brick    church    building. 

Owner — First  Baptist  Church  of  A'al- 
lejo. 

Architect — E.  C.  Hemmings.  Oschner 
Bldg.,  Sacramento,  and  W.  A.  Jones 
of  Vallejo,  associated. 

Note — Figures  will  be  taken  for  a  gen- 
eral contract. 


Plans  To   Be  Prepared 

ADDITION  Cost,    $20,000 

ALAMEDA.  NE  Santa  Clara  &  Chest- 
nut. Two-story  and  basement 
frame  addition  to  church  (Sunday 
School    rooms,    assembly    hall,    etc.) 

Owner — First  Presbyterian  Church, 
premises. 

Architect — Henry  H.  Meyers,  Kohl 
Bldg.,  S.  F. 


Plans    Being    Figured. 

CHURCH  Cost.    $100,000 

SANTA  ANA,  Orange  Co..  Cal. 

Brick  church. 

Owner  —  Roman  Catholic     Archbishop 

(Father  Eummelsen,  Pastor). 
Architect — A.   C.   Martin,      430     Higgins 

Bldg.,  Los  Angeles. 


RENO,  Nev. — Until  July  25  bids  will 
be  received  by  A.  E.  Asher,  Chairman 
of  Building  Committee  of  Methodist 
Episcopal  Church,  P.  O.  Box  162,  Reno, 


Saturday,  July   23,   15!l 
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Nev.,  for  construction  of  parsonage. 
Plans  obtainable  from  Rev.  F.  D.  Law- 
yer,   120   Mill  St.,   Reno. 


Figures  to  be  Taken  Shortly. 

MISSION  Cost,  I 

SACRAMENTO,  Cal. 
One-story  brick  Mission. 
Owner — Methodist    Chinese    Mission. 
Architect — \V.  J.    Wythe,  Central  Bank 
BIdg..    Oakland. 


Plans  Being  Figured. 

CHURCH  Cost,   i 

DCNSMUIR,  Siskiyou  Co.,   Cal. 
One-story    frame   church. 
Owner — Methodist  Church. 
Architect — W.  J.   Wythe,  Central  Bank 
Bldg.,  Oakland. 


FACTORIES  &  WAREHOUSES 


Plans  Being  Figured. 

ALTERATIONS  Cost.  $10,000 

SAN  FRANCISCO.     SW  Pacific  &  Davis 
Alter   6-story  Class  C  warehouse   (new 

partitions,    composition   floors,    etc., 

for   factory) 
Owner — Withheld. 
Architect  —  Benj.    G.    McDougall,    3S1 

Bush    St.,   S.   F. 


Plans  to  be  Prepared. 

FACTORY  Cost,   $100,000 

IRVINGTON,  Alameda  Co.,   CaL 

Fireproof  factory. 

Owner — Reid  Bros.,  91  Drumm  St.,  S.  F. 

Architect — Not    given.  ~ 


Cost.    $ 

Cal.      Loca- 


Plans  to  be  Prepared. 

FACTORY 

0.\KLAND,    Alameda    Co. 

tlon  Not   S'elected. 
One-story    fireproof    factory. 
Owner — California  Car  Co.,  496  12th  St 

Oakland. 
Engineer — C.   R.   Manbert,  496   12th   St 

Oakland. 


Plans  Being  Prepared. 

FACTORY   BLDGS.  Cost.   $ 

LONG  BEACH.  Los  Angeles  Co.,  Calif. 

Group  of  brick  and  steel  factory  build- 
ings, 410x305. 

Owners-Golden  State  Woolen  Mills. 

Architect  &  Contractor  —  The  Austin 
Co.,  398  Pacific  Electric  Bldg..  Los 
Angeles. 


BAKERSFIELD,  Kern  Co..  Cal.— Ex- 
tensive alterations  and  additions  will 
be  made  to  the  Central  California  Ice 
plant  in  North  Chester  Ave.,  according 
to  an  announcement  of  M.  H.  Robbins, 
vice-president  and  manager.  Addition- 
al machinery  will  be  Installed.  Work 
will  be  done  under  the  supervision  of 
the  company's  chief  engineer,  G.  A 
Hornung.    at    Bakersfield. 


FIRE  HOUSES  AND  JAILS 


SA.V  FRA.NCISCO — Board  of  Public 
Works  instructs  City  Architect  John 
Reid,  Jr..  to  prepare  plans  and  speci 
flcations   for   new    Are    drill   tower. 


Plana  Being  Figured — Bids  Close   Aug. 

4.  3   P.   M. 

ENGI.NE  HOUSE  Cost.  $ 

FRES.VO.  Fresno  Co.,  Cal.     Lots  18  and 

19  BIk  10,  North  Park  Terrace. 
Construction  of  a  fire  engine  house. 
Owner — City  of  Fresno.  R.  Y.  St.  George 

City  Clerk. 
Architect — Not    Given. 

CertiHed  check  for  10%  payable  to 
city  required  with  each  bid.  Plans  on 
Ulfc    in    office    of   City   Clerk. 


FLATS 


Plans  Complete. 

FLATS  Cost,    $14,000 

SA.N   FRANCISCO.     S  Jackson    137-6    E 

Spruce. 
Three-story  &  basement  frame  (4)  flats 
Owner — G.    Benson. 
Architect — J.  F.  Dunn,  401  Phelan  Bldg. 


Contract  Awarded 

BUILDING  &  GARAGE         Cost,  $13,000 

E.  WESLEY  .WE..  OPP.  LAKE  PARK 
Ave.,  Oakland,  Calif.  Two-story 
13-room  frame,  flat  building  and 
garage. 

Owner — A  Greenwald.  1338  Grand  Ave., 
Oakland. 

Architect — Not  Given. 

Contractor — Jos.  F.  Rogers,  321  Oak- 
land   Ave.    Oakland.    Calif. 


Plans  Complete 

FLAT  BUILDING  t^ost,   $10,000 

N.  LAKE  PARK  AVE.,  50  W  R.\ND 
AVE.,  Oakland,  Cal.  2-story.  12- 
room   flat   building. 

Owner — A.  W.  Kiel.  730  Lakesbore 
Ave.,  Oakland.  Cal. 

Architect — Schirmer-Bugbee  Co..  Thay- 
er Bldg.,  Oakland,  Cal 


Contract  Awarded 

FLATS  Cost  $14,000 

W.    RAND   AVE..    110   N.    L.\KE    PARK 

Ave.,     Oakland,     Cal.         Two-story 

frame  flats  (16  rooms). 
Owner — Mrs.    Tillie    Carpenter,    468    23d 

St.,  Oakland.  Cal. 
Architect. — Not  Given. 
Contractor — Julius    Anderson.    468    23d 

St.,  Oakland,  Cal. 


GARAGES 


Contracts  .\ warded. 

GARAGE  Cost,    $ 

LOS     ANGELES,     Cal.       Pico     St.     near 

Figueroa. 
Two-story  Class  A  reinforced  concrete 

garage. 
Owner — J.   A.  Graves. 
Architect — Morgan.     Walls    &    Morgan, 

Van  Nuys  Bldg.,  L.  A. 
Contractor — K.  G.  Bradley,  1925  E-16th 
St..   L.  A. 

Terra  cotta  to  Tropico  Potteries.  Inc. 

Elevator   to   Llewellyn   Iron   Works. 

Electric  n-iring  and  telephone  aysteni 
to    Henry   Hege. 

PInmbing  and  gas  fitting  to  Lohman 
Bros. 

Heating   to    Paciflc   Gas  Radiator  Co. 

RooBng   to  Pioneer   Waterproofing  & 
Itoof   Co. 

Painting   to   .^renz-Warren  Co. 


Being  Done   by  Day's  Work. 
G.\R.\GE  Cost,  $1000 

SAN  FRANCISCO.     Arguello   Blvd.  and 

Geary  St.     One-story  fram  garage. 
Owner — J.  Kurtz. 
Architect — Arthur    G.      Scholz.      Phelan 

Bldg.,    S.    F. 


Plans   Being   Figured — Bids  Close   Aug. 
4.   3   P.  M. 

GARAGE  Cost.  $ 

FRESNO,    Fresno   Co..   Cal.      Lots   27    to 

32   Blk   40. 
Construct  Municipal  garage. 
Owner — City      of      Fresno,    R.    Y.      St. 

George.  City  Clerk. 
Architect — Not  Given. 

Bids  will  be  received  for  a  general 
contract  and  for  flooring,  brick  work 
and  rooflng. 

Certifled  check  for  10%  payable  to 
City  required  with  each  bid.  Plans  on 
Hie  in  ofllce  of  City  Clerk. 


(iOVERSMENT     WORK    AND 
SUPPLIES 


WASHINGTO.V.  D.  C— .\11  bids  re- 
ceived by  the  Bureau  of  Yard!  and 
Docks,  Navy  Department,  for  Specifi- 
cation No.  4429,  alterations  to  barracks 
C-1  for  temporary  dispensary  at  San 
Diego. 


WASHINGTON,  D.  C. — Bureau  of 
Yards  and  Docks,  Navy  Department, 
rejects  bids  for  constructing  founda- 
tions for  machine  shop  at  Pearl  Har- 
bor, T.  H.,  provided  for  under  Specifi- 
cation  No.    4396. 


WASHINGTON.  D.  C. — Bids  are  being 
received  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Department,  for  fur.  and 
del.  the  following  materials:  date  for 
opening  bids  as  noted  at  end  of  each 
paragraph: 

Schedule  8459,  Puget  Sound,  50,000 
pounds  blanc-Uxe.  opening  of  August  9. 

Schedule  8471,  Mare  Island,  a  miscel- 
laneous quantity  of  brushes,  various 
kinds,  opening  of  August  9. 

Schedule  8481,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  motor  generator  sets,  motor  gen 
erators  and  dynamotors,  opening  of 
August  9. 

Schedule  8483,  various  eastern  and 
western  yards,  30  storage  batteries, 
opening  of  August  9. 

E-chedule  8484,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  steel  pipe,  opening  of  August  9. 

Schedule  8502,  Puget  Sound.  300,000 
pounds  foundry  pig  iron,  opening  of 
August  12. 

Schedule  8512,  Puget  Sound,  4  electric 
turning  gear,  opening  of  August  12. 

Schedule  8513,  Mare  Island,  5,000 
pounds  copper  tubing,  opening  of  Au- 
gust 12. 


WASHINGTON,  D.  C. — Following  bids 
received  by  Bureau  of  Yards  and 
Docks.  Navy  Department,  under  Speci- 
fication No.  4447,  for  extensions  to  fresh 
and  salt  water  systems  at  Puget  Sound, 
Washington.  Navy  Yard: 

Item  1.  net  price  and  time  for  the  en- 
tire work,  complete  in  accordance  with 
the  drawing  and  specification:  2.  net 
price  for  each  additional  outlet  in  place, 
consisting  of  12x12x8  inch  tee.  with 
l)lugged  outlet;  3.  net  price  for  each  ad- 
ditional hydrant  in  place,  including  fit- 
tings, pipe  and  valve  in  accordance 
with  typical  detail  shown  on  drawing: 
4.  amount  to  be  deducted  from  the  price 
and  time  bid  under  item  1  for  the  om- 
ission of  that  portion  of  work  lying 
between  the  10-inch  gate  valve  and  the 
tunnel   on   Main   street. 

Bergh-Griggs  Co.,  936  Commerce  St.. 
Tacoma  Wash.,  item  1.  $29,925.  90  days; 
2.   $100:   3,   $225:  4.  $2,500. 

Robert  G.  Stevenson.  1327  N.  Lake 
-We.,  Seattle,  Wash.,  item  1.  $27,400. 
120  days:  2.  $75;   3.   $175:  4.  $1,150. 

Robert  H.  Travers.  3144  Arcade  Bldg.. 
Seattle,  Wash.,  item  1.  $24,781.12.  100 
days:  2.  $88:  3.  $212:  4.  $2,136.  8  days. 

Eckart  Plumbing  &  Heating  Co.. 
1614  3d  Ave..  Seattle.  Wash..  Item  1. 
$28,905.  no  days:  2,  $90:  3,  $280:  4.  $2,- 
500. 

King  Plumbing  and  Heating  Co..  211 
Columbia  St.,  E-eattle.  Wash.,  item  1, 
$26,726,  115  days:  2.  $71:  3,  $186:  4, 
$2,484. 

c.  F.  Mentzinger's  Son.'.  354  Broad- 
way, Brooklyn,  item  1.  $356.50,  120 
days;   2,  $83:  3.  $188:  4.   $4,908. 

L.  L.  Lent,  221  Durw^ell  Ave..  Hre- 
nierton.  Wash.,  item  1.  $29,573.  I2U 
days;  2,  $65;  3,  $195;  4.  $2,500,  10  days. 
Telegraph  modiflcations.  item  1,  deduct 
$2,035;  4,  deduct  $655. 
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SAM  FRANCISCO— Until  August  1. 
10  a.  m.,  bids  will  be  received  by  Quar- 
termaster Supply  Officer.  Fort  Mason, 
under  Circular  No.  22-9.  for  furnishing 
and  delivering:  graphite,  steam  pack- 
ing-. 25  lbs.  while  zinc  paint.  12  pes. 
rolled  plate  zinc.  1  doz.  oiler  spouts, 
6  lbs.  copper  wire,  6  attachment  plugs 
and    6    weatherproof    sockets,    etc. 


SAN  FRANCISCO.— Until  July  26,  11 
a.  m.,  bids  will  be  received  by  U.  S. 
Engineer  Office,  240  Montgomery  St., 
for  furnishing  and  delivering  under 
Order  No.  3177.  approximately  3750  lln. 
ft.  of  piling,  to  be  Douglas  Fir,  sound 
throughout  to  be  100  lengths  approxi- 
mately 35  to  40  ft.  long.  Three  points 
of  delivery:  Sacramento,  San  Francisco 
and  t.  o.  b.  cars. 


SAN  FRANCISCO.— Until  July  25,  11 
a.  m..  bids  will  be  received  by  U.  S. 
Engineer  Office.  240  Montgomery  St.. 
for  furnishing  and  delivering,  Rio 
Vista,  Solano  County,  under  Order  No. 
3162,   miscellaneous   hardware,   etc. 


SAN  FRANCISCO.— Until  July  28,  10 
a.  m.,  bids  will  be  received  by  U.  S. 
Engineer  Office.  240  Montgomery  St., 
for  furnishing  and  delivering  f.  o.  b. 
regular  wharf,  Rio  Vista,  Solano 
County,  oils  and  greases  under  Order 
No.    31S2. 


SAN  FRANCISCO. — Until  August  1. 
10  a.  m.,  bids  will  be  received  by  the 
Quartermaster  Supply  Officer,  Fort 
Mason.  under  Circular  No.  22-8  for 
furnishing  and  delivering  centrifugal 
glass   tubes,   rubber  tubing,   etc.,   etc. 

SAN  FRANCISCO — Until  July  28,  11 
a.  m.  bids  will  be  received  by  U.  S. 
Engineer  Office.  240  Montgomery  St.. 
for  fur.  and  del.  under  Order  No.  3183: 
25  gals,  red  lead  paint;  1  gal.  banana 
oil;  20  gals,  turpentine  substitute;  20 
lbs  Prussian  Blue  color;  8  pts.  gold 
bronze  liquid  and  50  lbs.  putty;  all  to 
be  delivered  f.  o.  b.  regular  wharf, 
Rio    Vista,   Solano   County. 


SAN  FRANCISCO — Until  July  29.  10 
a.  m.  bids  will  be  received  by  U.  S.  En- 
gineer Office.  240  Montgomery  St.,  un- 
der Order  No.  3184,  for  fur.  and  del. 
f.  o.  b.  regular  wharf,  Rio  Vista.  So- 
lano County,  miscellaneous  pipe  and 
pipe   fittings,   etc. 


SAN  FRANCISCO— Until  August  1. 
11  a.  m.,  bids  will  be  received  by  U.  S. 
Engineer's  Office.  240  Montgomery  St., 
under  Order  No.  3189.  for  furnishing 
and  delivering  f.  o.  b.  regular  wharf. 
Rio  Vista.  Solano  County:  150  lbs.  of 
steam  packing.  200-lb.  pressure;  ^-in., 
%-in.    and    %-in.;    50    lbs.    of   each. 


SAN  FRANCISCO— Until  July  29,  11 
a.  m.,  bids  will  be  received  by  U.  S. 
Engineer's  Office,  240  Montgomery  St., 
under  Order  No.  31S5,  for  furnishing 
and  delivering  f.  o.  b.  regular  wharf, 
Rio  Vista.  Solano  County:  miscellane- 
ous   hardware   and    Iron. 


SAN  FRANCISCO— Until  July  30.  11 
a.  m.,  bids  will  be  received  by  U.  S. 
Engineer  Office.  240  Montgomery  St.. 
under  Order  No.  3187,  for  furnishing 
and  delivering  f.  o.  b.  regular  wharf. 
Rio  Vista,  Solano  County:  1000  pes. 
O.  r.  2  X  6-in.  by  14-ft.  No.  2  common 
rough,  14,000  ft.  B.  M.  and  50  pes.  O.  P. 
1%    X   2';4-in.   by   12-ft.   clear,   s.4.s. 


WASHINGTON.  D.  C— Until  August 
3,  10:30  a.  m.,  bids  will  be  received  by 
Panama  Canal  Commission  under 
Circular  No.  1453  for  furnishing  and 
delivering  steel,  boiler  tubes,  wire  and 
cable,  motors,  pumps,  tractor  mowers, 
blueprint  machine  and  chemicals,  blue- 
print paper,  insulators,  voltmeters, 
switches,  reflectors,  receptacles,  taps, 
asbestos,  lumber,  boiler  graphite, 
valves,    shackles,    pliers,      inner      tubes 


.uid  tires,  varnish,  linseed  oil.  ferrot- 
ilanium.  metal  crayons,  pencils,  bristol 
board,  paper,  twine,  registering  meas- 
ures, refrigerators,  nails,  lime,  creosote 
oil  and  calcium  chloride.  Further  in- 
formation may  be  had  from  Assistant 
Purchasing  Agent,   Fort  Mason,  S.  F. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Figures  to  be  Taken  Next  Week. 
CLUB  Cost.    $150,000 

PASADENA.   Los  Angeles  Co.,   Cal. 
Three-story      &      basement      reinforced 

concrete  club  bldg. 
Owner — Y.  M.   C.  A.  of  Pasadena. 
Architect — Miss  Julia  Morgan. 

Merchants  Ex.  Bldg.,  S.  F. 
Figures  will  be  taken  by  Architects 
Martin  &  Van  Pelt,  Chamber  of  Com- 
merce Bldg..  Pasadena,  who  will  be 
the  local  superintendents  of  construc- 
tion. 


Plans  Being  Figured — Bids  Close   Aug. 

3,   1:45   p.   m. 
ADDITION  Cost,    $8000 

OROVILLE,    Butte    Co..    Cal. 
Addition  of  4  rooms  to  County 

Infirmary   (36   beds) 
Owner — County  of  Butte,  C.  F.  Belding, 

Clerk,    Oroville,   Cal. 
Architect  —  Chester   Cole,    Waterland- 

Breslauer   Bldg.,  Chico.   Cal. 
Plans  may  be  had  from   the.  officei  of 
the  architect  at  Chico  or  County  Cleric 
at  Oroville. 


Bids    taken     under    advisement. 
ADDITION  Cost,   $50,000 

SAN    FRANCISCO.      Chinatown. 
One-story    brick    addition      to      present 

4-story  brick  bldg.   (also   extensive 

alterations,     tile    &    marble    work, 

plaster  exterior,   etc.) 
Owner — Withheld. 
Architect — Chas.    E.    J.    Rogers,    Phelan 

Bldg.,  S.   F. 


SALEM,  Ore. — Architect  Cuyler  Van 
Patten.  Salem,  retained  by  Salem  Lodge 
of  Elks  to  prepare  plans  for  proposed 
$150,000  lodge  structure  to  be  erected; 
at    Cottage    and    State    streets. 


FOREST  GROVE.  Ore. — Stebbinger 
Bros..  Portland,  at  $45,432.  awarded. 
contract  by  Architect  W.  C.  Knighton, 
U.  S.  Bank  Bldg..  Portland,  for  tile 
partitions,  plastering  and  interior  tln- 
i.sh  for  Masonic  home.  Structure  com- 
l)lete    will    cost    $270,000. 


Contract  Awarded. 

DANCING  ACADEMY         Cost.  Approxi- 
mately   $54,000. 
SAN  FRANCISCO.     N  Geary  164  E  Van 

Ness  Avenue. 
Two-story     and     basement     reinforced 

concrete      dancing      academy      and 

offices. 
Owner — Louis  R.  Lurie,  Mille  Bldg.,  San 

Francisco. 
Architect — Bernard   J.   Joseph,    74   New 

Montgomery  St.,  San  Francisco. 
Contractor — Barrett      &      Hilp,      Sharon 

Bldg..  San  Francisco. 


HOSPITALS 


SAN  FRANCISCO. — Supervisors  are 
requested  by  Board  of  Public  Works  to 
adopt  an  ordinance  authorizing  a  call 
for  bids  for  repairing  elevators  in  the 
San  Francisco  Hospital.  John  Reid.  Jr., 
City  Architect. 

SALEM,  Ore. — State  Board  of  Con- 
trol awards  contracts  for  Eastern 
Oregon  State  Hospital  as  follows: 
General  contract  including  electric 
wiring  to  Helmer  Setterbein,  Missoula, 
Mont.,   $126,600;   heating  to  Fox  &   Co., 


Portland,     $7810;     plumbing     to     Rush- 
light  &   Hastorf,    Portland,    $10,600. 


RENO,  Nev.  —  The  Washoe  County 
CommiKSioners  have  instructed  County 
Clerk  Beemer  to  secure  preliminary 
plans  for  an  isolation  hospital  to  cost 
approximately  $25,000  with  $10,000 
additional  for  fixtures  and  equipment. 
The  structure  will  be  designed  so  as  to 
allow  for  additions  to  be  made  at  a 
later  date. 


Plans  Being   Prepared. 

ADDITION  Cost,    $ 

BELMONT,   San   Mateo   Co.,   Cal. 
Two-story  addition  to  sanitarium. 
Owner — California   Sanitarium. 
Architect — W.    H.    Weeks,    75    Post    St., 
San    Francisco. 


Preliminary   Plans   Prepared. 

HOSPITAL  Cost.    $1,000,000 

SACRAMENTO.  Cal.  Location  Not 
Selected. 

Si>-story  reinforced  concrete  and  terra 
cotta    hospital    building. 

Owner — S.  Ginsberg.  Head  of  a  Cor- 
poration being  formed. 

Architect — Sam  Lightner  Hyman,  Fox- 
croft  Bldg.,  San  Francisco. 


SALEM.  Ore.  —  Thos.  Setterbein, 
Missoula.  Mont.,  submits  low  bid  to 
State  Board  of  Control  for  construct- 
ing Unit  B  of  the  Eastern  Oregon 
State  Hospital  at  $146,370  for  struc- 
ture complete  including  electric  wir- 
ing. F.  G.  Morin.  Spokane,  Wash.,  at 
$113,545  submitted  low  bid  for  struc- 
ture complete  with  exception  of  finish- 
ing third  floor,  F'ox  &  Co.,  Portland, 
low  bidders  for  heating  at  $8900  and 
$7810.  Rushlight  &  Hastorf,  Portland, 
low  bidders  for  plumbing  at  $10,600 
and  $9780.  Bids  taken  under  advise- 
ment. 


RIVERSIDE,  Cal. — Until  noon,  July 
20.  bids  will  be  received  by  W.  H. 
Fertig.  County  Purchasing  Agent,  for 
1  45-h.  p.  steam  boiler  to  be  erected  in 
County  Hospital,  to  be  exact  duplicate 
of  one  now  installed. 


HOTELS 


WILLOWS,  Glenn  Co..  Cal. — E.  M. 
Whilton  and  C.  H.  Price  of  the  San 
Joaquin  Valley  Hotel  Co..  Los  An- 
geles, have  looked  over  sites  on  which 
it  is  planned  to  erect  a  $225,000  hotel. 
Of  the  many  sites  considered  the  cor- 
ner of  Sycamore  and  Tehama  Sts.,  and 
Walnut  and  Butte  Sts..  are  the  most 
favored. 


Plans   Being   Figured — Bids   Close   July 

30,  1921. 
HOTEL.    ETC.  Cost,    $103,000 

TAFT,  Kern  Co.,  Cal. 
Three-story    reinforced    concrete    store 

and  hotel  building. 
Owner — Withhold. 

Architect — Eugene  K.  Martin.  Arlington 
Bldg.,  Bakersfield. 


PUBLIC  BUILDINGS 


FRESNO,  Fresno  Co.,  Cal.  —  Miss 
Sarah  E.  McCardle,  Fresno  County 
librarian,  in  a  talk  before  the  Kiwanis 
Club  of  Fresno  urged  the  erection  of 
a  $500,000  county  library  in  Fresno: 
funds  to  be  made  available  from  a 
bond   issue. 


$35,000 
SE     Kern 


Plans  Complete 

POST  OFFICE 

FRESNO.   Fresno   Co..   Cal. 

and  N  Streets. 
Brick  and  concrete  branch  post  office. 
Owner — F.    L.       R.      Burks,      Forsythe 

Bldg..   Fresno. 
Architect — R.   F.   Felchlin   &   Co.,   Bank 

of  Italy  Bldg.,  Fresno. 
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Contracts    Awarded. 

FURNlTURK.    KTl-.  Cost,   f 

INDEPENDEXf'K,    Inyo   Co.,   Cal. 
Furniture,   etc..   for   new   Court   House. 
Owner — Inyo    County. 
Architect— \V.    H.    Weeks,    75    Post    St., 

San   Francisco. 
Fnrnltare — Awarded    to    Rucker-FuUer 

Desk  Co.,  432   Hth  St.,  Oakland,  at 

{24,425. 
Carpetn,  Sbatles  and  Llnolenm  to  D.  N. 

&    E.    Walter    Co.,    562    Missio'n    St., 

San    Francisco,   $5,625. 
l.iKbtingr  Flxtnren  to  Boyd  Fixture  Co., 

L'78   Post   St..  .San  Francisco,  »1.625. 


ract  Awarded. 
-1  OFFICE  Cost,    $50,000 

ANGELES,   Cal.     NE   9th   &   Olive 
streets. 

^tory   &   basement   brick   bldg. 
i>ranch   postofflce) 
<       ;.r    —    Mrs.    C.    Shatto    and    J.    A. 

Anderson. 
Archt.    &    Contractor — Jos.    H.    Rhodes, 
414   Central   BIdg.,  L.   A. 


RESIDENCES 


Owner    to    Take    Figures. 
RESIDENCE  Cost,   $6500 

OAKLAND,  Cal.  Vernon  St. 
Two-story  frame  residence. 
Owner — Mrs.    Margaret    Cain,    1646 

Addison  St.,  Bkly. 
Architect — Miller    &    Warnecke,    Perry 

Bldg.,  Oakland. 


Plans   Complete. 

RESIDENCE  Cost,    $10,000 

SAN      FRANCISCO.      W*      Buena      Vista 

244    N  Frederick. 
Two-story  &  basement  frame  residence 
Owner — Helen    M.    Schmidt,    1317    Hyde 

Street. 
Architect — E.  H.   Denke,   1317   Hyde   St. 


Sketches   Being   Prepared. 
RESIDENCE  Cost,    $5000 

PASO    ROBLES,    San    Luis   Obispo    Co., 

Calif. 
One-story    five-room    frame    residence. 
Owner- — J.    B.    Goulding,    Paso    Robles. 
Architects — Miller   &   Warnecke,    Perry 

Bldg.,    Oakland. 


Plans  Being   Prepared. 

BUNGALOW 

ALAMEDA. 

One-Story  frame  bungalow   (6  rooms  & 

garage) 
Owner — Withheld. 

Architect — Chas.    E.   J.    Rogers,    Phelan 
•      Bldg.,   S.   F, 

Contract  Awarded. 

RESIDE.NCE 

SACRAMENTO,   Cal. 

Two-story    frame    &    plaster    residence 

&  garage. 
Owner— C.  M.  Goethe,  3730  S  St.,  Sacto. 
Architect — Miss  Julia  Morgan, 

Merchants  Ex.  Bldg.,  S.  F. 
Contractor — F.  A.   Kurtz,   premises. 


Cost,  $8000 


Cost,   $18,000 


Plans  Completed. 

RESIDENCE  Cost,    $18,000 

MADERA,   Madera   Co.,  Cal. 
Two-story    &   basement   hollow    tile    or 

brick   residence   (10  roms) 
Owner — Mrs.  Fred  W^  Barnett. 
Architect  —  Swartz   &   Ryland,   Rowell 
Bldg.,  Fresno. 
Structure    will    be    of   hollow    tile    or 
brick    up    to    first    story    and    of    frame 
construction      above.       Interior      finish 
will  be  of  quartered  oak,  southern  gum 
and   white  enamel. 


Contract  Awarded 

RESIDENCE 

CARMEL.  Monterey  Co.,  Cal., 

One-slory  frame  residence  (rustic  ex- 
terior) 

Ownnr — Geo.    H     Richardson. 

Architect — John  Hud.son  Thomas.  1st 
.N.itional   Bank   Kldg.,  Berkeley. 

Contractor — Mr    Murphy,    Carmel,    Cal. 


Low    Bifi.If-r 

RESIDENCE 

BERKELEY,  Alameda  Co.,  Cal.  Ber- 
keley   Heights. 

One  and  one-half-story  frame  and 
plaster   residence   (5   rooms). 

Owner — W.   J.   Dodge. 

Architect — John  Hudson  Thomas,  1st 
National    Bank   Bldg.,   Berkeley. 

Louis  O.  Hansson,  1408  Bonita,  Ber- 
keley, submitted  the  lowest  bid  at 
$6,500. 


GATEWAYS  Cost.    $ 

VILLA    MONTALVO,      Saratoga,    Santa 
Clara,  Co.         2  Stone  and  Iron  en- 
trance  gateways. 
Owner — James  D.  Phelan. 
.\rchitect — C.     E.     Gottschalk,      Phelan 
Bldg,  San  Francisco. 
Mr.    Gottschalk    has   awarded   a   con- 
tract to  the  Day  and  Night  Solar  Heat- 
er Co.,   77   OFarrell  street   for  an  aux- 
iliary   heater      system      to     cost    about 
J3.000. 


Plans   Being   Prepared 
RESIDENCES  Cost,  $4000  each 

SAN    FRANCISCO.      Parkside    District 
Two    1 -story   and   basement   frame   and 

plaster    residences,    5      rooms     and 

basement   garage   each. 
Owner — Withheld. 
Architect — Arthur     G.      Scholz.    Phelan 

Bldg.,    S.    F.      ' 


Figures   Being   Taken   from   S  Selected 

List   of  Contractors         '' 
ALTERATIONS  Cost,  $6000 

ME.NLO  PARK,   San   Mateo   Co.      Alter- 
ations and  additions  to  frame  res- 
dence. 
Owner — Judge    Shurtleff,    Menlo    Park, 
Architect — A.    A.    Cantin,    68    Post    St., 
S.    F. 


Low  Bidder  Re-figuring. 

RESIDENCE  Cost,    $ 

BERKELEY,   Alameda  Co..   Cal.      Keith 

Avenue. 
Two-story  frame  and  plaster  residence 
Owner — B.  J.  Williams. 
Architect — Jas.   W.  Plachek,  2014  Shat- 
tuck  Ave.,  Berkeley. 
C.    Texdahl,    226    Acton    Place,    Oak- 
land, submitted   the  lowest   bid  at  $12.- 
474,   and    Walter   Mork   of  Berkeley   on 
the  heating  at  $345. 


Costr  $ — — 
Cal.     Mari- 


Low  Bidder  Refiguring. 
RESIDENCE 
BERKELEY,   Alameda   Co., 

posa  E'treet. 
Two-story  frame  and  plaster  residence 
Owner — D.   G.   C.   JohnBon. 
Architect — Jas.   W.  Plachek,  2014  Shat- 

tuck  Ave.,  Berkeley. 
D.  A.   Goodrich  submitted  the  lowest 
bid   at   $12,600. 

Sketches  Being  Prepared. 

GARAGE  Cost,   $ 

BERKELEY,  Alameda  Co.,  Cal.  North- 
brae  District. 

One-story  6-room  frame  and  plaster 
bungalow  with  basement  garage. 

Owner — Mrs.  Rowlands. 

Architect — George  O'Brien,  Bacon  Bldg. 
Oakland. 


Contracts  Awarded. 

RESIDENCES  Cost,   $14,000 

SA.N  FR.4NCISCO.  Twenty-seventh  Ave. 
bet.  Geary  and  Clement  Streets. 

Two  one-story  frame  and  pl.ister  resi- 
dences (6  rooms  and  basement  ga- 
rage each). 

Owner — J.   Rapheld. 

Architect — J.   F.   Dunn,     Phelan     Bldg., 
San  Francisco. 
Mr.  Dunn  has  awarded  contract  on  all 

parts   of   the   work   which  amounted   to 

approximately  $14,000. 


Contract  Awarded. 

RESIDENCE  Cost,     $24,50U 

PASADE.NA,   Los    Angeles   Co.,  Cal.    No. 

550  Woodland  Road. 
Two-story  frame  and  plaster  residence 


(!)  rooms,  garage,  laundry,  etc.) 

Owner — Mrs.   Henry  Uoss. 

Architect — Not  Given. 

Contractor  —  G.  Lawrence  Stimson, 
•-'harnber  of  Commerce  Bldg.,  Pasa- 
dena. 


Plans  Being  Figured. 

RESIDENCE  Cost.    $12,000 

ALAMEDA,  Alameda  Co.,  Cal.  Sherman 
Street. 

Two-story  frame  and  stucco  residence 
and   separate   garage. 

Owner — Mrs.  J.  M.  Sandow. 

Architect — W.  H.  Ratcliff  Jr..  Isl  Na- 
tional Bank  Bldg.,  Bftikeloy. 


SCHOOLS 


Contracts    Awarded. 

-SCHOOL  Cost,    $ 

SANT.A^   CLARA.   Santa   Clara  Co..   Cal. 
One   and   (wo-story  reinforced   concrete 

school  building. 
Owner — Santa  Clara  High   School  Dist. 
Architect — W.    H.    Weeks,    75    Post   St., 
San   Francisco. 

Excavating,  grading,  etc..  Proposi- 
tions No.  2  and  3,  awarded  to  Morrison 
Bros..  Santa  Clara,   $20,130. 

Carpenter  work,  etc..  Propositions 
No.  2  and  3,  to  Morrison  Bros,  at  $53,106 

Special  equipment  to  Pacific  Mfg.  <'o.. 
177  Stevenson   St.,  S.   F.,  $15,250. 

Iron  and  steel  work.  Propositions 
No.  1,  2  and  3,  to  Brode  Iron  Works, 
37    Hawthorne   St.,    S.    F.,    $2560. 

Finished    hardware.    Propositions   No. 

1  and  2.  to  The  San  Jose  Hardware  Co., 
62    W.    San    Fernando,   San    Jose,    $2710. 

Lath    and    plaster.    Propositions    No. 

2  and  3.  to  J.  J.  McLeod,  180  Jessie  St., 
S.    F..    $9494. 

The  following  bids  were  rejected: 
Electric  work,  plumbing,  painting,  tile, 
roof  and  fibrestone.  mason  work  and 
terra  cotta.  sheet  metal,  heating  and 
ventilating,  blackboards,  window 
shades  and  linoleum.  Excepting  for 
the  last  three  items,  the  board  will 
readvertise  for  bids  immediately.  The 
board  will  advertise  for  the  last  three 
items  at  a  later  date.  The  bids  for  the 
clock  system  are  being  held  for 
further  consideration. 
(34967)    1st    report   May    2S,    1920;    12th, 


Commissioned   to   Prepare   Plans. 

SCHOOL  Cost,   $60,000 

OAKD.-\LE.   Stanislaus   Co.,  Cal. 

One-story  brick  &  concrete  5-room 
school  and  a  2-room  brick  &  con- 
crete addition   to  present   bldg. 

Owner — Oakdale  Grammar  School  DIst. 

.Architect  —  Davis-Heller-Pearce  Co., 
Delta   Bldg.,   Stockton. 


Plans  Revised — Bids  to  be  Called  for 
Next   Week. 

GY.MNASIUM,    ETC.  Cost,    $25,000 

SONORA,   Tuolumne  Co.,   Calif. 

Two-story  reinforced  concrete  gym- 
nasium and  auditorium. 

Owner — Kwnora  High  School  District. 

Architects  —  Davis-Heller-Pearce  Co.. 
Delta  Bldg..  Stockton. 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
July  30,  10  a.  m.,  bids  will  be  received 
by  W.  S.  Robinson.  (Tlerk,  Redding 
School  District,  Route  1,  Box  350. 
Fresno,  for  painting  the  exterior  of 
the  Roeding  School.  Specifications  will 
be   furnished  on   request. 

Commissioned   to  Prepare   Plans. 
SCHOOL  Cost,   $126,000 

SOUTH   PASADENA,   Los   Angeles   Co., 

Cal. 
Brick  buildings  for  school  (gymnasium 

and  storm  bldgs.,  etc.) 
Owner— South    Pasadena    High    School 

District. 
Architect    —     Norman     F.     Marsh,     211 

Broadway   Central  Bldg.,  L.  A. 
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PAClflC  GROVli;,  ^iollttl•ey  Co.,  Cal. 
— The  following  bids  were  received  on 
July  15th,  by  the  Trustees  of  the 
racifio  Grove  High  School  District  for 
the  construction  of  a  one-story  rein- 
forced concrete  (16  classroom  ana 
auditorium)  school  building  from  plans 
prepared  by  Architect  Arthur  W. 
Angel,  565  Lighthouse  Ave.,  Pacific 
Grove.  All  bids  were  taken  under  ad- 
visement. The  alternate  bids  were  for 
the  following:  (a)  hollow  tile  instead 
of  concrete;  (b)  tile  roof  instead  of 
crushed  brick  composition;  (c)  paint- 
ing exterior  plaster;  (d)  maple  or  oak 
floors;  (e)  finishing  second  story;  (f) 
increase  size  of  auditorium:  (g)  move 
old   building. 

General    Contmot 

T.    H.    Dean,    Pacific    Grove ?69,873 

(a)    $ ;   (b)   $7,997;   (c)   $550;   (d) 

$1,500;      (e)    $956;    (f)    $2,875;       (g) 

$2,495,    time,    130    days. 
Cahill-Vensano    Co..    S.    F $72,400 

(a)     $76,400;     (b)     $5,775;     (c)     $943; 

(d)     $2,745;    (e)     $1,000;     (f)     $1,930; 

(g)    $4,200,   time  150  days. 
G.   P.    W.   Jensen,   S.   F $73,900 

(a)     $72,400;     (b)     $5,471:     (c)     $600; 

(d)    $2,000;      (e)    $435;      (f)      $2,543; 

(g)    $2,695,   time  . 

C.   L.    Wold,   San   Francisco $74,570 

(a)     $76,512;     (b)     $7,046;     (c)    $643; 

(d)   $2,780;   (e)   $560;   (t)    $2,253;    (g) 

$2,153,    time    200    days. 
R.  IMcLeran  Co.,  San  Francisco .  .$75,675 

(a)     $75,325;     (b)     $5,300;     (c)     $410; 

(d)    $2,000;   (e)    $718;   (f)    $2,900;    (g) 

$3,000,    time    200    days. 
W.   C.    Duncan    Co..    S.    F $76,555 

(a)     $83,255;     (b)     $6,500;     (c)     $725; 

(d)     $3,000;     (e)     $565;     (f)     $2,400; 

(g)    $2,450,    time    200    days. 
Cobby  &  Owsley,   S.  F $78,280 

(a)     $ ;    (b)     $5,480;    (c)    $1,000; 

(d)   $3,700;   (e)    $810;   ( f )    $2,400;    (gj 

$3,600,  time  . 

P.  F.  Reilly,  San  Francisco $79,680 

(a)     $ ;     (b)     $ ;     (c)     $1,175; 

(d)    $1,950;   (e)    $980;    (f)    $2,150;   (g) 

$3,500,   time   200   days. 
Lawton  &  Vezey,  S.  F $79,798 

(a)     $75,488;     (b)     $6,277;    (c)     $043; 

(d)     $1,000;     (e)     $980;     (f)     $2,348; 

(g)    $1,600,    time    125    days. 
Dowsett    &   Ruhl,    Pacific   Grove.  $84,324 

(a)     $84,974;     (b)     $6,500;     (c)     $960; 

(d)    $3,190;     (e)     $1,010;    (f)     $2,421; 

(g)   $2,195,  time  120  days. 
Heating 
Carl    T.    Doell,   Oakland $5,747 

$1,055. 
Turner    Co.,    San    Francisco $4,780 

$1,020 
Thos.    Kennedy,    Martinez $4,796 

$348 
Luppin    &    Hawley,    Sacramento.  .$4,966 


Thos.    Cope,    Pacific    Grove $5 

$350 
Scott    Co $5, 


790 
W.    K.    Nottingham,    Oakland.  ..  .$5 

$844 
J.    M.    Lettich,    San   Francisco. ..  .$5 

$900 
Fred   Studer,   San   Jose $6 

$ 

Anderson    &   Dougherty $6, 

$ 

Arthur  Hess    $8 

$- 

P.  J.  Enright,  San  Francisco $5 

$ 

Pluiubiug 
Carl    T.    Doell.    Oakland $4 

$4,611  Crane  Co. 
Turner    Co..    San    Francisco $4 

$4,800    H.    J.    &    C. 
Luppin    &    Hawley,    Sacramento.  .  $4 

$4,910   Crane  Co. 
Pierce   &   Cowell,   Pacific   Grove.. $4 

$ Standard  &  Tay 

Fred    Studer.    San    Jose $5 

$5,286   Tay  Co. 
Scott    Co $S 

$5,250  Crane  Co. 
Ed w.    Simpson    $5 

$5,737  H.  J  &  C. 


Thos.  R.  Catton,  Berkeley $4,999 

deduct   $400,   Trenton   Potteries,   H. 

J.  &  C  Co.  fixtures. 
Thas.   Coi)e,  Pacific  Grove $5,535 

$5,470  deduct  $400  for  Trenton  fix. 
Program     Clocks 

Pacific  Electric  Clock  Co..  S.  F $789 

International   Time   Reciirding  Co..    877 

( -N'o    check) 

Contracts   Awarded. 

SCHOOL  Cost,,    $ 

BERKELEY.     Cal.       Allston     Way    and 

Dan.i    Street. 
Two-story    reinforced    concrete    school 

building. 
Owner  —  Pacific    Unitarian   School    for 

the  Ministry. 
Architect — Wm.    C.    Hays,    First    Nafl. 

Bank    Bldg..    San    Francisco. 
Contract  AVork-^Barrett   &   Hilp.   Shar- 
on Bldg..  San  Francisco,   for  $6,130. 
Carpentry    and    !»U1I    Work — Barrett    & 

Hilp,    &an    Francisco,    $9,353. 
Excavatins — Barrett    &    Hilp. 
Lathing    and    Plastering — Wm.    Makin, 

$4,125. 
Painting — D.    Zelinsky   &   Son,    180   Jes- 
sie St.,  San  Francisco,  $625. 
Heating — L.     D.     Frazee,     699     36th     St.. 

Oakland,  $1,512. 
Plumbing — Carl    T.    Doell,    467    21st    St., 

Oakland.    $923. 
Klectric  AVork — Butte  Elec.  &  Mfg.  Co., 

534  Folsom   St.,  S.  F..  $925. 
Rooiing  and   Slieet   Metal  AVork — Heidt 

Cornice     Works.     152     1st     St.,     San 

Francisco,  $3,175. 


Plans   Completed. 

SCHOOL  Cost.    $ 

GUASTI,  Riverside  Co..  Calif. 
Pour-room  hollow  tile  school. 
Owner  —  Piedmont     Grammar     School 

District. 
Architects — Morgan.    Walls    &   Morgan. 

1120  Van  Nuys  Bldg.,  Los  Angeles. 


Cost,$ 

Cal.      County 


Bids  Under  Advisement. 
EXHIBIT  BLDG. 
FRESNO,      Fresno      Co.. 

Fair   Grounds. 
One-story  automobile  exhibit  bldg. 
Owner — County  of  Fresno,  D.  M.  Barn- 
well, County  Clerk. 
Architects — Coates    &    Traver,    Rowell- 
Chandler  Bldg.^  Fresno. 

Cereghino   &   Son,  S.  F $25,326 

Paulson   &   Stange,   Fresno 25,400 

Shorb   &   Xeads,   Fresno 25,986 

Froher   &    McNulty,   Fresno 31,300 

Trewhitt  &   Shields   Co..   Fresno.    26,790 
Anton    Johnston,    Kingsburg. . .  .    27.100 

Hart  &   Hart,   Fresno 27,817 

Frederickson  &  Shannon.  Fresno  28,301 

Larsen  &   Sampson.  S.   F 26,000 

Hock   &   Boffmeyer,  S.  F 27,286 

F.   C.   Wilson,   Fresno 25,914 


Plans   Being  Figured — Bids   Close   July 

29,   8  p.  m. 

ALTERATION'S  Cost,   $ 

HATWARD,   Alameda  Co.,   Cal. 
Moving,   altering  and  additions,   school 

building. 
Owher — VaRe     Vista     School     District, 

King   Caldeira.   Acting   Trustee. 
Architect — Geo.    O'Brien,    Bacon    Bldg., 

Oakland,   Cal. 
Plans  may  be  had  from  the  office  of 
the  architect   on   deposit  of  $5,  return- 
able.     Certified   check   for   5%  required 
with   each   bid. 


Plans   Being  Figured — Bids   Close   July 

30,  10  a.  m. 

EXTENSION  Cost,    $ 

PLEASANT   GROVE,   Sutter    Co.,   Cal. 
Construction    of   12-ft.    extension    to 

school. 
Owner — Pleasant    Grove    Union    School 

Dist.,    Mrs.    Mabel      Glenn,      Clerk, 

Pleasant    Grove,    Cal. 
Architect — Not    given. 

Certified    chick    for    10%    payable    to 


Clerk  required  with  each  bid.  Plans 
may  be  had  from  the  Clerk  at  Pleasant 
Grove. 


OAKLAND,  Cal, — The  following  bids 
were  received  on  July  18th  by  the 
Oakland  Board  of  Education  for  the 
construction  of  a  one-story  reinforced 
concrete  girls'  gymnasium  building  at 
the  High  School,  located  at  45th  St. 
and  Broadway.  All  bids  were  taken 
under  advisement. 

General    Contract 

G.   P.   W.   Jensen.   S.  F $66,700 

Clinton  Constr.  Co.,  S.  F 67.478 

M.    C.   Vaughn.   Oakland 68,200 

I.  M.  Sommers.  S.   F 74,285 

Lathing  and      Plastering 

George    Dixon    $5,869 

Sexton     5.998 

Wm.   Makin.   Oakland 6,253 

A.    Knowles.    S.    F 6,500 

Steel    Lockers 

Geo.    Trask     $2,306.60 

Eerger    Mfg.    Co 2,552.00 

Fred    Medart   Co 2,611.00 

Rucker-Fuller  Desk   Co 2,832.00 

Waterhouse-Wilcox     3,028.00 

Plumbing 

W.  Picard.  Oakland $3,555 

Carl    T.    Doell,    Oakland 3.774 

Thos.   R.   Catton,   Berkeley 4,139 

Scott    Co 4,041 

J.   B.   Cruz.  Oakland 4640 

.L  E.  O'Mara.  S.  F 4,785 

Jas.    Rankin.    Oakland 5,045 

Heating 

W.    Picard    $7,411 

Carl    T.    Doell 7,45D 

J.  E.  O'Mara 7,650 

E.    J.    Enright 8,016 

Jas.    Rankin    8,149 

Scott    Co 8,334 

W.   K.  Nottinghom 8,888 

Electrical    W'ork 

Roberts   Mfg.    Co $5,350 

M.   E.   Ryan 5,492 

Standard    Elec.    Co 5,495 

Spencer    Elec.    Co 5,738 

H,  C.  Reed  Co 5,827 

Xe    Page    6,128 

M.    E.    Ryan 6,322 

Spott    Elec.    Co 6,358 

Butte   Elec.   &   Mfg.    Co 6,447 

Advance    Elec.    Co 6,475 

NOTE: — The  following  three  bids 
were  received  late  and  were  openefl 
under  protest  and  referred  to  the  Dis- 
trict Attorney. 

Electrical    Work,    Turner    Co.,    $5,980. 
Heating,    Turner   Co..    $7,780. 
Plumbing,  Turner   Co.,    $4,460. 
Sheet  Metal  Work  for  Elmhnrst  School 

Berger-Carter   Co $746.00. 

Harron-Rickard  &  McCone 991.97* 


Contract  Awarded. 

DINING   HALL  Cost,    $34,777 

LOS   ANGELES,   Cal.      16th   &   Western 

Ave. 
Hollow    tile    dining    hall    bldg.    36x103, 

wing  36x43. 
Owner — Harvard    Military    Academy. 
Architect — Reginald     Johnson,     100     E. 

Colorado.     Pasadena. 
Contractor — May    &    Grimwkood,    Inc., 

719   Haas  Bldg.,  L.  A. 


SEBASTOPOL,  Sonoma  Co.,  CaL  — 
Until  July  23,  bids  will  be  received 
by  C.  J.  Sutton,  Clerk,  Mt.  Vernon 
School  District,  Sebastopol,  for  con- 
structing new  school  building.  Speci- 
fications will   be  furnished   on   request. 


Contract  Awarded. 

HEATING  Cost.   $— 

ELK  GROVE.  Sacramento  Co.,  Cal. 
Heating   system    (complete   oil   burning 

equipment  for  2-story  high  school) 
Owner — Elk   Grove  Union   High   School 

District    (S.   R.    Gage.   Clerk). 
Architect — W.    H.    Weeks,    75    Post    St., 

San  Francisco. 
Contractor — Latourrette-Fical  Co..   3431 

Sacramento  Blvd.,  Sacramento. 

(Continued   on    Page    14) 
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BUILDING     AND     ENGINEERING     NEWS 


Stn(e  of  Cnllforiiln 


rnlifornin    Hls-hnny    fn 


NOTICE   TO    CO\TRACTOUS 


-  R  A  L  E  D  r  R  O  P  A  S  A  L  S  will  be 
ived  at  the  odice  of  the  California 
•■  •  -Invay  Commission.  515  Forum  BIdg.. 
Saciamento.  Cal..  nnlil  2  o'clock  p.  m., 
on  July  as,  at  which  time  they  vyill  be 
liuhlicly  opened  and  read,  for  construc- 
tion in  accordance  with  the  specifica- 
tions therefor,  to  which  special  refer- 
ence is  made,  portions  of  State  High- 
way   as   follows: 

Humboldt  County  across  Bear  Gulch, 
near  GarberviUe  (I-Hum-1-B).  a  rein- 
forced concrete  bridge  about  2-17  ft. 
long  having  a  main  arch  span  of  123 
ft.  in  the  clear,  and  two  approache.s. 
one  of  three  girder  spans  of  about  23 
ft.  each,  and  one  of  one  girder  span 
of  about  24  ft.,  with  the  necessary 
abutments,  piers  and  retaining  walls. 
Siskiyou  County  (II-Sis-3-B)  three 
reinforced  concrete  girder  bridge."  as 
follows:  Across  Parks  freek  near 
Weed,  a  bridge  consisting  of  two  spans 
of  32  ft.  each:  across  Willow  Creek 
near  Oazellc.  a  bridge  consisting  of 
two  spans  of  32  ft.  each;  across  Shasca 
Kiver  neai-  Edgewood.  a  bridge  con- 
sisting of  two  spans  of  40  ft.  each, 
together  with  the  necessarv  piers  and 
abutments  for  each   bridge. 

Plans  may  be  seen  and  forms  of  pro- 
posals, bonds,  contract,  and  specifica- 
tions may  be  obtained  at  the  said 
office,  and  they  may  Ije  seen  at  the 
oflice  of  the  Division  Engineers  ac  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are 
located  at  Willits.  Dunsmuir,  Sacra- 
mento, San  Francisco,  San  I,uis  Obispo, 
Fresno    and    Los    Angeles. 

Xo  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
".S'otice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to    be   done.   etc. 

The  Department  of  Engineering 
riserves  the  right  to  reject  any  or  all 
bids  or  to  accept  the  bid  deemed  for 
the    best    interests    of    the    .State. 

.VEWELL    D.    DAKLLNGTOX. 

CHAS.    A.    WiriTMORE. 

CEO.    C.    MAX.SFIELD. 
(alifornia   Highway    Commission. 

AUSTIN-    D.    FLETCHER, 

Highway    ICngineer. 

JOIIX    F.    GALVIX. 


IIIUS    W  AXTIilJ    FOa    S(  IIOOI 


XOTH  K    TO    rO.\Tll\<TOI«S 


NOTICE  IS  HERBEY  GIVEN  that 
Healed  bid.s  will  he  received  by  the 
Trustees  of  the  Pacific  School  District 
for  the  erection  of  a  school  building,  in 
accordance  with  the  proposals,  plans 
and  specifications  prepared  by  Frederick 
S.  Harrison.  Architect.  Peoples  liank 
Building.  Sacramento.  Calif.,  and  on 
fllf  with  the  Clerk  of  the  Pacific  School 
District.  Sacramento   County,  Calif. 

The  said  school  building  to  be  erected 
near  the  site  of  the  old  Pacific  School. 

A  certified  check  in  the  sum  of  10 
per  cent  of  the  amount  of  the  bid, 
made  payable  to  the  Clerk  of  the  Pacific 
School  District,  must  accompany  each 
hid.  which  will  be  forfeited  to  the 
Pacific  School  District,  should  the  bid- 
der refuse  to  comply  with  his  bid. 

The  Trustees  reserve  the  right  to  re- 
ject any  and  all  bids. 

Prices  for  the  different  porlioiis  of 
the  work  must  be  subinltted  as  called 
tor  In  the  proposal  blanks. 

All  bids  must  be  filed  with  the  clerk 


of  the  Pacific  School  District,  not   late 
than  4  o'clock  P.  M.,  July  28,  1921. 

EDWIX   NICHOLAS.   Clerk. 
R.    D.    No.    4.    Box    1325.    Pacific    Avenue 
Sacramento.  California. 


Ilin.S    -WAXTEn    FOR    .SCHOOI, 
NOTICE    TO    CO.VTRACTORS 


Office  of  the  Board  of  Grammar 
School  Trustees,  Courtland,  Sacramento 
County.   State  of  California. 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  bv  the  under- 
signed up  to  and  not  later  than  the 
hour  of  2  |>.  111.  o(  the  28(h  day  of 
July.  1»21,  at  the  office  of  the  said 
board  in  the  Courtland  Grammar 
School,  for  the  erection  of  the  Oriental 
Grammar  School  at  Courtland,  in  ac- 
cordance with  plans  and  specifications 
prepared  by  F.  A.  S.  Foale,  architect, 
.■">07-50S  Ochsner  Bldg..  Sacramento, 
which  plans  may  be  obtained  by  in- 
tending bidders  at  the  architect's 
ofTice  on  or  before  Saturday,  July  16, 
1921. 

All  bids  must  be  submitted  on  forms 
furnished  by  the  architect,  and  must 
be  accompanied  by  a  certified  check 
on  some  solvent  bank  in  a  sum  equal 
to  ten  per  cent  (in^c)  of  the  amount 
of  each  bid.  conditional  that  if  the 
contract  is  awarded  the  party  submit- 
ting the  accepted  bid  will  enter  Into 
contract  and  furnish  such  bond  as 
may  be  required  within  ten  days  after 
making  award,  or,  failing  so"  to  do, 
the  amount  of  such  check  to  be  for- 
feited as  liquidated  damages  for  such 
failure.  All  checks  to  be  made  pay- 
able to  the  order  of  the  Chairman  of 
the  Board  of  Grammar  School  Trus- 
tees of  Courtland.  Sacramento  Coui>ty 
State  of  California. 

The  board  reserves  the  right  to 
reject    any   and    all    bids. 

By  order  of  the  Board  of  Grammar 
.School  Trustees.  Courtland,  Sacramento 
County.    California. 

W.   J.  SMITH,  Chairman. 
H.    J.    Read,    Clerk. 
Dat.d  July   13,   1921. 


BID.S     WANTED     FOR     POST     OFFICE 
BlILDIXG 


SUPERVISING-  ARCHITECT'S 
OFFICE.  Treasury  Department.  Wash- 
ington. D.  C,  July  1).  1921.— SEALED 
PROPOSALS  will  be  opened  in  this 
office  nt  It  P.  !»!.,  AuKUSt  l.'S.  1021,  for 
Uie  coiistru<'tion  of  the  United  States 
Post  Office  and  Court  House  at  Globe. 
Arizona.  Drawings  and  specifications 
may  be  obtained  from  the  Custodian 
of  site  at  Globe.  Arizona,  or  at  this 
ofiice  in  the  discretion  of  the  Super- 
vising Architect.  JAS.  A.  WETMORE, 
Acting    Supervising    Architect. 


IIIDS     WANTED     FOR     REMODEMNU 
SCIIOOI, 


.NOTKE    TO     CONTIIACTOK.S    AND 
BI'ILDERS 


Xotico  is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by 
the  Board  of  Trustees  of  the  Durham 
Grammar  School  District.  Butte  County, 
California,  u|i  <o  2:1M»  o'clock  P.  M.,  on 
•  he  2Sfh  liny  of  July,  lft2l.  at  the  of- 
fice of  ibe  Clerk  of  the  Board  in  the 
School  Building  ai  ni.bam,  California, 
for  the  remodeling  of  two  rooms  In 
basement  of  the  above  named  District 
In  accordance  with  plans  and  speci- 
fications niadi'  for  the  same  bv  W.  II. 
Weeks,  the  authorized  Architect  cni- 
ploycfl  by  the  Board. 

Plans  and  specifications  can  be  seen 
at  the  offlce  of  the  Clerk  of  the  Board 


at  Durham,  or  at  the  office  of  the 
Architect.  W.  H.  Weeks,  75  Post  St, 
San   Francisco.  California. 

A  deposit  of  Twenty  ($20.00)  Dollars 
cash  will  be  required  on  all  plans 
loaned  out  as  a  guarantee  of  good 
faith. 

All  bids  to  be  made  out  on  blank 
fot.iis  furnished  by  the  Architect  and 
must  be  accompanied  by  a  check  for 
not  less  than  five  per  cent  (5%)  of  the 
amount  bid,  made  payable  to  J  A 
Williams,  Clerk  of  the  Board,  and 
certified  to  by  some  responsible  bank- 
ing house.  This  check  to  be  forfeited 
in  the  event  that  the  successful  bid- 
der, after  having  been  awarded  the 
lontract.  fails  within  ten  tlO)  days  to 
sign  the  contract  and  furnish  a  good 
and  sufficient  bond,  as  required  by 
law. 

The  Board  reserves  the  right  to  re- 
.iect  any  and  all  bids. 

Dated    at    Durham.   Julv    13lh.    1921 
J.    A.    WILLIAMS. 
GEO.    W.    JONES, 
F.   E.   BAXTER. 
Board      of   Trustees.      Durham      School 
District. 


BIDS     WANTED     FOR     Al-TKH  ATIONS 
AND   ADDITIO.N   TO    SCHOOL 


NOTICE    TO    CO.NTR.VCTORS 

NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Trustees  of  Valle  Visia 
School  District  of  Alameda  County 
<allK  for  sealed  bids  for  the  moving 
of  alterations  and  additions  to  the 
Valle  Vista  Grammar  School  building. 
Plans  and  specifications  may  be 
obtained  from  the  Clerk  of  the  Board. 
or  at  the  office  of  the  architect,  George 
O'Brien.  Bacon  Building.  Oakland.  Cali- 
fornia, upon  depositing  Five  (J5) 
Dollars  subject  to  the  return  of  the 
plans  and  specifications  in  good  condi- 
tion. 

All  bids  must  be  made  out  on  the 
forms  provided,  and  each  bid  must 
be  accompanied  by  a  certified  check 
or  bidder's  bond'  for  an  amount  not 
less  than  5%  of  the  amount  of  the 
bid.  Said  check  or  bond  lo  be  for- 
feited to  the  said  Board  of  Trustees 
should  the  bidder  fail  lo  execute 
contract  and  furnish  the  bond  called 
fo-  i".  the  specifications  within  ten 
days  after  being  notified  of  the  ac- 
ceptance  of   his   bid. 

Bids  will  be  opened  by  the  Board  of 
Trusteis  of  said  district  on  July  2». 
I»2I,  at  S  o'clock  P.  M.,  at  the  school- 
house. 

The  .said  Board  reserves  the  right 
to   re,iect   any  or  all  bids. 

Bv  order  of  the  Board  of  Trustees 
Valle  VIsIa  School  District.  .Mamed.-i 
County.  California. 

Dated    July    8.    1921. 

By    KING    CALDEIKV. 
.\cting    Trustee.    Clerk    Board    of    Trus- 
tees, Valle   VIsIa  School   District. 


NOTICE    TO     BIDDERS 

ON 

.\DDITIONS      TO      T!l»<-V      CRtMMMI 

SCIiOOl,     IIIII.DIM:.    TR\CY. 

CAI.IFOIIM.V 


.Notice  is  hereby  given  by  the  Board 
of  Trustees  of  the  Tracy  Grammar 
.■-•chool  I>istrict  that  sealed  bids  will 
be  received  by  the  s:i'd  Board  of 
Trusters  at  the  Tracy  Grammar  Seho,,l 
llui'ding  located  at  the  southwest 
corner  of  the  intersectifin  of  Central 
Ave.  and  Eleventh  St.  In  the  CItv  of 
Tr.'cy.  up  to  n  o'clock  p.  m.  on  the 
:il>lh  dny  of  July.  l»2t.  at  which  time 
all   bids  will   be  publicly  opened. 

.'aid  bids  shall  be  for  the  furnishing 
of  all  labor  and  material  and  construc- 
tl.n  ff  a  l-room  rl.'s:uoom  addillun 
1.)  1  I  story  frame  grammar  school 
building  according  to  ptans  and  speci- 
fications prepared  by  Wright  &  Satter- 
)ee,  architects,  employed  by  the  Board; 
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said   bids   to   be    for   all    work    for   said 
building   complete. 

Said  building  to  be  located  on  the 
site  of  the  Tracv  Grammar  School  on 
the   south   side   of   the   railroad  track. 

All  bids  are  to  be  for  work  accord- 
ing to  plans  and  specifications  which 
may  be  obtained  at  the  office  of  Wright 
&  Satterlee.  Bank  of  Italy  Bldg.. 
Stockton.    Cal..    during    business    hours. 

All  bids  must  be  accompanied  by  a 
certified  check  or  certificate  of  deposit 
for  Three  Hundred  ($300)  Dollars 
made  payable  to  Thos.  Garner,  Clerk 
of  the  Board  of  Trustees,  and  con- 
ditioned that  the  successful  bidder 
shall  enter  into  a  contract  in  accord- 
ance with  such  bid,  and  file  with  said 
Board  of  Trustees  an  approved  bond 
within  six  days  after  the  acceptance 
of  his  bid  which  bonds  shall  be  con- 
ditioned for  the  faithful  fulfillment  of 
the  contract  entered  into  and  to  be 
done  thereunder  and  for  the  protection 
of  all  persons  performing  labor  or 
furnishing  material  for  the  construc- 
tion   of    said    building. 

In  case  the  contractor  shall  fail  to 
execute  the  required  contract  or  fur- 
nish a  bond  acceptable  to  the  Board 
within  the  six  days  due  notice  having 
been  given  him,  then  shall  the  con- 
tractor forfeit  all  claim  to  the  said 
Three  Hundred  ($300)  Dollars  and  it 
shall  become  the  property  of  the  Tracy 
School    District. 

All  bids  must  be  submitted  upon 
forms    obtained    from    the    architect. 

Contractor  must  make  a  deposit  of 
Ten  ($10)  Dollars  with  the  architects 
when  taking  plans  and  specifications 
from  the  office  which  amount  will  be 
returned  to  said  contractor  upon  re- 
turn of  the  plans  in  good  condition  to 
the  office  of  the  architect. 

The  Board  reserves  the  right  to 
reject   any   or  all   bids. 

Dated  July   12.   1921. 

By   order   of   the   Board    of   Trustees, 
BERTHA    M.    McGEB, 
F.   H.    WESTLAKE, 
THOS.    GARNER. 
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XOTICE    TO       BIDDBRS    ON       SCHOOL 

PI  H!VITIHK       AND       EQUIPIWENT 

FOU       THE    NEW      r..\RPIEL,D 

.WD     LINCOLN     SCHOOLS 


The  Berkeley  Board  of  Education  of 
the  City  of  Berkeley  and  of  Berkeley 
School  District  of  Alameda  County, 
State  of  California,  invites,  and  the 
undersigned  will  receive  at  his  office, 
2133  Allston  Way,  Berkeley,  Califor- 
nia, ii|>  tu  the  bnur  of  4  P.  M.,  Jnly 
2(itb,  \iy^t,  sealed  proposals  for  furn- 
ishing school  furniture  and  equipfiient 
for  the  new  Garfield  School,  situated 
at  Rose  and  Josephine  Streets,  4nd  for 
the  new  Lincoln  School,  situated  .  at 
Prince  and  King  Streets,  in  the  Berke- 
ley School  District,  in  accordance  with 
plans  and  specifications  now  on  file  .at 
the  office  of  said  Board  of  Education, 
2133  AUslon  Way.  Berkeley,  California. 

All  bids  must  be  sealed  and  ad- 
dressed to  the  Secretary  of  the  Board 
of  Education.  2133  Allston  Way,  Berke- 
ley, California,  and  must  be  accom- 
panied by  a  certified  check  in  the 
amount  of  ten  per  cent  (107c)  of  the 
bid,  payable  to  the  Board  of  Educa- 
tion of  the  City  of  Berkeley  and  Berke- 
ley  School    District. 

All  bids  must  be  delivered  to  the 
Secretary  of  the  Board  of  Education 
at  his  office,  2133  Allston  Way,  Berke- 
ley, California,  prior  to  the  lioiir  of  4 
o'clock  P.  M.,  Tuesday,  July  26th,  1931. 

Bids  will  be  opened  by  said  Board 
of  Education  on  Tuesday,  July  26th, 
1921,  at  or  after  the  hour  of  4:1,5 
o'clock  P.  M..  in  the  Board  of  Educa- 
tion rooms,  2133  Allston  Way,  Berke- 
ley, California. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  or  any  portion  of 
any  bid. 

By  order  of  the  Board  of  Education 
of  the  City  of  Berkeley  and  Berkeley 
School  District  in  th:'  County  of  Ala- 
meda,  State  of  California. 

Dated  June  14th.  1921. 

CLYDE   BLANCHARD. 
Acting    Secretary      of    Said      Board      of 
Education. 


NOTICE     TO     .\RCHITECTS 


Notice  is  hereby  given  that  in  ac- 
cordance with  an  order  of  the  Board  of 
County  Commissioners  of  Washoe 
County,  Nevada,  entered  on  the  16th 
day  of  July,  1921,  plans,  specifications 
and  detailed  drawings  will  be  regelvec} 


by  the  said  Board  for  the  erecting  and 
constructing  of  an  Isolation  Hospital, 
near  the  present  County  Hospital,  ^or 
a  sum    not    to  exceed   $25,000. 

Said  specifications  to  include  i)lan  for 
heating,  electric  wiring,  gas  piping, 
plumbing  and   telephone  wiring. 

Said  plans  and  specifications  shall  be 
filed  with  E.  H.  Beemer,  County  Clerk, 
at  his  office  in  the  Court  House  not 
later  than  13:0«  o'clock  noon,  Monday, 
.\ngust   1,  1921. 

E.    H.    BEEMER, 
County  Clerk,      (tf) 


NOTICE   TO    BIDDERS 

SAN  LORENZO.  Alameda  Co.,  Cal. — 
Pursuant  to  a  resolution  duly  passed 
bv  the  Board  of  Trustees-  of  the  San 
Lorenzo  School  District.  I  was  instruct- 
ed "to  ask  fo;-  bids  for  painting  the  ex- 
'terior  of  the  school  building  of  said 
district. 

Bids  for  this  work  will  be  received 
up  to  and  linoluding  Monday,  August  S, 
1921,  by  Uie  „said  Clerk  of  said  Board, 
and  must  be  made  in  conformity  to  and 
based  on  the  specification  adopted  by 
said  Board.  A  copy  of  which  specifi- 
cations will  be  forwarded  by  the  Clerk 
of  saTd  Board  liy  rreqiiest. 

(Signed)  R.    P.    KING, 

Clerk  of  the  Board  of  Trustees  of 
San   Lorenzo   School   District. 


SCHOOLS 
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REEDLiEY,  Fresno  Co..  Cal.- 
following  bids  were  received  on  July 
16,  1921,  by  the  Trustees  of  the  Great 
Western  Grammar  School  District  for 
the  construction  of  a  new  school  build- 
ing to  be  erected  near  Reedley  from 
plans  prepared  by  Architect  Anton 
Johnson  of  Kingsburg.  Contracts  were 
awarded  on  five  of  the  ten  segrega- 
tions. 

Contract  No.  1. — For  the  excavating, 
concrete,  carpenter  work,  millwork, 
eta:      /■ 


P.   Andy  Nielsen    $29,715 

Squire    Cooper 27,268 

Bafkelew   &  Gpuld    23.909 

G 

P.  Andy  Nielsen    $3619 

Squire    Cooper     1900 

Barkelew    &    Gould     ....    2164 


«■< 


430 
336 
D 
$1570 
1000 
455 

Contract    awarded    to    Barkelew      & 
Gould   of  FVesno. 

Contract  No.   2. — For   masonry     work 
and   terra   cotta: 

A  B 

Paul   Kindler    $13,536         $1443 

A.   Seablom    13,400  1400 

F,    F.    Smith    10,675  1560 

Barkelew  &  Gould   ....    13,780  800 


Contract   No.    3. — For 
work: 


all  sheet   metal 


Ruth   Ringleman    $1150         $75 

L.    F.    Tegelberg    1937  50 

Contract    awarded    to    Ruth    Ringle- 
man. 

Contract      No.      4. — For     composition 
I'oofing: 

A  B 


$118 

.550  

.585  

E.   McMuUin. 
lathing      and 


C.    E.    McMuUin    i $523 

Valley    Lumber    Co     .... 
Fresno  Roof  &  Paint  Co. 

Contract  awarded  to  C 

Contract    No.    5. — For 
plastering: 

ABC 
Chas.    Thollander    $4950        $450        $1497 

Contract   No.   6. — For   furnishine  and 
placing  of  blackboards: 

A  B 

C.    F.    Weber    Co $339.60        $85 

Contract  awarded  to  C.  F'.  Weber  Cu. 
of    San    Francisco. 

Contract  No.  7, — For  the  painting: 


Frisk    &    Swanson    $2390 

C.   M.    Johnson    22S5 

C  D 


$350 
110 
E 


Frisk    &    Swanson    .$1990        $450        .... 
C.M.Johnson    310  610  $40 

Contract  No.  8. — For  plumbing  and 
sewering: 

Dewin    Magnuson    $4250.00 

B.    A.    Newman    3562.00 

Valley   Plumbing   Co 3128.10 

Mechanical  Engineering  &  Sup.   3647.00 
L.   L.   Brown    3304.16 

Contract  No.  9. — For  electrical  work: 
ABC 

Reedley   Elec.   Wks.   $1800      

Elec.    Const.    Co.     ...    2180        $50      $2100 
Fowler    Bros 2890       160        

Contract  No.  10. — For  the  heating 
and   ventilating: 

A  B 

B.   A.    Newman    $2833  $200 

Mech,    Eng.    &    Sup.    Co...    2352  115 

W.K.Nottingham 2797  297 

Contract  awarded  to  Mechanical  Eng. 
&   Sup.   Co.   of  Sacramento. 

Bids  have  been  taken  under  advise- 
ment for  the  masonry,  lathing  and 
plastering,  painting,  plumbing  and 
electrical   work. 


Plans   Being  Figured — Bids  Close  Aug, 

1,   3   p,   m, 

SCHOOL  Cost,    $ 

BAKERSFIELD.  Kern  Co.,  Cal. 

Frame    school    building. 

Owner — Paleto    School    District, 

Osborn,    Clerk.    Bakersfield. 
Architect — H.    E.    Osborn,    Bakersfield. 

Certified  check  for  10%  payable  to 
Clerk  required  with  each  bid.  Plans 
may  be  had  from  architect  at  Bakers- 
field. 


E. 


CHOWCHILLA.  Madera  Co.,  Cal.  — 
Until  July  30,  10  a.  m.,  bids  will  be 
received  by  C.  C.  McCollum.  Clerk, 
Central  School  District,  for  construct- 
ing new  Central  schooll  building. 
Specifications  will  be  furnished  by  the 
Clerk  on  request. 


MODESTO,  Stanislaus  Co.,  Cal.  — 
Until  August  1,  8  p.  m.,  bids  will  be 
received  by  Walter  K,  Adams.  Clerk, 
Belpassi  School  District,  for  construct- 
ing new  school  building,  plans  for 
which  are  on  file  in  office  of  County 
Supt.  of  Schools  at  Modesto.  Certified 
check   for   10%  cequired  with  each  bid. 

Commissioned    to    Prepare    Plans. 
SCHOOL  Cost,    $150,000 

CAMPBELL,  Santa  Clara  Co.,  Cal. 
Group  of  fireproof  high  school  bldgs. 
Owner — San  Thomas  High  School  Dist. 
Architect — W.  H.  Weeks,  75  Post  St., 
San  Francisco. 
A  bond  election  will  be  called  for 
shortly. 


Bids  Opened  and  Rejected. 

HEATING  Cost,    $ 

ELK    GROVE,    Sacramento    Co..    Cal. 
Heating  system   including  complete  oil 
burning    equipment     for     one-story 
grammar  school. 
Owner  —  Elk    Grove    I'nion    Grammar 
School  District.  J.  H.   Kerby,  Clerk. 
.\rchitect — W.    H.    Weeks.    75    Post    St.. 
San  Francisco. 
The  following  bids  were  received  on 
July    15th    and    rejected    as    beinr    too 
high: 

Scott    Co..      $2490    plus      $820      for    oil 
liurner. 

R.    W.    Sweet,   $2445   plus   $735    for   oil 
Iturner. 

Luppin  &  Hav 
oil  burner. 


ley.  $2497  plus  $610  for 


PASADENA.  Los  Angeles  County, 
Cal. — C.  Karseboom,  850  Vine  St.,  Pasa- 
dena, was  the  lowest  bidder  at  $42. 9(10 
on  the  general  contract;  Alhambra 
Wall  Paper  &  Paint  Co.,  low  on  paint- 
ing at  $17H7;  South  Pasadena  Plumbing 
<"o..  low  on  plumbing  at  $3343;  and  th<- 
Potter-Strulz  Radiator  Co.,  low  on 
the  heating  at  $1293,  for  erecting  a  1- 
story  8-room   brick  grade  school  bldg, 
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on  Fremont  St..  South  Pasadena,  for 
the  South  Pasadena  city  school  district. 
Hudson  &  Munsell.  443  Douglas  Bldg. 
Los  Angeles,  are  the  architects. 

SAN  FRANCISCO— Until  July  2!),  10 
a.  m.  bid.'*  will  be  received  by  M.  R. 
Norris.  Secretary.  Hoard  ot  Education. 
Room  278.  City  Hall,  for  furnishing 
and  delivery  approximately  750  high 
school  desks.  SpeciHcations  may  be 
had   from   the  Secretary. 


Commissioned  to  Prepare  Plans. 
SCHOOL  149.000 

BEAUMONT.   Riverside  Co..  Cal. 
Eight-room    brick   school. 
Owner — Beaumont  School   District. 
Architects — Witmer  &   Watson.   Wriglu 
&  Callender  Bldg,.  Los  Angeles. 
Bonds  have  been  voted. 

Figures  to  be  Called  For  in  a  Few  Days. 

SCHOOL  ^  Cost,'  »125.000 

OAKLAND.  Alameda  Co.,  Gal."  Lbck- 
wood  School  Site. 

One  and  two-story  frame  school  build- 
ing. 

Owner — City  of  Oakland  Board  of  Ed- 
cation. 

Architect — Construction  Department  of 
Board  of  Education,  359  12th  St.. 
Oakland. 


Plans  Being  Figured — Bids  Close  Aug. 

2.  1921.  2  P.  M. 

SCHOOL  Cost.  $ 

INGLEWOOD.   Los     Angeles     Co..     Cal. 

Jefferson   School    District,    near   In- 

glewood. 
Hollow  tile  school  (3  classrooms  and  an 

auditorium). 
Owner — Jefferson    School    District.    Ja.s. 

H.   Beatteay.   Clerk). 
Architect — G.   A.   Howard  Jr..  820  Story 

Bldg..  Los  Angeles. 


CAPISTRANO.  Orange  Co..  Cal.— 
Frank  Hudson.  Higgins  Bldg..  Los  An- 
geles, was  awarded  a  contract  at  {44,bB9 
fod  erecting  a  new  high  school  building 
at  Capistrano.  Hollow  tile  construc- 
tion, plaster  e.xterior;  auditorium  and 
five  classrooms.  Theo.  C.  Kistner.  San 
Diego,  is  the  architect.  The  other  bids 
received  were:  Schutt  .&  Wagner.  Cap- 
istrano. J44.990;  Bowman  &  Preble. 
Santa  Ana.  ?4.i.l78;  R.  A.  Jackson.  Kan 
Diego.  $46,670.48;  WilsTjn  &  Beaver. 
Anaheim.  J48.625;  Miller  &  Eddleman. 
San  Diego,  $50,800.  and  Young  &  Beer. 
^61.000. 

Contract   Awarded. 

ALTERATIONS  Cost.    $13,427 

MADERA.   Madera   Co..  Calif. 
Alterations   and    additions    for   school. 
Owner — Madera    High    School    District. 

(5.   M.   Shedd.   Secretary.  Madera. 
Architects — Swartz     &  Ryland.     Rowell 

Bldg..  Fresno. 
Contractor — Brown  &  Stafford.  Madera. 
Contract  was  awarded  on  following 
segregations:  Props.  1  and  2.  $9,780; 
electric  work.  $1,892;  concrete  work, 
$1,755. 


Sketches  Prepared. 

SCHOOL  Cost.    $ 

LIVERMORE.   Alameda   Co..  Calif. 

One-story  interlocking  tile  school 
building  (8  classrooms,  auditorium, 
gymnasium,  manual  training,  do- 
mestic   science    rooms,    etc.) 

Owner — Livermore  Grammar  School 
District. 

Anhrteot-  Henry      H.      Meyers.      Kohl 
lildg..   San    Francisco. 
Mr.  Meyers  has  prepared  preliminary 

plans   for  the  bond   issue   which   will  be 

called    in    about    two   months. 


LOS  ANGELES.  Cal. — Bavin  &  BurcTi 
Co.,  173  K.  Jefferson  St..  Los  Angeles, 
submitted  the  lowest  bid  at  $74,349,  on 
general  contract  for  a  brick  gymnasi- 
um building  at  Polytechnic  high  school. 
B.  R.  Ilenael  submitted  lowest  bid  at 
12675  on  electric  wiring;  Thos.  Haverty 


Co..  lowest  bid  at  $13,105  on  heating; 
D.  Zellnsky  &  Sons,  lowest  bid  at  $3750 
(Ml  painting,  and  E.  W.  Crowell  Co.. 
lowest  bid  at  $5945  on  plumbing.  All 
bids  taken  under  advisement  by  Board 
of  Education.  Full  list  of  bids  received 
follows: 

General  Work — Bavin  &  Burch  Co.. 
$74,349;  J.  A.  Hill  Con.  Co.,  $77,873; 
John  B.  Dawson.  $79,870;  W.  A.  Heit- 
man  Con.  Co.,  $79,800;  K.  R.  Bradley 
Con.  Co.,  $80,700;  T.  Bennett.  $93,975; 
Darrell  Condley  Co.,  $83,990;  Walter 
Slater  Co.,  $82,000;  J.  F.  Kobler.  $85,- 
470. 

Electric  Wiring — B.  R.  Hensel,  $2575; 
Renard-Stary  Co.,  $2568;  F.  B.  Potter 
Elec.  Co..  $2570;  American  Elec.  Co., 
$3100. 

Heating — Thos.  Haverty  Co.,  $13,105; 
J.  Hokom.  $13,384;  Arthur  Hess,  $13.- 
750;  W.  W.  Brooks,  $13,900;  J.  A.  Nel- 
son, $15,4S(. 

Paintini: — D.  Zelinsky  &  Sons.  $3750; 
E'.  A.  Lindgreen.  $4848;  Arenz-Warren 
Co..  $4588;  Alhambra  W.  P.  &  P.  Co.. 
$6995. 

Plumhing — E.  W.  Crowell  Co..  $5945; 
W.  W.  Brooks.  $6000;  Thos.  Haverty 
Co..  $6797;  J.  Hokom.  $6674;  G.  C.  Sut- 
ton, $6252;  H.  E.  Murray,  $7038;  Arthur 


Plans    Being   Figured — Bids  Close   July 

28.   1921. 
SCIENCE   BLDG.  Cost,  $32,000 

WASCO.  Kern  Co.,  Cal. 
Reinforced    concrete    science    building. 
Owner — Wasco  High  School  District. 
Architect — Eugene  K.  Martin.  Arlington 

Bldg..  Bakersfield. 


Work    Started. 

SCHOOL  Cost.   $ 

LIVINGSTON.  Merced  Co..  Cal. 

One-story  school  (6  rooms  and  an  audi- 
torium). 

Owner — Livingston  School  District. 

Architects — VV.  E.  Bedesen.  Merced  and 
W.  J.  Wythe.  Central  Bank  Bldg.. 
Oakland. 

Contractor — J.  F.   Carlson,   Turlock. 


Plans   Completed. 

ADDITION  Cost.   $11,000 

DELANO,  Kern  Co.,  Cal. 
-\ddition   to   school. 

Owner — Delano  Grammar  School    Di.sl. 
I  Architect — Eugene  K.  Martin.  Arlington 
Bldg.,  Bakerstield. 


KI.NG  CITY.  Monterey  Co.,  Cal.  — 
Until  July  25,  12  noon,  bids  will  be 
received  by  R.  R.  Allen,  president. 
Board  of  Trustees  of  King  City  Union 
High  School  District,  for  installing  a 
complete  Fess  system  turbine  fuel  oil 
burning  equipment  to  fire  two  hot  air 
furnaces.  Bid  to  include  removing 
present  equipment,  installing  new,  in- 
cluding all  necessary  changes  in  pipe 
and  electric  work,  completely  re- 
bricking  both  fire  boxes,  etc. 

Separate  bids  will  be  considered  on 
same  date  for  furnishing  and  install- 
ing 1  5-h.p.  ISOO  rm.  3-phase  220-voU 
motor,  direct  connected  to  2-in.  hori- 
zontal centrifugal  pump  to  operate 
against  a  head  of  80  ft.  producing  125 
gals,  per  minute  at  ma.ximum  head. 
Pump  to  be  equipped  with  No.  2 
Douglas  priming  pump  with  necessary 
fittings;  motor  to  be  equipped  with 
5-h.p.  automatic  overload  starting 
switch  and  entrance  switch. 


Contract   Awarded. 

SCHOOL  Cost.    $15,380 

CLOVIS,     Fresno    Co.,     Cal.       Six    miles 

east  of  Clovis  on  Rudy  Fig  Farm. 
One-story     two-room     concrete     school 

tile    roof,    maple    floors,    hot    water 

system. 
Owner — Rcdbaiiks  School  District,  G.  E. 

McFaden,     Clerk.      V.   O.   Bo;      44(;. 

Clovis,   California. 
.\ichllects — ^Coa;es     &     Travcr.     Rowell 

Bldg..  Fresno,  Calif. 
Contraclor.i — Allen   &   Martin.    Fresno. 
The  following  bids  were  also  receiv- 


ed: General  contract.  Miller  &  Wyatt, 
Fresno.  $13,258;  plumbin^r  and  heating. 
Barrett  Hicks  Co.,  Fresno.  $1,965  and 
B.    A.    Newman    Co..    $2352. 

Contract   Awarded. 

SCHOOL  Cost.    $ 

PORTERVILLE.  Tulare  Co..  Calif. 
School    building. 

Owner — Corcoran  Grammar  School  Dist 
Architects — Renfro   &   Michael,   1st   Na- 
tional  Bank  Bldg..  Porterville. 
General  Contract  awarded  to  Barkelew 
&   Gould  of  Tulare  at  $7,800.     J.   R. 
Knowl   of  Corcoran   also   submitted 
a   bid  at   $8,000. 
I'lumbius — Harlock-Claw    Co.    of    Han- 
ford  submitted  the  only  bid  at  $805 
No    bids    were    received    on    the    elec- 
trical   work. 


Plans   Being   Figured — Bids   Close  July 

30.   1921.  8  P.  M. 
SCHOOL  Cost.    $51,000 

ROSEVILLE.   Placer  Co.,  Calit. 
Two-story   hollow   tile  school    (6   class- 
rooms and  an  auditorium). 
Owner — Roseville  School  District. 
Architects — Geo.     C.  Sellon     Co.,  Mitau 
Bldg.,  Sacramento. 
Figures    are    being    taken    for   segre- 
gated  contracts  and   plans  may    be  ob- 
tained  from    the  architect's   ottice   on  a 
deposit   of  $25. 


Plans   Being  Figured — Bids  Close  Aug. 

4.    1921,    8    p.    m. 

SCHOOL  Cost.    $ 

SAN    JOSE.    Santa    Clara    Co..    Willow 

Glen        School        Dist.        Two-room 

school. 
Owner — Willow     Glen     School    District 

(May    J.    Worthen.    Clerk). 


Plans  Being  Figured — Bids  Close  Aug. 
5.   1921.   7:30  p.  m. 

SCHOOL  Cost.   $ 

SAN  LUIS  OBISPO.  San  Luis  Obispo  Co. 
One-story  masonry  and  frame 
school (    fe'Duth   End  School). 

Owner — San  Luis  Obispo  School  Dis- 
trict   (Ruth   Merritt.   Clerk). 

Architect — Oroville    L.    Clark,      Brower 
Bldg..    Bakersfield. 
Bids   are    being   taken    for   a    general 

contract. 


STORES  AXD  OFFICES 


Contract    Ai^rded. 

STORE  Cost,  $37,000 

LOS  ANGELES.     SW  Sycamore  Ave.  & 

Hollywood  Blvd. 
One-storj-    brick    store    bldg.    132x80. 
Owner  —  Morris   B.   Newman,   Wm.    H 

Scheinman   &   Ben  Sehuchaltcr. 
Architect  —  W^alker    &    Eiscn,    Pacific 

Finance  Bldg.,  L.   A. 
Contractor — Chris   Thorcn,    2132   Santee 

St.,  L.  A. 


<'<»ntract    A^varded. 

STORE  Cost.    $18,960 

.MADERA.  Madera   Co..  Cal.     Adjoining 

postoffice  bldg. 
Fireproof    furniture    store    50x150. 
Owner — Durward    Stephenson.    Madera. 
Lessee — Cunningham  &   White.   Madera 
Architect  —  Swartz  &    Ryland,    Rowell 

Bldg..    Fresno. 
Contractor — Brown   &  Stafford.  Madera 
Contract    Includes    all    work    except 
excavating.      plumbing.      sheet      metal 
work,   electric  work  and   fixtures. 

Segregated  F'igures  To  Be  Taken  End 
Of  This  Week — Bids  Now  Being 
Taken    for    Wrecking    Building 

STORE   AND  OFFICE  BIDO. 
Cost.   $125,000. 

VALLEJO.  Solano  Co..  Cal.,  Georgia  St. 
Bet.  Sacramento  and  Main  Sts. 

Six-story   Class    "<"'    steel    frame    store 

and    oilke    building. 

Owntr- Fred   FiB.h  uikI    .X.   J.    Illgsin.'*. 

Architect — I'has  E.  Perry  Jr..  iU  Main 
St.,  Vallejo. 
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said   bids   to   be    tor   all    work    for   said 
building   complete. 

Said  building  to  be  located  on  the 
site  of  the  Tracy  Grammar  School  on 
the   south   side   of   the   railroad  track. 

All  bids  are  to  be  for  work  accord- 
ing to  plans  and  specifications  which 
may  be  obtained  at  the  otflce  of  ^"right 
&  Satterlee.  Bank  of  Italy  Bldg.. 
Stockton.    Cal..    during    business    hours. 

All  bids  must  be  accompanied  by  a 
certified  check  or  certificate  of  deposit 
for  Three  Hundred  ($300)  Dollars 
made  payable  to  Thos.  Garner,  Clerk 
of  the  Board  of  Trustees,  and  con- 
ditioned that  the  successful  bidder 
shall  enter  into  a  contract  in  accord- 
ance with  such  bid,  and  file  with  said 
Board  of  Trustees  an  approved  bond 
within  six  days  after  the  acceptance 
of  his  bid  which  bonds  shall  be  con- 
ditioned for  the  faithful  fulfillment  of 
the  contract  entered  into  and  to  be 
done  thereunder  and  for  the  protection 
of  all  persons  performing  labor  or 
furnishing  material  for  the  construc- 
tion   of    Slid    building. 

In  case  the  contractor  shall  fail  to 
execute  the  required  contract  or  fur- 
nish a  bond  acceptable  to  the  Board 
within  the  six  days  due  notice  having 
been  given  him.  then  shall  the  con- 
tractor forfeit  all  claim  to  the  said 
Three  Hundred  ($300)  Dollars  and  it 
shall  become  the  property  of  the  Tracy 
School    District. 

All  bids  must  be  submitted  upon 
forms   obtained   from   the   architect. 

Contractor  must  make  a  deposit  of 
Ten  ($10)  Dollars  with  the  architects 
when  taking  plans  and  specifications 
from  the  office  which  amount  will  be 
returned  to  said  contractor  upon  re- 
turn of  the  plans  in  good  condition  to 
the  office  of  the  architect. 

The  Board  reserves  the  right  to 
reject  any   or  all   bids. 

Dated   .luly    12,    1921. 

By   order   of   the    Board   of   Trustees, 
BERTHA    M.    McGEE, 
F.   H.    WESTLAKE, 
THOS.    GARNER. 
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\OTICE    TO       BIDDERS    ON       SCHOOL 

Fl  RMTIHE       A!VD       EQUIPMENT 

EOK       THE    NEAV      G.\RFIELD 

A.\D     LINCOLN     SCHOOLS 


The  Berkeley  Board  of  Education  of 
the  City  of  Berkeley  and  of  Berkeley 
School  District  of  Alameda  County, 
State  of  California,  invites,  and  the 
undersigned  will  receive  at  his  office, 
2133  Allston  Way.  Berkeley.  Califor- 
nia. ii|i  to  the  hour  of  4  P.  M.,  Jnly 
:2<ith,  1»21,  sealed  proposals  for  furn- 
ishing school  furniture  and  eqilipfiient 
for  the  new  Garfield  School,  situated 
at  Rose  and  Josephine  Streets,  aind  for 
the  new  Lincoln  School,  situated  at 
Prince  and  King  Streets,  in  the  Berke- 
ley School  District,  in  accordance  with 
plans  and  specifications  now  on  file  at 
the  office  of  said  Board  of  Education, 
2133  Allslon  Way.  Berkeley.  California. 

All  bids  must  be  sealed  and  ad- 
dressed to  the  Secretary  of  the  Board 
of  Education,  2133  Allston  Way.  Berke- 
ley. California,  and  must  be  accom- 
panied by  a  certified  check  in  the 
amount  of  ten  per  cent  (10%)  of  the 
bid.  payable  to  the  Board  of  Educa- 
tion of  the  City  of  Berkeley  and  Berke- 
ley   School    District. 

All  bids  must  be  delivered  to  the 
Secretary  of  the  Board  of  Education 
at  his  office.  2133  Allston  Way,  Berke- 
ley. California,  prior  to  the  honr  of  4 
o'clock  P.  M.,  Tuesday.  July  26tta.  19S1. 

Bids  will  be  opened  by  said  Board 
of  Education  on  Tuesday.  July  26th. 
1921.  at  or  after  the  hour  of  4:15 
o'clock  P.  M..  in  the  Board  of  Educa- 
tion rooms.  2133  Allston  M'ay.  Berke- 
ley. California. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  or  any  portion  of 
any  bid. 

By  order  of  the  Board  of  Education 
of  the  City  of  Berkeley  and  Berkeley 
School  District  in  tlv^  County  of  Ala- 
meda.  State  of  California. 

Dated  June  14th.  1921. 

CLYDE   BLANCHARD, 
Acting    Secretary      of    Said      Board      of 
Education. 


NOTICE     TO     ARt-HITECTS 


Notice    is    he 
cordance  with 
County      Comn 
County.    Nevada. 


given  that  in  ac- 
der  of  the  Board  of 
ners  of  Washoe 
the    IGth 


by  the  said  Board  for  the  erecting  and 
constructing  of  an  Isolation  Hospital, 
near  the  present  County  Hospital,  for 
a   sum    not    to  exceed   $25,000. 

Said  specifications  to  include  plan  for 
heating,  electric  wiring,  gas  piping, 
plumbing  and   telephone   wiring. 

Said  plans  and  specifications  shall  be 
filed  with  E.  H.  Beemer.  County  Clerk, 
at  his  office  in  the  Court  House  not 
later  than  13:00  o'clock  noon,  Monday, 
August   1,  1921. 

E.    H.    BEEMER, 
County  Clerk,      (tf) 


NOTICE  TO    BIDDERS 

SAN  LORENZO,  Alameda  Co.,  Cal. — 
Pursuant  to  a  resolution  duly  passed 
hv  the  Board  of  Trustees-  of  the  San 
Lorenzo  School  District.  I  was  instruct- 
ed lo  ask  fO>  bids  for  painting  the  ex- 
'terior    of   the    school    building    of    said 


di; 


ict. 


Bids  for  this  work  will  be  received 
up  to  and  linclnding  Monday,  August  S, 
1921,  by  tlie.said  Clerk  of  said  Board, 
and  must  be  made  in  conformity  to  and 
based  on  the  specification  adopted  by 
said  Board.  A  copy  of  which  specifi- 
cations will  be  forwarded  by  the  Clerk 
of  said  Board  by  request. 

(Signed)  R.    P.    KING, 

Clerk  of  the  Board  of  Trustees  of 
San   Lorenzo   School   District. 


SCHOOLS 


(Conti!iued    from    Page    12) 


REEDLEY,  Fresno  Co..  Cal. — The 
following  bids  were  received  on  July 
16.  1921.  by  the  Trustees  of  the  Great 
Western  Grammar  School  District  for 
the  construction  of  a  new  school  build- 
ing to  be  erected  near  Reedley  from 
plans  prepared  by  Architect  Anton 
.lohnson  of  Kingsburg.  Contracts  were 
awarded  on  five  of  the  ten  segrega- 
tions. 

Contract  No.   1,- — For  the  excavating, 

concrete,     carpenter     work,     millwork. 

etc:  «■! 

A  B' 

P.   Andy  Nielsen    $29,715         $825 

Squire    Cooper. 27,268  430 

Barkelew  &  Gpuld   23.909  336 

CD 

P.  Andy  Nielsen   $3619         $1570 

Squire    Cooper     1900  1000 

Barkelew    &    Gould     ....    2164  455 

Contract  awarded  to  Barkelew  & 
Gould   of  FVesno. 

Contract  No.  2. — For  masonry  work 
and   terra   cotta: 

A  B 

Paul    Kindler    $13,536  $1443 

A.    Seablom    13,400  1400 

F.    F.    Smith    10,675  1560 

Barkelew  &   Gould    ....    13,7S0  800 

Contract  No.  3. — For  all  sheet  metal 
work; 

A  B 

Ruth   Ringleman    $1150         $75 

L.    F.    Tegelberg    1937  50 

Contract  awarded  to  Ruth  Ringle- 
man. 

Contract  No.  4. — ^Por  composition 
roofing: 

A  B 

$11S 


585  

E.   McMuUin. 
lathing      and 


day   of   July,   1921,   plans,   specifications 
and  detailed  drawings  will  be  receive^ 


C.    E.    McMuUin    i >523 

Valley    Lumber    Co     550 

Fresno  Roof  &  Paint  Co.. 

Contract   awarded  to  C 

Contract    No.    5. — For 
plastering: 

ABC 
Chas.    Thollander    $4950        $450        $1497 

Contract   No.   6. — For  furnishiag  and 
placing  of  blackboards: 

A  B 

C.    F.    Weber    Co $339.60        $85 

Contract  awarded  to  C.  F.  Weber  Cu. 
of    San    Francisco. 

Contract  No.  7. — For  the  painting: 


Frisk   &    Swanson    $2390  $350 

C.    M.    Johnson    22S5  110 

C  D  B 

Frisk    &    Swanson    .$1990        $450        

C.  M.  Johnson    310  610  $40 

Contract  No.  8. — For  plumbing  and 
sewering: 

Dewin    Magnuson    $4250.00 

B.    A.    Newman    3562.00 

Valley    Plumbing    Co 3128.10 

Mechanical  Engineering  &  Sup.  3647.00 
L.   L.   Brown    3304.16 

Contract  No.   9. — For  electrical  work: 
ABC 

Reedley   Elec.    Wks.   $1S00      

Elec.    Const.    Co.     ...    21S0        $50      $2100 
Fowler    Bros 2890        160        

Contract  No.  10. — For  the  heating 
and  ventilating: 

A  B 

B.   A.    Newman    $2833  $200 

Mech,    Eng.    &    Sup.    Co...    2352  115 

W.  K.  Nottingham 2797  297 

Contract  awarded  to  Mechanical  Eng. 
&   Sup.   Co.   of  Sacramento. 

Bids  have  been  taken  under  advise- 
ment for  the  masonry,  lathing  and 
plastering,  painting,  plumbing  and 
electrical   work. 


Plans   Being  Figured — Bids  Close  Aug. 

1,  3   p.   m. 

SCHOOL  Cost,    $ 

BAKERSFIELD,  Kern  Co.,  Cal. 

Frame   school   building. 

Owner — Paleto    School    District.    H.    E. 

Osborn,    Clerk.    Bakersfield. 
Architect — H.    E.    Osborn,    Bakersfield. 

Certified  check  for  10%  payable  to 
Clerk  required  with  each  bid.  Plans 
may  be  had  from  architect  at  Bakers- 
field. 

CHOWCHILLA.  Madera  Co..  Cal.  — 
Until  July  30.  10  a.  m.,  bids  will  be  ( 
received  by  C.  C.  McCollum,  Clerk, 
Central  School  District,  for  construct- 
ing new  Central  schooil  building. 
Specifications  will  be  furnished  by  the 
Clerk  on  request. 


MODESTO,  Stanislaus  Co.,  Cal.  — 
Until  August  1,  8  p.  m.,  bids  will  be 
received  by  Walter  K.  Adams,  Clerk, 
Belpassi  School  District,  for  construct- 
ing new  school  building.  plans  for 
which  are  on  file  in  office  of  County 
Supt.  of  Schools  at  Modesto.  Certified 
check  for  10%  required  with  each  bid. 

Commissioned   to   Prepare   Plans. 
SCHOOL  Cost,   $150,000 

CAMPBELL,  Santa  Clara  Co.,  Cal. 
Group  of  fireproof  high  school  bldgs. 
Owner — San  Thomas  High  School  Dist. 
Architect — W.  H.  Weeks,  75  Post  St., 
San  Francisco. 
A  bond  election  will  be  called  for 
shortly. 

Bids  Opened  and  Rejected! 

HEATING  Cost,    $ 

ELK   GROVE.   Sacramento   Co.,   Cal. 
Heating  system   including  complete   oil 
burning    equipment     for     one-story 
grammar  school. 
Owner  —  Elk    Grove    Union    Grammar 
School  District,  J.  H.   Kerby,  Clerk. 
.\rchitect — W.    H.    Weeks.    75    Post    St., 
San  Francisco, 
The  following  bids  were  received  on 
July    15th    and    rejected    as    beinr    too 
high: 

Scott  Co.,  $2490  plus  $820  for  oil 
burner. 

R.  W.  Sweet,  $2445  plus  $735  for  oil 
I-)urner. 

Luppin  &  Hawley,  $L'4'.17  plus  $610  for 
oil  burner. 

PAS.\DENA,  Los  Angeles  County. 
Cal. — C.  Karseboom,  850  Vine  St,  Pasa- 
dena, was  the  lowest  bidder  at  $42, 9t;' 
on  the  general  contract;  Alhambra 
Wall  Paper  &  Paint  Co.,  low  on  paint- 
ing at  $1797;  South  Pasadena  Plumbing 
Co.,  low  on  plumbing  at  $3343;  and  the 
Potter-Strutz  Radiator  Co.,  low  on 
the  heating  at  $1293,  for  erecting  a  1- 
story  8-room   brick  grade  school  bldg, 


Saturday,  July  23,  1921 
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on  Fremont  St.,  South  Pasadena,  for 
the  South  Pasadena  clly  school  district. 
Hudson  &  Munsell,  443  Douglas  Hldg. 
Los  Angeles,  are  the  architects, 

SAN  FRAXCISCO— Until  July  29,  10 
a.  m.  bids  will  be  received  by  M.  it. 
Norris,  Secretary,  Board  of  Education. 
Room  278,  City  Hall,  tor  furnishing 
and  delivery  approximately  750  high 
school  desks.  Specifications  may  be 
had   from   the   Secretary. 


Commi.ssioned  to  Prepare   I'lans. 
SCHOOL  H'J.OOU 

BEAUMONT.   Riverside  Co.,   Cal. 
Eight-room   briclc   school. 
Owner — Beaumont   School  District. 
Architects — VVitmer   &    Watson,   Wright 
&   Callender  BUig.,   Los  Angeles. 
Bonds  have  been  voted. 

Figures  to  be  Called  For  in  a  Few  Days. 

SCHOOL  -  Cost,'  $125,000 

OAKLAND,  Alameda  Co.,  Dal."  Lbck- 
wood  School  Site. 

One  and  two-story  frame  school  build- 
ing. 

Owner — City  of  Oakland  Board  of  Ed- 
cation. 

Architect — Construction  Department  of 
Board  of  Education,  359  12th  St.. 
Oakland. 

Plans   Being   Figured — Bids   Close  Aug. 

2.   1921.  2  I'.  M. 

SCHOOL  Cost,  I 

INCLEWOOD,  Los     Angeles     Co..     Cal. 

Jefferson   School   District,   near   In- 

glewood. 
Hollow  tile  school  (3  classrooms  and  an 

auditorium). 
Owner — Jefferson    School    District,    Jas. 

H.   Beatteay.  Clerk). 
Architect — G.   A.  Howard  Jr..  820  Story 

BIdg..  Los  Angeles. 


CAPISTRANO.  Orange  Co.,  Cal. — 
Frank  Hudson.  Higgins  Bldg.,  Los  An- 
geles, was  awarded  a  contract  at  |44,bB9 
fod  erecting  a  new  high  school  building 
at  Capistrano.  Hollow  tile  construc- 
tion, plaster  exterior;  auditorium  and 
Ave  classrooms.  Theo.  C.  Kistner.  San 
Diego,  is  the  architect.  The  other  bids 
received  were:  Schutt  &  Wagner,  Ca|)- 
istrano.  $44,990;  Bowman  &  I'reble. 
Santa  Ana,  $45,178;  R.  A.  Jackson,  San 
Diego,  $46,670,48;  Wilstin  &  Beaver, 
Anaheim.  $48,625;  Miller  &  Eddleman. 
San  Diego,  $50,800,  and  Young  ,&  Beer. 
$61,000. 


$13,127 


Contract    Awarded. 

ALTERATION'S 

MADERA,   Madera   Co..  Calif. 

Alterations    and    additions    for    school. 

Owner — Madera    High    School    District. 

G.   M.   Shedd.   Secretary.  Madera. 
Architects — Swartz     &  Ryland,     Rowell 

Bldg..  Fresno, 
Contractor — Brown  &  Stafford.  Madera, 
Contract  was  awarded  on  following 
segregations:  Props,  1  and  2.  $9,780; 
electric  work.  $1,892;  concrete  work. 
$1,755, 


Co.,  lowest  bid  at  $13,105  on  heating; 
D.  Zellnsky  &  Sons,  lowest  bid  at  $3760 
on  painting,  and  E.  W.  Crowell  Co.. 
lowesc  bid  at  $5945  on  plumbing.  All 
bids  taken  under  advisement  by  Board 
of  Education.  Full  list  of  bids  received 
follows: 

Grnernl  Work — Bavin  &  Burch  Co., 
$74,349;  J.  A.  Hill  Con.  Co.,  $77,873; 
John  B.  Dawson.  $79,870;  W.  A.  Heit- 
man  Con.  Co.,  $79,800;  K.  R.  Bradley 
Con.  Co.,  $80,700;  T.  Bennett,  $93,975; 
Darrell  Condley  Co.,  $83,990;  Walter 
Slater  Co.,  $82,000;  J.  F.  Kobler,  $85,- 
470. 

Kleetric  Wiring — B.  R.  Hensel,  $2575; 
Renard-Stary  Co.,  $2568;  F.  B,  Potter 
Elec.  Co.,  $2570;  American  Elec.  Co., 
$3100. 

Henting — Thos.  Haverty  Co.,  $13,105; 
J.  Hokom,  $13,384;  Arthur  Hess,  $13.- 
750;  W.  W.  Brooks,  $13,900;  J.  A.  Nel- 
son.  $15,4S». 

PnintlnR — D.  Zelinsky  &  Sons.  $3750; 
Ti.  A.  Lindgreen.  $4848;  Arenz-Warren 
Co.,  $4588;  Alhambra  W,  P,  &  P.  Co,, 
$6995. 

Plumbing — E,  W,  Crowell  Co.  $5945; 
W.  W,  Brooks,  $6000;  Thos,  Haverty 
Co.,  $6797;  J.  Hokom,  $6674;  G.  C.  Sut- 
ton, $6252;  H.  E.  Murray,  $7038;  Arthur 


Sketches  l'rci)areO, 

SCHOOL  Cost,    $ 

LIVERMORE.   Alam<<la   Co..   Calif. 

One-slory  interlocking  tile  school 
building  (8  classrooms,  auditorium, 
gymnasium,  manual  training,  do- 
mestic   science    rooms,    etc.) 


Owner — Livermore 

District. 
.\rchiiect —  Henry 

Bldg,,   San    Fra 


Grammar      School 


1.      Meyers.     Kohl 

isco, 

Mr,  Meyers  has  prepared  preliminary 
bins  for  the  bond  issue  which  will  be 
ailed    in   about    two   months. 


LOS  ANGELES.  Cal.— Bavin  &  BuivT. 
Co.,  173  K.  Jefferson  St..  Loa  Angeles, 
submitted  the  lowest  bid  at  $74,349,  on 
Kcneral  contract  for  a  brick  gymnasi- 
um building  at  Polytechnic  high  school. 
P..  n.  llenscl  submitted  lowest  bid  al 
J2575  on  electric  wiring;  Thos.  Haverty 


Plans    Being   Figured — Bids   Close   July 

28.   1921. 
SCIENCE   BLDG.  Cost,   $32,000 

WASCO,   Kern  Co.,  Cal. 
lieinforced   concrete    science    building. 
Owner — Wasco  High  School  District. 
Architect — Eugene  K.  Martin.  Arlington 

Bldg..  Bakersflekl. 


St.  $- 


Work    Started. 

SCHOOL  Co 

LIVINGSTON.  Merced  Co..  Cal. 

One-story  school  (6  rooms  and  an  audi- 
torium). 

Owner — Livingston  School  District. 

Architects — W.  E,  Bedesen,  Merced  and 
W.  J.  Wythe,  Central  Bank  Bldg., 
Oakland. 

Contractor — J,  P.   Carlson,  Turlock. 


I'lans  Completed, 

ADDITION  Cost,   $11,000 

DELANO,  Kern  Co..  Cal, 
Addition   to   school. 

Owner — Delano  Grammar  School    DisI, 
Architect — Eugene  K,  Martin.  Arlington 
Bldg.,  Bakersfield. 


KI.N'G  CITY,  Monterey  Co,,  Cal,  — 
Until  July  25,  12  noon,  bids  will  be 
received  by  R.  R,  Allen,  president. 
Board  of  Trustees  of  King  City  Union 
High  School  District,  for  installing  a 
complete  Fess  system  turbine  fuel  oil 
burning  equipment  to  Are  two  hot  air 
furnaces.  Bid  to  include  removing 
present  equipment,  installing  new.  In- 
cluding all  necessary  changes  in  pipe 
and  electric  work,  completely  re- 
bricking  both  fire  boxes,  etc. 

Separate  bids  will  be  considered  on 
.same  date  for  furnishing  and  Install- 
ing 1  5-h,p,  ISOO  rm.  3-phase  220-voIt 
motor,  direct  connected  to  2-in.  hori- 
zontal centrifugal  pump  to  operate 
against  a  head  of  80  ft.  producing  125 
gals,  per  minute  at  maximum  head. 
Pump  to  be  equipped  with  No.  2 
Douglas  priming  pump  with  necessary 
fittings;  motor  to  be  equipped  with 
5-h.p.  autom.itic  overload  starting 
switch  and  entrance  switch. 


cd:  General  contract.  Miller  &  Wyatt, 
Fresno,  $13,258;  plumbing  and  heating. 
Barrett  Hicks  Co.,  Fresno,  $1,965  and 
B.    A.    Newman    Co.,    $2352. 

Contract  Awarded. 

SCHOOL  Cost.   $ 

PORTERVILLE.  Tulare  Co.,  Calif. 
School    building. 

Owner — Corcoran  Grammar  School  Dist 
Architects — Rcnfro   &   Michael,    1st   Na- 
tional Bank  Bldg.,   Porterville. 
General  Contract  awarded  to  Barkelew 
&   Gould  of  Tulare  al   $7,800.     J.   K. 
Knowl   of  Corcoran   also   submitleil 
a  bid  at   $8,000. 
Plumbing — Harlock-Claw    Co.    of    Han- 
ford  submitted  the  only  bid  at  $80.") 
No    bids    were    received   on    the   elec- 
trical  work. 


Contract   Awarded. 

SCHOOL  Cost.    $15,380 

CLOVIS,    Fresno    Co.,    Cal.       Six    miles 

east  of  Clovis  on  Rudy  Fig  Farm. 
One-story     two-room     concrete     school 

tile    roof,    maple    floors,    hot    water 

system. 
Owner — Rudbaiiks  School  District,  G.  E. 

McFadcn.      Clerk.      1'.    O.    Bo:i      446, 

Clovis,   California. 
.\ii-hllccts — Coates    &     Tiaver.     Rowell 

Bldg  .  Fresno.  Calif. 
Conlractor.s — Allen    &    Martin.    Fresno. 
The  following  bids  were  also  recelv- 


Plans   Being   Figured — Bids   Close  July 

30.    1921,   8   P.   M. 
SCHOOL  Cost.    $51,000 

ROSmiLLE.   Placer  Co,,  Calil. 
Two-story   hollow  tile  school   (6   class- 
rooms and  an  auditorium). 
Owner — Roseville  School  District. 
Architects — Geo,      C,   Sellon     Co.,  Mitau 
Bldg,,  Sacramento, 
Figures   are    being    taken    for   segre- 
gated  contracts  and   plans  may   be  ob- 
tained  from   the  architect's   oftice   on  a 
deposit   of  $25. 

Plans  Being  Figured — Bids  Close  Aug. 

4,    1921,    8    p.    m. 

SCHOOL  Cost.    $ 

SAN    JOSE.    Santa    Clara    Co..    Willow 

Glen        School       Dist.        Two-room 

school. 
Owner — Willow     Glen    School    District 

(May    J,    Worthen.   Clerk), 


Plans  Being  Figured— Bids  Close  Aug, 
5,   1921,   7:30  p,   m. 

SCHOOL  Cost.   $ 

SAN  LUIS  OBISPO,  San  Luis  Obispo  Co. 
One-story  masonry  and  frame 
school (    South   End  School). 

Owner — San  Luis  Obispo  School  Dis- 
trict   (Ruth    Merritt,   Clerk). 

.Vrchitect — Oroville   L,    Clark.      Brower 
Bldg,.   Bakersfield. 
Bids   are   being   taken   for   a   general 

contract. 


STONES  AND  OFFICES 


Contract    A\^rded. 

STORE  Cost.  $37,000 

LOS   ANGELES.     SW  Sycamore  Ave.  & 

Hollywood  Blvd. 
One-story    brick    store    bldg.    132x80. 
Owner  —  Morris   B.   Newman.   Wm.    H 

Scheinman   &   Ben  Schuchalter. 
.Architect  —  Walker    &    Eiscn.    Pacific 

Finance   Bldg.,   L.   A. 
Contractor — Chris   Thorcn,   2132   Santce 

St.,  L.  A. 

Contract    .\warded. 

STORE  Cost.   $18,960 

.MADERA.  Madera   Co..  CaL     Adjoining 

postofflce  bldg. 
Fireproof   furniture   store   50x150. 
Owner — Durward    Stephenson.    Madera. 
Lessee — Cunningham  &  White.   Jfadera 
Architect  —  Swartz   &    Ryland.    Rowell 

Bldg.,   Fresno. 
Contractor — Brown   &  Stafford.  Madera 
Contract    Includes    all    work     except 
excavating.      plumbing.      sheet      metal 
work,   electric   work  and   fixtures. 

Segregated  Figures  To  He  Taken  End 
Of  This  Week — Bids  .\ow  Being 
Taken    for    Wrecking    Building 

.STORE   AND  OFFICE  BlUO. 
Cost,  $125,000. 

VALLEJO.  Solano  Co.,  CaJ..  Georgia  St. 
Bet.  Sacramento  and  Main  Sts, 

Six-story   Class    "<"'   steel    frumo   store 

mid    oilice    building. 

Owiui— Fr.d    Fis.h   uikI    A.   J.    lIlgBrln.'". 

Architect — Chas  E.  Perry  Jr.,  514  Main 
St.,  Vallejo. 
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Bids  are  now  being  taken  for  razing 
the  present  building  and  will  be 
opened  July  Z5th.  Plans  may  be 
seen  at  Mr.  Perry's  office. 


Commissioned   To   Prepare   Plans 
OFFICE  BLDG.  Cost,   $100,000 

OAKLAND.      SW    15th    and    Broadway. 
Two-story      and      basement    class    "A" 
office    building    (terra    cotta      and 
granite  exterior). 
Owner — Oakland   Title   Ins.   &   Guaran- 
tee Co.,   1308  Broadway,  Oakland. 
Architect — M.    I.    Diggs,      llOS      Easton 

Bldg.,    Oakland. 
Contractor — F.      A.      Muller,    Syndicate 
Bldg..    Oakland. 
The  foundation   is   to  be  of  sufficient 
strength    so    as    to    carry    eight    addi- 
tional  stories   at   some   future   date. 


Contract  Awarded 

STORE  Cost,  $20,000 

SAN    FRANCISCO.      N   Sutter    70-6      W 

Mason.      One-story    concrete    store 

building. 
Owner — Laurence    A.    Meyers. 
Architect — Sam  Lightner  Hyman,  Fox- 
croft  Bldg.,   S.   F. 
Contractor — O.  W.  Britt,  1115   Scott  St. 


Plans    Being    Figured 

STORE  &  LOFT  BLDG.       Cost,  $350,000 

SEATTLE.    Wash.      Sixth      Ave.      near 

Pine  St.     Four-story  and  basement 

steel    and    concrete    store    and    loft 

building.  180  x  120. 
Owner — Louisa  C.  Frye. 
Architect — Henry     Bittman,     Securities 

Bldg.,    Seattle. 
Figures  are  being  taken  for  the  gen- 
eral contract  only.     Later  bids  will  be 
taken  for  the  sub-contracts. 


Figures  To  Be  Taken  Shortly 

FIREPROOF    BLDG.  Cost.    $ 

VALLEJO,    Solano    Co.,    Cal.      Virginia 
St.,    adjoining  Vallejo   Theatre.      3 
story    fireproof    building. 
Owner — Isadore    Meyer,    Vallejo. 
Architect — Bernard      J.      Joseph,      Call 
Bldg.,    S.    P. 


Plan-s    Being   Prepared. 

DEPARTMENT  STORE  Cost,  $ 

LONG    BEACH,    Los    Angeles    Co.,    Cal. 

Pine  Ave.   near   Broadway. 
Five-story     reinforced     concrete     Class 

A    department    store    building,    75x 

140. 
Owner — Buffums   Department   Store. 
Architect — W.  Horace  Austin,  221  First 

National    Bank    Bldg.,    Long    Beach. 


THEATRES 


Contract    Awarded. 

THEATRE  Cost,  $33,000 

ALHAMBRA.  Los  Angeles  Co.,  Cal. 
Brick    &    terra    cotta      motion      picture 

theatre  60x150. 
Owner — Walter  Temple. 
Lessee — O.   H.   Schleusner. 
Architect — Walker  &  Eisen,  326  Pacific 

Finance  Bldg..  L.  A. 
Contractor — Darrell     Condley    Co.,     520 

Marsh-Strong  Bldg..  L.  A. 


Sub  Figures  Being  Taken 

THEATRE  BUILDING  Cost 

WESTERN  AVE.  &  SIERRA  VISTA 
St.,    Los    Angeles,    Cal.  Class    A 

reinforced  concrete  theatre  bldg.. 
(1200  seats.  3  stores,  6  offices  and 
26  apartment  rooms). 

Owner — Jas.   M.   Daley. 

Architect  and  Contractor — Fritz  & 
Hasenberger.  607  Chamber  of  Com- 
merce Bldg..  Los  Angeles,  Cal. 


PORTLAND.  Ore. — Architects  ClauB- 
sen  &  Claussen.  Macleay  Bldg.,  taking 
figures  for  1-story  hollow  tiles  (5) 
stores  and  theatre  building  for  V.  A. 
Crum  at  52nd  St.  and  Sandy  Blvd.  Es- 
timated cost,   $25,000. 


Working  Drawings  Being  Prepared. 
THEATRE  Cost,   $100,000 

HAYWARD,   Alameda  Co.,  Cal.     Castro 

Street. 
Two-story    reinforced    concrete    motion 

picture    theatre,    (3    stores    and    12 

offices. 
Owner — Chas.   W.  Heyer,  Hayward. 
Architect — Henry      H.      Meyers,       Kohl 

Bldg.,   San   Francisco. 
Plans    will    be    ready    for    figures    in 
about  two  months. 


Contract  Awarded 

THEATRE  Cost,  $30,980 

LONG  BEACH,  L.  A.  Co..  1039  American 
Ave.  Two-story  brick  moving  pic- 
ture theatre  and  office  building. 

Owner — Grand    Investment    Co. 

Lessees — Joe  Z.  Frank,  Z.  C.  Angevin 
and    Graff    Bros. 

Architect — W.  Horace  Austin,  First 
Natl.   Bank  Bldg.,  Long  Beach. 

Contractor — C.  T.  McGrew  &  Son,  1345 
W.    Ocean    Ave.,    Los   Angeles. 


CALIFORNIA        ^VEEKL,Y 
CLEARINGS 


Bank  clearings,  as  reported  to  the 
California  Development  Board  by  the 
several  clearing  house  cities  for  the 
week  ending  July  14,  1921,  showing 
the  amount  of  increase  or  decrease 
from  the  amount  reported  the  cor- 
responding  week   last   year: 

Decrease 
San  Francisco. $128,800,000  $30,900,000 
Los    Angeles    ..      35.234,000        *4. 994.000 

Oakland     11.160,041  316,663 

Sacramento      ..        6.324,595  •361,411 

Fresno      3,568,912  457,584 

San     Jose 1,775,060  800,651 

Pasadena      3,467.304        •1.273.242 

Long     Beach...        3.918.420        •1,054,085 
Santa    Rosa    ...  467,305  14,069 

Whittier     521.982  

Modesto      667,032  400,368 

San     Bernardino        1,491,226  

•Increase 

♦ 

BR.\ZILI.4N    TRADE    NOTES 


[Prepared  by  the  Latin  American  Di- 
vision of  the  Bureau  of  Foreign  and 
Domestic   Commerce.] 

Municipal   Loan  for  Reclnmation  Work 

The  perfect  of  Rio  de  Janeiro  has 
authorized  a  credit  of  30,000.000  milreis 
to  finance  the  removal  of  the  Morro  de 
Castello  and  the  reclamation  of  part 
of  the  bay.  The  land  thus  made  will 
be  a'S'ailable  for  tlie  repayment  of  the 
loan.  The  American  embassy  is  in- 
formed that  the  Eanco-Hollandez  will 
negotiate  the  sum. 

Catalognes  W^ante<I 

A  survey  of  the  library  of  the  office 
of  the  commercial  attache  at  Rio  de 
Janeiro  reveals  the  fact  that  most  of 
it:5  Amei  ican  catalogues  are  too  old  to 
have  much  value,  only  catalogues  of 
machinery,  machine  tools,  and  con- 
struction machinery  being  recent 
enough  to  retain.  Any  catalogues  ot 
oihc-r  lines  of  goods  that  are  receive'! 
will  be  displayed  in  a  prominent  place 
111  the  office  and  utili.!ed  to  the  fullesl. 
Iniportafion.s  of  Cement  into  Bahia, 
Brazil 

The  normal  requirements  of  cement 
for  the  Bahia  consular  market  district 
are  between  35.000  and  50.000  barrels 
per  year,  the  bulk  of  this  amount  being 
consumed  by  the  Bahia  port  works  and 
the  French,  British,  and  Bahia  State- 
owned  railways.  The  importations 
during  the  year  1920  amounted  to  35.- 
371  barrels  of  396  pounds  each,  as 
compared  with  59,181  barrels  for  1919 
and  15,255  barrels  for  the  preceding 
year.  The  record  year  for  cement  im- 
portations was  1914.  when  72,692  bar- 
rels were  imported. 

Importations      of    Cement    into      Porto 
Aleerre 

Leading  Importers  of  cement  in 
Porto     Alegre,    Brazil,     have     Informed 


Consul  Samuel  T.  Lee  that  the  normal 
requirements  of  that  market  are  esti- 
mated at  between  150,000  and  200,000 
barrels  of  150  kilos  each  (a  kilo  equals 
2.2  pounds).  At  present  considerable 
British  cement  is  being  sold  at  Porto 
.\Iegre.  where  the  British  hold  ad- 
vantage both  as  to  price  and  long 
standing  in  the  market,  their  product 
being  represented  by  their  own  well- 
established  firms,  while  American 
sales  are  usually  in  the  hands  of  other 
nationals. 


RESIDENCES     COMPRISE    THIRD    OF 
BUILDING 


Contracts  awarded  during  the  first 
half  of  1921  in  the  27  northeastern 
states  of  the  country  amounted  to  $1,- 
066.256.000.  according  to  statistics 
collected  by  the  F.  VV.  Dodge  Com- 
pany. This  amount  is  91,4%  greater 
than  the  average  semi-annual  total  for 
the  preceding  5  years.  Classification 
of  construction  activities  is  a  very 
good  index  of  the  business  and 
economic  situation  in  that  territory. 
Residential  building  comprises  34%  ot 
the  total  for  the  six  months  of  1921; 
public  works  and  utilities  23%;  busi- 
ness buildings  l'iV2%,  educational 
buildings  10%  and  industrial  build- 
ings 8%.  The  large  percentage  of  resi- 
dential work  indicates  the  great 
urgency  of  housing  and  the  large  per- 
centage of  public  work  reflects  the 
efforts  to  take  up  the  slack  in  labor 
resulting  from  depression  in  industrial 
lines. 

Contracts  awarded  in  the  27  north- 
eastern states  in  June  aggregated 
$227,711,000,  which  is  6%  less  than  in 
May.  This  slight  recession  is  attribut- 
ed largely  to  price  and  wage  readjust- 
ments which  have  been  accompanied 
by  suspension  of  work  in  many  in- 
stances and  have  had  a  tendency  to 
deter  prospective  bidders  from  closing 
contracts.  Reports  from  the  east  indi- 
cate that  the  tide  in  business  has 
turned  upward,  but  a  gradual  rather 
than  a  quick  return  to  normal  pros- 
perity is  to  be  expected,  and  the  trend 
of  building  will  probably  follow  the 
line   of   general  business   improvement. 


.4S     Ol'R    NEIGHBORS     SEE!    US 


of  July   20, 


The   Santa   Cruz  — 
says: 

"Further  reductions  in  building  costs 
have  been  recorded  in  the  last  30  days, 
according  to  builders  and  contractors 
in  various  sections  of  the  West.  Lum- 
ber, which  has  made  the  biggest  slump 
of  all  building  materials,  is  now  sell- 
ing in  the  Northwest  at  prices  repre- 
senting approximately  a  50  per  cent 
reduction  over  1920  prices.  Labor  costs 
have  likewise  been  materially  reduced. 

"Plumbing,  plastering,  brick  and  con- 
crete work,  excav.,  paints  and  painting, 
heating  and  all  other  major  items  en- 
tering into  the  cost  of  home  building, 
show  a  decided  drop,  ranging  from  10 
to  50  per  cent,  material  men  and  build- 
ers  say. 

"Real  estate,  in  many  sections,  is 
lower  than  it  has  been  for  some  years. 

"Due  to  refusal  of  building  trades 
organizations  in  San  Francisco  to  con- 
sider a  7't;  per  cent  reduction  in  wages 
a  strike  has  resulted  which  has  caused 
construction  stagnation  and  unemploy- 
ment in  that  city,  while  other  sections 
of  the  country  have  shown  increasing 
activity. 

"Labor  costs  must  drop  with  mate- 
rial costs,  or  labor  will  be  out  of  em- 
ployment. The  San  Francisco  situa- 
tion is  an  object  lesson  by  which  the 
whole  West  should  profit." 


An  Illinois  inventor  has  combined 
with  a  heavy  duty  snowplow  for  rail- 
roads a  device  that  cleans  the  rails  and 
enables  locomotive  and  care  wheels  to 
get   good   traction. 
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WORK 


HARBOR 


SACUAMENTO.  Cal.  —  The  Chamber 
of  Commerce  will  request  the  City 
Commissioners  to  appropriate  $25,000 
to  make  a  survey  preparatory  to 
building  a  ship  canal  from  Sacramento 
to  deep  water. 


SOXORA,  Tuolumne  Co.,  Cal.  —  The 
County  Engineer.  Robt.  Thom,  prepar- 
ing plans  for  a  reinforced  concrete 
bridge  across  the  South  Fork  of  the 
Stanislaus   River  at  Italian   Bar. 


YREKA,  Siskiyou  Co..  Cal.  —  Until 
August  1,  10  a.  m..  bids  will  be  received 
by  W.  J.  Xeilon,  County  Clerk,  for 
constructing  a  bridge  over  Scott 
River  at  the  Goodale  crossing  in  Scott 
River  road  district,  and  a  bridge  over 
Hovenden  slough  at  Griffen  Lane. 

ORO^^LLE.  Butte  Co..  Cal. — County 
Engini-er  H.  H.  Hume  completes  plan;? 
for  a  100-ft.  conc'cte  pile  bridge  over 
Kusel  slough,  the  low  approach  to  the 
Gianella  bridge.  The  structure  will 
probably  be  constructed  by  the  county 
under  force  account. 


PORTLAND  .Ore. — In  addition  to 
other  projects,  previously  voted,  the 
State  Highway  Commission  will  con- 
sider bid.s  on  July  28  for  constructing 
two  bridges  in  Union  County  on  the 
Hot  Lake-Union  road  over  Catherine 
creek  involving  approximately  230  cu. 
yds.  of  Class  A  concrete;  19.000  lbs. 
metal  reinforcement:  55.000  lbs.  struc- 
tural steel  erection;  90  lineal  feet  ot 
handrail,  and  500  cubic  yards  of  exca- 
vation. Structural  steel,  reinforcing 
stee!  and  cement  will  be  furnished  hy 
Union  County. 


SAX  LUIS  OBISPO.  Cal. — Until  lO  A. 
M.,  August  y,  bids  will  be  received  by 
supervisors  of  San  Luis  Obispo  County 
for  constructing  reinforced  concrete 
bridge  over  Estrella  river  on  the  state 
highway.  Plans  and  specifications  may 
be  obtained  from  County  Engineer 
Warren  B.  Burch  on  payment  ot  i'i. 


FRESXO.  Fresno  Co..  Cal. — County 
Highway  Engineer  Chris.  P.  Jensen 
completes  specifications  for  repairing 
three  bridges  east  of  the  truss  bridge 
on  the  Centerville  road,  estimated  to 
cost.  11,750.  $2,500  and  $1,250  re- 
spectively. Repairs  to  the  bridge 
across  the  Kings  river  south  of  Laton 
will  cost  $4,500. 


SUXXYVALE.  Santa  Clara  Co.,  Cal.— 
Until  August  10,  2:30  P.  M.,  bids  will  be 
re<-eived  by  the  South  Shore  Port  Co. 
Sunnyvale,  for  dredging  a  canal  and 
turning  basis,  according  to  specifica- 
tions of  Henry  H.  Fisher,  engineer. 
Bond  of  25%  of  contract  price  required 
of  successful  bidder.  Specifications  m,iy 
be  had  from  C.  L.  Stowell,  Sunnyvale 


SAN  PEDRO,  Cal.— Southwestern 
Shipbuilding  Co.  is  making  test  bor- 
ings for  a  slip  to  be  dredged  on  its 
property  at  East  San  Pedro  for  a  12.- 
000-ton  floating  drydock,  A  dock  al- 
ready built  will  be  brought  hero  from 
San  Francisco  and  will  be  operated  by 
the  Southwestern  Shipbuilding  Co.  in 
conjunction  with  the  Hethleheni  Ship- 
building  Co. 


HOLLISTER,  San  Benito  Co..  Cal.— 
.Supervisors  approve  plans  for  steel 
and  concrete  bridge  over  Tres  Plnos 
Creek  at  junction  crossing  on  T.  G. 
Hester  place,  about  6  mi.  south  ot  Hol- 
li.ster.  Structure  will  be  240  ft.  long; 
18  ft.  wide;  3-span,  each  80  ft.  Esti- 
mated cost  between  $20,000  and  $25,000. 


HANFORD,  Kings  Co.,  Cal.— Roy 
May,  County  Surveyor,  instructed  to 
prepare  plans  for  a  reinforced  con- 
crete bridge  across  Kings  River  on  the 
Coalinga  sector  ot  the  State  highway, 
west   ot  Lemoore. 


LOS  AXGELES,  Cal.— Until  August 
22,  11  a.  m..  bids  will  be  received  by 
U.  S.  Engineer  Office,  725  Central  Bldg., 
Los  Angeles,  for  dredging  in  Los  An- 
geles harbor,  on  the  east  side  of  the 
entrance   channel,  at   San   Pedro. 

SACRAMEXTO.  —  John  G.  Leibert, 
5050  Geary  St.,  San  Francisco,  at  $9437 
awarded  contract  by  State  Highway 
Commission  to  construct  a  bridge  in 
Lassen  County,  across  Susan  River 
near  Johnstonville,  96  ft.  long,  consist- 
ing of  3  reinforced  concrete  girder 
spans,  each  32  ft.  long,  on  reinforced 
concrete  bents  supported  on  wooden 
piles,  involving  110  cu.  yds.  excavation 
without  classification;  165  cu.  yds. 
Class  A  concrete;  S32  lin.  ft.  wooden 
piles.  The  commission  to  furnish  steel 
and  cement. 


IRRIGATION  PROJECTS 


TURLOCK,  Stanislaus  Co.,  Cal.  — 
Until  August  5,  10  a.  m..  bids  will  be 
received  by  Anna  Sorenson,  Secretary 
of  Turlock  Irrigation  District,  for  fur- 
nishing and  delivering  50.000  bbls.  of 
Portland  cement,  t.  o.  b.  cars  Hetch 
Hetchy  Junction,  Sierra  Railway. 
Delivery  to  begin  with  about  2  cars 
daily  during  September  and  October. 
1921,  and  thereafter  at  a  rate  of  two 
to  five  cars  daily.  Certified  check  tor 
5%  required  with  each  bid. 


LOS  AXGELES.  Cal. — The  Enterprise 
Brass  Foundry  Co..  968  McGarry  St., 
submitted  the  lowest  bid  at  $19,579, 
for  furnishing  sluice  gates  for  Devil's 
Gate  dam.  Other  bids  received  by 
Board  ot  Supervisors  were:  J.  Hendy 
Iron  Works.  $19,850;  Llewellyn  Iron 
Works.  $24,567;  W.  B,  Kyle,  $25,110; 
Baker  Iron  Works,  $25,570;  Fulton  En- 
gine   Works,    $26,550;    Water       Works 
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E,  D,  BULLARD 


2CS  Market   St.^   San   Fraiielsco 


Supply   Co.,   $26,190.     Bids  taken   under 
advisement. 


LIGHTING  SYSTEMS 


I.XGLEWOOD.  Los  Angeles  Co.,  Cal.— 
The  proposed  ornamental  lighting  sys- 
tem on  portions  of  Market,  Commercial, 
Regent  and  Queen  Sts.,  for  which  a 
resolution  of  intention  has  been 
adopted,  will  involve  86  lighting  posts, 
single  round  globes;  250  C.  P.  6.6  amp- 
Mazda  lamps,  potheads,  sockets  and 
concrete  foundation;  9089  ft.  %-in., 
3455  ft.  1-in.  and  211  ft.  l«4-in.  Sherar- 
dized  conduit  and  15,500  ft.  varnished, 
cambric  lead  cable.  Arthur  W.  Cory, 
City    Engineer. 


SAN  JUAN,  San  Benito  Co..  Cal. — 
Town  Trustees  enter  into  contract  with 
the  Coast  Counties  Gas  &  Electric  Co., 
to  install  street  lighting  stytem. 


CARMICHAEL,  Sacramento  Co.,  Cal. 
— Plans  have  been  started  to  call  an 
election  to  vote  bonds  of  $30,000  to 
finance  installation  ot  a  lighting  sys- 
tem. 


MACHINERY 

PASADEXA.  Cal. — W.  E.  Baxter  has 
been  awarded  a  contract  by  the  Trus- 
tees for  an  $8500  street  sweeper. 


SAN  JOSE.  Santa  Clara  Co..  Cal. — 
Until  August  1,  11  a.  m.  bids  will  be  re- 
ceived by  Henry  A.  Pfeister,  County 
Clerk,  for  fur.  and  del.  one  used-3  1-2 
tour  ton  Fageol  truck,  also  one  used 
45  h.  p.   Yuba  tractor. 


FRESXO.  Fresno  Co..  Cal. — County 
.Surveyor  Chris.  P.  Jensen  requests  Su- 
pervisors to  appropriate  $110,000  tor 
highway  maintenance  and  purchase  of 
equipment,  including  two  trucks,  a 
roller,   four  graders  and   a  tractor. 


MERCED,  Merced  Co.,  Cal. — Super- 
visors lease  county  road  building 
equipment  to  Bates-Rogers  Construc- 
tion Co.,  contractors  for  the  Los  Banos 
highway.  Contractors  will  pay  $15.- 
iiOO    for   use   ot  same. 


WOODLAND,  Yolo  Co.,  Cal.  —  Until 
.\ugust  1,  5  p.  m.,  bids  will  be  received 
by  J.-  H.  Laugenour,  City  Clerk,  tor 
furnishing  and  delivering  one  motor 
and  pump  complete.  Specifications 
may  be  seen  at  the  office  of  Clerk. 


OAKLAND,  Cal. — City  Council,  Eu- 
gene K.  Sturgis.  Clerk,  appropriates 
$8466  to  cover  the  purchase  of  a  20-in. 
centrifugal  dredging  pump,  driving 
shaft,  main  and  thrust  bearings.  In- 
cluding patterns,  tor  hydraulic  dredge. 


SEWERS,    STREET     WORK, 
ROADS    &    WATER    SYSTEMS 


B.AKERSFIELD.  Kern  Co.,  Cal. — The 
City  Council.  V,  Van  Ulper,  Clerk, 
passes  resolution  ot  intention  to  Im- 
prove portions  of  L  and  K  St.  by  con- 
structing concrete  curbs,  gutters  and 
s  dewalks.  Imp.  Act  1911.  It.  II.  IIilli- 
b.ird.  City  Engineer. 
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YUBA  CITY,  Sutter  Co.,  Cal.— Until 
August  2,  11  a.  m..  bids  will  be  re- 
ceived by  Albert  W.  Brown,  County 
Clerk,  for  furnishing  materials  and 
constructing  the  following  county 
highway  units;  Nuestro-Terra  Buena 
Road,  1.30  miles,  Kuestro  Lateral.  0.50 
miles,  Sanders  Lateral.  1.28  miles. 
Pease  Lateral,  1.28  miles,  totaling  4.36 
miles;  to  be  paved  with  asphaltic 
macadam  (alternative  A)  or  Butte 
House  Rock  (Alternative  B),  15  ft. 
wide,  involving  4.36  miles  grading;  5 
cu.  yds.  concrete  (culvert  headwalls); 
100  iin.  ft.  corrugated  metal  pipe;  7200 
tons  crushed  rock  base  course.  Alter- 
native A;  40,000  sq.  yds.  asphaltic 
wearing  surface,  Alternative  A;  200 
Iin.  ft.  standard  guardrail;  9000  cu. 
yds.  Butte  House  Rock.  Alternative  B; 
"200  tons  2-in.  crushed  rock.  Alterna- 
tive A;  1250  tons  °A-ir\.  crushed  rock. 
Alternative  A.  County  will  furnish 
concrete  aggregate,  cement,  reinforc- 
ing steel,  corrugated  metal  pipe  and 
crushed    rock. 

Separate  bids  will  be  received  on 
same  date  for  furnishing  materials  and 
constructing  the  Tahoe-to-Ukiah  high- 
way from  Yuba  City  west  city  limits 
to  Live  Oak  road,  a  distance  of  0.52 
miles,  to  be  paved  with  reinforced 
concrete  15  ft.  wide,  5-in.  thick.  Proj- 
ect involves  1000  cu.  yds.  excavation; 
650  cu.  yds.  reinforced  concrete  pave- 
ment; 2  cu.  yds.  concrete  headwalls; 
60  Iin.  ft.  12-in.  corrugated  metal  pipe; 
100   Iin.   ft.    guardrail. 

Separate  bids  on  same  date  for  pav- 
ing portion  of  C  and  B  Sts.  from 
Engineer's  Station  O  +  40  to  2-|-8.  Cer- 
tified check  for  10%  required  with  each 
bid.  Plans  may  be  had  from  County 
Engineer    Edw.    Von    Geldern. 

SAN  ANSELMO.  Marin  Co..  Cal.  — 
Petitions  received  by  Town  Trustees 
seeking  improvement  of  Medwa.v  road 
and  Maple  Ave.  Town  Engineer,  C.  C. 
Kennedy,  58  Sutter  St.,  San  Francisco, 
reported  the  completion  of  specifica- 
tions for  street  improvements  in  the 
Barber  Tract.  It  is  expected  a  call 
for  bids  will  be  issued  shortly. 


SAN  FRANCISCX).— Until  August  3. 
3  p.  m..  bids  will  be  received  by  Board 
of  Public  Works  for  improving  F'olsom 
St.  bet.  Ogden  and  Tompkins  Aves.  liy 
grading,  constructing  concrete  curlis 
and  artifleJal  stone  sidewalks,  briek 
catchbasins,  10-in.  vitrified  pipe  cul- 
verts; and  constructing  concrete  and 
asphaltic  concrete  pavements.  M.  M. 
O'Shaughnessy.    City   Engineer. 


BAKERSFIBLD.  Kern  Co.,  Cal.  — 
Until  August  1.  5  p.  m.,  bids  will  be 
received  by  V.  Van  Riper.  City  Clerk. 
for  constructing  concrete  curbs  and 
sidewalks  in  California  Ave.  bet.  F  and 
M  Sts.  Separate  bids  will  be  received 
on  same  date  for  similar  improvements 
in  Baker  St.  bet.  Main  and  Grace  Sts. 
Imp.  Act.  1911.  Certified  check  for 
10%  payable  to  City  required.  Plans 
may  be  had  from  R.  H.  Hubbard,  City 
Engineer. 


MARTINEZ.  Contra  Costa  Co.,  Cal.— 
Hutchinson  Co.,  444  17th  St..  Oakland, 
at  $4,733.60.  awarded  contract  by  Su- 
pervisors for  building  oil  macadam 
shoulders  and  gutters  in  Main  street, 
Bay  Point.  Only  other  bidder.  Kop- 
perud  ,6  Heafey,  $5526.  R.  R.  Arnold. 
County    Engineer. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
California  Corrugated  Culvert  Co..  10th 
and  Bryant  streets.  San  Francisco, 
awarded  contract  by  Supervisors  for 
furnishing  and  delivering  corrugated 
iron  culvert  pipe  for  use  on  the  county 
highway  system.  R.  R.  Arnold.  County 
Engineer. 


for  permanent  improvements;  $15,000 
for  repairing.  It  is  proposed  to  im- 
prove Howard  and  Sixth  streets  from 
Stanley  to  C,  oil  macadam;  Liberty 
from  Western  avenue  to  Sixth,  repaired 
with  oil  macadam  specifications;  West- 
ern avenue  from  Baker  to  the  city  lim- 
its with  oil  macadam.  City  Engineer 
N.  S.  Frost  has  been  instructed  to  pre- 
pare specifications  for  a  concrete  pave- 
ment in  Bodega  avenue  from  city  limits 
on  the  west  to  present  concrete  pave- 
ment in  that  street;  also  in  D  street 
from   Second   street   to   Hopper. 

SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
W.  I.  McReynolds,  Hollister.  at  $11,979 
submits  only  bid  to  Supervisors  for  im- 
proving Story  road  in  Supervisor  Dist. 
No.  2.  Engineer's  estimate  $11,800.  Bid 
rejected  and  County  Engineer  Irving  L. 
Ryder  Instructed  to  proceed  with  work. 


SEATTLE.  Wash. — Bid  of  Fiorito 
Bros.,  Seattle,  at  $223,463  for  paving 
15th  ave..  N.  W.  and  other  streets  re- 
jected by  Board  of  Public  Works  and 
new   bids    will    be   opened   July    30. 


VISALIA,  Tulare  Co..  Cal. — Trustees 
order  resolution  of  intention  passed  to 
pave  E.  Mineral  Ave..  King  from  Court 
St.  to  the  city  limits.  NE.  3rd  Ave.. 
NW.  3rd  Ave..  N.  West  St.  from  NW. 
3rd  Ave.  to  the  Dinuba  highway  and 
N.  Court  St.  around  the  Lincoln  School. 
'  Bids  were  ordered  called  for  con- 
structing sewer  -  extensions  for  "which 
the  city  voted'bonds  of  $110,000.  Bids 
for  the  work  will  probably  he  opened 
.\ugust  15. 


SACRAMENTO,  Cal. — City  Commis- 
sioners, M.  J.  Desmond,  Clerk,  pass  res. 
of  int.  to  improve  Catala  Way  from 
manhole  in  place  in  Stockton  Boul.,  to 
cast  line  of  Ford's  Addition  by  con- 
structing an  8-inch.  vit.  pipe  sewer 
with  17  six  inch  vit.  wye  branches,  one 
G-inch  vit.  flusher  branch.  Imp  Act 
1911.  Protests  will  be  heard  August  4. 
Albert  Givan,  City  Engineer. 


,|OAKLAND.  Cal. — City  Council  passes 
res.  of  int.  to  improve  poi'tions  of  Rose- 


PETALUMA.  Sonoma  Co.,  Cal.— 
Council  planning  expenditure  of  $40,- 
000    for    street    improvements;    $25,000 
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dale.  East  17th  and  East  18th  sts.,  in- 
volving 25.211  square  feet  grading,  1,- 
535  line  feet  concrete  curb.  3.291  square 
feet  concrete  gutter.  21,788  square  feet 
oil-macadam  pavement.  Geo  Mattis, 
City   Engineer. 


SACRAMENTO.  Cal.— Until  July  28. 
9  P.  M..  bids  will  be  received  by  W.  J. 
Desmond,  City  Clerk,  for  improving 
San  Jose  Way  from  Fourth  to  Eighth 
avenues,  by  grading,  constructing  con- 
crete curbs  and  gutters.  2  concrete 
manholes,  reconstructing  2  existing 
manholes,  placing  10  cast  iron  gutter 
drains  and  connecting  same  to  6-in. 
vitrified  sewer  pipe;  constructing  8-in. 
vitrified  pipe  sewer,  appro.ximately  62 
sq.  ft.  of  concrete  sidewalk  and  paving 
the  street  with  an  asphaltic  concrete  i 
I)avement   5^^ -in.    thick. 

Separate  bids  will  be  received  on  the 
same  date  for  improving  Markhan 
Way  from  Freeport  Boulevard  t< 
P.  right-of-way  by  grading,  construct-^ 
ing  concrete  curb  and  gutter,  placing 
2  cast  iron  gutter  drains  and  connect- 
ing same  to  6-in.  vitrified  sewer  pipe, 
constructing  1  concrete  manhole  and  8 
inch  vitrified  pipe  sewer  and  paving 
with  5 ',4 -in.  asphaltic  concrete;  im- 
proving Freeport  Boulevard  by  con- 
.structing  8-in.  vitrified  pipe  sewer  in 
Markham  Way,  easterly  from  Freeport 
Boulevard  to  sewer  in  place  and  con- 
structing 1  concrete  manhole. 

Separate  bids  will  be  received  on  the 
same  date  for  improving  34th  street 
from  4th  to  5th  avenues,  by  grading, 
constructing  concrete  curbs  and  gut- 
ters, placing  1  cast  iron  gutter  drain 
and  connecting  same  to  sewer  with  6- 
in.  vitrified  sewer  pipe  and  paving 
with  51^-in.  asphaltic  concrete.  Certi- 
fied check  for  10%  payable  to  Mayor 
required.  Plans  may  be  had  from  Clerk. 
Albert  Givan,   City  Engineer. 


MERCED,  Merced  Co.,  Cal. — City  En- 
gineer Chas.  Martin  instructed  to  pre- 
pare plans  for  paving  alley  in  Block 
85,  a  petition  having  been  received  ask- 
ing  the    work. 


MARTINEZ,  Contra  Costa  Co.,  Cal. 
— County  Engineer  R.  R.  Arnold  com- 
pletes specifications  for  grading  ap- 
proximately 2550  ft.  of  the  San  Pablo 
\'alley  highway.  Bids  will  be  called 
.shortly. 


SAN  FRANCISCO— The  Board  of 
Public  Works  on  recommendation  ot 
City  Engineer  M.  M.  O'Shaughnessy  re- 
jects bid  of  Jas.  T.  Tobin  to  construct 
5850  sq.  ft.  artificial  stone  sidelawks 
in  18th  avenue  between  Cabrillo  and 
Fulton   streets.     Bid   was  $.26  sq.   ft. 


FLAGSTAFF,  Ariz. — Until  2  p.  m.. 
July  26,  bids  will  be  received  by  high- 
way commission  of  Coconino  Co.  at 
F'lagstaff  for  constructing  a  highway 
between  Ashfork  and  Williams,  Fed. 
Aid  project  No.  37.  involving:  19,000 
cu.  yds.  excavating;  21,000  cu.  yds. 
cinder  surfacing,  and  incidental  items. 
Plans  and  specifications  may  be  ob- 
tained from  State  Engineer  Thos.  Mad- 
dock  at  Phoenix,  on  payment  of  $5. 
Certified   check   for   5%   required. 

FRESNO,  Fresno  Co.,  Cal. — Thomp- 
son Bros.,  1514  H  St.,  Fresno,  awarded 
contract  by  Council  to  construct  6-in. 
vitrified  clay  pipe  sewers  in  alleys  of 
Blocks  2.  3  and  4  and  in  -Mleys  1  and 
2  of  Dean  Addition,  at  $0.S9  Iin.  ft.  for 
sewer;  manholes,  $75  each;  drop  con- 
nections, $0. — .  Wm.  Stranahan.  Com- 
missioner of  Public   Works. 

SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. 
— Merced  Concrete  Pipe  Co.,  Merced,  ac 
$11,811.87,  submits  low  bid  to  Council 
for  sewering  portions  of  Harrison  and 
Grant  Aves..  Chilverton  St..  Dellview. 
Melrose.  Parnell.  Falrmount.  Morrlsey 
.\ves..   Rooney,    Elk   and   other   streets. 
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Involving:    26S6.93    ft.    10-in.,    682.03    ft.  $63,746.75:    Prescott    Const.      Eng.      Co., 

8-ln.   and  6802.03   ft.   6-in.  sewer;  8S   10-  {64.767.40;      Kogers      Bros.,      SnowHake, 

in..    21    Slin    and    21.'>    6-in.    Y    branches  *64.919.50;       Henry    Galbraith.    Jerome, 

and   35    manholes.  $64,973.38:    Haml)Iin.  Garcia  &  Farr,  St. 

Other    bids    were:  Johns.        $76,507.20;        Robt.        Mackay, 

Mickey  &  Harmon $15,778.38  Tucson.    $66,705.30;    Cotey      &       Black. 

Greenfield     Bros 21.73S.05  Clifton.   $71,075.05. 

VV.    E.   Miller    20.518.05  Prescott    Const.     Eng.    Co.    submitted 

l!:aton  &  Smith   20,427.31  lowest   bid  at   $78,251.50   for   construct- 

Estimate  of  City  Engineer  James  K.  ing    Sec.    B.    Prescott-Ash    Fork    road. 

James.   $17.oon.      Bids   taken  under  ad-  Other      bids      were.      Cotey     &      Black, 

visement  $130,054.70;   O.   C.   McEIrath   Const.   Co., 

$132,280.60. 

CALIFORNIA. — Following  bids  were  Robers  Bros.,  Snowflake,  submitted 
received  by  State  Highway  Commission  the  lowest  bid  at  $81,472.40  for  con- 
July  IS:  structing  Sec.  C,  Prescott-Ash  Fork 
Siskiyou  County,  bet.  Upton  and  the  road,  9.8  miles.  Other  bids  were, 
southerly  boundary  (II-Sis-3-A),  about  I'rescott  Const.  Eng.  Co.,  $82,982.31; 
10.4  miles  in  length,  to  be  paved  either  Morgan,  Ford  &  Co.,  Phoenix,  $101,- 
with  Portland  cement  concrete  or  753.65;  Cotey  &  Black,  $134,776.34. 
bituminized  macadam.  Involving,  Item  All  bids  rejected.  H.  L.  Fishel,  high- 
CD  $13,442  cu.  yds.  Class  A  Portland  way  engineer.  Olmstead  &  Gillelen. 
cement  concrete  pavement:  (2)  $33,750  Hollingsworth  Bldg..  Los  Angeles,  con- 
tons  broken  stone   (pavement);   (3)   487  suiting  engineers. 

.  tons  asphalt  Grade  E  spread.     Alterna-  

live  Items   2   and   3   together  are   to   be 

considered    as    alternative    for    Item    1.  LOS  ANGELES,  Cal. — Chas.  T.  Salata, 
Commission    will    furnish      reinforcing  405  S.  Ditman  St.,  awarded  contract  at 
steel  and  cement   for  concrete    founda-  $22,054.26    for    improving    Ave.    53    bet. 
tion  and  asphalt  Grade  E  for  macadam.  York    Blvd.    and    Irvington    Place,    in- 
Henry   J.    Kaiser   Oakland.  volving    682    sq.     ft.    concrete    paving; 
Reinforced  concrete.   $187,515.90.  61,650   sq.    ft.   rough   grading:   61.650    sq. 
Macadam.    $200,829.50.  f-    finishing    grade,    oiling   and   rolling: 
R.  C.  Storrie  &  Co..  S.  F.  3006      ft.      curb:    6300    sq.    ft.    concrete 
Reinforced  concrete.  $201,630.  gutter:    13.033    sq.    ft.    sidewalk:    storm 
Macadam.   $195,365.  drain     at     $6380;      reinforced     concrete 
Healv-Tibbitts   Const.    Co.,    S.    F.  culvert  at  $1200.     M.  S.  Cummings  sub- 
Macadam     $207,066  50.  mitted    the    only    other    bid    at    $23,037. 
Engineer's   estimate.           '  Engineer's  estimate,  $20,700. 

Reinforced   concrete,   $146,517.80.  

Macadam,    $150,255.50^          ,,   ,      ,    .  RIVERSIDE.      Riverside      Co..    Cal.- 

Sonoma   County     bet    Cloverdale   and  construction   of  dirt   roads   in 

Healdsburg     (U-Son-l-A)      about    16.0  R^„„ells-   permanent    road   division    re- 

miles  in  length,  to  be  paved  either  with  reived    Ju Iv    6     were    reiected    bv    the 

Portland    cement    concrete    or    asphalt  c«>nea    juij     o.    were    rejeciea    oy    ine 

.          ...           ,.           ,,,     -„  „„„  County  Supervisors  because  of  inability 

concrete.      Involving.    Item     (1)     60.000  .      =    j                .     .   »       »u      »i-Ar,„   i       j 

,  ,  ..  .»u  /  1  •  to  find  a  market  for  the  $lo.000  bonds 
cu.  yds.  of  excavation  without  classi-  .  i  „  .i.  ,  n-I 
fication:  (2)  1670  cu.  yds.  Class  A  Port-  ^"''^^  ^°'  '^^  '^'°''\.  ^'Is  were  pre- 
land  cement  concrete  (culverts  and  "'"^^l^  '''^/^"  '<"■  *'''"  work  and  re- 
monuments):  (3)  350  lin.  ft.  12-in.,  (4)  ■"''^''^'^  f°/  '''.^  «f-J"«  '-^^^°"-  ^^e  bonds 
eci  1  „  et  1-  i„  /-o  lice  ii«  ft  1  c  !«  were  voted  in  1920. 
662  lin.  ft.   l.:)-in..   (5)    1366  lin.  ft.   18-in.                                          

and    (6)    236    lin.    ft.    24-in.    corrugated 

metal  pipe:   (7)  2S9  monuments^     Alter-  OROVILLE.     Butte     Co..     Cal.— Until 

native   Items— (8)    23.o00   cu.   yds.   Class  August  1.  2  P.  M.,  bids  will  be  received 

.'^'"    f„"^ ^a"^;!).^"'    concrete        pave-  ^        (..    F.    Belding.    County    Clerk,    for 

ment);    (9)    10.000   cu.   yds.   gravel   sub-  constructing    Gridley    Colonies     roads, 

base  (asphalt  concrete  pavement);  (10)  ^..^^^    county      bond    issue.        Certified 

4o.»o0    tons    asphalt    concrete    mixture  g,,g^^   j^^   10„    required   with   each   bid. 

pavement).      Alternative    items   9    and  pj^^g              ^^   j,^^  jr„„  County   Engi- 

10    together    are    to    be    considered    as  „^„  ^    „    „„„^  ^^  Oroville. 

alternative    for     item     8.      Commission  

will    furnish    reinforcing    steel,    corru- 
gated metal  pipe,  cement  and  asphaltic  PASADENA,  Los  Angeles  Co.,  Cal.— A 
cement   for  asphalt  concrete.  resolution  of  intention  for  construction 
Reinforced  Concrete  °'    sewers    in    Pasadena    Heights    terri- 

Henry  J.  Kaiser.  Oakland $299,938  '(""y  ^^^  been  adopted  by   the  City  Di- 

Conners  &  Hansen.  Santa  Rosa  333,483  rectors.      Sewers    will     he     laid     in     12 

A.    J.    Fairbank,    Willltts 333,557  streets    with   a   14-in.    outfall    in    Allen 

Healy-Tibbitts.    S.    F 334.121  A^'<?-    between    Monte    Vista    and    Moun- 

McGillivray   Const.    Co.,    Sacto .  .    336,599  <ain,    a    16-in.    outfall    in    Mountain    St. 

P.    L.    Burr,    S.    F                                337,801  between  Allen  and  Sierra  Bonita  and  a 

R.   C.   Blanco,    Vallejo!!!!!!.!!!    362!o31  20-in.    outfall      in   Allen    Ave.      between 

R.  McLeran   Co..   S.   F 373,347  Villa    and    Monte   Vista.      The    improve- 

R.  C.  Storrie  &  Co..  S.  F 388.217  "icnt   will   be  made  under  1911   act.     E. 

Clark    &    Henry.    Sacto 399.080  P.  Dewey.  City  Engineer. 

Bates    &    Borland.    Oakland 410.369  

Federal   Const.   Co..   S.  F 441,026  VENTURA.      Ventura      Co..      Cal.  — 

AMphnIt  Pavement  Samuel    Hunter   of   Santa   Barbara    was 

P.   L.    Burr.   S.    F $455,876  awarded    the    contract    by    the    County 

Clark  &  Henry.  Sacto 501,199  Supervisors    at    $26,609.50      for      paving 

Fay  Imp.  Co.,  S.  F 611,445  with    concrete     Santa    Clara    Ave.    and 

Engineer's    estimate.  R'ce    road    near   Oxnard.        Other      bid.s 

Reinforced     concrete 297.527  were:     Southwest  Paving  Co..  $33,198.40 

Asphalt 433,764  Falrchild-Gilmore  -  Wilton       Co..      $34.- 

822.40;    T.    E.    Hill    &    Co..    $35,250.40:    C. 

SOUTH  PASADENA,  Los  Angeles  Co.,  H.  Hudson,  $38,849.20.     County  will  fur- 

Cal. — Sept.    2    has    been    announced    as  nish   cement   estimated   to  cost   $11,118. 

the    date    for    holding    a    bond    election  ("has.   Petit,  County  Surveyor. 

for    $15,000    in    bonds    to    finance    con-  

atruction   of  a   tunnel   under    the   P.   E.  SAN     FRANCISCO — Until     August    3. 

trackage     at     Huntington     Drive     and  3    P.    M..    bids   will    be   received    by    ihr 

Fremont  Ave.  Board    of  Public   Works   for  const ruct- 

ing   sewer   in    VVoolsey   street,   between 

PRESCOTT.  Ariz. — Tanner  &   Turley.  Dartmouth    and    University    Aves.,    In- 

St.  Joseph.  Ariz.,  submitted   the  lowest  volving   540    lin.    ft.    2x3    ft.    reinforced 

bid   at    $60,033.75    for   constructing   Sec.  concrete   sewer;   47   lin.   ft.   18-ln.  vltrl- 

A,    Prescott-Ash    Fork    road.    Yavapai  lied    pipe    sewer:    2    brick    or    concrete 

County    highway    system,    to    be    built  manholes  and   1   brick  manhole.     Speci- 

under  $1,500,000  bond  Issue.     Other  bids  tlcalloiis    may    be    had    from    the    City 

were   O.   C.   McEIrath   Const,  go..   MeHa,  EnBliieer'a  oitloe,  3id  Floor,  City  Hall- 
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REDWOOD  CITY,  San  Mateo  Co.. 
Cal. — Until  August  8,  10  a.  m.,  bids 
will  be  received  by  Elizabeth  M.  Nash, 
County  Clerk,  for  repairing  the  west 
1  >i  mi.  of  Route  5.  San  Mateo  County, 
from  the  junction  of  the  Poor  Farm 
road  to  the  junction  of  Route  4  at 
Crystal  Springs  Lake  in  the  Second 
Road    District. 

Certified  check  for  10%.  payable  to 
County,  required.  Plans  on  file  In'  of- 
fice of  Clerk.  Geo.  Kneese.  County  En- 
gineer. 


SA.V  JOSE.  Santa  Clara  Co.,  Cal. — 
City  Council.  John  J.  Lynch,  Clerk, 
passes  resolution  of  intention  to  Im- 
prove the  crossing  at  2nd  St.  and  Hens- 
ley  Ave.  by  re-grading,  paving  with 
an  asphaltic  concrete  wearing  surface 
H4-in.  thick  with  a  3-in  asphaltic 
concrete  base;  constructing  4  brick 
catchbasins  and  connected  with  8-in. 
vitrified    sewer    pipe. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Steps  for  the  immediate  paving  of 
High  St.,  Cemetery  Hill  road,  will  be 
taken  at  the  next  meeting  of  the  City 
Trustees.     W.  S.  Farley,  City  Engineer. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — City  Engineer  C.  L.  Dimmitt  es- 
timates cost  of  repairing  streets  in 
Redwood  Highlands  at  76c  a  running 
foot.  Action  postponed  by  trustees  un- 
til August  1. 


OROVILLE.  Butte  Co..  Cal.— Until 
August  3.  1:30  p.  m.,  bids  will  be  re- 
ceived by  C.  F.  Belding.  County  Clerk, 
for  constructing  Paradise-Stirling  rd., 
Section  C.  Certified  check  for  10%  re- 
quired with  each  bid.  H.  H.  Hume, 
County  Engineer. 


ORLAND.  Glenn  Co..  Cal. — Bids  for 
street  paving,  for  which  $150,000  is 
available,  have  been  ordered  adver- 
tised by  the  Trustees.  Bids  will  prob- 
ably  be   opened   July   30. 


LOS  ANGELES.  Cal.- Until  3  p.  m., 
July  22.  bids  will  be  received  by  Board 
of  Public  Service,  207  S.  Broadway,  tor 
curb  cocks,  lead  flanged  corporation 
cocks  and  lead  and  iron  unions.  Spec 
No.   574.     Jas.   P.  Vroman.   Secretary. 

SALINAS.  Monterey  Co..  Cal— City 
Engineer  Davies  authorized  to  pur- 
chase pipe  for  constructing  storm  wa- 
ter sewer  between  Sausal  St.  and  the 
drainage   ditch. 

EUREKA,  Humboldt  Co.,  Cal. — City 
Engineer  Harry  H.  Hannah  instructed 
by  Council  to  prepare  plans  for  paving 
Fifth  St.  from  A  St.  to  Broadway. 
Specifications  will  provide  for  a  5-in. 
concrete  base  with  a  2-in.  wearing 
surface. 


FRESNO.  Fresno  Co..  Cal —Chris.  P. 
Jensen.  County  Highway  Engineer, 
Cory  Bldg.,  is  preparing  plans  and 
specifications  for  the  paving  of  the 
remainder  of  Elm  Ave.  from  Easton 
to    the    Kings   County    line. 


REDWOOD  CITY,  San  Mateo  Co.. 
Cnl. — Ed.  Dearborn,  Supt.  of  city  wa- 
ter plant,  authorized  by  trustees  to 
purchase  25  concrete  boxes  for  en- 
closing   water   meters. 


HAXFORD.  Kings  Co..  Cal.  —  Until 
August  1.  8  p.  m.,  bids  will  he  received 
by  G.  W.  .\rmstead.  Secretary.  Hanford 
Union  High  School  District,  for  fur- 
nishing labor,  materials  and  equipment 
for  boring  10-in.  well  at  new  high 
school  site.  Specifications  may  bo  had 
from   Secretary. 


SAN  FRANCISCO — Street  repair  de- 
lartment  of  Board  of  Public  Works 
will  reconstruct  and  repair  Howard 
SI.  from  the  Embarcadero  ti>  Third  St.. 
estimated     cost,     $100,000;   and   repave 
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Townsend  St.  from  the  Embarcadero  to 
Third  St.,  estimated  cost,  $43,000. 
Pavements  to  consist  of  aVj-in.  asphalt 
surface  on  a  6-in.  concrete  base.  M.  M. 
O'Shaughnessy,    City    Engineer. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal.— Bids  received  by  City  Trustees 
July  5th  for  furnishing  and  delivering 
48  ft.  8-in.  and  5800  ft.  4-in.  cast  iron 
water  pipe,  class  B,  standard  weight, 
and  IS  4-in.  by  4-in.  tees  rejected  at 
July  ISth  meeting.  C.  L.  Dimmitt, 
City    Engineer. 

COALINGA,  Fresno  Co.,  Cal.— Cheney 
Bros.,  Coalinga,  awarded  contract  by 
trustees  for  hauling  and  laying  ap- 
proximately 9200  ft.  of  4-in.  pipe  line; 
material   to   be   furnished   by   city. 

SACRAMENTO,  Cal.— No  bids  re- 
ceived by  Supervisors  for  constructing 
concrete  highway  on  Water  Ave.,  run- 
ning north  %  mi.  from  Greenback 
Lane,  and  on  AAMnding  Way,  beginning 
1  mi.  south  of  Greenback  Lane  and 
running  south  hi-  mi.  Work  ordered 
done  by  day  labor  under  supervision 
of    Drury    Butler,    County    Engineer. 

PHOENIX.  Ariz. — R.  L.  Ballenger 
awarded  contract  for  paving  E.  Port- 
land St.  from  Central  Ave.  to  Seventh, 
involving:  9431.43  sq.  yds.  bitulithic 
paving;  125.85  sq.  yds.  5-in.  concrete 
paving:  9557.3  sq.  yds.  grading;  4569.7 
lin.  ft.  combined  curb  and  gutter; 
474.36  ft.  curb;  196  lin.  ft.  gutter;  130 
lin.  ft.  valley  gutter,  and  incidental 
items    totaling    about    $45,000. 

Warren  Bros.  Co.  awarded  contract 
for  paving  Third  St.  between  Grant 
and  Jefferson,  involving:  11,328  sq.  yds. 
bitulithic  paving;  136.51  sq.  yds.  5-in. 
concrete  paving;  11.465.09  sq.  yds. 
grading;  3154.93  lin.  ft.  combined  curb 
and  gutter;  375.32  ft.  curb;  165  lin.  ft. 
gutter;  307.69  lin.  ft.  valley  gutter, 
and  incidental  items  totaling  about 
$45,000. 

White  &  Miller  awarded  contract  for 
paving  Culver  St.  between  Central 
Ave.  and  12th  St.,  involving:  19,316.9 
sq.  yds.  bitulithic  paving;  455.62  sq. 
yds.  concrete  paving;  19.772.52  sq.  yds. 
grading;  9631.6  lin.  ft.  combined  curb 
and  gutter;  909.33  ft.  curb;  550  lin.  ft. 
gutter;  258.09  lin.  ft.  valley  gutter,  and 
incidental  items  totaling  about  $40,000. 
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Works  for  improving  Fairfax  avenue 
between  Keith  &  Lane  Sts..  involv- 
ing 1300  cu.  yds.  cut;  10  brick  catch- 
basins;  40  lin.  ft.  15-in.  sewer;  250  lin. 
ft.  10-in.  culverts;  1  brick  manhole; 
1389  lin.  ft.  concrete  curb;  1320  sq.  ft. 
artificial  stone  sidewalks  and  38.830 
sq.   ft.  asphaltic  concrete   pavement. 

H.  McGill  aVarded  contract  to  sewer 
Gambler  street  between  Burrows  and 
Felton  at  $831,  involving  230  lin.  ft. 
8-in.  sewer;  16  8-in.  wye  branches;  1 
lamphole   and   1   brick  manhole. 

Fay  Improvement  Co.,  at  $8,697  has 
been  awarded  a  contract  to  improve 
21st  avenue  between  Irving  and  Judah 
streets,  involving  900  cu.  yds  cut;  120U 
lin.  ft.  concrete  curbs;  3000  sq.  ft. 
artillcial  stone  sidewalks;  24,000  sq. 
tt.   asphaltic   concrete   pavement. 

P.  Sanfilippo  at  $302  awarded  con- 
tract to  construct  1845  sq.  ft.  artificial 
stone  sidewalks  in  Funston  avenue  be- 
tween  Irving  and  Judah   streets. 

C.  B.  Eaton  at  $810  awarded  con- 
tract to  improve  Hill  street  between 
Church  and  Sanchez  streets,  involving 
76  lin.  ft.  concrete  curbs  and  1291  sq. 
ft.  concrete  pavement.  M.  M.  OSaugh- 
nessy.  City  Engineer. 


NAPA,  Napa  Co.,  Cal.— R.  E.  Erring- 
ton,  Napa,  at  $9181.14,  awarded  con- 
tract by  City  Council  for  improving 
Main  S't.  from  Pearl  to  Caymus,  by 
grading  and  paving  with  5-in.  concrete 
40-ft.  wide;  constructing  concrete 
catchbasins  with  cast  iron  covers  and 
sewer  connections.  H.  A.  Harrold,  City 
Engineer. 


GRESHAM,  Ore. — Sewer  system  cost- 
ing $30,000   planned   by  City  Council. 


MERCED.  Merced  Co.,  Cal. — John  F. 
Knapp.  Turlock.  at  $61,895.27,  awarded 
contract  by  Trustees  for  improving 
portions  of  16th  St.,  involving:  195,254 
sq.  ft.  of  6-in.  concrete  pavement;  1000 
lin.  ft.  concrete  curb;  420  ft.  main  cast 
iron  culvert  and  208  ft.  of  branch  cast 
iron   culvert. 

Next  low  bid  was  that  of  Merced 
Concrete  Pipe  Co.,  at  $62,897.55.  Com- 
plete list  of  bids  follows: 

J.  F.  Knapp:  (a)  paving  and  grad- 
ing, $0,291;  (b)  curb,  $0.59;  (c)  main 
culverts,  $8.05;  (d)  branch  culverts, 
$4.95. 

Merced  Pipe  Co.:  (a)  $0,325;  (b) 
$0.70;    (c)    $3.50;    (d)    $2.50. 

Frederickson  &  Shannon:  (a)  $0,328; 
(bl    $0.65;    (c)    $0.25;    (d)    $3.75. 

A.  Teichert  &  Son:  (a)  $0.37;  (b) 
$0.86;     (c)     $7.50    and    $8.50;     (d)     $4.60, 

Chas.  Martin,  City  Engineer. 


M.\DERA,  Madera  Co.,  Cal. — Until 
August  1  bids  will  be  received  by  City 
Trustees  for  purchase  of  $S6,000  and 
$41,000  bond  issues  to  flnance  construc- 
tion of  extensions  to  sewer  and  water 
systems.     Frank  Nikirk,  City  Engineer. 


PHOENIX,  Ariz. — Resolutions  of  in- 
tention to  pave  Sixth  St.  between 
Washington  and  Van  Buren,  and  Van 
P.urcn  St.  between  12th  and  16th  with 
bitulithic  on  cement  concrete  base; 
also  to  pave  Portland  St.  between  7th 
and  nth,  and  9th  St.  between  Van 
I'.uren  and  Pierce  with  Wtulithic  on 
bituminous  concrete  base  adopted  by 
City    Commission. 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Paul  &  Sayles,  Martinez,  at  approxi- 
mately $4000,  awarded  contract  by 
Trustees  of  Alhambra  Union  High 
School  District  for  improving  portions 
of  Henrietta  St.  by  grading,  const, 
concrete  curbs  and  gutters  and  pav- 
ing, 14  ft.  wide  with  a  2M!-in.  asphaltic 
concrete  base  and  a  Warrenite-Bitu- 
lithio  wearing  surface  IVa-in.  thick; 
portions  of  Court  and  Susana  Sts.,  by 
grading,  constructing  concrete  curbs 
and  gutters  and  paving  with  a  3-in. 
asphaltic  concrete  base  with  a  Warren- 
ite-Bitulithic  wearing  surface  2-in. 
thick. 


by      grading,      constructing      concrete 
curbs  and  gutters,  corrugated  culverts 

and  paving  with  asphalt. 

Alley  in  Block  No.  80  from  Inyo  to 
Mono  Sts.,  by  grading  and  paving  with 
concrete. 

West  side  of  Ferger  Ave.  from  Pine 
to  McKinley  Ave.,  by  constructing  arti- 
ficial  stone   sidewalks. 

Wm.  Stranahan,  Commissioner  of 
Public  Works. 


RAILROADS 


WASHINGTON,  D.  C. — Until  August 
31.  10:30  a.  m.,  bids  will  be  received 
by  Panama  Canal  Commission  for  the 
purchase  of  mogul  type  locomotives 
offered  for  sale  by  Panama  Canal,  no 
longer  required  by  the  Commission. 
Further  information  may  be  had  from 
the  Assistant  Purchasing  Agent,  Fort 
Mason.  San  Francisco,  by  applying  for 
Circular  No.    1454. 

FRESNO,  Fresno  Co.,  Cal. — Federal 
Const.  Co.,  Call  Bldg..  San  FYancisco, 
awarded  contract  by  S.  P.  Co.  to  grade 
roadbed  for  extension  of  railroad  near 
El  Prado  at   $1.25  per  cu.  yd. 


FIRE  EQUIPMENT 

OROVILLE,  Butte  Co.,  Cal.  —  Until 
August  1,  8:30  p.  m.,  bids  will  be  re- 
ceived by  J.  W.  Gibson.  City  Clerk, 
for  furnishing  and  delivering  1  com- 
l>ined  pumping  engine  and  hose  truck, 
with  all  necessary  operating  tools,  to 
have  a  capacity  of  500  to  750  gals,  of 
water  per  minute,  and  a  capacity  of 
1200  ft.  2V4-in.  hose.  Bids  to  be  based 
upon  cash  payment  and  also  upon  a 
leasing  contract. 


HANFORD,  Kings  Co..  Cal. — Califor- 
nia Construction  Co..  58  2nd  St..  San 
Francisco,  awarded  contract  by  Trus- 
tees for  paving  Keith.  Ivy,  F'lorinda. 
Central  and  Center  streets  on  unit 
bid:  grading,  $0.03  sq.  ft.;  paving,  $0.23; 
curbing.  $0.70;  gutter,  $0.35.  Edward 
M.    Lynch.    Engineer. 

REDWOOD  CITY,  San  Mateo  Co., 
Cal. — County  Engineer  Geo.  A.  Kneese 
instructed  to  prepare  plans  for  retain- 
ing wall  near  Salt  Lake  at  Salada 
Beach. 


WALNUT  CREEK,  Contra  Costa  Co., 
Cal. — Hutchinson  Co.,  444  17th  St., 
Oakland,  awarded  contract  by  Trus- 
tees for  paving  steets  at  approximately 
$39,000.  Pavement  will  be  5-in,  con- 
crete:   50    and   20-ft.   wide. 


SAN  FRANCISCO — Fay  Improvement 
Co.,  Phelan  Bldg.,  at  $14,991  awarded 
()je   contract   by   the   Board    of   Public 


FRESNO,  Fresno  Co.,  Cal. — City 
Ci.nncil.  R.  Y.  St.  George.  Clerk,  passes 
resolution  of  intention  to  improve: 

Lucerne  Ave.  from  University  to  Van 
Noss; 

Huntington  Blvd.  from  Angus  to  1st 
St.;  both  by  grading,  constructing  con- 
crete curbs,  gutters  and  sidewalks, 
corrugated  culverts  and  paving  with 
asphalt. 

Ventura  Ave,  from  P  to  G  Sts.; 

L  St.   from  Kern  to  San  Diego;  both 


WASHINGTON.  D.  C. — Gamewell  Fire 
Alarm  and  Telegraph  Co..  70  E.  45th 
St..  New  York  City,  awarded  contract  by 
Bureau  of  Yards  and  Docks.  Navy  De- 
partment, tor  extensions  to  fire  alarm 
system  at  Puget  Sound  Navy  Yard.  Bid 
is  $9,687.49;  time  for  completion  60 
days.  Work  under  specification  No. 
4440. 
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REDWOOD  CITY,  San  Mateo  Co., 
Cal. — Trustees  contemplating  calling 
bond  election  to  vote  approximately 
$15,000  to  finance  purchase  of  new 
combination  fire  engine  and  pump.  C. 
L.    Dimmitt,    City    Engineer. 


BUSINESS  OPPORTUNITIES 

A.  E.  Jost.  1110  14th  St.,  Sacramento. 
Cal.,  is  in  the  market  for  a  steel  row- 
l)oat. 

Henry  Wendt,  New  Pine  Creek.  Lake 
County,  Ore.,  is  in  the  market  for  a 
drinking  fountain  for  a  public  school. 
Pitts  Cotton  Mfg.  Co.,  Elberton,  Ga., 
is  in  a  position  to  supply  mop  yarns  to 
manufacturers   of  mops. 

George  B.  Smyth,  170  Regent  St., 
Salt  Lake  City,  Utah,  is  seeking  a  mar- 
ket for  a  fully  equipped  Utah  coal 
property. 

Warren  Andrews.  412  South  State  St., 
Belvidere,  111.,  wishes  to  communicate 
with  local  contractors  with  reference 
to  p'.ans  and  specifications  of  Califor- 
nia  bungalows. 

C.  F.  Miller,  Box  1728,  Breckenridge, 
Tex.,  is  in  the  market  for  a  carload  of 
large  picture  frames  for  export,  pre- 
ferably  hardwood. 

A.  A.  Davis,  Arroyo  Grande,  Cal..  is 
in  position  to  supply  (in  treated  or 
natural  state)  quantities  of  blue  gum 
stove  wood  or  blue  gum  fence  posts. 
John  S.  Murphy.  401  Scallord  bldg., 
Dallas,  Texas,  wishes  to  represent  San 
Francisco  manufacturers  in  that  terri- 
tory. 
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Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  CONTRACTS 


SAN    FRA.XCISCO    COl'NTV 


The    following    is    an    index    for 
contracts   for   this   issue: 


No. 

Owner 

Contractor 

Amt. 

1517 

Benson 

Owner 

14U('U 

1518 

Brown 

McKee 

5UU 

151» 

Mayerson 

Abrahams 

lOMO 

lo2U 

Schmidt 

Owner 

loono 

1521 

McFarland 

.Johnston 

2500 

152i! 

Tietjen 

Mager 

BOO 

1523 

AIuzlo 

Owner 

350(1 

1524 

Planters 

Owner 

1525 

Thomas 

Owner 

3000 

1526 

Lurie 

Bagge 

13000 

1527 

Mangini 

Owner 

600 

1528 

Berard 

Johnson 

4000 

1529 

Ohlson 

Owner 

500 

1530 

Haag 

Owner 

3800 

1531 

Parkside 

Owner 

4000 

1532 

Schulz 

Owner 

2500 

1533 

Casper 

Owner 

3500 

1534 

Gekco 

Fink 

18900 

1535 

Beck 

Berger 

6000 

1536 

Same 

Same 

4000 

1537 

Bel&er 

Owner 

SOOO 

1538 

Xiscori 

Dowsett 

4000 

1539 

Kennedy           K 

oldenstrodt 

500 

1540 

MacMuUen 

Wengard 

2785 

1541 

Franklin 

Savage 

5000 

1542 

Eloesser 

Owner 

900 

1543 

O'Brien 

Owner 

500 

1544 

Gomez 

Schmidt 

500 

1545 

Gutteridge 

Owner 

3000 

1546 

Moore 

Johnson 

2500 

1547 

Pac.    G.    &    E. 

Owner 

11000 

1548 

Zobels 

Barrett 

2750 

1549 

Lurie 

Owner 

51000 

1550 

Pac.   G.   &  E. 

Owner 

3200 

1551 

Ray 

Southard 

900 

1552 

Laiolo 

Vukicevich 

500 

1553 

Meyers 

Britt 

20000 

1554 

Hink 

Hansen 

4000 

1555 

VVerbarg 

Moran 

1900 

1556 

Hind 

Hind 

6000 

1557 

New    Process 

Owner 

138i> 

1558 

Excelsior 

Owner 

65000 

1559 

White 

Ocean 

890 

1560 

Thayer 

Owner 

1000 

1561 

Rechtor 

Owner 

750 

1562 

Kapalanakes 

Partidos 

1500 

1563 

Koller 

Silva 

800 

1564 

Davis 

Show 

14350 

1565 

Same 

Scott 

3340 

1566 

Same 

Snook 

1670 

1567 

Same 

Cal.  Elec 

1525 

1568 

Gensler 

Brass 

2211 

PERMITS 

FKAMK  FLATS 

(1517)      S  JACKSON      137-6      E   Spruce. 
Three-story  and  basement  frame   (4) 
ttats. 
Owner— G     t<nton.    401    Fhelan    Bldg.. 

San   Francisco. 
Architect — J.      F.    Dunn.      401      I'helan 

Bldg..   Kan   Francisco. 
T;iiy  s   work.  $14.0  lO 


ALTER.'lTXO.NS 

(1518)      3091       SIXTEENTH.         Change 

store   front. 
0""n<!r—  Brown    «-.    Kennedy,    Premises. 
Arc  hi  tec- 1 — None. 
Contractor — \Vm.  McKee,  951   Eddy  St., 

San    Francisco.  J600 


REPAIRS 

(1619)     2960  TWENTY-FIRST.     Repair 

residence;   new   porches,   etc. 
Owner — S.   Mayerson,   Premises. 
Arehitf.ci — None. 
Contractor — H.  Abrahams,  134  Hale  St., 

San  Francisco.  }1000 


i;ESlDENCE 

(1.-.20)  W  BI;ENA  VISTA  AVE  244  N 
Frederick.  Two-story  and  base- 
ment frame  residence. 

Owner — Helen  M.  Schmidt,  1317  Hyde 
St.,   S-an   Francisco. 

Architect— E.  H.  Denke,  1317  Hyde  St., 
San  Franci.sco. 

Day's  work.  $10,000 


and 


San 
base- 


HESIDENCE 

(1521)      S\V    LAKEVIEW 

Jose   Ave.        One-story 

ment   frame   residence. 
Owner — M.   McFarland,   Mission   St. 

bet.   Precila  Ave  and  25th  St..  S.  F. 
.\rchitect — O.    K.      Evan.-;.   2."6'J     Mission 

St.,  S.TU  Franci-sco. 
Contractor — J.     Johnston.      247      Faxon 

Ave.,    San    Francisco.  $2500 


ALTERATIONS 

(1522)  315  LYON.  Alter  for  private 
garage;  concrete   work.   etc. 

Owner — H.  Tietjen,  Cor.  McAllister  & 
Webster  Sts.,  San  Francisco. 

Architect — None. 

Contractor — Mager  Bros..  1318  Val- 
encia St.,  San   Francisco.  $600 


GARAGE 

(1523)      S         TV/ENTY-PIRST       70       E 

Howard.      One-story    brick    private 

garage  and   storeroom. 
Owner — P.    Muzio  Co.,    3216   Mission   St., 

San    Francisco. 
Architect — None. 
Day's  work.  $3500 


FACTORY 

(1524)  SE  DAVIS  &  Pacific  Sts.  Elec- 
tric work,  plumbing,  heating, 
waterproofing  floors,  additions  for 
locker  rooms,  etc.,  for  candy 
factory. 

Owner — Planters  Nut    &   Chocolate   Co. 

Architect — Benj.    G.    McDougall,    381 
Bush  St. 

Day's    'U'ork.  $ 


ALTERATIONS 

(1525)     726  FILLMORE  ST.     Raise  roof 

4   ft.  and  rearrange  for  4  apts. 
Owner — S.  F.  Thomas,   709   Fillmore  St. 
Architect — None. 
Day's  Work.  $3000 


STORE 

(1526)  S  MISSION  80  E  7th.  Two- 
story  &  basement  Class  C  concrete 
store. 

Owner — Louis  R.   Lurie,  Mills  Bldg. 

Architect  —  O'Brien  Bros.,  140  Mont- 
gomery  St. 

Contractor — Bagge  &  Vukicevich,  180 
Jessie  St.  $13,000 


ALTERATIONS 

(1527)      3035.\    OCTAVIA    ST.      General 

alterations   &   repairs   for   cottage; 

cement  work,  etc. 
Owner— E.    Mangini,    1765   Lombard   St. 
Architect — None. 
Day's   Work.  $600 


RESIDENCE 

(152S)    W  PLYMOUTH  250  S  Holloway. 

One-story  &  basement  frame 

residence. 
Owner — Miss   E.    L.   Berard.    48   Poloma 

Ave. 
Designer — L.   E.  Peyser,  2447   26th  Ave. 
Contractor  —  Edw.    A.     Johnson,     2446 

26th   Ave.  $4000 


ALTERATIONS 

(1529)       2687      TWENTY-SECOND 

Alterations. 
Owner — O.   J.  Ohlson,  2687  22nd  St. 


Areliitect — None. 
Day's    Work. 


$500 


ALTERATIONS 

(1530)  E  TWENTY-EIGHTH  AVE.  100 
S  California.  Raise  and  make 
general  alterations  and  repairs  to 
present   bldg. 

Owner — T.    Haag,   318   28th  Ave. 

.\rchitect — None. 

Day's    Work.  $3800 


DWELLING 

(1531)     E  TWENTY-FIRST  AVE.  133-4 

S  Taraval.     One-story  &  basement 

frame   dwelling. 
Owner — Parkside  Realty  Co.,  617 

Crocker    Bldg. 
Architect    —    Chas.    F.    Strothoff,    2274 

15th  St. 
Day's  Work.  $4000 


RESIDENCE 

(1532)     N  CHESTNUT,   bet.  Gough  and 

Franklin.  One-story    and   basement 

frame    residence. 
Owner — Emiel    Schulz.    874%    Eddy   St., 

San  Francisco. 
Architect — The   Aladdin   Co.,   Bay   City, 

Michigan   and  Portland,   Ore. 
Day's   work.  $2500 


FL.\TS 

(1533)     S    HANCOCK    100    W    Church. 

Two-story  and  basement  frame  (3) 

Hats. 
Owner — Joseph   C.  Casper,     59  Sanchez 

St.,  San   Francisco. 
Architect — O.    E.    Evans.    3569      Mission 

St.,  San   Francisco. 
Day's   work.  $3500 


.\LTEHATIONS 

(1.534)      214-216  POST  .\  line  bet.  Grant 

Ave.    and   Stockton.      All   work   for 

alterations  and  additions  to  store. 
Owner — Gekco  Co..  268  Mission  St.,  San 

Francisco. 
Architect — ^Will  H.  Toepke.  942  Market 

St.,  San  Francisco. 
Contractor — Fink  &  Schindler,  226  13th 

St.,  San  Francisco. 
Filed  July  19.  '21.     Dated  July  11.  '21. 
On  1st  and  15th  of  each  month     75% 

Usual     35    days 25% 

TOTAL  COST.  $18,900 
Bond,  $9500.  Sureties.  Jas.  H.  Pinker- 
ton  and  Watts  Elec.  Co.  Limit,  34 
days.  Forfeit,  $50.  Plans  and  speci- 
fications filed. 

NOTE: — Permit       reported       July     1, 

1921.    No.   1439. 


RECORDED 

APARTME.NTS 

1535)  K  POWELL  68-6  N  Bush  N  69 
X  E  67-6.  Metal,  lumber,  steel 
joists  &  connections  &  Ribplex 
lath   for  six-story  apartment   bldg. 

Owner— Edw.  Beck.   281  Lee  Ave.,  Okd. 

Architect  —  Jt.  V.  Politeo,  First  Natl. 
Bank   Bldg. 

Contractor — Berger   Mfg.    Co.,    1120 
Mission  St. 

Filed  July  18.   1921;  dated  July  16,  1921 
1st  and   15th  of  each  month....     75% 

Usual   35   days    25% 

TOTAL   COST    $6000 

Bond,      $3000.      Surety.      Massachusetts 

Bonding  &  Ins.  Co.     Forfeit,  $25.  Limit. 

70  days.     Plans  and  specifications  filed. 

NOTE — Permit  reported  June  25,  1921. 
No.   1407. 


(1536)  EREl'T  metal,  lumber,  steel 
joists  &  connections,  furnish  &  lay 
Ribplex  lath,  wooden,  nailing^ 
strips  and  concrete  floors  on  abov*. 


22 

Pavments  same  as  above.  ..„«„ 

TOTAL  COST,  ?4000 
Bond  $2000.  Surety,  Massachusetts 
Bonding  &  Ins.  Co.  Forfeit,  none. 
L,imit,  fiO  days.  Plans  and  specifica- 
tions  filed. 


FLATS  „ 

(1537)    W  ASHBURT  75  S  Fulton.  Two- 
story  and  basement  frame  (2)  flats. 
Owner— J.    J.    Belger,    218    Cole   St. 
Architect— Non«. 
Day's    Work.  »8<"'° 


RESIDENCE  ,      , 

(153S)      1840  BROADWAY,    (general  al- 
terations and  repairs  for  residence. 
Owner — Mrs.  Niscori,  St.  Francis  Hotel. 
Architect — None. 

Contractor— Dowsett       Ruhl       Co.         i7 
O'Farrell   St.  ♦*<''''' 


BUILDING    AND     ENGINEERING     NEWS 


Saturday,  July  28,  1921 


SUB-STATION 

(1547)  NE  ELLIS  &  BRODBRICK 
STS.  Construct  extension  to  fire- 
proof sub-station. 

Owner — Pacific  Gas  &  Electric  Co..  445 
Sutter  St. 

.Architect — None. 

Day's   Work.  $11,000 

ALTERATIONS 

(134S)  23  GRANT  AVE.  Alterations 
for    interior   and   exterior   of  store. 

Owner — Zobel's  Millinery,  23  Grant 
Ave. 

Architect — Bernard  J  Joseph,  522  New- 
Call   Bldg. 

Contractor— Barrett  &  Hilp.  Sharon 
Bldg.  $2750 


ALTERATIONS  ^^„ 

(1539)  SW  ELLIS  &  LARKIN  STS. 
Shore  up  and  underpin  with  brick 
south  wall  of  2-story  and  base- 
ment brick  store  and  lodging 
house. 

Owner— Joseph  B.  Kennedy,  527  Chron- 
icle Bldg.  _         .  , 

Architect— W.  D.  Shea,  527  Chronicle 
Building. 

Contractor— Fred  Koldenstrodt,  110 
Jessie   St.  5600 

RESIDENCE 

(1540)  E  41ST  AVE.  150  S  Lincoln 
Way.  One-story  and  basement 
frame   residence. 

Owner— Thomas   MacCullen,   1662   Page 

St. 
Architect — None. 

Contractor— C.  Wengard,  1286  34th  Ave. 
$2785 

REPAIRS  „„ 

(1541)  1451-53-55  O'FARRELL  ST. 
Tar  and  gravel  roof;  plastering; 
painting,  electric  work,  to  repair 
fire  damage   to   flats. 

Owner— H.      Franklin.      215      Chronicle 

Bldg. 
Architect — None. 
Contractor- "W.  A.   Savage,  81   7th  Ave. 


STORES  „„ 

(1542)  SW  OCTAVIA   &  MCALLISTER 
Sts.     Rearrange  two  stores  for  one. 

Owner- Eloesser      &      Heyneraann,      77 

Battery   St. 
Architect — None. 
Day's    Work.  ♦^OO 

ALTERATIONS 

(1543)  349-53     PIERCE    ST.       Altera- 
tions for  basement  garage. 

Owner— Chas.   A.   O'Brien,     353     Pierce 

St. 
Architect^None. 
Day's  W'ork. 


$500 


TANK 

(1557)      385  EIGHTH.     Reinforced  con- 
crete tank. 
Owner — New   Process  Laundry  Co.,   385 

*8th  St.,  San  Francisco. 
Architect — None. 
Day's  work.  $1385 


DANCING   ACADEMY 

(1549)  N  GEARY  164  B  Van  Ness  Ave. 
Two-story  and  basement  rein- 
forced concrete  dancing  academy 
and  offices. 

Owner — Louis   R.   Lurie,   Mills   Bldg. 

Architect — Bernard  J.  Joseph,  74  New 
Montgomery  St. 

Days    Work.  $51,000 


DWELLING 

(1544)  S  THORNTON  100  W  Vienna. 
One-story  and  basement  frame 
dwelling. 

Owner— J.  B.  Gomez,  609  Thornton  Ave. 
Architect — None. 

Contractor  —  Christoph         Schmidt,      53 
Vesta  St.  tfiO" 

RESIDENCE 

(1545)  E  33RD  AVE.  275  S  Lincoln 
Way.  Two-story  and  basement 
frame    residence. 

Owner — P.   H.   Gutteridge,   153     Central 

Ave.  • 

Architect — Plans  by  Owner. 
Day's   Work.       $3000 

RESIDENCE 

(1546)  8S0  CAMINO  DEL  MAR.  Alter- 
ations and  minor  additions  for 
residence. 

Owner — Mrs.    A.    A.    Moore,   Jr. 
Architect— Bliss      &       Faville.      Balboa 

Bldg. 
Contractor — J.      Harold      Johnson,     ISO 

Jessie  St.  J2500 


EXTENSION 

(1550)      NE  MINNA   &   STH  STS.      One- 
story    fireproof    extension    to    sub- 
station. 
Owner — Pacific  Gas  &  Electric  Co.,  445 

Sutter  St. 
Architect — None. 
Day's  Work.  $3200 


GARAGE 

(1551)  23  BELMONT  AVE.  One-story 
brick  private  garage. 

Owner — Mrs.  Wilton  S.  Ray.  23  Bel- 
mont Ave.,  San  Francisco. 

Architect — None. 

Contractor — A.  B.  Southard,  277  Edge- 
wood  Ave.,  San  Francisco.  $S00 


UNDERPIN  WALL 

(1552)   E   LEAVENWORTH   87-6   N 

Turk.  Underpin     brick     wall     of 

apartments. 
Owner — Antonio  Laiolo. 
Architect — Albert     Schroepfer,     Nevada 

Bank  Bldg.,  San  Francisco. 
Contractor — Vukicevich    &    Bagge,     180 

Jessie  St.,   San   Francisco.  $500 


STORES 

(1553)  N  SUTTER  70-6  W  Mason.  One 
story   concrete   stores. 

Owner — Laurance  A.  Meyers,  424  Fox- 
croft  Bldg.,  San  Francisco. 

Architect  —  Samuel  Lightner  Hyman, 
Foxcroft  Bldg.,  San  Francisco. 

Contractor — O.  W.  Britt.  1115  Scott  St., 
San  Francisco.  $20,000 


THEATRE.  ETC. 

(1558)  E  MISSION  150  S  Brazil.  Steel 
and  concrete  theatre  and  store 
building. 

Owner — Excelsior  Amusement  Co.,  4636 
Mission   St..  San   Francisco. 

Architect — G.  A.  Lansburgh,  709  afis- 
sion  St.,  San  Francisco. 

Day's  work.  $85,000 

STEEL  SUPPORTS 

(1559)  S86  MISSION.  Construct  steel 
supports  for  bake  oven. 

Owner — White  Lunch  Co.,  Premises. 
Architect — None. 

Contractor — Ocean  Shore  Iron  Works, 
550  8th  St.,  S-an  Francisco.  $890 


RESIDENCE 

(1554)  N  SOUTHWOOD  DRIVE  150  E 
Miramar.  One-story  and  basement 
frame  residence. 

Owner— C.    Hink,    1379    Union    St.,    San 

Francisco. 
Architect — Ida    F.    McCain,    318    Kearny 

St.,  San  Francisco. 
Contractor — Walter     E.     Hansen,     2235 

Market  St.,  S.  F.  $4000 

ALTERATIONS 

(1555)  626  TENTH  AVE.  Alter  base- 
ment  for   four-room   flat. 

owner — Mrs.  Lucy  H.  Werbarg,  287  4lb 

Ave.,  San  Francisco. 
Architect — None. 
Contractor — Harry  Moran,  770  10th  Av.. 

San    Francisco.  $1900 

DWELLINGS 

(1556)  W  ACADEMY  47  and  71  N 
Charles.  Two  one  and  one-half- 
story  and  basement  frame  dwell- 
ings. 

Owner — A.  E.  Hind,  Colusa.  Calif. 
Architect — W.    G.    Hind.    3885     Webster 

St..  Oakland. 
Contractor — Harry  W.  Hind,  2012  Chan- 

ning  Way,  Berkeley. 

$3000  each 


REPAIRS 

(1560)  GORE  PACIFIC.  DRUMM  AND 
Embarcadero.     Repair  fire   damage 

to   offices. 

Owner — Rufas  Thayer  and  Mercantile 
Trust  Co.,  Executor  of  the  Will  of 
Jessie  Sidall  Westfall.  Deceased, 
464  California  St.,  San  Francisco. 

Architect — None. 

Day's    work.  $1000 


ADDITIONS 

(1561)      38      SYCAMORE   AVE.        Minor 

additions  and  alterations  for  fiats. 
Owner — H.    J.    Rechtor.   Premises. 
Architect — E.    Hildebrand,    68    Post    St., 

San    Francisco. 
Day's  work.  $750 


FLATS 

(1562)      424   NOE.      Raze   3  porches   and 

rebuild   same    for    (3)    flats. 
Owner — Harry   Kapatanakes,   Premises. 
Plans  by  Contractor. 
Contractor — S.   Partidos,    433   23rd   Ave., 

San  Francisco.  $1500 


ALTERATIONS 

(1563)  3756  TWENTY-FIRST.  Shingle 
roof;  electric  work  and  fixtures; 
painting;  plastering  for  dwelling. 

Owner — Frank  Koller,  Premises. 
Architect — None. 

Contractor— J.  P.  Silva,  870  46th  St.. 
Oakland.  ?800 

RECORDED 

ALTER.\T10NS 

(1564)  NE  FIRST  275  SE  Market  SE 
»l-8xNE  137-6.  Sprinkler  equip- 
ment for  alterations  and  additions 
to  three-story  and  basement  Class 
C    building. 

Owner — Norris  K.  Davis  &      Mercantile 
Trust    Co.,    Trustee    Estate    Horace 
Davis,  400  7th  St.,  San  Francisco. 
Architect  —  Nathaniel      Blaisdell,      255 

California  St.,  San  Francisco. 
Contractor — Martin   S.   Show  and  Chas. 
W.    Hewitt,      1901      California     St., 
San  Francisco. 
Filed  July  21,  '21.     Dated  June  14.  '21. 

Entire   piping  system   done $30nn 

Compressor  and     pump     set     and 

tanks    in     3000 

Completed  and  accepted 4760 

Usual    3.'>    days 3590 

TOTAL  COST,  $14,350 
Bond.  $7175.  Surety.  Fidelity  &  Casu- 
alty Co.  Limit,  90  days.  Forfeit,  $20. 
Plans  and  speciflcations  filed. 

KOTE — Permit  reported  May  23,  1921, 
No.   1228. 

(1565)      STEAM  HEATING  ON  ABOVE. 
Contractor — Scott    Co.,    243    Minna    St.. 

San  Francisco. 
Filed  July  21.  '21.     Dated  June  20,  '21. 
Roughing    in    completed    and   ac- 
cepted     $1255 

Completed  and  accepted 1255 

Usual  35  days 835 

TOTAL  COST,  $3340 
Bond,    $1670.      Surety,   New   Amsterdam 
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Casualty  Co.      Limit.   60  days.      Forftll.  July  IH.    li-Jl   -li      SKVENTKKNTII  lilSt      OHhurn                           Kaiikin        6900 

120.     Plans  and  specifications  filed.  Ave  228-11   N  Clement   N'   .'iOxE   120.  246.i     Courteille.s  Owner       2000 

Forsvth    &    Co    vs    Thore    I    Strand  2466     Kansom  Huber       340U 

(1566)      I'LUMBIXG  ON  ABOVE.  and   "it    W    i'arks $4.-,7.06  2467      King  Barnard  'JOU 

Contractor— Frederick     W.     Snook     Cfl..  -    -*■ 246»     Comas  °''?®'"       „""" 

596  Clay  St..  San  Francisco.  RELEASE    OF   UENS  't*.-l     o  tf ^'^                           Forbes       2600 

Filed  July  lil.    21.     Dated  June  24. -21.  x».jj^^«.oa    vft    .uxxixio  2470     Fallen                       ...  "T"*";       ?i^^ 

riumblngr  roughed  in »620  SA  M.-f.  V.NC..^;.  <,  COI  NTV  '    '        M*;cu„ou,.h                      Rush        lit 

Completed  and  accepted 632  -^■-     Mctullough  Rush       loOU 

fsiial   ti  dav<!                                             41»  t,  .    j                                                  a_~..->  2473     Martiui.s                           Owner       2000 

'  TOTALCOStVji"*  J^u^rfl-'mi-NSUTTEK    167^3'r'  ^l^M^r^^^rv  Mcruffl:       Wol 

Bond.  1835.     Sureties.  Wm.  J.  Forster  &  vaa   Ness   Avce   W    37-6xN    120.     B  ^"^     \\  hennery  ^'^°"*^     ,?^"" 

K.  G.  Haderle.    Limit.  40  days.    Forfeit.  Rosenberg  and  Loop  Lumber  Co  to  f.^l?     Edwards  MuUer     2b000 

,20.     Plans  and_specifications  filed.  Annet.aJVi.e  &^lcn_del    VVeisbleet  ^^     H-J^^^  AbrahaSson       2m 

^'''ILv^e'-'^'''^'''''^'^      '^°''''      "'■  BUILDING  CONTRACTS  l^    ^l^^t  BoeaZ^ll    JoSo 

Contractor-California    Electrical    Con-  ,         — 7:^,  ^r^^.  l*ll     ^^"^  H"."^'";''"       .,  Walter        964 

struction  Co.,  687  Mission  St.,  S.  F.  ALAMEDA   COl.>Tl  2482     Pac.   Unitarian       Zellnsky         62o 

Filed  Julv  ''l    '21      Dated  June  '1    '21  -**^     Pac.  Unitarian  Barrett     16204 

Wiring"  a"nd  conduit  work  done..  »50n  The    folIo«  ins    is    an    index    for    the  2484     Pac.   Unitarian  Butte         925 

Cnmnieierl    ind    accented  643  contracts   for   this   Issue:  24Sj     Pac.   Unitarian  Makin       412o 

Usual   3-  davs      ''"^P"^" ":",  No.     Owner  Contractor     Amt.  2486     Pac.    Unitarian             Heidt       3175 

■*        -           ''fnTii"cri«!T'si''^  2387  Irvine                          Thaxter         500  2487     Pac.    Unitarian             Doell         723 

Bond.  ,763.    Surely.  National  Surety  Co.  r^.^S  f"'''"-"                    ^'-l,'',"^       "^"S  '*''     Pac.  Unitarian           Frazee       1612 

Limit.    60    days.      Forfeit.    ?20.      Plans  ^^  ^^^^^                             ^^^^^         ^                                      

and  specifications  filed.  ^3,,j  ji„^,„,                           Strang          40O                                        PERMITS 

rAPPFVTKR    WORK  2392  Miller                             Owner         485  ALTERATIONS 

n1fi8>      JrvARKFT      Carnenter     -ind  '^'^^^  Hunter                                 Jnes          500  (2387)      2911    HILLEGASS  AVE..    Bkly. 

(1d68)     818  MARKET.     Carpenter     and  ^394  Diel                                 Owner         400                Alterations. 

cabinet   work   tor  store.                       .  Dalton  Owner         400  Owner— Sarah  J.   Irvine,  premises. 

Owner-Gensler     &     Lee  Jewelry     Co..  ^sge  Trevchel                 Pickering         400  Architect-None. 

.       P'"<^'"'S".  ^jy-  (ja^^jg                            Wieben       3900  Contractor — F.  W.  Thaxter,  2117  Derby 

Architect— None.  2398  Radke                              Owner       2500                 St..   Bkly.                                                $500 

Contractor-Erass&Kuhn,  191,  Bryant  2393  Hudson                          Owner       2500                                       

„.,  ^'v   ,'},,,oV^"n,'l'^A  T.,„o  97   -91  2400  Heyn                      McChesney       6500 

Filed  July  21.    21.     Dated  June  27,    21.  Chamoion  Owner       1000  DWELLING 

On  15th  and  30th  of  each  month     75%  i\ll  Tay^r                       Anderson        3000  (2388)      1513    MONTEREY   AVE.,    Bkly. 

Usual    35   days...                             .25%  j^Os"  Pratt                            Jenkins         500                Two-story    8-room    dwelling. 

Bond.  none.     Limit,%7da';-s''a?;^r  Aug'  2"„i  Oakland                      Fau.kes       8500  Owner-Mrs.  H.  A.  .Sinkinson,  Hercules, 

2.    1921.      Forfeit       none.      Plans      and  j^  |--                               ^^-     'l'^  Arch^?ict-None.   - 

specifications  filed.  .  s„rnp                                 came       3000  Contractor — Mathew  Morton.  2911  Ben- 

^.■^■OTf-P"""t'-^P"««'^J"'>'15.  1»21  -fO^  ^.^-^.^^^                          ^:;^™«       ^^»^                venue  Ave.,  Bkly.                          $7000 

^°-             ^ 2409  Baumann                        Owner       3000                                         

..._.. _^..««...<K'.T     t.rr,.m-rrfnrt  2410  Kcpple                                         OWnor          3.500  cjurnrJ 

COMPLETION    NOTICES  2tll  car.                                      Rose        6000  f^^^      ^    CLAREMONT      AVE    257      8 

.A>FH..^^^;;^COtXTV  ^:iJ^  ^Vutrr                        ^E^te^":       To                College    Ave..   Oakland.      One-story 

._„„.,.  2414  Carroll                          ^"■"^'"       I'i^-l  Owner-W.    E.    Buck.      6175      Hillegass 

Recorded                                            Accepted  2415  Frambolo                     Hunter       87o0                 .,.^     r><.i,ior.,i 

July    19.    1921— E    22ND    AVE.    100    S  2416  White               Sommarstrom        2000  .  ^„h7t\.!;;_v„I„. 

Geary.    25    x    120.      Thomas   Hamill  2417  Piedmont              Bkly   Elec.       7067  ^1,."=  ^LiT                                               Sson 

to  whom  it  may  concern.  July  19.  1921  2418  Scholey                          Owner         500  Day  s   work.        »bOU 

July  18.   1921— SE  SEVENTH  AVE   &  2419  Emeryville          Rutherford       4000 

Kirkham    32-6x100.      C   S  Brundage  2420  Vignier                           Perona          500  <;AR.\GE 

to  Cox  Brothers July  15.  1921  ,421  Aquier                           Santos         500  (2390)     N   FOOTHILL  BLVD   bet.    77th 

July    IS.    1921 — NW    HYDE    &    LOM-  9422  Durst                              MuUer         500                and   78th   Aves..   Oakland.     Garage, 

bard.      Frank   J   Sullivan    to   whom  2423  Edeau                               Owner,      400  owner-^Mrs.  Jano  H.  Ward, 

it   may  concern June   9.   1921  2424  Simmonds                     Ownep,     2500  Architect — None. 

July    18.    1921— NW    CLEMENT    AND  2425  Courtney                       Owner       1500  Days   work.                                               »400 

Twenty-second     Ave   W   32-6xN100.  2426  Peterson                   Petersen         850                                       

Fred    and    Hjalmar    Anderson    and  2427  Macario                         Owner         400  GAP.AGE 

Chas   N   Johnson    to   whom   it   may  2428  Watz                              Steften         975  (2391)     NE  LONGRIDGE     ROAD    AND 

concern July    16,    1921  ,429  Seebe                         Edwards         950                Calmar   Path.   Oakland.     Garage. 

July      16.    1921 — E      MARKET      AND  2430  Emeryville          Rutherford       3600  Owner — W.   Mowatt.   Premises. 

Eleventh    NE    190    SE    165    SW    52-6  2431  Minor                                Conner      1000  Architect — None. 

NW  27-6  SW  137-6  NW  137-6.  York  ,432  Jones  Owner  400  Contractor — F.  N.  Strang.  1405  Central 
Realty  Co  to  whom  it  may  concern  2433  First  Baptist  Bixby  5000  Ave.,  Alameda.  $400 
July     12.    1921  2434  Henry                                Owner       500                                          

July  14.  1921— E  FIFTEENTH  AVE  25  2435  Dyer                                        Stan        650  ALTERATIONS 

N   Cabrillo   N    24.xE    102-6.      Paul   E  9436  Brazier                              Owner     2500  (2392)      685    THIRTIETH    St..    Oakland. 
Chapman   to  whom  it  may  concern  9437  Abrow                                 Silva       400                Alterations  and  repairs. 
July   14.   1921  2438  Benson                             Mason     2500  Owner — .S.   C.  Miller.   Premises. 

July  14,  1921— W  EIGHTH  AAT;  127-6  2439  Nelson                             Pearson     6500  Architect— None. 

S  Balboa.     Mary   Lacy   to   whom   it  2440  Perry                          McGowen       400  Day"s  work.                                                $485 

may  concern July  14.  1921  ,441  Kiel                                Owner     10000                                        

July    14.    1921— W    MOULTRIE    150    S  9442  Hewelcke                       Owner     20000  ADDITION 

Crescent    Ave    S    25xW    70    Lot    181.  9443  Dadone                            Owner          500  (2393)      4856  TELEGRAPH   AVE..  Oak- 
Holiday    Map    A.      John    Dahla    to  2444  Woodburn                     Owner       8000                land.     One-story  addition, 
whom   it  may  concern —  9445  Carpenter              Anderson     14000  Owner — Thos.   C.   Hunter. 

July    13.    1921 — E    COJfMONWEALTH  944^  Skovnand                     Owner       3000  .Architect- None. 

Ave   98.672   N  Geary   N   30xE    107-5.  9447  Greenwald                   Rogers     13000  Contractor — A.  M.  Jones.  1319  JelTerson 

Mrs.  Rae   E  Levy  to  whom   it  may  244S  Kingsland                    Owner     13050                St..    Oakland.                                     $500 

concern July    13,    1921  2449  Robinson                       Porter       2000                                       

4 2450  S-wobe                                 Allen        1000  DWELLING 

LIENS   FILED  2451  Seabury                      Bartlett       lOOO  (2394)     S  QUIGLEY  165  W  Loma  VL^ta 

2452  MacDonell                    Owner         500                Oakland.      One-story   2-room   dwlg. 

S*>  FR\XCISCO  COUNTY  2453  First    Presb.                 Owner      16000  Owner — W.       I.     DIef.       1103       12th    St., 

"                            '  2454  Allen                            Randlelt          700                 Oakland. 

Recorded                                              Amount  2455  Dyer                               Spencc         600  Architect— None. 

July  19.  1921— W  Genesee   125  S   Sta-  2456  Baker                             Owner       4900  Days   work.                                                $400 

pies   Ave.    S    25    x    W    100.      Eureka  2457  Piggley              Christiansen        1000                            

Sash     Door    &    Moulding    Mills    vs.  2458  Mueller                           Owner       4000  ALTERATIONS 

rrota    Hoch    and    Peter^S    Carlson  2459  Oakland                          Jensen     49054  (2395)      1473    SEVENTY-FOURTH    AV.. 

1146. 9S  2460  Domlnick                         Hart         400                Oakland.     Alterations. 

July'  18.    1921— no!      319      TWENTY-  2461  Holloway                       Owner        2000  Owner— T.    .S     I.ilton. 

seventh  Ave.     H  S  Buckley  vs  E  T  2462  Moyer                             Owner     25000  Ar.-hltect— Noue. 

Mitchell  and  R  Mllward $185  2483  Barnctt                     Schwalm     18000  Days  work.                                                I  «« 
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ALTEliATIONS 

(2J96)      67r,       THIRTY-FOURTH       i?T., 

Oiikland.      AUerations. 
Owner — Mrs.  Trevchel. 
Archittrl — None. 
Contractor — P.    J.    Pickering,    549    S6th 

St.,    Oakland.  5-iOM 


DWELLING 

(2397)      N      AUGA      VISTA    500    E    38th 

Ave.,    Oakland.      One-story    5-room 

dwelling. 
Owner — Katharyn   Ganic,    Oakland. 
Architect — L.  F.  Hyde,  Oakland. 
Contractor    —    Alex    C.    Wieben,    3602 

Fruitvale  Ave.,  Oakland.  J39O0 


DWELLING 

(239S)  E  DIMOND  AVE.  475  N  Hop- 
kins, Oakland.  One-story  4-room 
dwelling. 

Owner — A.  G.  Radke,  615  58th  St.,  Okd. 

Architect — None. 

Day's  Work.  $2500 

DWELLING 

(2399)  W  EVERETT  AVE.  100  N 
E-3  8th  St.,  Oakland.  One-story 
3-room  dwelling. 

Owner— L.  G.  Hudson,  1771  Evans  Ave., 

Oakland. 
Architect — None. 
Day's   Work.  $2500 

DWELLING 

(2400)  NB  COR  EXCELSIOR  &  Alma, 
Oakland.  One  and  one-half  story 
S-room  dwelling. 

Owner  —  H.    A.    Heyn,   3517   Telegraph 

Ave.,    Oakland. 
Architect — None. 
Contractor  —  W.    B.    McChesney,    1315 

San  Lucas  Ave.,   Oakland.  $6500 


ADDITION 

(2401)    JOAQUIN  MILLER  ROAD,  Okd. 

Addition. 
Owner — Chas.  N.  Champion. 
Architect — ^None. 
Day's   Work.  $1000 


DWELLING 

(2402)  E  LAGUNA  AVE.  200  N  Made- 
line, Oakland.  One-story  5-room 
dwelling. 

Owner— W.  H  Taylor,  5001  Bond  St„ 
Oakland. 

Architect — None. 

Contractor — A.  F.  Anderson,  4332  Leach 
Ave..    Okd.  $3000 


DWELLING 

(2403)      N      McKINLEY      AVE.      SO      E 

Capelle,     Okd.       One-story     6-room 

dwelling. 
■Owner — Geo.  W.   Pratt,   829   Mead  Ave., 

Oakland. 
Architect— None. 
Contractor — J.   Jenkens,   6412   Raymond 

St.,    Oakland.  $5000 


Owner — E.    B.      &    A.    L.    Stone,      Claus 

Spreckels   Bldg.,   San   Francisco. 
Architect — None. 
Day's   work.  if3i00 


SCHOOLS 

(2404)         NINETY-EIGHTH      AVE.      & 

Plymouth    St.,    Okd.      Five    1-story 

1-room  schools. 
Owner — City  of  Oakland. 
Architect — None. 
Contractor    —    John    R.    Paulkes,    9828 

E-14th  St.,  Okd.  $1700  each 


SCHOOLS 

(2405)       THIRTY-FOURTH    &    Galindo 

Ave.  Oakland.     Six   1-story   1-room 

schools. 
Owner — City   of   Oakland. 
Architect — None. 
Contractor    —    John    R.    Faulkes,    9828 

E-14th  St.,  Okd.  $1700  each 


J.IVVBLLING 

(2408)      PROCTOR     AND     FLORENCE, 

Oakland.     One-story  6-room  dwlg. 
Owner — H.    Christy,    5121    Manila    Ave., 

Oakland. 
Architect — None, 
ray'i,   work.  $3500 


FACTORY 

(2406)      E    PEAR    ST.    120    S    Pearman, 

Oakland.     One-story  factory. 
Owner — E.  A.  &  A.  L.   Stone  Co..  Claus 

Spreckels  Bldg.,   S.    F. 
Architect — None. 
Day's  Work.  $3000 


DWELLING 

(2409)  E  SEVENTY-SEVENTH  AVE 
150  N  Hillside  St.,  Oakland.  One- 
story  5-room  dwelling. 

Owner — Fred  Baumann,  2000  45th  Ave., 
Oakland. 

Architect — None. 

Day's   work.  $3000 


FACTORY 

(2407)      SB      PEARMAIN    AND      PEAR 
St.,  Oakland.     One-story   factory. 


DWELLING 

(:!410)      W    SIXTY-FIRST    AVE    200    N 

Avenal    Ave.,    Oakland.      One-story 

five-room  dwelling. 
Owner— Wm.  S.  Kepple,  2633  63rd  Ave., 

Oakland. 
Architect — None. 
Day's  work.  $3500 


REPAIRS 

(2411)      251  TWELFTH.  Oakland.     Fire 

repairs. 
Owner — Cary  &  Hale. 
Architect — None. 
Contractor — A.    H.    Rose,    525    17th    St., 

Oakland.  $600U 


DWELLING 

(2412)    N  YGNACIO  AVE  70  E  51st  Ave 

Oakland.      One    and    one-half-story 

6-room  dwelling. 
Owner — Ove  H.  Michelet,  2516  High  St., 

Oakland. 
Archi  tect — None. 
Day's  work.  $3000 

ALTERATIONS 

1444  BROADWAY,  Oakland.  Store 
alterations. 

Owner — The   Gekco   Co.,   S.   P. 

Architect — Hamilton  Murdock,  Syndi- 
cate   Bldg.,    Oakland. 

Contractor — Fink  &  Schindler  Co.,  S.  F. 
$19,700 

NOTE  —  Recorded  contract  reported 
July   15,   1921.     No.    2383. 


ADDITION 

(2413)      2907    WHEELER   ST..   Berkeley 

Addition. 
Owner — B.   D.    Stuart,   Premises. 
Architect — None. 
Contractor — G.    T.    Estey.  $800 


DWELLING 

(2414)      S  COMMERCE  WAY  60  E   15th 

Ave.,    Oakland.      One-story    3-room 

dwelling. 
Owner — B.    D.    Carroll.    1716    15th    Ave., 
Architect — None. 
Day's  work.  $1200 


High  School  District. 
Architect — W.    H.    Weeks,    75    Post    St., 

San  Francisco. 
Contractor  —  Berkeley    Electrical  .Co., 

2142   Center   St.,  Berkeley. 
Filed  July  16,   '21.     Dated  June   1,   '21. 

As    work    progresses 75% 

Usual    35    days 25% 

TOTAL  COST,  $7067 
Bonds,  $3533.50  and  $3533.50.  Surety. 
Fidelity  &  Deposit  Co.  Limit,  135  days. 
Forfeit,  $10.  Plans  and  specifications, 
none. 


DWELLING 

(2415)      SW    FIFTY-FIRST    AVE    AND 

E-14th     St.,     Oakland.       Two-story 

dwelling  and  stores. 
Owner — P.  F.  Frambolo,  1314  51st  Ave., 

Oakland. 
Architect- — None. 
Contractor — J.    O.      Hunter,    1337      51st 

Ave.,    Oakland.  $8750 


GARAGE,   ETC. 

(2416)  76  MONTE  VISTA  AVE.,  Oak- 
land. Erect  garage  and  addition 
to   building. 

Owner — Earl  D.   White. 

Architect — None. 

Contractor — Axel  Sommarstroni,  lOU 
Sunny.-iide  Ave..   Piedmont.  $2000 


ADDITION 

(2418)       1831    PARKER    ST.,    Berkeley. 

Addition. 
Owner — Ed  Scholey,  premises. 
Architect — None. 
Day's   Work.  $500 


RECORDED 

ELECTRICAL    WORK 

(2417)      S  MAGNOLIA  AVE  opp.  Bonita 

Ave.,    Piedmont.      Electrical    work 

for  high  school. 
Owner — Board     of    Trustees     Piedmont 


DWELLING 

(2419)      N  APGAR  ST.  200  E  San  Pablo, 

Okd.       One-story    5-room    dwelling 
Owner    —    Emeryville    Investment    Co., 

3920    San   Pablo   Ave.,   Okd. 
Architect — None. 
Contractor — Thos.  Rutherford,  985  35th 

St.,    Oakland.  $4000 


ALTERATIONS 

(2420)      200    BROADWAY,   Oakland. 

Alterations. 
Owner — J.  Vignier,  1013  High  St.,  Okd. 
Architect — None. 
Contractor  —  J.    Perona,    570    7th    St., 

Oakland.  $500 


ALTERATIONS 

(2421)      NB  COR  E-EIGHTH  ST.  &  Can 

Ave.,  Oakland.  '  Alterations. 
Owner — Jos.  P.  Aguier. 
Architect — None. 
Contractor— L.   Santos,   2212   E-17th   St., 

Oakland.  $500 


ALTERATIONS 

(2422)       HOTEL    CLAY    TEN, 

Alterations. 
Owner — J.  H.  Durst. 
Architect — None. 
Contractor  —  F.    A.    Muller, 

Bldg.,   Oakland. 


Syndicate 
1500 


ADDITION 

(2423)       4115    HOPKINS    ST..    Oakland. 

Addition. 
Owner — Sadie    Edeau. 
Architect — None. 
Day's   Work.  $400 


DWELLING 

(2424)   S  MADELINE  ST.  115  E  Peralta 

Ave..    Oakland.      One-story    4-room 

dwelling. 
Owner — L.  E.  Simmonds.  3876  Fruitvale 

Ave.,  Oakland. 
Architect — ^None. 
Day's  Work.  $2500 


DWELLING 

(2425)       W    MAYEELLE    AVE.     100     S 

Bayo.    Oakland.      One-story   4-room 

dwelling. 
Owner — W.  F.  Courtney,  3S75  Maybelle, 

Oakland. 
Architect — None. 
Day's  Work.  $1500 


GARAGE 

(2426)      306    OAKLAND  AVE..   Oakland. 

Garage. 
Owner — P.   Peterson. 
Architect — None. 
Contractor — J.    B.    Petersen,    2035    3Sth 

Ave..    Oakland.  $850 


Okd. 


ADDITION 

(2427)       4416    PIEDMONT    AVE., 

Addition. 
Owner — H.  J.  Macario. 
.■Architect — None. 
Day's    AVork.  $400 


ADDITION 

(2428)       1742      THIRTY-FIFTH      AVE., 

Oakland.     Addition. 
Owner— S.   Watz,   3265   E-14th  St.,  Okd. 
Architect — None. 
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Contractor — G.  W.  Bteffen,  1941  Crosby 
Ave.,   Okd.  $975 


REPAIRS 

(2429)       812       THIRTY-FIFTH      AVE., 

Oakland.      Fire    repairs. 
Owner — Capt.     Seebe,     3503     West     St., 

Oakland. 
Architect — None. 
Contractor— H.   .1.  Edward,   1215  Poplar 

St.,    Oakland.  $950 


DWELLING 

(2430)       S    THIRTY-NINTH    ST.    400    E 

San      Pablo.      Oakland.      One-story 

5-room    dwelling. 
Owner   —    Emeryville    Investment    Co.. 
Architect — None. 
Contractor — Thos.    Rutherford.        $3600 


ADDITION 

(2431)        2732  CHANNING  WAY,  Berke- 
ley. Addition. 

Owner — Miss       Minor       Trustee.       1720 
Euclid  Ave..  Berkeley. 

Architect — None. 

Contractor — Conner    &    Conner.    Berke- 
ley Way  &  Shattuck,  Berkeley. 

$1000 


ADDITION 

(2432)      2031    HASTE    ST.,   Berkeley. 

Addition. 
Owner — Frank  Jones,  premises. 
Architect — None. 
Contractor — Owner.  $400 


ALTERATION  &  ADDITION 

(2433)  g  E  COR  HASTE  &  DANA  ST.. 
Berkeley.  Alterations  and  Adiii- 
tion   to  Church. 

Owner — First  Baptist  Church,  premises. 
Architect — None. 

Contractor— R.  R.  Bixby.  2447 %  Web- 
ster  St.,   Berkeley.  . .  $5000 

ALTERATION 

(2434)  S  E  COR  HEARST  &  EUCLID. 
Berkeley.  Alterations. 

Owner — W^.    W,    Henry    Co..     Inc..     1809 

Euclid    Avenue,   Berkeley. 
Architect — None. 
Contractor — Owner  $500 


ADDITION 

(2435)         2919    HILLEGRASS    AVENCK. 

Berkeley.       Addition. 
Owner — E.   P.   Dyer,   premise.';. 
Architect — None. 
Contractor — W.  T.  Stan.  2306  throve  St.. 

Berkeley.  $650 


DWELLING 

(2436)         N    LINCOLN     166     W    M'GEE. 

Berkeley.        1-st.    5-room    dwelling. 
Owner — Jas.  W.  Brazier.  1251  Channing 

Way.  Berkeley. 
Architect — None. 
Contractor — Owner.  $2500 


GARAGE 

(2437)         709    PERALTA    .WE..    Berke- 
ley.       Garaee. 
Owner — F.   H.    Abion.   premises. 
Architect — None. 
Contractor — E.    Silva.    Pinole.   Cal. 

$401) 


DWELLING 

(2438)        S  SONOMA  AVE.   100  N  MON- 
TEREY, Berkeley.  1-at.   4-room 
dwelllngr. 
Owner — Mrs.    Emma    H.    Benson,    prem- 
ises. 
Architect — None. 

Contractor — Mason   McDuflle   Co..  Shat- 
tuck   &    Addison,    Berkeley.  $2500 


DWELLING 

(2439)  N  SAN  ANTONIO  AVE..  E  AR- 
LINGTON, Berkeley.  1-st.  6-room 
dwelling-. 

Owner — Anton    Nelson,   Richmond. 

Architect — None. 

Contractor — Ben  Pearson,  2403  Grant 
St.    Berkeley.  »65mO 


ALTERATIONS 

(2440)        2097  UNIVERSITY  AVE..  Ber- 
keley. Alterations. 
Owner — F.    W.    Perry,    premises. 
Architect — None. 

Contractor — J.    J.    McGowan,    1622   Ber- 
keley   Way,    Berkeley.  $400 


FLATS 

(2441)       N    LAKE    PARK    AVE.    50    W 

Rand      Ave.,     Oakland.    Two-story, 

12-room   flats. 
Owner — A.  W.  Kiel.  730  Lakeshore  Ave. 

Oakland. 
Architect — Schirmer      Bugbee      &      Co., 
Thayer   Bldg.,   Oakland. 
Day's   Work.  $10,000 


APARTMENTS 

(2442)      NW   LAKE   PARK  &   WESLEY 
AVES..    Oakland.      Two-story,      26- 
room  apartments. 
Owner — H.    R.    Hewelcke,    216    Pine   St., 

S.  F. 
Architect — Clarence      A.      Tantau,      251 

Kearny   St. 
Day's   Work.  $20,000 


DWELLING 

(2443)       E    MONTGOMERY    400    N    Ma- 
ther.   Oakland.      One-story    4-room 
dwelling. 
Owner — Michael    Dadone,      4481      Howe 

St..  Oakland. 
Architect — None. 
Day's    Work.  $500 


DWELLINGS 

(2444)      W   PARK    BLVD.    140  and      180 
N    Dolores.    Oakland.     Two    l-Btory 
6-room   dwellings. 
Owner — P.    E.    Woodburn.    3965    Green- 
wood Ave..   Oakland. 
Architect — None. 
Day's    Work.  $4000    each 


FLATS 

(2445)      W    RAND    AVE.    110    N       Lake 

Park     Ave.,     Oakland.       Two-story 

16-room    flats. 
Owner — Mrs.  Tillie  Carpenter.   468  23rd 

St..   Oakland. 
Architect — None. 
Contractor — Julius  Anderson.         $14,000 


DWELLING 

(2446)      E  29TH  AVE.   95  N  E.   17th  St., 
Oakland.     One-story  5-room  dwell- 
ling. 
Owner — Skovnand   &    Peterson,    2879    E. 

17th    St.,    Oakland. 
Architect — None. 
Day's   ^'ork.  $3000 


FLATS    &    GARAGE 

(2447)       E    WESLEY    AVE.    opp.    Lake 
Park      Ave.        Two-story      13-room 
flats  and   garage. 
Owner — A.  Grcenwald.  1338  Grand  Ave., 

Oakland. 
Architect^None. 

Contractor — Jos.  F.  Rogers,  321  Oak- 
land Ave.,  Oakland.  $13,000 

APARTMENTS 

(244S)  S  WICKSON  AVE.  125  E  Wal- 
ker Ave.,  Oakland.  Two-story  12- 
room    apartments   and    garage. 

Owner — Louise  F.  Klngsland,  1528 
Franklin   St.,   Oakland. 

Architect — None. 

Day's  Work.  $13,050 


DWELLING 

(2449)      N    CEDAR    120    E    Spruce,    Ber- 

kelely.      One-story    4-room    dwlg. 
Owner — R.    S.    Robinson.    Le    Roy    Ave.. 

Berkeley. 
Architect — None. 
Contractor — H.     H.  Porter.  2616     Cedar 

St.,  Berkeley.  $2000 


ALTERATIONS 

(2450)      2731        CLAREMONT        BLVD.. 

Berkeley.     Alterations. 
Owner — D.  H.  Swobc,  Premises. 
Architect — None. 
Contractor — F.     E.  Allen.  2718     Regent 

St.,   Berkeley.  $1000 


ALTERATIONS 

(2451)  2401  CHANNING  WAY.  Ber- 
keley.    Alterations  and   repairs. 

Owner — Mrs.  Seabury,  Hotel  Carlton, 
Berkeley. 

Architect — None. 

Contractor — John  M.  Bartletl,  1708 
Parker   St.,   Berkeley.  $1000 


ALTERATIONS 

(2452)      2425    SPAULDING    AVE.,    Ber- 
keley.    Alterations. 
Owner — Geo.    A.    MacDonell,    Premises. 
Architect — None. 
Day's   work.  jsoo 


ADDITIO.N 

(2453)      NE       SANTA        CLARA       AND 

Chestnut,   Alameda.  Add    to   church 
Owner — First       Presbyterian       Church, 

Premises. 
Architect — Henry      H.      Meyers,      Kohl 

Bldg..   San   Francisco. 
Day's   work.  $16,000 


ADDITION 

(2454)  3008     SANTA       eLAR.\       AVE., 
.-Mameda.      Addition. 

Owner — E.    Allen,    Premises. 
Architect — None. 

Contractor — E.       A.       Randlett,         1534 
Chestnut    St.,    Alameda.  J700 

REPAIRS 

(2455)  915        CHESTNUT.        Alameda. 
Repairs. 

Owner— 2D.  Elmer  Dyer,  Premises. 
Architect — None. 

Contractor — A.    T.    Spence,    641    Taylor 
Ave.,     Alameda.  J600 


DWELLING 

(2456)    S  COTTAGE  60  W  Walker  Ave., 

Oakland.     One-story  6-room  dwlg. 
Owner — W.    J.    Baker,      2255      Ransome 

Ave..  Oakland. 
Architect — None. 
Day's    work.  $4900 


ALTEKATIO.NS 

(2457)      5525  COLLEGE  AVE.,  Oakland. 

Alterations. 
Owner — Piggley   Wiggley  Stores. 
Architect — None. 
Contractor — N.     Christiansen,     3014     E- 

19th    St..    Oakland.  $1000 


ALTERATIONS 

(2458)  SW       E-FOURTEENTH       AND 
46th   Ave..  Oakland.      Alterations. 

Owner — Mueller   Bros.,    Premises. 

Architect — None. 

Day's    work.  $4000 

SCHOOL 

(2459)  FRUITVALE    AND    TALLAND. 
Oakland.     One-.story  8-room  school 

Owner — City   of   Oakland. 
Architect— None. 

Contractor — G.   P.   W.  Jensen,   320  Mar- 
ket St.,  San  Fr.ancisco.  $49,054 


ALTERATIONS 

(2460)      1016    FILBERT      ST..    Oakland. 

Alterations. 
Owner — John   Dominick. 
Architect — None. 
Contractor — O.    .M.     Hart.     1312    Filbert 

St.,  Oakland.  $400 


DWELLING 

(2461)  E  FIFTY-SIXTH  AVE  494  .^f 
E-Ulh.  Oakland.  One-Story  four- 
room   dwelling. 

Owner— G.  K.  Holloway  Jr.,  1502  56th 
Ave.,   Oakland. 

Architect — None. 

Day's  work.  $2000 


APART.MENTS 

(2462)      SW    GRAND    AVE    AND    JEAN 

St..  Oakland.     Three-story  29-room 

apartments. 
Owner — Dr.  J.  J.   Moycr,   690   Lakeshore 

Ave..  Oakland. 
Architect — None. 
Day's  work.  $25,000 


BUILDING     AND     ENGINEERING    NEWS 


Saturday,  July  23,  1921 


APARTMENTS 

(2463)   E  LAKESHORE  AVE 

Santa    Ray    Ave..    Oakland. 

story    19-room   apartments. 
Owner — Barnett    &    Mayerstein, 
Architect — None. 

Contractor — Harry   Schwalm,   Haywarft 
?18,000 


50       N 
Two- 


Okd. 


DWELLING 

(2464)  N  MANDANA  BLVD.  250  K 
Lakeshore  Ave..  Oakland.  Two- 
story    5-room    dwelling. 

Owner — H.   H.   Osbourn.    San   Francisco. 

Architect — None. 

Contractor — S.  G.  Rankin,  712  Haddon 
Road.    Oakland.  $6900 


AND 

Two- 


dwelling 

(2465)    sw     stanley     ave 

Hollywood    Blvd..    Oakland. 

story  4-roonfi  dwelliner. 
Owner — Jean    Courteilles,    488    Hopt)urn 

St..  San  Leandro. 
Architect — None. 
Day's   work.  $2000 


DWELLING 

(2466)  SW  SIXTY-FOURTH  AVE  & 
Majestic  St.,  Oakland.  One  and 
one-half-story   5-room   dwelling. 

Owner — J.     A.     Ransom.     3049     Wheeler 

St.,   Oakland. 
Architect — Non 
Contractor — P. 

Oakland. 
ADDITION 

(2467)  4111    TERRACE    ST. 


Huber,    835    ICth    St.. 
$3400 


Addition. 
Owner — Mrs.    King. 
Architect — None. 


Contractor — C.  S.  Barnar 

d.  591 

24th  St.. 

Oakland. 

$900 

ALTERATIONS 

(2468)      4615    WEST   ST.. 

Oakla 

Kl. 

Al- 

terations. 

Owner — Mrs.    Comas. 

Architect — None. 

Day's  work. 

$500 

ADDITION 

(2469)      233     WAVERLT 

Addition. 
Owner — Mrs.    A.    L.    We; 
Architect — None. 
Contractor — J.    "\ 

St.,   Oakland 


ST..    Oakland. 


Forbes.     841     Union 


$2600 


DWELLING 

(2470)      1628     CAPISTRANO.     Berkeley. 

One-story    5-room    dwelling. 
Owner — A.      H.    Fallen.      686    61st      St., 

Oakland. 


Architect — > 
Day's  work. 


$3750 


ALTERATIONS 

(2471)  2617  ETNA.  Berkeley.  Altera- 
tions and  additions  to  dwelling. 

Owner — Mathew   C.   Lynch,  Premises. 

Architect — None. 

Contractor — Fred  J.  Westlund,  351  12th 
St.,   Oakland.  $1700 


ALTERATIONS 

(2472)      2401    ELLSWORTH,      Berkeley. 

-   Alter  dwelling   into   ajiartmenls. 
Owner — I.   W.  McCullough,  1018  Evelyn 

St.,  Albany. 
Architect — None. 
Contractor — W.    I.    Rush,    2147 

St.,    Berkeley. 


Center 
$1300 


DWELLING 

(2473)  NE  COR.  CARRINGTON  ST.  & 
40TH  Ave..  Oakland.  One-story  4- 
room    dwelling. 

Owner — E.  M.  Marquis,  2838  Russell  St., 
Berkeley. 

Architect — None. 

Day's  Work.  $2000 


DWELLINGS 

(2474)  N  CARRINGTON  50  and  90  E 
40th  Ave..  Oakland.  Two  1-story 
4 -room  dwellings. 


Owner — B.  M.  Marquis,  2828  Russell  St., 

Berkeley. 
Architect — None. 
Day's  Work.  $2000  ea. 

DWELLING 

(2475)  SW  COR.  EDGEWOOD  AND 
EVERETT  Aves..  Oakland.  One- 
story    5-room   dwelling. 

Owner — Mrs.    Katie      Whenn^ry,      2267 

Clinton  St.,  Alameda. 
Architect — None. 
Contractor — Mason,  McDuffie  Co.,  Shat- 

tuck  &  Addison,  Oakland.         $3500 

APARTMENTS 

(2476)  SW  COR.  ELWOOD  &  GRAND 
Aves.,  Oakland.  Two-story  24-room 
apartments. 

Owner — J.  Edwards.  1836  9th  Ave.,  Oak- 
land. 

.A  rchitect — None. 

Contractor — F.  A.  MuUer,  Syndicate 
Bldg.,   Oakland.  $25,000 

liWKLLING 

(2177)      N  HOPKINS  ST.  62%   W  Brown 

Ave..    Oakland.      One-story    3-room 

dwelling. 
Owner— Mary    B.    Hunt,    3604    High    St., 

Oakland. 
Architect — None. 
Contractor — Hugh   H.   Hunt. 


00 


DWELLING 

(2478)  N  HARVEY  ST.  200  E  55th  Ave., 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — M.  Whitney,  375  Noe  St.,  San 
Francisco. 

Architect — None. 

Contractor — H.  R.  Abrahamson,  41  Yo- 
semite    Ave.,    Oakland.  $2992 


3  Bond 
5  room 


DWELLING 

(2479)      E  SEMINARY  AVE.   8( 

St.,      Oakland.      One  story 

dwelling. 
Owner — H.    C.    Miller,      2456      Seminary 

Ave..    Oakland. 
Architect — None. 
Day's   Work.  $3500 

APARTMENTS 

(24S0)  NE  COR.  WELDON  &  WALKER 
Ave.,  Oakland.  Three-story  20- 
room  apartments. 

Owner — A.  Lubrit,  1215  44th  Ave.,  Oak- 
land. 

Architect — None. 

Contractor — Joe  Boeddeker.  1814  34th 
Ave.,  Oakland.  $15,000 


RECOHDKIJ 

LIBRARY 

(2481)       SB    COR.    ALLSTON    WAY      & 

Dora    St.,    Berkeley.      Shades      and 

linoleum  for  library. 
0%vner — The  Pacific     Unitarian     School 
for    the    Ministry    (Inc.),    premises. 
Architect — Wm.    C.    Hays,    First      Natl. 

Bank   Bldg.,   San   F'rancisco. 
Contractor — D.    N.    &    E.    Walter   &    Co., 

562   Mission   St.,   San   Francisco. 

Filed    July    21,    1921.      Dated    July   

Sat.  after  1st   ea.  mo 75% 

Usual   35   days 25% 

TOTAL  COST,  $964.70 
Bond.  $241.20.  Sureties,  U.  S.  Fidelity 
&  Guaranty  Co.  Limit,  25  work.  days. 
Forfeit,  none.  Specifications  and  plans 
filed. 
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(24  82)      PAINTING  ON  ABOVE 
Contractor — D.    Zelinsky    &    Son 

Jessie   St..  San   Francisco. 
Filed   July   21,    '21.     Dated   July    13,   '21 
Payments  as  above. 

TOTAL  COST.  $625 
Bond,  $157.  Surety.  American  Indem- 
nity Co.  Limit,  10  working  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

(2483)  EXCAVATION,  GRADING,  CON 
Crete  work,  carpentry  and  mill- 
work   on   above. 

Contractor — Barrett  &  Hilp,  Sharon 
Bldg.,   San  Francisco. 


Filed    July    21.    1921.     Dated    July   

Payments  as  above. 

TOTAL  COST,  $16,204 
Bond.  $4051.  Surety,  London  &  Lanca- 
shire Indemnity  Co.,  Limit,  195  work- 
ing days.  Forfeit,  none.  Plans  and 
specifications  filed. 


(2484)      ELECTRIC  WORK  ON  ABOVE 
Contractor — Butte  Electric  &  Mfg.  Co., 

534   F'olsom  St.,  San   Francisco. 
F'iled   July   21.   '21.    Dated   July   13,   '21. 
Payments   as   above. 

TOTAL  COST.  $925 
Bond,  $232.  Surety,  U.  S.  Fidelity  & 
Guaranty  Co.  Limit,  45  working  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


(24S5)      LATHING  &  PLASTERING  ON 

above 
Contractor — William    Makin.    Oakland. 
Piled   July   21,   '21.      Dated    July   13,   '21. 
Payments   as    above. 

TOTAL  COST,  $4125 
Bond.  $1032.  Surety.  Globe  Indemnity 
Co.  Limit,  40  working  days.  Forfeit, 
none.     Plans   and  specifications  filed. 


(2486)  ROOFING  AND  SHEET  METAL 

work  on  above. 
Contractor — W.    Heidt    Cornice    Works, 

152  1st  St..  San  Francisco. 
Filed  July  21.  '21.     Dated  July  13,  '21. 

Payments   same   as   above 

TOTAL  COST.  $3175 
Bond.  $794.  Surety.  Globe  Indemnity  Co. 
Limit.  30  days.  Forfeit,  none.  Plans 
and  specifications  filed. 


(2487)  PLUMBING    ON    ABOVE. 
Contractor — Carl   T.   Doell.   467  21st    St.. 

Oakland. 
Filed  July  21.  '21.     Dated  July  13.  '21. 

Payments    same    as    above 

TOTAL  COST.  $72;i 
Bond.  $181.  Surety.  U.  S.  Fidelity  & 
Guaranty  Co.  Limit.  30  days.  Forfeit, 
none.      Plans   and    specifications   filed. 

(2488)  HEATING    ON    ABOVE. 
Contractor — L.   D.   Frazee.    699    36th   St., 

Oakland. 
Filed  July  21,  '21.     Dated  July  13,  '21. 

Payments    same    as    above 

TOTAL  COST.  $1512 
Surety.    U.    S.    Fidelity    & 
Limit,   10  days.     Forfeit, 
and    specifications   filed. 


I 


Bond.    $378. 
Guaranty  Co. 
none.      Plans 


COMPLETION  NOTICES 


-\I,.\ME;n.\     COl  -\TY 


Recorded  Accepted 

July  19,  1921 — HOME  OF  ETERNITY 
Cemetery,   Oakland.     First   Hebrew 

Congregation    to   G   A   S-cott 

July   18,   1921 

July  19,  1921— S  BROOKDALB  AVE. 
bet.   3Sth   Ave.   and   High   St.     Alex 

Frandsen    to    J.    B.    Petersen 

July    17,    1921 

July  19.  1921 — LOT  49.  BLK.  6.  Berke- 
ley Heights.  Berkeley.  Hugh  Mar- 
tin  to  whom   it   may   concern 

July  6,   1921 

July  19.  1921— W  ALICE  ST.  1058  N 
13th  St.  N  156  W  150.  Oakland. 
Service  Garage  Co.  Inc.  to  R.  Ehr- 
hart  Co July  13.   1921 

July  19.  1921 — LOT  3,  Fremont  High 
School  Tract,  Oakland.  Henry  Root 
to  Calvin  G.  Hildebrand. July  18,  1921 

July  IS,  1921 — 435  LEE  ST..  Oakland. 
G.  Anderson  to  F.  W.  Maurice.  . . 
July   15.   1921 

July  IS.  1921 — N  TWENTIETH  ST. 
61.87  B  San  Pablo  Ave.  th  along 
20th  St.  86.27  NE  114  NW  S6.27  SB 
35.33  SW  9.25  SW  78.12  Oakland. 
N.  P.  Damianakes  to  Nelson  and 
Forsyth    July  11,   1921 

July  16,  1921— S  40  of  N  SO  Lots  14 
&  15  Blk  27  Amended  Map  Fair- 
mount  Park.  Berkeley.  Reed  W. 
Thomas  to  whom  it  may  concern 
July  10,  1921 
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July  16,  1921—1542  GRANT  ST..  Bkly. 
U.  E.  Raitt  to  whom  it  may  concern 
July  15,   1921 

July  16,  1921— PTN  104.79  NW  of  SW 
Cor  tract  land  conveyed  by  Emily 
D.  Hopkins  to  East  Shore  Water 
Co.  recorded  741  deeds  page  195 
NW  50.9  NE  150.37  SE  50  S\V  162.86, 
likly.  Arthur  V.  Jory  to  C.  H. 
Warren    July    13,    1921 

July  16,  1921  —  W  THIRTY-THIRD 
Ave.  390  N  Farnum  St.  X  35  W  105, 
Okd.  Geo.  B.  &  Lucille  Hanson 
to  Jos.  Flittner July  14,  1921 

July  15,  1921 — LOT  37  BLK  5  Map 
Melrose  Heights.  Oakland.  Wm.  L. 
Burkard  to  C.  F.  Lodge.  July  14.  1921 

July  13.  1921— WEST  .VLAMED.X.. 
Alameda.  Southern  Pacific  Co  to 
American   Dredging  Co.. July    2,   1921 

July  13,  1921— LOT  16  BLK  35 
Amended  Map  Fairmont  Park,  Al- 
bany. Dorothy  M  Brown  to  whom 
it    may  concern July   6,   1921 

July  13,  1921 — LOT  45.  Cherry  Acres, 
San  Leandro.  A  M  Emerson  to  Otis 
Knight July   7.    1921 

July  13,  1921 — LOT  11  BLK  H.  North- 
brae,  Berkeley.  Henry  P  Smith  to 
Emil   Person July  8.  1921 

July  13.  1921 — NW  AYALA  AND 
Miranda  N  42.50  W  100.82  SW  35  E 
84.11,  Oakland.  Chas  G  Murra  to 
whom  it  may  concern. .  .  .July  1,  1921 

July  11,  1921 — NE  CASTRO  AND  A 
N  56  E  92  S  56.2  E  to  pt.  beg.  Hay- 
ward.  Associated  Oil  Co  to  M  E 
Fernandes July    1,    1921 

July  11,  1921 — LOT  4  BLK  20.  Lake- 
shore  Highlands,  Okd.  Ashley  and 
Freda  Smith  to  whom  it  may  con- 
cern  July    8.    1921 


RECESSION    OF    CONTRACT 


.Alameda    County 


July  16,  1921  —  Board  of  Trustees 
Piedmont  High  School  District  of 
Alameda  County  with  J.  F.  Leonard 
(Berkeley   Electrical  Co.) 


Notice  of  Non-Responsibility 


A  L  -V  Jl  K  D  -V   C  O I  \  T  V 


July  13,  1921 — V,-.  S.  Taylor  will  not 
be  responsible  for  any  debts  con- 
tracted   by    Co-Operative    Elec.    Co. 

July  12.  1921—571  MIRA  VISTA  AVE.. 
Oakland.  A.  S.  &  Sadie  Pencovic 
as    to     improvements    on     property. 


LIENS  FILED 


.\l,.4.MED.*.    COUNTY 


Recorded  Amount 

July  16,  1921 — LOT  87  Map  Oak  Park 
Tract,  Oakland.  P  R  Duner  ano 
Chas  B  Matheny  CDuner-Matheny 
Sash  &  Door  Co)  vs  W  C  Marshall, 
B  O  Rasmussen  and  Albert  Abrams 
$98 

July  16.  1921— LOT  87  BLK  731-2200 
Map  Oak  Park  Tract,  Oakland.  E 
L  Blackman  Co  vs  W  C  Marshall. 
B  O  Rasmussen.  John  Doe.  Jane 
Doe  and   B.   P.  Co J435.24 

July  15,  1921— LOT  87  Map  Oakland 
Tract,  Oakland.  H.  C.  Brown  Roof- 
ing Co.,  $200;  Oakland  Lime  and 
Cement  Company.  $419.95  vs  Albert 
Abrams.  W.  C.  Marshall,  B.  O. 
Rasmussen. 

July  14,  1921— LOT  87  Map  Oak  Park 
Tract,  Oakland.  F  J  Judge  and  J 
J  Connolly  (as  California  Mortar 
Co)  vs  W  C  Marshall,  Albert 
Abrams  and  B  O  Rasmussen $93 


RELEASE  OF  LIENS 


AL.VMED.^^    COUNTY 


Recorded  Amount 

July  12.  1921 — (1)  PTN  ANGHIN- 
baugh  223.374  acre  tract;  (2)  Lots 
22,   25.   26,  27  and   Ptn  Lots  23  and 


24  Sec  11  and  Lot  6  Sec  14  Tp  2.  S 
Range  4  West  M  D  M  Map  Sale 
Map  No.  10,  Salt  Marsh  and  Tide 
Lands,  Alameda.  Sunset  Lumber 
Co.  $3335.96;  J  O  Davis,  $4800;  C  S 
Christcnsen,  $167.50;  Panama  Lum- 
ber &  Mill  Co,  $1310.42;  Santa  Fe 
Lumber  Co,  $3523.25;  A  T  Spence. 
$7901.27    to  Surf  Beach   Amusement 

Co  et  al    

July  11.  1921— NW  COR  E-28th  St  & 
25th  Ave.  Okd.  Patrick  Brackett. 
$65;  P  O  S-pott.  $213.20;  Powell  Bros 
Const  Co,  $204.70:  Duner-Mathey 
Sash  &  Door  Co,  $185.85  to  W  E  & 
Louise  Kosdy. 


HOMESTEADS 


July  19,  1921 — LOT  29,  Blk  M,  Map 
Northbrae  Terrace,  Berkeley.  Em- 
ma  K.    Scheibner $5000 

July  19.  1921— AV  PERALTA  ST.  90  S 
9th  St.  S  35  W  100.  Oakland.  Liz- 
zie   King    (wf.    John)     $3000 

July  19.  1921 — LOT  52,  Map  Jeannette 
Von  Ah  Tract,  Oakland.  George 
and    Fannie   G.   Pustich $5000 

July  19,  1921— LOTS  1,  2.  3,  4,  Blk. 
G.  Map  Rose  Part  Tract,  Oakland. 
Bernt    Johnson     $4000 

July  18.  1921— LOT  14  BLK  6  Map 
resubdivision  port  North  Cragmont 
Mrs.  F.  H.  Sanderson  (wf  F.  H.) 
$8000 

July  18.  1921— LOTS  26  &  27.  Blk.  P. 
Map  Fruitvale  Boulevard  Tract. 
Oakland.  Frank  F.  Frederick.... 
$5000 

July  18,  1921— S  35TH  ST..  357-9  E 
Market  St.  S  69  S  51-3  E  37-6  N 
51-3  N  69  W  37-6.  Rebecca  Aver- 
ett     (wf.    Alexander) $4300 

Julv  15.  1921— SW  COR  ARKANSAS 
St.  &  Curran  Ave.  W  35  S  100.  Okd. 
Elizabeth  McCarthy  (wf  J.  J.).. $5000 

July  16,  1921— LOTS  1,  2,  3.  4  &  S  26 
Lot  21  Map  Young's  Subdivision  of 
Lots  27  to  3S  inclusive  of  Blk  A 
Spaulding  Tract,  Bkly.  Agnes  S. 
Patterson   (wf  G.  D.) $5000 

Julv    16,    1921— E   SPRUCE    ST.    120   S 
Vine  St.  S  60  E  134-7,  Bkly.     Clara    ' 
Belle   Lyon    (wf   Henry  F.) $7500 

July  16,  1921— S  MERRIMAC  ST.  660 
W  Telegraph  Ave.  W  40  S  69.66, 
Okd.  Margaret  A  Durant  (wf 
Durant    W)     $5000 

July  16,  1921— LOTS  17,  18  &  19  Blk 
N  Map  Laurel  Grove  Park,  Okd. 
Minnette  P.  Taylor  (wf  John  C.) 
$3500 

July  15.  1921— NE  E-TENTH  ST.  37-6 
SE  33rd  Ave.  SE  37-6  NE  105.  Okd. 
Pascual  M.  &  Concepsion  Robles 
$3000 

July  15.  1921— NW  SHAFTER  AVE. 
180  NE  Hudson  St.  NE  40  NW  100, 
Okd.  Albert  &  Florence  M.  Lake 
$5000 

Juiy  13,  1921 — LOT  258  Map  Fourth 
Avenue  Terrace  Extension,  Okd. 
Wm    Y    Bell    »5000 

July  13.  1921— LOT  9  BLK  29  Map 
Tract  B,  Berkeley  L.  T.  I.  Assn., 
Berkeley.  Margarete  Connors  (wf 
Kvran    J)     $1400 

Julv  13,  1921— NW  CLEVELAND  AND 
Montclair  Aves  N  52.6flxW  110, 
Okd.     Wesley  Adams    $6500 

July  12.  1921 — PORTION  LOT  85  Map 
I'leasant  Valley  Court,  Oakland. 
Lillius    L.     Perkins »t500 

July  12,  1921 — NW  37  of  SE  47  LOT  2 
Blk    10   Map   Boulevard    Park,   Okd. 
Mamie   B.    Wiedaman    (wf   Geo.    J.) 
$ft!IO(l 

July  12,  1921— S  TWELFTH  ST  33S  K 
Center  St.   E   26  S  110,  Okd.      Hilil.i 

Moe  (wf  Albert  C) $3000 

July    11,    1921— NE    ARTHUR    50    SE 

Church     SE     50xNE     145.     Oakland. 

Estella  Y  Cardwell   (wf  A  A)...  $4500 

July    11,    1921— N    PACIFIC    AVE    190 

E      Chapin      E    54xN    150,    Alameda. 

H  B  Hobson   $4500 

July  11,  1921- LOT  26  Map  Llttle- 
tleUI  Tract,  Oakland.  Francis  E 
and    Emma    R    Thompson yiiov 


BUILDING  CONTRACTS 


FRESNO    COUNTY 


DWELLING 

921  TERRACE  AVE..  Fresno.   Dwelling 

&    garage. 
Owner — M.    R.   Hall. 
Architect — None. 
Contractor — Montgomery  Thomas.    1642 

L   St..    Fresno.  $5000 


DWELLING 

2950  NEVADA  AVE..  Fresno.   Dwelling 

Owner — J.    E.    Nowlin.    3020    McKenzie, 

Fresno. 
-•Vrchitect — None. 
Contractor — R.  D.  Potter.  $1000 


STORE 

1466-70    VAN   NESS   BLVD.,    Fresno. 

Store. 
Owner — F.  O.  Gardner,  709   Peralta  St.. 

Fresno. 
Architect — None. 
Contractor — R.  J.  Hastings.  $6000 


DWELLING 

1325   COLLEGE  AVE.,  Fresno. 

Dwelling. 
Owner — Mrs.  Eva  Motridge. 
Architect — None. 
Day's    Work.  $2500 


PORCH 

3  45   MODOC  AVE..   Fresno.     Porch. 
Owner — C.   Mahling.  premises. 
Architect — None. 

Contractor — J.     Schneider,     830    Ferber 
St..  I^Yesno.  $600 


GRADING 

EXTENSION    OF    RAILROAD    near    El 

Prado.    Fresno.      Grading    roadbed. 
Owner — S.    P.    Co. 
Architect — None. 
Contractor  —  Federal   Const.    Co.,   Call 

Bldg.,  S.  F.  $1.25   per  cu.  yd. 

Filed  July   15,   1921. 


DWELLINGS 

143-13.T    &    127    FRESNO   ST..   910-978    & 

969       Vagedes      St.,      Fresno.      Six 

frame   dwellings. 
Owner  —  Fresno    Building    Corp..    3505 

Piatt   St..   Fresno. 
Architect — ^None. 
Day's   Work. 
$4000,  $3500,  $5000,  $2900,  $3000  &  $3800 


ALTERATIONS 

SANTA  FE  AVE.,  Fresno.     Alter  dwlg. 

Owner — K.   Arkelian,   Fresno. 

.Architect — None. 

Contractor — C.  G.  Mills,  Fresno.       $1200 


.■\LTERAT10NS 

910  J   ST..  Fresno.     Alterations. 

Owner — P.   M.  Mall,   Fresno. 

Architect — None. 

Day's    work. 

GAR.AGK 

3144    KERCKHOFF  AVE.,   Fresno. 

rage.  ^ 

Owner — C.  C.  Anderson.   Premises. 
Architect — None. 
Day's    work. 


COMPLETION  NOTICES 


Ki;i:>\i>  <  <>i  \i> 


Recorded  Accepted 

July  16.  1921— W  41  ft  of  LOT  1  also 

E    120    ft   of  N    >4    of   Lot    1    Blk    17 

Wilson   North  Fresno  Tract.     R.  C. 

Kennedy    to   whom   it  may  concern 

July   12,   1921 

July  15.  1921— LOTS  22  TO  25  BLK 
20.  Belmont  Addition.  Fresno.  E 
G  Elkins  to  whom  it  may  concern 
May    1.    1921 

July  14.  1921— PORTION  OF  LOTS 
19,  20  Bk  2  A''illa  Addition,  Fresno. 
D  Thomas  to  whom  It  may  con- 
(.ein    July   !'•  1921 
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Saturday,  July  23,  1921 


LIENS  FILED 


FRESNO   COUNTY. 

Recorded  Amount 

July  19,  1921— LOTS  49  TO  52  BLK  8 
Van  Ness  Heights,  Fresno.  Bing- 
ham-Wenks  Planing  Mill  vs  F  S 
Kennedy,  H  P  Jayne  and  R  D  Paul 
et  ux    $394   and    $39;i 

July  19.  1921— PTN  NE   %   ot  Lot  1, 
Weihe  Home  Tract,  Fresno.     Routt 
Lumber    Co    vs   Newmarch    Sign   Co 
and  Chas  E  Metz «24U 

July  18.  1921— LOTS  21.  22  AND  23 
Blk  3,  Villa  Addition,  Fresno.  Kut- 
ner-Goldstein  Co  vs  M  H  Horstull 
$203 

July  18,  1921— LOTS  6  AND  7  BLK  7, 
Lincoln  Terrace,  Fresno.  Fresno 
Hardware  Co  vs  F  J  Sutherland .  .$lf) 

July  15,  1921— LOTS  49  TO  52  BLK 
8,  Van  Ness  Heights.  Fresno.  H  H 
Davidson  vs  F  S  Kennedy  and 
Betterbuilt    Constr   Co *91 

July  15,  1921— LOTS  17  TO  20  BLK 
334,  Fresno.  H  H  Davidson  vs  G 
H    Stivers    $105 

July  14,  1921— LOT  1  E  13%   ft  of  Lot 
2    Blk '3    Hollandia   Tract,    Fresno. 
G  H  Stivers  vs  John   Vierwcnden.. 
$252 


BUILDING  CONTRACTS 


SACH.\MENTO     COUIVTY. 


DWELLING 

4532    ELEVENTH      AVE.,      Sacramento. 

Five-room  frame  dwelling. 
Owner — Fred   Francies,   4625    10th    Ave., 

Sacramento. 
Architect — None. 
Day's   work.  $3500 

ALTERATIONS 

710-12      SEVENTEENTH      ST..      Sacra- 
mento.     Remodel   interior  for  bath 
Owner — Mrs.  R.  W.  Cuvelller,  Premises. 
Architect — None. 
Day's   work.  $1000 


COTTAGE 

2122    X    ST.,      Sacramento.      One 

5-room   frame    cottage. 
Owner — H.  D.  Jones,  1530%   T  St., 
Architect — None. 
Day's   Work 


$2700 


D'WELLING 

3731     T    ST.,     Sacramento.       Two-story 

14-room  frame  &  stucco  dwelling. 
Owner — C.  M.  Goethe.  3730  S  St.,  Sacto 
Architect — Miss   Julia  Morgan, 

Merchants  Ex.  Bldg.,  S.  F. 
Contractor — F'.  A.  Kurtz,  premises. 

$18,000 


DWELLING 

2978    STOCKTON   BLVD.,      Sacramento. 

One-story    4-room   dwelling. 
Owner — M.  Petrila.  4431  5th  Ave.,  Sacto 
Architect — Non*. 
Contractor — Warren   &   Beebe,   606   25th 

St.,  Sacto.  $2500 


ADDITION 

3827 

'    I    ST., 

Sacramei 

ito. 

Add 

3   rooms 

to  dwelling. 

Owi 

ler— W. 

Pierce. 

Arc 

hitect— 

None. 

Con 

tractor- 
Sacto. 

— W.  R. 

S; 

uinde 

rs,   - 

G14 

I  St.. 
$1800 

DWELLING 

2329   FOURTH  AVE.,   Sacto.      One-story 

6-room  frame  dwelling. 
Owner — Mrs.  L.  Marks,  1717  I  St.,  Sacto 
Architect — Non«. 
Contractor — W.  R.  Saunders,  2614  I  St.. 

Sacto.  $4300 


DWELLING 

4125    H   ST.,    Sacramento.      One-story   6- 

room    frame    dwelling. 
Owner — Mrs.  Mary  I.  Jloore,  1233  V  St., 

Sacramento,   Calif, 
Architect — None. 
Day's  Work.  $3,500 


DWELLING 

927  52ND  ST.,  Sacramento,  Cal.    l-3tory 

4-room  dwelling. 
Owner — John  McCabe,  758  52nd  St.,  Sac- 
ramento. 
Architect — None. 
Day's    AVork.  $1400 


BUILDING     CONTRACTS 


SACRAMENTO    COUNTY 


ADDITION 

200    FORTY-THIRD      ST.,      Sacramento. 

Three  room  addition  to  building. 
Owner — Geo.  A.  Christopher,  Premises. 
Architect — None. 
Day's  work.  $500 


BUNGALOWS 

3218  AND  3224   S  ST.,  Sacramento.   Two 

frame  and  stucco  5-room   bungalows. 

Owner — J.     VV.     Brown,     3410     38th     St.. 

Sacramento. 
Architect — None. 
Day's    work. 


$3200    each 


COTTAGE 

3823  S  ST..  Sacramento.  Frame  three- 
room   cottage. 

Owner — Mrs.  Harriet  Pettman,  630  M 
St.,    Sacramento. 

Architect — None. 

Day's  work.  $500 
♦ 

COMPLETION  NOTICES 


SACRAMENTO    COUNTY 


Recorded  Accepted 

July  18.  1921 — LOT  6238  Mission 
Trecho.  Sacramento.  Manuel  C  Va- 
line to   wliom   it  may  concern 

July    16.    1921 


BUILDING  CONTRACTS 


SANTA  CLARA  COUNTY 


lU'lLDlNG 

•JITH  &  SANTA  CLARA  STS.,  San  Jose 

All    work    for    one-story    corrugated 

iron    freight    depot. 
Owner — Western    Pacific    Railroad    Co., 

San   Francisco,   Calif. 
Architect — None. 
Contractor — R.    O.    Summers.    17    N.    1st 

St..  San   Jose.  Cal. 
Dated  July  16,  1921.     Piled  July  18,  1921. 

As  work  progresses   75% 

o6  days  after  completion    25% 

Total     $5981 

Ijond  ?3,000.00.  Securities  Oscar  Pro- 
mis  and  Geo.  C.  Fuhrman.  Limit,  30 
working  days  from  date.  Forfeit  $100.- 
00  a  day.     Specification  and  plans  tiled. 


ALTERATIONS 

350   S-SIXTH      ST.,   San   Jose. 

tions. 
Owner — F.  L.   Hollingsworth, 
Architect — None. 
Day's   work. 


Contractor — Wm. 
St.,  San  Jose. 


S400 


ALTERATIONS 

251  S-FIRST  ST.,  San  Jose.     Alterations 

Lessee — Patterson   Pharmacy,   207   S-lst 

St..    San   Jose. 
Architect — H.      Krause,   Bank     of     San 

Jose  Bldg.,   San   Jose. 
Contractor — G.    M.    Latta,    95    Viola    St.. 

San  Jose.  $975 


ALTERATIONS 
71  DEVINE  ST.,  San  Jose. 
Owner — Mrs.  B.  F.  Ward. 
Architect — None. 


J.    Moore,    75 


Duane 
$1500 


COTTAGE 

HOLLYWOOD  AND  ROSE  COURT,  San 

Jose.     Four-room  cottage. 
Owner — Mrs.    D.   Berrar,    799    S-9th    St., 

San  Jose. 
Architect — None. 
Day's  work.  $1400 


ALTERATIONS 

127     S-FlRST     ST.,     San     Jose.       Alter 

front,   etc. 
Lessee — W.  L.  Prussia  &  Co.,  Premises. 
Architect — Herman     Krause,     Bank     of 

San   Jose   Bldg.,   San   Jose. 
Contractor — G.    M.    Latta,    95    Viola    St., 

San  Jose.  $8000 


DWELLING 

542   N-FIFTH   ST.,   San  Jose.     Six-room 

dwelling. 
Owner — John   Salamida,   Premises. 
Architect — None. 

Day's  work.  $1975 
♦ 

COMPLETION  NOTICES 


SANTA   CLARA   COUNTY 

Recorded  Accepted 

July  15,  1921 — PTN  LOT  2  BLK  21, 
Chapman-Davis  Tract,  San  Jose, 
J  C  Bondi  to  whom  it  may  con- 
cern     July    12,    1921 

July  15,  1921 — SAN  JOSE.  J  T 
Walsh  to  whom  it  may  concern... 
July    6,    1921 

July  15,  1921 — PTN  LOT  2  BLK  21, 
Chapman-Davis  Tract.  San  Jose. 
J  C  Bondi  to  whom  it  may  concern 
July     12,     1921 

July  14,  1921— LOT  96  BLK  L  Orchard 
Park  Tract,  San  Jose.  Mrs.  Maude 
Poralla  to  J.  A.  Lemieux.July  9,  1921 

July  13,  1921— PART  OF  LOTS  12  & 
13  Blk  9  of  the  Reed  Addition,  San 
Jose.  J.  A.  Wagner  to  whom  It 
may  concern   July  5,  1921 


BUILDING  CONTRACTS 


SAN    JO.tai  IN    COUNTY. 


RESIDENCE 

EAST  SONOMA  AVE.,   Stockton. 

dence  and  garage. 
Owner — Stockton    Land    Ass'n., 

Weber  St.,  Stockton. 
Architect — None. 
Day's  work. 


$4300 


GARAGE 

COR.       FAIR    OAKS       AND       HORACE 

Ave.,    Stockton.      Garage. 
Owner — K.    B.    Meredith,    Stockton. 
Architect — None. 
Day's   work.  $400 


RESIDENCE 

SHARON    AND    MORMON    STS..    Stock- 
ton.     Residence. 
Owner — A.    F.    McCombe.    Stockton. 
.Architect — None. 
Day's    work.  $1000 


ADDITION 

612    EAST      SONORA      ST.,      Stockton. 

Addition  to  residence. 
Owner — Velma   Pfeifter,    Premises. 
Architect — None. 
Day's    work.  $900 

RESIDENCE 

EAST  ANDERSON,  Stockton.  Resi- 
dence. 

Owner — Marie  Henderson,  621  E-An- 
derson  St..  Stockton. 

Architect — None. 

Day's  work.  $30no 


STORE    BLDG. 
FAIR    OAKS    AVE., 

building. 
Owner— G.    Ghigheri 

St.,  Stockton. 
Architect — None. 
Day's  work. 


3077      E-Market 


ALTERATIONS 

EL  DORADO  AND  OAK  STS.,  Stockton. 

Remodel    building. 
Owner — J.   V.   Craviotto  and  A.  J.  Fer- 

rogaro.   Commercial  &  Savings  Bk. 
»       Bldg.,  Stockton. 


Saturday,  July  23,   1921 


Archlteci — N'ot  Gi 
Day's  work. 
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»13,000 


LIENS  FILED 


S  \N     .l(>A«H  IV    <<>!   Ni'V 


RESIDENCE 

COR.      S- AMERICAN      AND      FOURTil 

Sts..  Stockton.      Residence. 
Owner— Mrs.   Matilda  Darrow. 
Architect — None. 
Day's   work.  jn50 


RESIDENCE 

WEST  JACKSON.  Stockton. 

Owner — J.  I.  Kestin. 

Architect — None. 

Day's  work. 


Ilecordid  Amount 

.July  15,  1821 — LOT  10  Creanor  Tct, 
Stockton.  Simpson  Gray  Lumber 
<"o    vs    Alice    Cooper    and    L,    Stag- 

millar     JIIO.S'J 

.luly  !*•  1921 — LOT  23  BLK  12  Lodl, 
Barnhart  Tract.  Lodi  Lumber  Co. 
vs  R.  G.  Filler $713.89 


BUILDING  CONTRACTS 


1495 


COMPLETION  NOTICES 


S.\N    JOAQl  IX    COrXTY. 


Recorded  Accepted 

July  IS,  1921 — LOT  27  in  Block  "A" 
Bours  Tract,  Stockton.  Bessie  An- 
ne Carr  to  H.  Le  Blanc.  .  .July  9.  1921 


.SAX    M.*TEO    COUNTY 

I'sual    33    days    

.SANITARIUM 

ALEXANDER  SANITARIUM,  ^elmont. 
Rough  plumbing,  sewering,  water 
heating,  oil  tank,  finished  fixtures, 
furnace  and  radiators  tor  Thera- 
peutic Bath  and  Administrative 
Bldg. 

Owner — Mrs.  A.  S.  .Mexander,  Belmont. 

Architect — C.  S.  McNaUy,  23  Woodland 
Ave  .    Sun  Francisco. 


A.  E.  LOVETT,  Mgr. 


Established  1n91 


Peerless  Roof  Paint  &  Repairing 
Company 

Manufacturers    and    Contractors 

A  SUPERIOR  (Anti-Rust)  PAINT  for 

.  Tanks,  Tire  Escapes,  and 

Structural  Iron,  Metal 

Paper  and  Shingle  Roofs 

We  Do  Roof  Repairing  and  Waterproofing 

180  Jessie  St.  Tel.  Sutter  6700 


Adopted  for  Cutting    and   hilling.  Loading  Cars,  Cleaning  out 
Reservoirs,  Hauling  Loose  Materials  of  all  Kinds. 

217  Hyde  Street  Phone  Franklin  138 


Contractor — George  N.  Zaro, 

Filed  July  20,  '21.     Dated  July  20,  '21. 

Roughing   in    J21B8 

Completed    2168 

35    Days    2159 

TOTAL   COST,    $6*75 

Bond,  $3240.    Sureties,  Geo.  N.  Law  and 

John   Sisicb.     Limit,   60    working   days. 

Forfeit,  plans  and   specifications,  none. 


BUILDING 

LOT   38,   Homestead  Addition,  San   Ma- 
teo.    All  work  except  electric  light 
fixtures   and   window     shades     (or 
one-story    building. 
Owner — W'm.     and     Grace     Schimmale, 

1019    Noe   St.,   San  Francisco. 
-Architect — None. 
Contractor — W.    T.    Croop    and    J.      R. 

Bale,   San   Mateo. 
Filed   July  19,   '21.      Dated  July  12,  '21. 

Frame   complete    I9S7.50 

Plastered    937.50 

Completed    937.60 

Usual   35   days    937.50 

TOTAL  COST,  $3750 
Bond,  $2000.  Sureties,  Joseph  Brltt  and 
Miss  Mary  Ragan.  Forfeit,  plans  and 
specifications,    none. 


RESIDENCE 

LOT  9  AND  PART  OF  LOT  7,  Woodslde 
Villas,  Woodside.  Plumbing,  con- 
crete, carpenter,  rough  hardware, 
glazing  and  painting  for  1-story 
and  basement  residence. 
Owner — Alexander  Keenan,  M.  D.,  Flood 

Bid.,   San   Francisco. 
Architect — Alexander    Wagstaff. 
Contractor — Ed.      Zinkand  &   Son,      434 

10th    Ave.,    San    Francisco. 
Filed   July  19,  '21.     Dated  July  18,  '21. 

Frame    complete    $1495 

All   shingles   on,   etc 1495 

Accepted    1495 

TOTAL  COST,  $5980 
Bond,  none.  Limit,  60  work  days.  For- 
feit, plans  and  specifications,  none. 


SIX 

GILLETTE 

BLADES 

WITH 

HOLDER 

$1.25 


1 


PREPAID 
In  Attractive  Case 

Sa  t  is  fact  io  n  G  uaranteed 
or   Money  Refunded 

This  Offer  for  a  Limifed  p 

Time  Only 

Remit  by  Money  Order  or 
Cash — (No  Stamps) 

Frad  Razor  Co, 

1475    BROADWAY 
NEW    YORK    CITY 


iWAmmmWfm^ff^Mft\^imS 
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Too  Late  to  Classify 


LOS  ANGELES,  Cal. — Sierra  Con- 
crete Co..  1743-B  Garfleld  PI.,  was 
awarded  the  contract  by  the  County 
Supervisors  at  $84,853.52  for  grading 
and  paving  Anaheim-Spadra  (Brea 
Canyon)    road   with   6-in.   concrete. 


PHOENIX.  Ariz. — Warren  Bros.,  were 
awarded  the  contract  at  about  $45,000 
to  pave  Culver  St.  from  Central  Ave. 
to  12th  St.;  White  &  Miller  the  contract 
at  about  $40,000  to  pave  E.  Portland 
St.  from  Central  Ave.  to  Seventh  and 
R.  L.  Ballinger  the  contract  at  about 
$45,000  to  pave  S.  Third  St.  from  .lef- 
ferson  to  Grant. 


FULLERTON.  Orange  Co.,  Cal.— 
The  $280,000  bond  issue  for  extensions 
and  improvements  to  the  municipal 
water  system  carried  at  a  special  elec- 
tion. A  new  distributing  system  will 
be  constructed  and  the  present  1,000,- 
000  gallon  reservoir  will  be  enlarged  to 
5,000.000  gallon  capacity. 


LOS  ANGELES.  Cal. — Until  11  A.  M., 
August  8,  bids  will  be  received  by  the 
Supervisors  for  paving  Santa  Monica 
Blvd.  from  La  Brea  Ave.  to  Fairfax 
(formerly  Crescent)  Ave.,  a  distance  of 
5339  ft.,  in  road  district  No.  3.  A  6-in. 
concrete  pavement  18  ft.  wide  will  be 
laid  on  either  side  of  the  Pacific  Elec- 
tric tracks.  The  present  macadam 
pavement  will  be  torn  up  and  will  be 
replaced  as   a   base   for  the   concrete. 


CALISTOGA.  Napa  Co..  Cal. — Town 
Trustees,  J.  G.  Finch,  Clerk,  passed 
resolution     of     intentions     to    construct 


8-in.  ironstone  pipe  sewer  in  pcirlioiis 
of  Lake  street  and  Railroad  avenue 
and  a  6-in.  ironstone  pipe  sewer  in 
portions  of  Myrtle  street,  including  the 
construction  of  two  cement  concrete 
flushing  holes.  Improvement  Act  of 
1011.     Protests  will  be  heard  August  5. 

Plans  Being  Prepared 

APT.  HOUSE  $200,000 

MODESTO,    Stanislaus   Co.     Four-story 

brick   and   reinforced   concrete   apt. 

house  building,  74x140    (48  apts.) 
Owner — S.   J.    Irwin. 
Architect — W.     Horace     Austin,     First 

Natl.   Bank   Bldg.,   Long   Beach. 


Preliminary   Plans    Prepared. 
CHURC;H  Cost,  $500,000 

LOS       ANGELES,       Cal.         Tenth       and 
Reinforced     concrete       and     art       slone 
Figueroa   Streets. 
Class  A  church. 
Owner — Immanuel  Presbyterian  Church 
Architect — C.     F.     Skilling,     238     Brad- 
bury  Bldg.,   Los   Angeles. 


Cost,  $19,750 


Contract  to  be  Awarded. 

CHURCH 

SACRAMENTO,  Cal. 

One-story  brick  church. 

Owner — Greek  Community  Church. 

Architects — Geo.  C.  Sellon  &  Co..  Mitau 

Bldg.,  Sacramento. 
Contractor — Jas.      L.    McLaughlin.      251 

Kearny  St.,  San  Francisco. 


Preliminary  Plans  Approved 
CHURCH  Cost,  $30,000 

OAK    PARK,   Sacramento    Co.      Hollow 

tile  church. 
Owner — Methodist    Church, 
Architect — W.    J.    Wythe,   Central    Bank 

Bldg.,    Oakland. 

Plans  Being  Prepared. 

MF'G.   PLANT  Cost.    $60,000 

LOS    ANGELES.    L.    A.    Co.,    SE    North 


Main  and  Gibbon  Sts.  Three-story 
and  basement  reinforced  concrete 
drug   manufacturing  plant.    134x80. 

Owner — R.  Schiffman  Medicine  Co., 
Chamber  of  Commerce  Bldg.,  Pasa- 
dena. 

Architect — Jos.  Blick,  Dodworth  Bldg., 
Pasadena. 


LOS  ANGELES.  Cal. — Clinton  Con- 
struction Co.,  San  Francisco.  S.  A.  Jubb, 
211  E.  Ave.  55,  Los  Angeles,  represen- 
tative, has  the  contract  at  about  $12,- 
000  for  the  labor  for  erecting  a  2-story 
reinforced  concrete  garage  at  1132  Or- 
ange St.,  Los  Angeles,  for  E.  P.  Bosby- 
shell.  W.  .1.  Saunders,  227  Laughlin 
Rldg..  Los  Angeles,  is  the  architect. 
The  Hammond  Lumber  Co.  will  furnish 
the  lumber  and  L.  A.  Rock  &  Gravel 
Co.    will    furnish    the   rock    and   sand. 


Commissioned    to    Prepai'e    Plans. 
HOSPITAL  Cost,    .flOO.noo 

YREKA,  Siskiyou  Co.,  Calif. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Slock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICK 
ROSS  E.  PIERCE,   Manager 

CC5  Sixth  Street 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

ManufactiireH  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  gi/e  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  YEON  BUILDING 

San   Francisco.   Cal.  Portland,  Oregon 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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3ne-story    reinforced   concrete    hospital  work    will    bo    done    under    supervision  inn    of   portions   of   16lh   St.   to  John  F. 

building.  ot    County    Surveyor    (Jeorge    Butler.  Knapp  of  Turlock.     His  bid  was  as  fol- 

Owner — Siskiyou  County.                                                                    _,  I?**'.                          .                            ,    „.., 

Architects— Oeo.  C.  Sellon  &  Con.  Mitau  l,A    HAHKA.    OranBe    Co.,    Cal.— The  Grading,    per    sq.    ft J  .0836 

lildg,  Sacramento.  Chamber  of  Commerce  has  appointed  a  Paving-,    per   sq.    ft 2575 

committee   to    take   up  with    the   Super-  Curbs,  per  lin.  ft 69 

visors    the    matter    of    forming   a    road  Main   culverts,   per   lln.   ft 8.05 

Figures  To   Be  Taken   in  Three   Weeks  improvement  district    to  pave   roads   in  Branch  culverts,  per  lin.  ft 4.95 

ADDITION                               Cost,  $100,000  nie  I,a  llabra  District,  at  an  estimated  6-in.  cast  iron  pipe,  per  lln.  ft...   1.20 

LO.VG    BE.4CH.    L.    A.    Co.      Two-story  ^.„j;,   of  jios.onn.  4-in.  cast  iron  pipe,  per  lln.  ft...     .85 

and    basement    brick    addition,    4iix                                       

100,   to   hospital.  FIMCS.VO.  Fresno  Co..  Cal. — The  Fres-  YUBA    CITY,    Sutter    Co.,    Cal. — Bids 

Owner — Seaside   Hospital,   Long   Beach.  ^^  County  Hoard  of  Supervisors  direct-  for    the    construction    of    slightly    over 

Architect — W.    Horace      Austin,      First  ^.^  County  Surveyor  Jensen   to   prepare  halt  a   mile    of   paved   thoroughfare    In 

Natl.  Bank   Bldg..  Long  Beach.  plans  and  specifications  for  the  paving  Yuba    City    will    be    received    August    2, 

;                               „f   p-jn,  Ave    from  Kaston  to  the  Kings  Iy2l.  by  the  Suiter  County  Supervisors. 

'.   „  ..^^n.       „   J            /^           r.   .      T.,„  Count  v   line.      When   this  work  is  com-  The  strip  extends  from   the  westerly 

MADERA,     Madera     Co.,      C^^-T 'e  ,,„,^d- the  highway  will  be  paved  from  city   limits  at   the   end   of   the   route  of 

Madera    County    Clerl<     V\ .    »-    Cu'-tm,  ..^^sno  to  Coalinga  on  the  Kings  Coun-  the    Tahoe-Ukiah    highway    to    Ainsley 

Brill    receive    bids    until    September    20,  ...   hie-hwav  Corner. 

1921,  at  10  a.  m.,  for  the  sale  of  bonds        '>    "'gnway. 

of  the  Ripperdan  School  District  in  the  VKNTl'li.X,    Ventura    Co.,    Cal. — Until 

sum   of   125,000.      The   denominations  of  VIS  ALLS     Tulare    Co..    Cal. — Immedi-  II    A.    M..    August    2,    bids    will    be    re- 

Baid    bonds   are    $1000    and    $2000    each,  .^^^    eonstniction   of  Visalia'.s  new   $75,-  ceived   by  Supervisors  for  grading  and 

»nd  are  payable  in  from  one  to  sixteen  '^^^   sewer   extension.s  and   iprovements  constructing   culverts   and   storm    ditch 

years  from    the   date    of   issuance.      The  ^^^  ^^^^^   ordered    by   the  City  Ttustee's  on    W.    miles     of   road      in    upper     OJal 

bonds   bear    interest   at    the    rate    of    6%  ^^.^^^    expect    to    receive    bids    about    the  Valley   from    Sulphur  mountain    to    I'an 

per   annum,    interest   payable    annually.  ,„|d(]]e  of  August.     The   bonds   for  this  American    Oil    Company    camp.    Involv- 

work  were  voted  many  rionth.s  ago  and  ing    I.'S.tO    cu.    yds.    excavating.    ii84    cu. 

HUK.SCOTT.  Ariz. — An   injunction  suit  ||^^    Board    has    delayed    action    in    the  yds.   grouted   boulders.   22  cu.  yds.  con- 

ha.«   been  tiled   to  test   the  legality  of  a  hope    of    securing    far    more    favorable  crete    in    culverts.    1440    lbs.    steel    and 

contract    entered    into    by    the    Yavapai  bids.  2250      ft.    B.    M.    lumber      in    crossings. 

C!ounty      highway      commission       with                                        Certified  check  or  bond  for  10%.     Plans 

Olmsted    &    (Jillelen.    consulting    engi-  Yl'B.'V    CiTV.    Suiter    Co.,    Cal. — Bids  and      speciHcations     may   be     obtained 

neer.s  of  Los  Angeles,   to   supervise    IMe  will    be    received    until    August    2,    1921,  from   County   Surveyor  Chas.   Petit. 

construction  of  county  highways  under  ,,j^  ^j  .,    „,  _  |,y  the  Board  of  Supervisors                           . 

the  $l..iOli.iiOO  bond  issue.  „f    gutter     County.    Albert     V..     Brown.  • 

Clerk,   for   paving  portions   of  B  and   C  AMEniC.*X  PLAN  DISCUSSED 

CAMARILLO,   Ventura  Co..   Cal. — Un-  streets  in  Yuba  City.     Plans  are  on  file  

til  2  P.  M..  August  2.  sealed  bids  will  ;n  the  office  of  the  Town  Clerk.  Special  Meeting  Held  at  Bnilders'  Ex- 
be    received    by    the    Board    of   Trustees                                          change 

of    Pleasant      Valley     School      District.  X.\r.\.  Napa  Co..  Cal. — The  Xapa  City  

Camarillo.  Ventura  Co..  for  completion  Council,    H.    H.    Thompson.    Clerk,    has  A    special    meeting   was   held   at    the 

of  a  water  system  at  Camarillo  scho;>l  aw,Trded  a  contract  to  R.  E.  Errington  Builders'    Exchange.   Tuesday,    July   19, 

building,  in  accordance  with  plans  and  en  his  hid  of  $9181.14.  for  the  following  at    1:30    p.    m..    which    packed    the    Ex- 

speciHcations    prepared      hy      Architect  street   improvement:  oh.inge   to   its   doors. 

Molt      M.   Marston.      535   1.    W.   Hellman  That  Main  St.  from  the  north  line  of  Athol    McBean    of    the      Chamber      of 

Bldg..    Los    Angeles.      Bids    will    be    re-  Pearl   St.    to    the   north   line   of   Caymus  Commerce   gave  an   interesting  address 

ceived    as    follows:       (a)    water    system  St.  jie  graded  and  paved  with  a  cement  «  xplaining   to   the    members    the  princi- 

complete;       (b)       pressure      tank      and  concrete   pave   ment   5-in.   thick   and  40  pies  of  the  American  Plan.     Following 

equipment   only;    (c)    redwood   reservoir  ft.  wide,  and  concrete  catchbasins  with  Mr.    McBean,      .-Vndrew      M.      Lawrence, 

tank;    (d)    pipe    line,    connections    from  cast   iron  cover  and  sewer  connections  president   of  the  Journal  of  Commerce, 

reservoir    tank    to    city   supply    and    to  be    constructed   on   four   corners.  talked   interestingly     and     voiced     his 

pressure   system    only.      Certified   check                                          opinion    of    this    plan.      Following      Mr. 

or  bidder's  bond  for  '■,'7^  of  amount  ol  HAYWARD.  Alameda  Go^  Cal. — R.  F.  Lawrence,  Max  Kru'.I  told  the  mem- 
bid   required.  Bucknam    applied    for    a    permit    to    put  hers    that    the    American    Plan,    which 

in   a  sewer  on   his  extension   to   Pearce  lias    been    established    here,    was    here 

St.,    which    he   proposes   to   adorn   with  to  stay.     He  outlined  the  policy  of  the 
S.\N     DIEGO,    Cal. — Until     11    A.     M..  several    unique    and    attractive    bunga-  plan    and    told    how    it     is    being    sup- 
August   16.  bids  will  be  received  by  the  lows    and    make    a    show    place    of      his  ported    by    the    business    men    and    the 
Supervisors      for   grading   and      paving  holdings.      The    request    was    granted.  public  in  general.  Everyone  was  unani- 

porlion    of    Highland    avenue    between                                       mous  in  his  approval  of  these  remarks 

National  City  and  Chula  Vista  com-  MERCED.  Merced  Co..  Cal. — The  and  a  rising  vote  of  thanks  was  ex- 
prising  'iViX  lin.  ft.  of  5-in.  1:2:4  con-  Hoard  of  Trustees  of  the  city  of  Merced  tended  Mr.  KruU  for  his  splendid  ad- 
cretc     IS-irt.     wide,     unsurfarert.       This  have    awarded    a   contract    for   the    pav-  dross. 


LIBERTY 

WALL  BOARD 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
rosistaneo,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

.SIZES  AM)  WKIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
liy  various  lengths  up  to  12  foot.     1  2/10  lbs.  per  square  foot. 


.\  l-ii..  r-  .1  ';■.-;, .sum  ri.istcr 
Loard  tliat  will  not  shrink, 
warp   or   buckle. 


PROMPT     DELIVERY 
WRITE  EOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Cast  Iron  and  Wrought  Iron 


Circular  Stairs 


Ornamental  and  Miscellaneous 
Iron  Work 


Steel  Sash 


Wire  Work 


Michel  &  Pfeffer  Iron  Works 

Harrison  and  Tenth  Streets 
Phone  Market  731  San  Francisco,  Calif. 


ICaraPtt  (Eoustntcttatt  l^fpnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
560  MISSIOIV   STREET  SAN   FRANCISCO,   CAL. 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER  YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    nnd    Cabinet    Work,    Stoeli    Doors,    Sash 

Frames   and    Mouldings 
17TH    &    KANSAS    STS.  -  SAN    FRANCISCO 

Phone  Market   1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-744  Bush  St. 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exchange 


Just    FLUSH    it    on! 

Lbi^B*     T^Oe    MARK      BMMBH 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIMNTEBORIM  SONS,  Inc. 

355  Pacific  Electric  Building,  Los  Angeles  77  O'Farrell  Street,  San  Francisco 


SE 


V  n;^ 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 

Be  Obtained 


WRITK  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  1 15  Townscnd  St.      Branch  Office:  203  American  Nat'l  Bank  Bldir 

Telephone  Kearny  2522  Telephone  Garfield   17 


FOR  .SVI.K  nV  ALL     LI  MIIKR    niCALKHS 
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Every  item  in  our  immense  stock  has 
been  scrutinized  and  the  prices  reduced 
to  today's  levels. 

Send  for  our 

Illustrated  Price  Stock  Bulletin 

covering  all  Machinery  and 
equipment  in  stock 

You  don't  have  to  struggle  along  with 
worn  out  or  "patched  up"  equipment. 
You  can  get  what  you  want  at  the 
price  you  can  afford. 

Make  your  selection  NOW 
before  stocks  are  broken 


SMITH-BOOTH-USHER  CO. 

Machinery,  Supplies,  Pipe  and  Fittings 

SAN    FRANCISCO 

50-60    Fremont    Street 
LOS   ANGELES 

22S-238    Central    Avenue 
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San   Francisco,   Calif. 
.MHS.    L.    A.    LAIISKN,    ]>nl>liHhcr 
J.    P.   FARRELI,,   Manaeine   Editor 


Devoted  to  the  Engineering,  .Archi- 
tectural, nuilding  and  Industrial  Ac- 
tivities   of    the    Pacific    Coast. 

Official    Paper   of   Vallejo    Bnilders* 
Kxchaii;;;e 

Subscription  terms,  payable  in  advance 
U.  S.  and  Possessions,  per  year.  ..J4  00 
Canadian  and  Foreign,  per  year..  5  00 
Single  Copies    15c 

Entered  as  second-clasii  matter  at 
Son  Franrisoo  Post  Otiice  under  act  of 
Copjcre.wK    of    .M.nrcli    3,    ISTO. 


FLORIDA     F:xr.I.\EER    STLDYIXG 
STATE    HIGHW.WS 


G.  R.  Ramsey,  city  engineer  of 
Orlando,  Florida,  is  in  California  mak- 
ing a  study  of  the  State  Highway  sys- 
tem. Mr.  Ramsey  is  very  much  inter- 
ested in  highways  at  the  present  time 
and  newspaper  clippings  from  his  home 
town  section  show  the  reason.  On  July 
19  voters  of  Orange  County.  Florida, 
of  which  Orlando  is  the  county  seat, 
voted  $2,500,000  in  bonds  to  finance 
construction  of  a  county  highway  sys- 
tem, the  issue  carrying  by  a  majority 
of  1130  votes,  or  between  8  and  9  to  1, 
The  county  has  a  population  of  25,000 
and  an  assessed  valuation  of  about  ten 
million  dollars.  Mr.  Ramsey  is  at 
present  residing  at  2416  Cedar  St.. 
Berkeley. 


PRES.VO  ARCHITECTS  REPORT 

BUSY      SEA.SOX 


Indications  that  building  construc- 
tion is  exceptionally  active  in  the  Han 
Joaquin  Valley  section  is  shown  in 
reports  coming  from  that  district. 
School  construction  is  perhaps  the 
most  notable  of  the  activities. 

Architecis  Swartz  &  Ryland.  Rowell 
Bldg..  Fresno,  report  the  preparation 
of  plans  for  a  ?48,O0O  brick  structure 
for  the  Malaga  School  District:  a  $35.- 
000  brick  and  stucco  building  for  the 
McKlnley  District:  a  $10,000  auto  shop 
for  the  Washington  Union  High 
School  District  and  an  $18,000  brick 
Bchool  for  the  Teague  District.  In  ad- 
dition to  these  projects  the  same  ar- 
chitects are  completing  plans  for  a 
two-story  brick  and  stucco  residence 
to  be  erected  In  Fresno  for  Mrs,  H.  C. 
Tupper,  the  bulldinK  to  cost  $25,000. 


Survey  Shows  Engineering 

Construction  Most  Actvie 


.\  tabulation  of  construction  con- 
tracts awarded  during  the  first  half  of 
1921  made  by  Engineering  News- 
Kecord  from  reports  of  projects  col- 
It-cted  from  all  parts  of  the  U.  S.  shows 
a  total  valuation  of  $579,249,777.  A 
tabulation  of  similar  reports  for  the 
first  half  of  1920  shows  a  total  valua- 
tion of  $968,685,857.  These  reports  do 
not  include  residential  building  or 
small  construction  projects.  Classi- 
fication of  these  contracts  furnish  a 
very  accurate  index  to  the  changed 
conditions  existing  during  the  first  6 
months  of  1921  as  compared  with  the 
corresponding  period  of  1920.  A  class- 
ified tabulation  of  contracts  for  tlie 
two  periods  is  as  follows: 


Waterworks 

Sewers     

Bridges     

Streets  &  roads 
Excavation  ..  . 
Industrial      .... 

Kuildlngs     

Federal  Govt.  . 
Miscellaneous    . 


1921 


1920 


i   15,254,685   $   11,089 

18,236,055        12,557 

11,407,400 

172.389,863 

7.650,012 

55.909,425 
262,545,651 

14,391,106 

21,465,579 


20.533 

154.T98 

6,903, 

314.159 

379,832, 

16,663. 

52,147, 


.941 
.239 
,875 
,3U6 
472 
343 
146 
976 
359 


Total     $579,249,777    $968,685857 

It  will  be  noted  that  the  greatest  ac- 
tivity prevails  in  engineering  con- 
struction which  is  made  up  almost 
wholly  of  public  or  quasi-public  pro- 
jects.     Street    and    road    contracts    for 


1921  exceed  those  for  1920  by  $17,591,. 
557.  There  is  a  gain  also  of  $4,164,744 
in  value  of  waterworks  contracts  and 
a  gain  of  $5,679,816  in  value  of  sewer 
contracts.  This  is  a  total  gain  of  $27.- 
436,127  for  these  three  cla.ssifications 
as  compared   with    1920. 

Waterworks,  sewers,  streets  and 
roads  may  properly  be  disignated  as 
urgent  construction  because  as  a  rule 
they  are  not  undertaken  until  real 
necessity  arises.  A  large  number  of 
these  projects  might  have  deferred 
for  a  time,  however,  had  it  not  been 
for  the  Industrial  and  business  de- 
pression throughout  the  country  as  re- 
flected by  the  recession  in  industrial 
and  general  building  construction 
Public  works  furnish  a  convenient 
means  of  taking  up  some  of  the  slack 
labor  in  time  of  stress.  For  this  rea- 
son public  construction  activities  are 
always  pushed  during  such   periods. 

Street  and  road  work  are  particularly 
advantageous  in  periods  of  unemploy- 
ment as  they  can  absorb  a  larger  pro- 
portion of  unskilled  labor  than  any 
other  class  of  construction.  It  is  for- 
tunate that  so  much  highway  construc- 
tion was  pending  when  the  industrial 
depression  set  in  throughout  the  east 
and  middle  west  and  that  funds  were 
available  to  carry  it  on;  otherwise 
months  would  have  elapsed  before,  a 
very  large  proportion  of  the  work 
could   have   been   started. 


CITY      EXGIXEER      O'SHAtJGHXESSY 
OBJECTS    TO    .\rTOS    IX   TCNXEI, 


City  Engineer  M,  M.  O'Shaughnessy 
in  a  report  to  Supervisor  James  Power 
on  the  feasibility  of  using  the  Twin 
Peaks  tunnel  for  motor  and  other 
vehicular  traffic  outlined  many  objec- 
tions to  the  plan. 

Most  important  of  the  difflculties. 
O'Shaughnessy  said,  was  the  problem 
of  adequate  ventilation.  With  use  of 
the  tunnel  by  motor  cars  it  would  be 
absolutely  necessary  to  provide  safety 
from  the  noxious  exhaust  gases,  the 
city  engineer  said,  citing  a  case  in  Los 
Angeles,  where  in  a  tunnel  only  one- 
fourth  as  long  as  the  Twin  Peaks 
tunnel  many  women  and  children  had 
been  overcome  by  exhaust  gas  when  a 
motor  car  parade  passed  through  the 
tunnel. 

Another  thing  to  be  considered,  he 
said,  was  the  tremendous  expense  in- 
volved in  adapting  the  tube  to  motor 
traffic.  He  cited  the  expense  of  tear- 
ing up  live  miles  of  steel  rails  In  the 
tunnel,  as  a  different  type  of  rail 
would  have  to  be  used,  and  the  cost 
of  laying:  pavement.  At  the  time  the 
tunnel  was  built,  he  said.  It  would 
probably  have  cost  In  the  neighbor- 
hood of  $1,500,000  to  have  adapted  It 
to      universal      vehicle      trafflc.      With 


present  market  conditions  on  mate- 
rials, he  intimated  that  it  would  now 
cost  a  great  deal  more. 


LOS    A.VGELES    PROPOSES    TO 
WIDEV    STREETS 


The  most  revolutionary  plan  ever 
advocated  in  Los  Angeles  for  the  relief 
of  traffic  congestion  —  a  plan  which 
Will  involve  the  widening  of  Broadway, 
the  widening  and  extension  of  Los 
Angeles,  Figueroa  and  Fifth  Sts  la 
announced  by  Chief  Engineer  H.'  Z 
Osborne  of  the  Board  of  Public 
Utilities,  following  an  extended  con- 
ference with  Mayor  Cryer  and  Public 
Utilities  Commissioners  Wirsching  and 
King. 

The  plan  to  widen  Broadway  uni- 
formly to  a  full  90  ft.  along  its  course 
through  the  heart  of  the  city's  business 
section— will  involve  the  tearing  up  of 
the  sidewalks  on  both  sides  of  the 
street  and  the  tearing  out  of  the  first 
floor  fronts  of  all  downtown  business 
houses,  permitting  the  construction  of 
new  sidewalks  in  arcades  along  Los 
Angeles'    main    business    thoroughfare. 


The  total  value  of  manufaciured 
products  of  the  United  States  Increas- 
cd  from  $24,246,435,000  In  19H  to  $62.- 
588.905.000    In    ISIIS.  * 
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STAGIVATIOIV     EXISTS    IN    BUILDING 
INDUSTRY 


According  to  a  tabulation  of  wages 
in  groups  ot  cities  throughout  the 
country  prepared  by  the  Engineering 
News-Record,  hod  carriers  are  better 
paid  in  Los  Angeles  than  in  any  other 
city.  This  table  shows  the  wage  in 
Los  Angeles  to  be  ?l-12'/4  per  hour, 
while  in  San  Francisco  it  is  |1.  In 
other  cities  the  wage  ranges  from  40 
to  87^4  cents,  except  at  Atlanta,  Ga., 
where  it   is   30  cents. 

A  reduction  in  wages  from  $11  to  ?10 
per  day  has  been  voluntarily  made  by 
the  bricklayers  union  of  Visalia.  A 
rtduclion  to  $8  per  day  is  being  con- 
sidered by  the  carpenters  union  of  the 
same  city.  Building  trades  in  Han- 
ford  are  also  moving-  to  lower  the  wage 
scale.  Plumbers  have  accepted  a  re- 
duction ot  ?1  per  day  and  carpenters 
contemplated  similar  action.  Hod  car- 
riers are  considering  a  new  scale  ot 
|5,  $6  and  ?"  per  day  for  common  labor 
in  cement  work,  motar  mixing  and 
tempering,  as  compared  with  the  pres- 
ent scale  of  ?6,   |7  and  $8  per  day. 


Work  on  the  Don  Pedro  dam  which 
is  to  be  built  Jointly  by  the  Turlock 
and  Modesto  Irrigation  Districth  in 
Stanislaus  County  has  been  started 
with  a  grand  rush.  The  railroad  from 
Rosasco  to  Don  Pedro  to  carry  ma- 
terials and  supplies  to  the  dam  has 
been  completed  and  excavation  for  the 
foundation  ot  the  dam  is  under  way, 
more  than  200  men  now  being  employ- 
ed at  Don  Pedro.  It  is  expected  that 
the  project,  which  will  cost  more  than 
$4,000,000  will  be  completed  for  the  ir- 
rigation  season   of   1923. 


Asa  G.  Proctor,  County  Engineer  of 
Yolo,  won  a  battle  against  the  S.  P. 
at  Woodland  when  he  commanded  200 
men  against  50  railroad  defenders.  The 
latter  withdrew  and  left  the  victors 
free  to  lay  a  strip  ot  pavement  over 
which  the  battle  raged.  The  county 
wanted  to  pave  a  strip  leading  up  to 
the  S.  P.  bridge  at  Grafton.  The  com- 
jiany  objected  and  threatened  to  fight 
with  steam  from  a  locomotive  if  any 
one  approached  the  bridge.  Asa 
threatened  to  throw  the  S.  P.  people 
in  the  river,  and  went  ahead  with  his 
work,  whereupon  the  railroad  forces 
withdrew. 

Further  indication  that  "San  Fran- 
cisco Knows  How":  A  letter  from 
Mayor  Sun  Fo  of  Canton,  China,  asks 
Mayor  Jas.  J.  Rolph,  Jr.,  for  some 
ideas  in  building  a  modern  city.  The 
old  wall  surrounding  Canton  has  been 
lorn  down.  Mayor  Sun  Fo  writes,  and 
the  municipality  is  ready  to  erect  a 
modern  city,  so  information  regarding 
street  car  systems,  electric  lights, 
waterworks,  sewers,  playgrounds  and 
other  modern  features  is  needed. 


Dullness  of  the  lumber  market  on 
the  Pacific  Coast  is  responsible  for  a 
cut  of  5  cents  an  hour.  In  effect  this 
week  in  Mendocino  County  woods  and 
mills.  In  the  period  extending  from 
1916  to  1920  the  increase  in  wages  for 
mills  and  woodsmen,  classed  common 
labor,  was  186  per  cent. 


According  to  T.  J.  Christal.  secretary 
of  the  retital  bureau  of  the  Apartment 
House  Owners,  there  is  constantly  in- 
creasing a  demand  for  apartments 
which  bids  fair  to  create  a  shortage 
before  winter. 


The  Anti-Corrosion  Engineering  Co., 
117  W.  54th  St.,  New  York,  has  issued 
folders  on  "Deoxidizing  Deactivator 
for  Preventing  Pipe  Corrosion."  and 
"De-Aerating  Apparatus  for  Prevent- 
ing Pipe  Corrosion."  Both  folders  de- 
vote much  space  to  the  working  prin- 
ciples, installation  and  construction  of 
these  machines. 


Chester  H.  Loveland,  formerly 
hydraulic  engineer  for  the  State  Rail- 
road Commission,  has  been  engaged  by 
the  Benicia  City  Trustees  to  make  a 
physical  valuation  of  the  system  of  the 
Benicia  Water  Co.  and  to  collect  other 
data  of  value  concerning  municipal 
operation.  A  movement  is  on  foot, 
fathered  by  the  Trustees,  toward  the 
acquisition  of  a  municipal  water 
system. 

The  contractors  building  Oakland's 
schools  must  obtain  a  permit  from  the 
City  Building  Dept.,  according  to  an 
opinion  of  Deputy  City  Attorney  John 
Earl.  The  building  department  holds 
that  the  Board  of  Education  is  a 
separate  entity  from  the  city  and  is 
not  amenable  to  the  city's  building 
rules. 


The  San  Francisco  section,  American 
Society  of  Mechanical  Engineers,  has 
endorsed  the  bridge-the-bay  project. 
A  resolution  presented  by  E.  C.  Hutch- 
inson, chairman  of  the  section,  de- 
clared: "Better  and  adequate  means 
of  communication  between  the  East 
bay  cities  and  San  Francisco  will  tend 
to  bring  these  communities  close  to- 
gether and  make  for  the  civic  and  com- 
mercial betterment  of  the  entire  bay 
district." 

J.  G.  Strugham,  State  Engineer  of 
Nevada  and  national  vice-commander 
of  the  American  Legion,  has  accepted 
the  invitation  to  act  as  national  com- 
mander of  the  Legion  while  the  regu- 
lar commander,  John  G.  Emery,  is  in 
France  as  the  guest  of  the  French 
Government.  Strugham  will  act  for  a 
six  weeks'   period   beginning  .August   3. 

Chas.  F.  Ott,  chief  paving  inspector 
for  the  City  of  Oakland,  died  suddenly 
July  25  from  a  heart  attack.  Ott  was 
61  years  of  age  and  had  been  in  the 
city's  employ  for  23  years.  R.  M. 
Clement  has  been  appointed  to  fill  the 
vacancy. 


Boosters  in  Tracy,  San  Joaquin 
County,  are  urging  the  establishment 
of  a   municipal  gas  plant. 


Wm.  Wright  and  L.  R.  Gallegos  are 
operating  under  the  name  of  Sunrise 
Lumber  Co.  at  Modesto.  Wright  is 
well  known  in  San  Francisco  and  Ala- 
meda counties,  having  been  connected 
with  the  lumber  interests  for  the  past 
ten  years,  a  greater  part  of  which  time 
he  represented  the  Sunset  Lumber  Co. 
of  Oakland. 


Despite  predictions  to  the  contrary 
and  several  recent  attempts  to  start 
"build  now  "  movements,  the  building 
industry,  according  to  current  re- 
ports, remains  stagnant.  That  such 
should  be  the  case  is  not  surprising. 
Factors  which  originally  checked  the 
building  program  are  still  operating 
in  many  instances.  Labor  efficiency 
is  reported  to  have  improved  meas- 
urably, but  as  far  as  can  be  learned 
not  a  great  deal  of  progress  has  been 
made  in  materially  cutting  wages. 
Prices  of  building  materials  are  still 
much  higher  in  relation  to  pre-war 
levels    than    are    prices    generally. 

There  is  but  one  basis  on  which 
there  is  likely  to  be  a  general  revival 
of  building,  and  that  is  one  ot  costs 
which  render  the  industry  capable  of 
attracting  investors.  It  would  be  well 
if  certain  of  our  legislators,  a  number 
of  our  reformers  and  labor  and  the 
building  material  industries  in  gen- 
eral were  to  learn  this  elementary 
truth  once  for  all — Commercial  News. 


CALIFORNIA       WEEKLY       B.4NK 
CLEARINGS 

Bank  clearings  as  reported  to  the 
California  Development  Board  by  the 
several  clearing  house  cities  for  the 
week  ending  July  21.  1921,  showing  the 
amount  of  Increase  or  decrease  from 
the  amount  reported  the  corresponding 
week,   last  year: 

Decrease 
San  Francisco. $127,700,000  $46,300,000 
Los     Angeles...      79,302,000  817,000 

Oakland     9,730,442  935,134 

Sacramento     ...        5,155,016  807.514 

San   Diego,  Not  reported  In  time. 

Fresno     3,195,394  802,471 

San  Jose,   Not  reported   in   time. 

Pasadena     3,058,475  '814,293 

Bakersfleld     ...        1,047,684  100,619 

Long     Beach 3,429,919  •834,334 

Santa     Rosa 402,472  12,172 

Whittier,  Not  reported  in  time. 

Modesto     724,754  124,674 

San    Bernardino       1.153.613  

•Increase. 

« 

U.    S.      BUILDING  IN     JUNE 

Los  -Angeles  was  fourth  among  the 
cities  of  the  U.  S.  In  building  for  the 
month  of  June,  1921.  New  York  City 
led  with  a  total  of  $38,457,046  tor  its 
five  boros;  Chicago  was  second  with 
$7,484,200;  Cleveland  third  with  $6.- 
634,400  and  Los  Angeles  fourth  with 
$6,269,546.  Philadelphia,  with  $1,680,- 
000  less  than  Los  Angeles,  was  fifth 
and  Detroit  sixth.  Oakland  was  eigh- 
teenth in  the  list  with  $1,486,022  and 
Portland,  Ore.,  nineteenth  with  $1,- 
428,685.  No  other  Pacific  coast  cities  re- 
ported more  than  a  million  dollars 
worth  of  building.  San  Francisco  was 
30th  in  the  list  with  $950,965  and  Seat- 
tle was  close  on  San  Francisco's  heels. 
^ 

STEEL  PILING  WANTED 

The  Terry  &  Tench  Co..  Engineers 
and  Contractors  with  offices  at  Grand 
Central  Terminal,  New  Y'ork  City, 
would  like  to  purchase  a  quantity  ot 
long  steel  sheet  piling.  Information  Is 
asked  as  to  lengths,  condition  of  piling, 
price  and  delivery  date.  Any  reader 
having  material  ot  this  nature  to  dis- 
pose of  is  asked  to  communicate  with 
this  concern. 

♦ 

Ot  all  the  peoples  of  Europe,  the  ' 
French  have  the  fewest  children  anfl' 
the  Irish  the  most. 
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Truck  Loads  and  the  Design  of  Highways  in  California 


I'HRIS    r.    JEN'SKN.    Con  my    Surv( 
.July,    1921 


An  expenditure,  in  round  numbers, 
of  approximately  $125,000,000  has 
been  made  by  the  State  of  California, 
and  various  counties  of  the  State, 
for  highway  construction.  Whether 
these  highways  have  been  designed 
with  due  regard  to  relative  perma- 
nency, ease  of  repair  and  mainten- 
ance, and  to  the  increasing  volume  of 
heavy  duty  transportation,  is  not  nec- 
essarily material,  but  the  important 
fact  is  that  the  work  has  been  done: 
and  the  financial  investment  made  in 
the  execution  of  that  work  is  of  such 
magnitude  that  it  can  not  be  dis- 
regarded.    It   must   be  protected. 

Another  fact  which  the  various 
county  communities  must  bear  in  mind 
is  that  until  our  Stale  laws  are 
changed,  we  face  a  statutory  limita- 
tion on  bond  issues.  Many  of  the 
counties  of  the  State  have  already 
practically  exhausted  the  five  per 
cent  bonding  capacity  allowed  by  law, 
so  that,  even  if  we  felt  inclined  to 
rebuild  present  hi;'''-vays,  we  could 
not  legally  do  so  except  by  the  long 
•  dious  and  unsatisfactory  process  of 
i  rect    taxation. 

We  often  listen  to  the  argument 
that,  as  railroads  are  continually  in- 
creasing the  weight  of  their  roadbeds 
to  keep  pace  with  increasing  trans- 
portation demands,  so  State  and  coun- 
ties should  increa.se  the  strength  of 
their  highways  to  permit  of  the  pre- 
vailing tendency  of  truck  operators  to 
increase  loads.  This  argument,  how- 
ever, emanates  mostly  from  truck 
owners,  and  particularly  from  com- 
mercial  truck   operators. 

With  whom  should  the  determina- 
tion of  load  carrying  capacity  of  our 
highways  be  left  for  decision?  Should 
it  be  the  small  proportion  of  coni- 
mercial  truck  interests,  or  should  it 
not  rather  be  the  province  of  the 
greater  tax  paying  majority,  speaking 
through  their  duly  elected  representa- 
tives? 

I'ercentaee  of  Trucks  Small 
We  find  from  statistics  that  only 
al>out  ten  per  cent  of  the  halt  million 
motor  registrations  in  California,  are 
for  trucks;  and  of  this  ten  per  cent 
it  would  be  safe  to  assume  that  at 
least  halt  are  used  for  private  and 
limited  purposes.  It  is  not  conceiv- 
able that  the  farmer  or  other  non- 
commercial owner  of  a  small  truck, 
would  knowingly  advocate  a  course 
of  construction  involving  dispropor- 
tionate expenditure,  or  advocate  an 
•  xoessive  loading  of  trucks  when  such 
[•rocedure  would  result  in  heavy  main- 
nance  and  repair  costs  to  be  charged 
■  ick.    in   part,   to  himself. 

As  for  the  commercial  truck  in- 
I. rests,  representing  perhaps  25,000 
cut  of  500,000  motor  vehicle  registra- 
tions, and  their  plea  that  highways 
should  be  built  heavier  in  similar 
manner  to  railroad  practice,  we  are 
not  unmindful  of  the  fact  that  the 
bt-neficial  use  of  such  trucks  is  of 
tangible  value  to  the  general  com- 
munity public  as  well  as  to  the  owner 
or  operator.  The  operator  is  inter- 
ested directly  in  the  immediate  finan- 
cial returns  for  service  rendered;  the 
general  public  is  interested  more  or 
less  indirectly  from  the  fact  tliat  such 
service  is  available  for  the  distribu- 
tion of  produce,  for  affording  rapid 
transportation  of  farm  products  to 
commercial  centers.  and  to  act  aa 
feeders  to  our  railroads  at  a  reason- 
able co.xt.  We  recoKni/,.  tlinl  suili 
trucks  have  become  an  integral  part 
of  our  commercial  life,  and  as  much 
Of  a   necessity  as   the   telephone.   How- 


ever, the  number  of  trucks  need  not 
be  limited,  and  it  is  self  evident  that 
conditions  may  arise  which  would 
render  advisable  the  limiting  of  loads 
and  increasing  the  number  of  trucks 
necessary  to  haul  a  given  tonnage. 
Such  procedure  should  not  in  any 
sense  be  taken  as  a  remonstrance 
against  the  commercial  truck,  as  such. 
The  relief  sought  is  to  so  regulate  the 
operation  of  trucks  as  to  protect  pres- 
ent highway  investments,  and  to  make 
such  adjustment  as  will  permit  the 
construction  of  a  maximum  mileage  of 
new  highways,  consistent  with  reason- 
able stability  and  funds  available.  The 
numerical  increase  of  trucks  of  light 
tonnage  will  not  endanger  highways 
nearly  so  much  as  the  increase  of  ton- 
nage on   fewer  trucks. 

ConiparlsonH 

In  this  connection  let  us  not  over- 
look the  following  facts:  (1)  that 
railroads  do  not  ask  the  public  to 
pay  for  their  roadbeds  except  as  the 
costs  may  be  reflected  in  the  freight 
rates;  (2)  that  the  commercial  truck 
companies  charge  a  freight  rate  some- 
what similar  to  the  railroads,  and  in 
addition  expect  the  public  to  buiid  the 
ro.-idbed  and  to  build  it  heavy  enough 
to  carry   their   loads. 

Ilailroad  companies  devote  all  their 
energy  to  the  consideration  of  trans- 
portation problems,  but  transportation 
is  but  one  of  the  countless  problems 
facing  political  bodies.  So,  when  we 
find  ourselves  limited  by  law,  to  say 
$1,000,000  for  highway  construction,  it 
would  seem,  even  from  the  commercial 
truck  operators'  viewpoint,  that  this 
sum  should  be  spent  for  a  total  of  40 
miles  of  highway  suitahle  to  carry  a 
total  unit  load  of  approximately  20.nno 
ll)S..  rather  than  20  miles  of  highway 
made  suitable  to  carry  a  total  unit 
load  of  40.000  lljs.  In  other  words, 
should  highways  lie  constructed  of 
such  strength  and  consequent  limita- 
tions in  mileage,  as  to  permit,  say  ten 
producers  to  haul  their  products  on 
one  load,  or  should  highways  be  con- 
structed of  reasonable  strength  and 
increased  mileage,  thereby  permitting 
20  producers  to  enjoy  the  benefits  of 
a   paved   highway   for   reasonable   load- 

.(ohn  X.  Mackall.  chief  engineer  of 
the  Maryland  Slate  Roads  Commission, 
"l)elieves  that  the  claims  for  greatly 
reduced  transportation  charges  by  the 
use  of  extremely  large  motor  truck 
units  are  generally  greatly  exagger- 
ated. Recalling  that  Maryland  had  to 
spend  $600,000  to  repair  roads  rendered 
useless  by  a  comparatively  few  ex- 
cessively heavy  trucks,  he  believes 
th.Tt  in  the  year  prior  to  the  passage 
of  the  amended  vehicle  law.  if  all  loads 
on  .T-ton  trucks  had  actually  been 
carried  on  3-ton  units,  the  loss  to  the 
operators  would  not  have  exceeded 
$15,000.  This  amount,  insignificant  in 
comparison  with  more  than  half  a 
million  dollars  required  to  rebuild  the 
Slate  highway  of  vehicle  load  restric- 
tions now  in  system,  is  cited  to  sup- 
pi  rl   Ibe  policy  force." 

Would    RalHp    HlKhwBj-   Cont 

Highways  of  reasonable  strength, 
cost  approximately  $25,000  per  mile, 
and  highways  of  extra  heavy  construc- 
tion, cn'-.t  not  less  than  $50  nnn  p<T  mile, 
as  exemplified  by  the  cost  of  the  special 
truck  boulevard  leading  from  l..os 
Anciles  to  Wilmington.  Having  In 
mind  the  great  proportion  of  lighter 
vehicles  as  au'aiist  Ibe  limil'd  nunilicr 
of  heavy  duty  trucks,  the  greater 
mileage    of   reasonably     strong     high- 


ways surely  is  desiraljie  from  the 
standpoint  of  universal  use.  Kurther- 
more,  with  this  question  put  squarely 
up  to  the  commercial  truck  operator, 
it  would  l>e  surprising  if  he  did  not  say 
he  would  be  glad  to  reduce  his  load 
and  accept  the  greater  mileage  of 
highway. 

The  time  has  arrived  when  a  maxi- 
mum limitation  on  loads  must  be  deter- 
mined and  that  such  regulation  be 
strictly  and  uniformly  enforced.  This 
determination  must  be  made  with  duo 
regard  to  universal,  not  specialized, 
service;  to  load  bearing  capacities  of 
standard  types  of  pavements;  and 
lastly,  to  unit  costs  as  related  to  total 
available  funds  allowed  by  the  stat- 
utes. 

It  is  advisable  that  such  limitation 
be  placed  at  about  "00  lbs.  static 
weight,  per  sq.  in.  of  contact  surface 
between  highway  and  tire,  or  an 
equivalent  in  terms  of  channel  width 
of  tire.  Arguments  in  support  of  this 
limitation  will  follow,  and  such  limita- 
tion should  hold  until  further  improve- 
ments in  truck  and  highway  construc- 
tion  are   developed. 

The   KiiKlnecr'it   Problem 

To  the  lay  mind,  the  engineer's  work 
should  be  without  error,  and  in  most 
cases  this  would  be  true  If  all  condi- 
tions could  be  correctly  anticipated. 
l)ut  the  highway  designer's  work  is 
necessarily  based  upon  assumptions 
which  do  not  always  prove  true.  To 
predetermine  all  possible  conditions 
and  to  construct  a  faultless  pavement 
against  all  possible  contingencies 
would  be  prohibitive  in  point  of  time, 
expense,  and  construction  costs;  for 
instance,  without  disproportionate  ex- 
pense, the  engineer  cannot  (1)  pre- 
determine the  bearing  power  of  every 
square  foot  of  subgrade.  (2)  predeter- 
mine the  percentage  of  moisture  which 
may  enter  the  subgrade  (and  this  is 
conceded  to  be  a  very  material  element 
affecting  the  life  of  a  pavement).  (3) 
guard  against  an  unequal  settlement 
of  subgrade.  with  consequent  fracture 
or  settlement  of  the  pavement,  (4)  pre- 
determine and  guard  against  all  pos- 
sible variations  of  expansion  and  con- 
traction due  to  temperature  and  mois- 
ture conditions,  and  (5)  rely  on  any 
specific    impact    condition. 

Impact  is  the  most  dangerous  ele- 
ment entering  into  the  consideration 
of  motor  trafiic  and  its  elTect  on  im- 
proved highways;  it  is  generally  ex- 
pressed in  terms  of  the  equivalent  of 
static  load  (load  at  rest).  Factors 
influencing  impact  are  (1)  speed  of 
truck,  (2)  weight  of  unsprung  loud 
(load  below  springs).  (3»  weight  of 
sprung  load  (load  above  springs).  (4) 
condition  of  tires,  (5)  depth  of  depres- 
sion or  rut  In  highway,  and  (6)  height 
of  obstruction  on  highway. 
Some  TpMt   RrHUltN 

.\s  a  result  of  tests  now  being  made 
by  the  I'nited  States  Offlci-  of  Public 
Roads.  We  discover  that  certain  of  our 
recognized  theories  fall  when  subjected 
to  practical  tests.  As  an  Instance,  In 
ore  of  Ihese  tests  referred  to  a  stand- 
ard 3H-ton  truck,  carrying  a  total  load 
on  one  rear  wheel  of  7750  lt»s.  iof 
which  1837  lbs.  was  unsprung),  was 
caused  to  run  over  a  sharp  depre.s^<lon 
of  .1  inches,  at  a  speed  of  I."'  miles  per 
hour,  and  again  the  same  trmk  and 
load  was  caused  to  run  at  the  sama 
speed   over  a    ilepresslon    of   only    'i    In. 

In  Ihi-  first  case,  th.>  lini'^ict  pres- 
.vure  was  12,000  lbs.,  or  5  1  times  the 
atatle  load;  In  the  second  case,  tha 
Irppact   pressure   was   28,000     lbs.,     or 


BUILDING     AND     ENGINEERING     NEWS 


Saturday,   July  30,   1921 


3.fi  times  the  static  load.  Computa- 
tions based  on  acceleration  of  gravity 
would  not  produce  the  same  result. 
Again  it  is  usually  considered  that 
impact  varies  as  the  square  of  the 
speed:  the  tests  disprove  this  theory, 
Init  have  not  gone  far  enough  to  de- 
termine with  accuracy,  the  actual  re- 
lationship existing  between  them,  it 
being,  however,  somewhere  between 
a  direct  ratio  and  a  ratio  involving 
the  square  of  the  speed. 

rteferring  to  the  test  producing 
2.S.000  lbs.,  impact  pressure  through 
a  drop  of  Vt  in.,  the  test  as  reported 
does  not  reveal  the  contact  width  of 
tire;  it  is  reasonably  safe,  however, 
for  our  purpose,  to  assume  that  the 
tire  had  a  contact  width  of  10  in.,  and 
it  would  not  be  unreasonable  to  assume 
a  linear  contact  with  highway  (parallel 
with  direction  of  load)  of  one  inch,  as 
certainly  would  be  the  case  with  a  tire 
considerably  worn.  On  such  reasonable 
assumptions  we  then  have  an  impact 
load  of  2S00  lbs.  per  sq.  in.  This  is  a 
little  less  than  the  compressive 
strength  of  the  concrete.  In  similar 
manner  the  test  showing  an  impact 
load  of  42,000  lbs.  under  one  wheel 
would  indicate  a  pressure  of  4200  lbs. 
per  sq.  in. — greatly  in  excess  of  the 
carrying   capacity    of   the    concrete. 

As  is  well  known,  the  Office  of 
Public  Roads  has  recently  completed 
an  examination,  and  report,  on  the 
California  highway  system.  From  the 
report  we  learn  that  the  resistance  of 
the  concrete  roads  to  crushing  weights 
(compression)  is  fairly  equivalent  to 
3300  lbs.  per  sq.  in.  This,  by  the  way, 
is  an  excellent  result,  showing  the 
concrete  to  be  well  made,  and  it  may 
be  said  in  passing  that  the  tests  on 
new  concrete  made  by  the  University 
of  California  in  connection  with  the 
Auto  Club's  investigation  showed 
strength  of  only  about  2400  lbs.  per 
aq.   in. 

view  of  the  well  known  facts  of  over- 
view of  the  well  known  facts  over- 
loads and  excessive  speeds,  we  cease 
to  wonder  why  our  State  highways 
are  deteriorating  so  rapidly.  The  facts 
are  evident,  and  the  results  should 
arouse  us  from  our  lethargy  to  a  care- 
ful consideration  of  the  proper  limita- 
tions to  be  put  on  our  trafhc. 

Other   Dangers 

The  crushing  effect  of  impact  is  not 
the  only  serious  element  of  danger 
to  our  highways:  we  have  also  the 
tensile  strain  an  ony  portion  of  a 
pavement  where  the  subgrade  sup- 
port is  inadequate  or  lacking  entirely. 
Assuming  a  piece  of  plain  hydraulic 
concrete  pavement  bridging  over  a 
span  of  3  ft.  in  length,  of  defective 
suligrade.  such  concrete  being  6  in. 
thick,  we  find  that  it  will  safely  sup- 
port a  load  equivalent  to  only  9000  lbs. 
In  order  to  safely  carry  a  load  on  one 
wheel  of.  say,  the  28,000  lbs.  above 
mentioned,  it  should  have  either  a  total 
thickness  of  10  in.,  or  be  heavily  rein- 
forced  with   steel  fabric. 

In  actually  designing  a  pavement, 
it  would  be  needless  to  make  a  design 
to  carry  more  in  tensile  strength  than 
tile  equivalent  of  the  crushing  strength 
— say.  3300  lbs.  per  sq.  in.,  but  even 
this,  as  a  means  of  overcoming  defec- 
tive subgrades,  would  he  extremely 
heavy  insurance;  we  might  better  pay 
more  attention  to  securing  a  firmer  and 
more  uniform  subgrade — or  devote  our 
attention  to  a  pavement  which  will 
accomodate  itself  to  the  unavoidable 
ineriualities  of  subgrade  and  one  which 
will  be  susceptible  of  easy  restoration 
to   a   uniform   surface. 

In  passing,  it  might  be  mentioned 
tliat  in  the  impact  tests  above  re- 
ferred to  it  has  been  found  that  the 
unsprung  weight  of  trucks  has  an 
effect  upon  impact  far  in  excess  of  a 
similar  sprung  weight,  and  that  such 
effect  is  probably  in  direct  proportion 
to  such  unsprung  weight.     The  thought 


in  this  is  that  truck  manufacturers 
could  materially  assist  in  the  mainten- 
ance of  highways  by  constructing  the 
trucks  with  a  reasonable  minimum  of 
weight  l)elow  the  springs,  and  more 
uniformly  distributed  as  between  front 
and  rear  axles. 

Limitation    Fair 

Considering  trucks  made  as  at  pres- 
ent, with  a  maximum  load  disposition 
of  approximately  800  lbs.  per  inch 
width  of  tire,  in  conjunction  with  the 
results  of  the  tests  made  by  the  Office 
of  Public  Roads,  showing  an  impact 
pressure  of  5.4  times  the  static  load, 
or  4320  lbs.  per  sq.  in.  at  a  15  mile 
speed,  and  bearing  in  mind  that 
hydraulic  concrete  will  crush  under  a 
weight  of  3300  lbs.  per  sq.  in.,  as 
shown  by  the  report  on  our  state  high- 
ways, it  can  readily  be  seen  that  a 
limitation  of  700  lbs.  per  in.  of  tire  is 
not  only  fair,  but  necessary,  if  we  have 
any  regard  for  our  present  investment. 
The  700  lb.  maximum  regulation  would 
allow  of  an  impact  pressure,  such  as 
would  be  obtained  from  the  same  load 
as  mentioned  in  the  test,  traveling  at 
the  same  speed,  and  falling  through  a 
height  of  one-half  in. 

It  must,  furthermore,  be  presumed 
that  speed  regulations  will  also  be 
made,  and  that  proper  tire  conditions 
will  be  consistent.  Then  again,  any 
legislation  in  this  regard  must  assume 
that  pavements  will  not  be  allowed  to 
deteriorate  to  such  an  extent  that  the 
resultant  impact  pressure  will  exceed 
the  crushing  limitations  of  the  con- 
crete. 

It  would  appear  that  the  proper 
theoretical  method  of  regulation  loads 
would  be  to  test  each  make  and  size 
of  truck,  with  its  load,  sprung  and 
unsprung,  under  maximum  impact  con- 
ditions, as  predetermined  by  the  State 
authorities,  and  then  by  the  necessary 
number  of  trials,  arrive  at  the  loading 
which  could  be  used  on  each  kind  of 
truck,  without  exceeding  the  structural 
strength  of  the  pavement. 
Suggesited  Test 

To  explain  further,  let  us  assume 
the  following  fixed  conditions  of  a 
test: 

1.  A  maximum  speed  of  15  miles  per 
hour. 

2.  A  maximum  depression  of  one- 
half   inch   in    the   pavement. 

3.  A  minimum  of  one  inch  of  rubber 
beyond   the  tire  rim. 

4.  A  maximum  structural  strength 
of  3300  lbs.  per  sq.  in. 

Then,  as  a  variable  condition  of  tlie 
test,  a  certain  superimposed  load  is 
applied,  and  the  test  made,  resulting 
in  an  impact  pressure  of,  say,  4000 
lbs.  per  sq.  in.  Such  loading  being  in 
excess  of  the  structural  strength  of  the 
pavement,  it  must  be  reduced.  Tests 
should  then  be  continued  with  grad- 
ually reducing  loads  until  the  impact 
pressure  does  not  exceed  the  structural 
limitations  of  the  pavement.  This 
finally  determined  weight  of  super- 
imposed load  will  then  become  the 
legal  rating  for  the  make  and  size  of 
truck   tested. 

If  desired,  instead  of  making  the 
speed  a  fixed  condition,  and  the  load 
a  variable  condition,  the  load  could 
be  made  a  fixed,  and  speed  the  variable 
condition,  to  be  determined  in  similar 
manner,  by  the  test. 

Types  of  Pavement 

The  following  discussion  is  directed 
to  the  consideration  of  the  proper 
design  of  pavements  contemplated  in 
the    future: 

Broadly  speaking,  pavements  may  be 
divided  into  three  classes,  so  far  as 
general  California  practice  is  con- 
cerned: 

1.  The   rigid    type. 

2.  The  flexible   type. 

3.  Combination  of  the  rigid  and 
flexible    types. 

With  the  exception  of  rock  mac- 
adam and  oiled  macadam  types,  the 
above   three  types  are   also   those   most 


in     evidence     throughout     the      United 
States. 

Of  the  first  type  mentioned,  plain 
hydraulic  concrete  is  the  most  com- 
mon example;  of  the  second  type,  the 
asphaltic  concrete  is  the  most  common 
example;  and  the  third  type  is  but  a 
combination  of  hydraulic  concrete  base 
supporting  a  wearing  surface  of  as- 
phaltic concrete. 

The  only  practical  difference,  so  far 
as  ingredients  are  concerned,  between 
the  rigid  and  flexible  types,  is  in  the 
binding  agency;  in  the  former,  hydrau- 
lic cement  is  used,  forming  a  brittle 
and  inelastic  liond  between  the  rock 
and  sand  particles;  in  tile  latter,  as- 
phaltic cement  is  used,  forming  a 
tough,  flexible  bond  between  the  rock 
and  sand  particles  of  the  aggregate. 
In  practice  the  weight  of  a  cubic  foot 
of  hydraulic  concrete,  as  shown  in 
the  report  of  the  Office  of  Public  Roads, 
previously  referred  to.  is  150  lbs.;  the 
weight  of  a  cubic  foot  of  asphaltic  con- 
crete, as  shown  by  tests  made  for 
Fresno  County,  is  155  lbs.,  and  this  in 
spite  of  the  low  specific  gravity  of 
asphalt  and  high  specific  gravity  of 
Portland   cement. 

The  nature  of  hydraulic  concrete 
(the  rigid  type)  is  such  that  it  cannot 
readily  absorb  and  resist  the  internal 
forces  set  up  by  expansion  and  con- 
traction; neither  can  it  readily  absorb 
the  dangerous  element  of  impact,  un- 
less the  subgrade  is  uniform  and  un- 
yielding, or  unless  the  pavement  is 
heavily  reinforced  against  inequalities 
of  subgrade.  When  the  forces,  either 
internal  or  external,  go  beyond  the 
structural  limitations,  the  result  is  a 
fracture,  leading  gradually  to  disinte- 
gration under  impact. 

Asithnltie   Conerete 

The  nature  of  asphaltic  concrete  (the 
flexilile  type)  is  such  that  it  is  readily 
susceptible  to,  and  absorbs  the  internal 
forces  set  up  by  temperature  changes, 
and  offers  a  resilient  and  flexible  re- 
sistance to  shock  or  impact.  Under 
excess  loading  or  impact  pressure,  it 
follows  the  settlement  of  the  subgrade, 
witliout  fracture  and  disintegration,  re- 
sulting in  a  "wave."  In  speaking  of 
asphalt  pavements  herein,  they  should 
not  be  confused  with  the  oiled  mac- 
adam pavements  frequently  but  erron- 
eously  styled   "black   base"   pavements. 

True  asphalt  pavement  mixtures  are 
always  mixed  and  properly  propor- 
tioned in  a  plant  constructed  for  the 
luirpose. 

Over  a  defective  subgrade,  and  under 
excess  loading,  the  rigid  type  of  pave- 
ment will  need  entire  replacement  with 
consequent  inconvenience  to  traffic, 
while  the  non-rigid,  or  flexible  pave- 
ment can  readily  he  repaired  by  the 
application  of  additional  asphaltic 
material  on  its  surface,  and  with  only 
a    few    minutes    interruption    to    traffic. 

Fractures  in  hydraulic  concrete  pave- 
ments cannot  be  healed.  Fractures  in 
asphaltic  pavements  have  a  tendency 
to  heal  themselves  under  traffic,  on  ac- 
count of  the  tenacious  character  of  the 
asphalt  or  bitumen. 

A  hydraulic  concrete  surface,  when 
new,  presents  a  smoother  riding  sur- 
face than  asphaltic  concrete,  and  is 
not  so  dangerous  from  the  standpoint 
of  skidding  in  wet  weather.  Neither 
is  the  tractive  resistance  so  great  as 
in  asphaltic  concrete  during  warm 
weather,  but  on  the  other  hand,  the 
life  of  tires  on  a  hydraulic  concrete 
surface  is  said  to  be  materially  shorter 
than  on  asphaltic  pavements. 
Combination   Type 

The  third  type,  being  a  combination 
of  the  rigid  and  non-rigid  or  flexible 
types,  is  used  in  an  attempt  to  employ 
a  rigid  base  to  bridge  over  inequalities 
of  the  subgrade.  and  a  flexible  top  or 
wearing  surface  to  absorb  impact.  This 
form  of  construction  will  carry  a 
heavier  load  than  plain  hydraulic  con- 
crete, because  the  load  applied  to  each 
si|uarc  inch  of  the  surface  is  distributed 
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u  ...  ,«=iii»n»  mprtlum  of  the  by  even  its  strongest  advocates  In  the  the  subgrade  at  all  points  thus  rein- 
through  the  resilient  medium  oi  '"e  ^Lence  of  such  teste.  force  itself  with  the  maximum  sup- 
asphalt  surface  to  a  much  larger  area  ""^j^^""  true  that  reasonable  good  porting  value  of  the  sub^rad.-.  The 
of  hydraulic  base.  drainage  must  be  provided  if  real  rigid  type  of  pavement  or  base  can- 
It  is.  however,  open  to  the  objection  success  is  to  be  obtained  from  the  not  do  this  because  of  its  inherent 
that,  whereas  hydraulic  concrete  ab-  ^^^  ^^  bituminous  mixtures  for  founda-  characteristics.  It  i.s.  therefore,  almost 
sorbs  moisture  and  asphaltic  concrete  ^.^^  purpo.ses.  In  this  regard  bltu-  sure  to  crack  eventually  where  appre- 
tends  to  shed  moisture,  there  will  be  a  minous  concrete  is  in  the  same  cate-  ciable  areas  of  subgrade  fail  to  sup- 
fllm  of  water  accumulating  between  the  ^^^^.    ^.^^^^    other    types    of    foundation.  port  it  uniformly. 

two    layers,    gradually      causing      their  ^^  drainage  is  unquestionably  the  first  "4.      Both    the   service   history   of   as- 

separatlon,  and  consequent  slipping  and  essential   to    be  considered    in    the   case  phalt     base     pavements    and     the     test 

rolling    of    the    surface      on      the      base  ^j  ^^^.  jypg  of  pavement  and  maximum  data  here  presented  indicate  that  under 

course.  utility  and  economy  is  to  be  considered  given  conditions  it  is  not  necessary  to 

T—..  «„    v.ohalt  worth  while.  adopt  as  massive  a  design  for  the  flex- 

"                    ,      .  "The  advantages   of  bituminous  con-  ible  type  of  base  as  for  the  rigid  type. 

In    this    connection,    it    is    interesting  crete    foundations    can    be    enumerated  It    is    dilllcult    for    engineers    who    have 

to  note  the  results  of  recent  tests  made  ijrietly    as    follows:  had   no  opportunity  to  observe  the  as- 

by  Mr.  Prevost   Hubbard  of  New  York.  ..^  ■    ppovides    homogeneity    of    mass  phalt   pavement    under   heavy   tralllc   to 

chemical    engineer,    the    Asphalt    Assn..  and    positive    bond    between    foundation  think    of    it    in    terms   of   less    thickness 

on    various    hydraulic      cement      pave-  _^^^  wearing  surface    when   bituminous  than  the  rigid  base  but  in  the  light  of 

ments.  (op   courses   are   employed.  present    experience    such    a    considera- 

His    tests    were    of    two    kinds:       (1)  ..^       provides    uniform    contact    with  tion  appears  to  be  entirely  warranted." 

impact   tests   on    pavement    slabs    three  thesubgradc.   thus    insuring   the    bene-  Mr.    .\llen    Dimmick    of    Illinois    uses 

feet    square    supported    by    the      same  ^.^    structurally     of     all     of     the     beam  the  following  language  in  commenting 

uniform       subgrade.      and     (2)     impact  strength    possessed    by    the    foundation  on  asphalt   pavements: 

test.s     on     pavement     beams     10     inches  ^^^^    ^^^    ^^^     ^j^^     same     token     makes  "At    the    lyiio    meeting   of   the   Illinois 

wide    and     3     feet    long    supported     by  pertain     uniform     distribution    of    load  Society  of  Engineers.  Prof.  C.  C.  Wiley 

knife   edges.                                                       _  to    the    subgrade.  "t  the   University  of   Illinois  presented 

Slabs,    under    the    impact    of    a     123  ..^       Because    of    the    inherent    Hexi-  a    very    interesting    paper    interpreting 

lb.    iron    ball    falling   through    a   height  i,iiity    of    the    material,    the    foundation  the    Impact    tests    on    high-ways      con- 

of    6    inches    at    the    rate    of    30    blows  ^j^l^   ^^.jU  ^^  ^^  time  be  called  upon  to  ducted    by   the   U.    S.    Bureau   of    Public 

per   minute,    fractured   as   follows:  ^^j     ^^    ^^    arch    over     weak     subgrade  Roads.       These     experiments     have     not 

$-ln.    hydraulic   concrete S    blows  areas,    therefore    the    possibility   of    the  yet  been  carried  far  enough  to  do  more 

6-in.   hydraulic   concrete    base    with  foundation    rupturing,    as   is    frequently  than    show    that    as    the      w^eight      and 

2-in.    asphalt    top 100    blows  ^^^    case     with     Portland    cement     con-  speed    of     loads    increases,     the    impact 

.S-in.   asphaltic  concrete 270   blows  ,.rete,    will    be    reduced    to    n    minimum.  resulting  is  a  very  serious  and  damag- 

6-in.    asphaltic   concrete    base    with  ..^  '     j.^ovides    freedom    from    cracks  ing   force.     It   is  o^bvious   that  a   10-ton 

2-in.    asphalt    top.    over   1000   blows  ;,nd    upheavals.  truck  traveling  at  a  fair  rate  of  speed. 

Beams  .under  the   impact  of  a   dO   lb.  ...       insures  against   the   presence  ot  passing  over   a    depression    of  one-half 

iron    ball    falling    through    a    height    of  moisture    in    the    foundation    structure.  inch    in   a    road    surface    will    deliver   a 

one    and    one-half    inches,    at    the    rate  ^^^^   prolonging   the    lite  of   the   pave-  considerable    blow.      -A.    series    of    such 

of   50    blows   per    minute,    fractured    as  n,ent.  blow.s   will   deepen   the  depression,  and 

■  follows:                                                   _  "g       May   be   easily  repaired  at   mini-  the   deeper   the   depression    the    greater 

6-in.  hydraulic  concrete 7  blows  my,,,    cost;    the    surface    patch    method  the  blows,  and  so  on  ad  infinitum,  with 

6-in.    hydraulic   concrete   base    with  being   applicable   except   in    the  case   of  ihe     ultimate     result    of    cracking    and 

2-in.  asphalt  top 20  b'"^'*  verv    serious   defects.  shattering  the   rigid  base  itself. 

5-in.   asphaltic   concrete 17a  blows  ..-.        provides    decided    economies    in  "The    obvious    conclusion    of    a    study 

fi-in.    asphaltic    concrete   base   with  construction    as    it    disposes    with    the  of   this   question   of   impact    is   a   grave 

2-in.    asphalt    top 1300    blows  equipment    and    organization    necessary  doubt    as    to    whether    the    principle    of 

These    tests    show    very    conclusively  ,^^   ^^^   cement   concrete,   thus   affording  rigidity    has    any    place      in      the      high 

the     advantage     of    asphaltic     concrete  j,^^  contractor  the  advantage  of  exclu-  engineer's  cosmos.      Would    the   substi- 

over  hyrdaulic  concrete,    in    the   matter  ^..^.^  ^^^  ^j  ^j^^j  portion  of  his  ordinary  tution   of  a  resilient  and  shock  absorb- 

of    absorbing     shock    or    'mpact.      and  equipment      and      labor       organization  jng  material   for  a  rigid  and  frangible 

prove    that    asphalt    should      have    its  „hich    in   actual   operation   has   hereto-  material  tend  to  absorb  or  alleviate  the 

place    in    the    consideration    of   a    Pave-  ^^^^  proven   to  be  the  most  economical  impact— which,  far  more  than  the  mere 

ment     design.       In     the     words    of    Mr.  ^^^j    thereby    profitable.  friction    or   suction    resuUing   from    the 

Hubbard,    "absolute    rigidity    is    seldom  ..^^       j^^^^  away  with   the  long  period  wheels    of    passing    vehicles — is    going 

necessary    and    is    never      a      desirable  ^^     ^.^^^     required     for     curing     of     the  ,„   Matter  and  destroy  our  highways  of 

-    characteristic     In     a     pavement     struc-  foundation,    thus   permitting   (he   open-  the  future. 

ture."  inj,  of  completed  work  to  traffic  imme-  "One    great    advantage    of    asphaltic 
The    effect    of    alkali     on    pavements  diately    and    providing    a    rapidity      of  pavements    is    that    by      adjusting      the 
has    been    the    subject    of    considerable  turnover  to  the  contractor  not  possible  n,jx.    the   pavement  may  be  adapted  to 
di-scussion.      Tests  are  now   being  made  ^^    ^^^   ^^^^  „f   rj^jd   foundations.  meei    the    great    variety    of    conditions. 
I)y  the  Standard  Oil  Company  to  deter-  ..j,        permits    the    use    of    the      same  ^^d  where  this  displacement   is  strictly 
mine    by    laboratory   methods   the    rela-  materials    except    cement    as    are    em-  .,„    internal    novcraent    of   the    wearing 
live     effects    of    alkali     upon     asphaltic  ployed  in  cement  concrete  work.  sui  face,   the   particles  of  the  aggregate 
and  hydraulic   concrete   types   of  pave-  ..j„      Under  similar  conditions,  using  moving    upon    cac?h    other,    it    may    be 
ments.      These    tests   have   been    cai;ried  ^^^     j.^^^     aggregate     materials,     bitu-  overcome    by    the    laying   of   a    tougher 
forward    to    such    an    extent    that    it    is  minous    concrete     of     equal       thickness  wearing    surface    with       an      asphaltic 
safe    to    say    that    alkali    does    seriously  ^.j,,        ^^^       found    to    be    cheaper    than  cement    of   lower   penetration,   which    Is 
affect    hydraulic    concrete      pavements.  cement   concrete   at    present  prices."  not    highly    susceptible    to   extreme    at- 
while    asphaltic     mixtures    are     not     so  CoinmentM  on  TcHtii  mospheri.-"    temperature      changes,    and 
seriously  affected.  Hubbard     in   commenting   on    his  with  a  greater  proportion  of  fine  mesh 
In   this  again    we  have   an   argument  J*'"^     "  s    emphasizes  as  follows:  material.      It    is  probable  that   in   many 
m    favor    of    the    careful    consideration  "«.n  i<^-is^^«   rational    design     of    high-  cases      .his      di.^placement    is    simply    a 
of  asphalt  in  a  pavement  design.  ^          should     take     into     account       the  slipping    of    the    entire     wearing    sur- 
romnarr..    Tyiie«  fact  that  the  subgrade  must  ultimately  face  over  the  Portland  ceinent  concrete 
Conipare-    Ty|ie«  weight    and    shock    of    traffic  foundation,    to    wh:ch    it    is    not    integ- 
Mr.       Hugh      W.      Skidmore      of      the  transmitted    through    the    pavement  ra'ly    bound,   having   indeed    nothing    to 
Chicago    Paving    I-aboratory.    makes    a  ■         ^^j.tjeally    any    reasonably      dry  hold    it    in    place    but    the      forces      of 
summary  of  the  advantages  of  asphal-  „nb«rrade  will  do  this  if  it  is  compacted  gravity  and   friction.     •     •     • 
tic    concrete    as    compared    with     Port-  "     d    its   surface    is   protected    from    dis-  "Some    hesitancy    has   been    expressed 
land  cement  concrete  as  follows:  olacenient       Careful    attention    to    sub-  .is    to    whether    the    asphaltic    concrete 
"Results    of    certain    impact    l''»ts    on  ^              preparation       and      drainage    is.  foundations    would    be    capable   of   sup- 
slabs    and    beams,    as    disclosed    in    Mr.  fh»refore      the    first    essentlai       to       be  porting   the   heavy    loads  of   Ihe   future. 
Hubbard's     article     mentioned       herein.  eons'derc'd  Of    course    no    pavement    supports    any 
Indicates    not   only    the    fact    that    bitu-  _,^'     ^^^    asphaltic      concrete      pave-  load,    not   even    its   own.   otherwise   our 
minous   concrete  considered   as  slab  or  ment    is    highly       resistant     to    impact  bridges  would  consist   of  4-in.  concrete 
beam  provides  very  appreciable  resist-  .^ieh    is    recognized    .-is    the    most    de-  slabs,  unsupported  except  at   the  ends: 
ance   to   the   most   destructive   of   trafflc  „.ructive    trafflc    factor    and    under    im-  I    Is   the  sub^irnde   which   must   support 
forces,    namely,    impact,    but    that    also  ■            develops    as    a    single    unit    rela-  the  load,  and  the  function  of  the  foun- 
In    Ihe    'Ight    of    these    tests,    it    will    be  {•"   <■                             ^^^^  ^^^^  strength.  datlon    Is    rot    primarily   to   support    the 
possible  to  use  under  similar  subgrade  "\f'y       »  ^^     manifestly    uneconomical.  wearing    surface,    but    to    transmit    the 
and  drainage  conditions,  a  tighter  base  •        imnractlcil     to    adopt    a    design  load    and    distribute    It    over    the    sub- 
course    of    bituminous      concrete       than  '      ,,i„hwav     vhuii     will     permanently  grade  area.     This   principle  is  only   bo- 
wlll    be    required    of    Portland    cement  '',,,"'     .,o„rcciable  areas  of  weak  sub-  ginning    to    be    fully    realized    In    high- 
concrete.         Conclusions      which       may  br.uge  ■'l"     .^^     j,^__    asphalt     type     de-  way    englneerinK    circle-.,    and    though 
safely  be  drawn  from  the  tests  thus  far  f"""'     ..ridijini;    action     I"    an    appre-  iraUi-rs  in  the  profession  preach  drain- 
reported      pbace      bituminous     concrete  ^f'"'*    ",'"„,   Tt     will    of      itself      con-  '                                                 .    , 
foundations    In    even    a    nriore    favorable  ^I^^'-'j/^eek    I,/ maintain    contact    with  (Continued    on    Page    U) 
light    than    might   have    been    predicted  staniiy 
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APARTMENT  HOUSES 


Figures    Being   Taken    for   Steel. 

APARTMENTS  Cost,    $ 

SAN     FRANCISCO.      S      Bush      St.      W 

Leavenworth    St. 
Four-story    Class    C    apartment    house 

(12    3-room    apts.) 
Owner — John    O.    Titlow. 
Architect — M.    V.    Politeo,    1st   National 

Bank    Bldg.,    San    Francisco. 


Figures    Being    Taken      for      Concrete 

Work 
APARTMENTS  Cost,  $100,000 

SAN    FRANCISCO.      B    Powell     68-6     N 

Bush    St. 
SIX-story      and      basement      brick    (34 

apartments). 
Owner — Edward    Beck,     281    Lee    Ave., 

Oakland. 
Architect — M.    V.    Politeo,    1st    National 

Bank    Bldg.,    San    Francisco. 

Plans   Complete 

APT.    HOUSE  $35,000 

LOS  ANGELES,  Pico  St.  and  Western 
Ave. 

Two-story  brick  store  and  apartment 
house,    80x80. 

Owner — Anna  Rose,  1278  S.  Western 
Ave.,    Los   Angeles. 

Architect — Frank  F.  Rasche,  5751  Hol- 
lywood Blvd.,  Los  Angeles. 


Plans  Completed. 

APARTMENTS  Cost,   $12,000 

OAKLAND,  Alameda  Co.,  Cal.  W  Grand 

Ave    80    S   Borham    Way. 
Two-story     16-room     frame    apartment 

house. 
Owner — Merte    E.    Groves,    5;i    10th    St., 

Oakland. 
Architect — Not   Given. 


Plans   Completed. 

APARTMENTS  Cost,     $18,000 

OAKLAND,  Alameda   Co.,   Cal.      No.   750 

Rand   Avenue. 
Two-story      frame        apartments        (24 

rooms). 
Owner— H.     W.     Haler,     559     16th     St., 

Oakland. 
Architect — Not  Given, 


Cost,   $18,000 
AV    15th    Ave.    N 


Plans   Complete. 
APARTMENTS 
SAN   FRANCISCO 

Balboa  St. 
Two-story    frame    &    plaster    apt.    fiac 

bldg.    (4    5-room   apts    &    basement 

garage). 
Owner — Dr.   Morton   Hart. 
Architect    —    Earle    B.    Bertz,    Foxcrott 

Bldg.,   San   Francisco. 
Figures  will  be  taken  as  soon  as  the 
present  labor  trouble  is  settled. 


Owner  Taking  Figures. 

APARTMENT  HOUSE  Cost,  $20,000 

NW     LAKE     PARK     &     Wesley     Aves., 

Oakland.      Cal.      Two-story      frame 

apt.   house    (26    rooms). 
Owner— H.    R.    Hewelcke,    216    Pine    St., 

San   Francisco. 
Architect — C.    A.    Tantau,    251    Kearny 

St.,  San   Francisco. 


BANKS 

SEATTLE,  Wash.  —  Pacific  States 
Const.  Co.,  Railway  Exchange'  Bldg., 
at    approximately      $165,000      awarded 


contract  to  erect  new  structure  for 
Seattle  Natl.  Bank  at  southeast  corner 
Second  Ave.  and  Columbia  St.  Marble 
work  awarded  to  Lutz  Marble  Co., 
Alaska  Bldg.,  at  approximately  $100,000 
and  electric  work  to  J.  J.  Agutter  & 
Co.,  622  Fourth  Ave.,  Seattle.  Struc- 
ture completed  will  cost  about  $500,000. 
Doyle  &  Merriam,  Seattle  Natl.  Bank 
Bldg..   architects. 


BONDS 


ANAHEIM.  Orange  Co.,  Cal. — A  bond 
issue  for  $5000  tor  auxiliary  fire  pump 
carried    at    special    election, 

CAMPBELL,  Santa  Clara  Co.,  Cal. — 
Election  will  be  held  August  9  in  the 
Campbell-San  Tomas-Hamilton  Gram- 
mar School  District,  to  decide  the  ques- 
tion of  issuing  bonds  of  $155,000;  pro- 
ceeds of  the  sale  of  bonds  to  purchase 
a  site  for  a  new  school,  $25,000:  school 
building,    $125,000;    equipment,    $5000. 


ORLAND.  Glenn  Co..  Cal. — The  State 
Board  of  Control  refuses  to  purchase 
$22,000  bond  issue  of  Orland  High 
School  District  due  to  technical  error 
in  proceedings.  Proceeds  of  sale  were 
to  finance  construction  of  a  gymnasium 


SANTA  ROSA.  Sonoma  Co.,  Cal.  — 
Supervisors  sell  $18,000  bond  issue  of 
Roseland  School  District;  proceeds  of 
sale  to  finance  construction  of  a  new 
school  building. 


ARBUCKLE,  Colusa  Co.,  Cal.  —  An 
election  will  be  held  September  6  to 
decide  the  question  of  issuing  bonds 
of  $90,000  to  finance  construction  of  a 
1-story  hollow  tile  and  stucco  gram- 
mar school  building. 


PETALUMA,  Sonoma  Co.,  Cal. — The 
bond  election  carrying  $250,000  to 
finance  the  construction  of  a  ".lunior" 
high  school  has  been  declared  invalid 
and  the  trustees  are  planning  to  call 
another  election.  Plans  for  the  proposed 
structure  are  being  prepared  by  Archi- 
tect Brainerd  K.  Jones,  110  Washington 
St.,  Petaluma. 


FACTORIES  &  WAREHOUSES 


Contracts  Awarded 

WAREHOUSE  Cost,  $50,000 

SAN  FRANCISCO,  NB  Howard  St.  B  oj 
Sth.  One-story  and  mezzanine 
floor  reinforced  concrete  ^rare- 
house. 

Owner — Henry    E.    Bothin,    Atlas    Bldg. 

Architect — Arthur  O.  Bugbee,  26  Mont- 
gomery   St. 

(Concrete  and  carpenter  work  awarded 
to  Barrett  &  Hilp,  Sharon  Bldg. 

Electric  wiring;  to  Central  Electric  Co., 
185    Stevenson    St. 

Steel  Rolling  Doors  to  Pacific  Mate- 
rials   Co.,    525    Market    St. 

Steel  sash  to  Detroit  Steel  Products 
Co.,    Foxcroft    Bldg. 

riumlting  to  Henry  Ernst  &  Son,  633 
Hayes    St. 

.'Vntomatic  Sprinkler  System  to  Grin- 
nell  Co.  of  the  Pacific.  453  Mission 
St. 


Plans   Being   Prepared 
FACTORY  Cost, 

BURBANK,  Los  Angeles  Co.,  5-acre  tct.^ 
Group  of  7  brick  factory  buildings. 
Owner — American      Aluminum        Metalj 

Products  Co. 
Architect — Richard    D.    King,    519    Vanj 

Nuys    Bldg.,    Los   Angeles. 


Contract  Awarded. 

FACTORY  Cost,   $- 

BURBANK,   Los  Angeles   Co.,   Cal. 

One  and  two-story  brick  and  steel  fac- 
tory building,   500x100. 

Owner — Western  Glass  Products  Co.,2 
Hibernian  Bldg.,  Los  Angeles. 

Architect  &  Contractor — Frank  Meline  '' 
Co.,  6777  Hollywood  Blvd.,  Los.^ 
Angeles.  X 



To  be  Done  by  Days  Labor. 
ALTERATIONS  Cost,   $10,000 

SAN  FRANCISCO.  SE  Pacific  and  Davis 

Streets. 
Alter  six-story  Class  C  warehouse  (new 

partitions,   composition   floor,s,   etc., 

for  factory.) 
Owner — Planters  Nut  &  Chocolate  Co.     I 
Architect  —  Benj.     G.     McDougall,     381; 

Bush  St.,  San  Francisco. 

The     electrical       wiring       has       been 

awarded     to    Atlas    Electric      Co.     185 

Stevenson  St.,  at  $1,363. 


Cost, 

48th     St 


and 


brick  and  < 


Contract  Awarded. 
FACTORY 
HUNTINGTON     PARK. 

Pacific  Blvd. 
One  and  2-story  steel  trar 

concrete  factory. 
Owner — Angelus    Sanitary    Can    Mach. 

Company. 
Architect — The   Austin   Co.,    398   Pacific  • 

Elec.  Bldg.,  Los  Angeles. 


Contract  Awarded. 

WAREHOUSE  Cost,  $20,000 

LODI,   San   Joaquin   Co.,  Calif. 
One-story     hollow       tile    fruit      ware- 
house, 80x100. 
Owner — J.  A.  Anderson  Co.,  Lodi,  Cal. 
Architect — Not  Given. 
Contractor — Heib  Bros.,  Lodi,  Cal, 

Plans  Being  Figured. 

LOFT  BLDG.  Cost,   $ 

LOS  ANGELES,  Calif.     Corner  7th  and 

Bixel   Streets. 
Ten-story      reinforced      concrete       loft 

building. 
Owner — W.   W.   Paden  &  Associates. 
Architect — Leonard  L.  Jones  and  E.  L. 

Mayberry,  468  Pacific  Electric  Bldg., 

Los  Angeles. 


OAKLAND,  Cal. — The  State  Railroad 
Commission  has  refused  to  approve 
plans  of  the  Southern  Pacific  Co.  for 
the  proposed  new  station  at  14th  and 
Franklin  Sts.,  Oakland.  Although  the 
track  system  as  planned  by  the  com- 
pany was  satisfactory  to  City  Attorney 
Leon  Gray,  who  appealed  to  the  State 
body  regarding  the  building,  the  com- 
mission rejected  the  proposed  layout. 
New  plans  are  to  be  drawn  by  the 
company. 


MARTINEZ.  Contra  Costa  Co.,  Cal. — 
Approval  is  asked  of  the  Railroad 
Commission  by  the  Grangers  Business 
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Ai^{iii.  of  an  order  of  the  Board  of 
Supervisors  of  Contra  Costa  County 
in'STiting'  to  the  association  renewal 
of  a  franchise  to  construct  and 
maintain  a  wharf  on  the  Straits  of 
Carqulnez,  Contra  Costa  County. 


FLATS 


I'lans  Being  Prepared. 
FLATS  Cost.    J18.000 

SAN  FRAN'CISCO.     5th  Ave.  near  Lake 
Two-.story  &  basement  frame  &  plaster 

nat    bldg.    (    2    6-room      flats      with 

basement  garages) 
Owner — B.  F.  Meyer. 
Architect   —   Earle    B.    Bertz,    Foxcroft 

Bldg. 


GARAGES 


Contract    .^warded 

GARAGE  Cost,    {16.000 

SAN  FRA.VCISCO,  E  Taylor  62-6  N  Pa- 
cific St.  One-story  and  basement 
concrete    public    garage. 

Owner — Taylor  Street  Investment  Co., 
7<5  Market  St 

Architect — Meyer  &  Johnson,  742  Mar- 
ket   St. 

Conti^ctor — American  Concrete  Co, 
Humboldt    Bank    Bldg. 


GOVERSMEXT     WORK    AND 
SUPPLIES 

WASHIXGTOX,  D.  C— Bids  are  being 
received  by  the  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  for  fur- 
nishing and  delivering  the  following 
materials  for  Navy  Yards.  Date  of 
opening  bids  as  noted  at  end  of  each 
paragraph: 

Schedule    8459.    Puget    Sound.    SOTUOO 
pounds  blanc-fl.xe.  opening  of  August  9. 
Schedule  8471,  Mare  Island,  a  miscel- 
laneous   quantity    of    brushes,      various 
kinds,  opening  of  August  9. 

Schedule  8481.  various  eastern  and 
western  yards,  a  miscellaneous  quantity 
of  motor  generator  sets,  motor  gene- 
rators and  dynamotors,  opening  of  Au- 
gust 9. 

Schedule  8483,  various  eastern  and 
western  yards,  30  storage  batteries, 
opening  of  August  9. 

Schedule  8484,  various  eastern  and 
western  yards,  a  miscellaneous  quantity 
of  steel  pipe,  opening  of  August  9. 

Schedule  8489,  Mare  Island,  28,000 
Bteel  bolts  and  nuts,  opening  of  August 
16. 

Schedule  8493.  Mare  Island,  45.350  lbs. 
■teel  floor  plates,  opening  of  August  16. 
Schedule  8499.  Mare  Island.  400  gaso- 
line torches,  opening  of  August  16. 

Schedule  8501.  Mare  Island,  5.000  yds. 
cocoa  matting,  opening  of  August  16. 

Schedude  8502,  Puget  Sound,  300,000 
pounds  foundry  pig  iron,  opening  of 
August  12. 

Schedule  8512,  Puget  Sound,  4  electric 
turning  gear,  opening  of  August  12. 

Schedule  8513.  Mare  Island,  5,000  lbs. 
copper  tubing,   opening  of  August   12. 

Schedule  8517.  Mare  Island,  15.500  ft. 
oak  lumber,  opening  of  August  16. 

Schedude  8525.  Mare  Island.  25.000  ft. 
■ugar  and  white  pine,  opening  of  Au- 
gust  16. 

Schedule  8528.  Brooklyn  and  Mare  la- 

land,  tracings  of  flnlshed  plans  for  the 

Tennessee    and    California,    opening    ot 

August  19. 

Schedule  8535.     San   Diego,      hospital 


equipment   opening  of  August  6. 

Schedule  8538,  Mare  Island,  2.300  lbs. 
copper  tubing  and  25,000  ins.  bfass  tub- 
ing, opening  of  August  16. 

Schedule  8539,  Mare  Island,  3,000  ft. 
sleel  conduit,  opening  of  August   16. 

Schedule  8560,  Mare  Island  and  Puget 
Sound,  4,100  enclosed  fuses,  miscellane- 
ous fuse  element,  150  lbs.  insulating 
flbre.  600  link  fuses,  100  lbs.  plate  mica, 
1.000  lbs.  attachment  plugs,  50  lbs. 
white  cotton  sleeving  64  portable  ven- 
tilating sets,  opening  of  August  19. 

Schedule  8561.  Mare  Island,  copper 
tubing,  opening  of  August  19. 

Schedule  8564.  Puget  Sound,  electric 
cable  and  lamp  cord,  opening  of  August 
19. 

Schedule  8565.  Puget  Sound,  magnet 
wire,  opening  of  August  19. 

The  following  bids  were  received  on 
June  14  by  the  light  house  superinten- 
dent. San  Francisco,  for  constructing 
and  addition  to  wharf,  repairs,  etc.,  at 
Goat   Island  Depot: 

Healy-Tibbetts     Construction  Co..     San 
Francisco.  {4.316. 

Mervy-Elwell  Co..  San  Francisco,  $3.- 
865,  accepted. 

Duncanson-Harrelson  Co.,  San  Fran- 
cisco. {4.285. 

Tibbetts-Paclflc  Co.,  San  Francisco, 
{4,855. 

M.  B.  McGowan,  San  Francisco,  {5,- 
169, 

A.  W.  Kitchen.  San  Francisco,  {3,97U. 

£•.  F.  Bridge  Co..  San  Francisco.  {5.- 
400. 


WASHINGTON.  D.  C— Until  August 
12.  10:30  a.  m.,  bids  will  be  received 
by  Panama  Canal  Commission  for  fur- 
nishing and  delivering  f.  o.  b.  Balboa 
(Pacific  port),  under  Circular  No.  1456. 
alumina  sulphate,  license  tags  and 
lumber.  Further  information  may  be 
had  from  Assistant  Purchasing  Agent, 
Fort  Mason,   San  Francisco. 


PORTLAND.  Ore.— Until  August  8. 
bids  will  be  received  by  the  U.  S.  Engi- 
neer Office  for  furnishing  and  deliver- 
ing 4  lap-welded  steel  pipes.  Further 
information  on  request. 


KETCHIKAN.  Alaska. — Cisco  Mach. 
Tool  Co..  Cincinnati,  at  {2000  awarded 
contract  by  lighthouse  superintendent 
at  Ketchikan  for  furnishing  and 
delivering   1   motor-driven  lathe,   16-in. 


PORTLAND,  Ore.— L''ntil  August  15, 
bids  will  be  received  by  U.  S.  Engineer 
Office,  Portland,  for  furnishing  and 
delivering  16  36-In.  dredging  sleeves. 
Specifications  will  be  furnished  on 
request. 


WASHINGTON.  D.  C—  Ralph  E. 
Woolley.  Honolulu.  H.  T..  at  {21,102 
has  been  awarded  a  contract  by  Chief 
of  Engineers,  U.  S.  A.,  for  constructing 
extension  to  railroad  and  erecting 
searchlight  unit  complete  at  Honolulu. 
Contract  for  laying  submarine  cable 
awarded  to  Ben  Lanahi,  Honolulu,  Fl. 
T..  at  {4.370. 


SA.V  FRANCISCO.— Until  August  12, 
10  a.  m..  bids  will  be  received  by  the 
Quartermaster  Supply  Officer.  Fort 
Mason,  under  Circular  No.  22-11.  for 
erecting  3S4  headstones  at  the  San 
Francisco  National  Cemetery,  Presidio: 
headstones  to  be  furnished  by  the 
QoverDineDt. 


SAN  FRANCISCO.— Until  August  3, 
10  a.  m.,  bids  will  be  received  by  U.  S 
Engineer  Office.  240  Montgomery  St 
for  furnishing  and  delivering  f.  o.  b. 
wharf.  Rio  Vista,  Solano  County,  under 
Order  No.  3194,  miscellaneous  castings 
and  ice  cans. 


WASHINGTON.  D.  C.  —Following 
contracts  have  been  awarded  by  the 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment: 

Speclflcatlon  4473,  San  Diego,  electric 
breakdown  connections  and  temporary 
transformer,  Newberry  Electric  Corp., 
724  South  Olive  St.,  Los  Angeles.  Calif., 
$2,695,    time  50  days. 

K-peciflcatlon  4448,  Walluppe.  T.  H., 
water  system,  Ralph  E.  Woolley,  305 
James  Campbell  Bldg..  Honolulu.  H.  T., 
{13.056.    150   days. 

Specification  4441.  San  Diego,  Calif., 
electric  elevators  for  storehouse,  Hol- 
lister-Whltncy  Co..  211  No.  Second  St., 
Quincy,  111.,  {22.653.  180  days. 

Speclflcatlon  4447.  Puget  Sound, 
Wash.,  extension  to  fresh  and  salt 
water  system,  Robt.  H.  Travers,  3144 
Arcade  Bldg.,  Seattle.  Wash.,  {24,781.12, 
100  days. 


HALLS  AXD  SOCIETY  BUILD- 
INGS 


TURLOCK,  Stanislaus  Co..  Cal.— Lo- 
cal lodge  of  Moose  is  contemplating 
purchase  of  site  on  which  to  erect  new 
club  house.  A  building  committee  will 
submit  a  report  in  the  near  future. 


Plans  Being  Prepared. 

AUDITORINUM   BLDG.  Cost.    { 

LOS    ANGELES.   Cal.     Rear  of  present 

Club  House  on  Hollywood  Blvd. 
Class   C    brick   auditorium    building. 
Owner— Hollywood    Women's   Club. 
Architects  —  Walker    &    Eisen.    I'aciflc 

Finance  Bldg.,  Los  Angeles. 


PENDLETON,  Ore.  —  Odd  Fellows 
Lodge  of  this  city  planning  erection  of 
4-story  brick  lodge  and  commercial 
building;  site  contemplated  75  by  100 
ft.  Proceeds  of  sale  of  present  lodge 
hall    to    partly    finance    new    structure. 


HOSPITALt 


REEDLEY.  Fresno  Co.,  Cal.  —  C.  A. 
SuHivan.  local  realty  dealer,  announces 
steps  are  being  taken  to  erect  a  mod- 
ern hospital  in  this  city.  San  Fran- 
cisco and  Fresno  capitalists  are  inter- 
ested. 


PORTLAND,  Ore.  —  Group  of  local 
physicians  plan  erection  ot  {200,000 
surgical  hospital  at  19th  and  Kearney 
Sts.  Permit  to  maintain  structure 
granted  by  City  Council.  Construction 
will  be  under  the  supervision  of  Strong 
&  MacNaughton,  Corbett  Bldg.,  Port- 
land. 


PORTLAND.  Ort-.— Architects  Law- 
rence &  Holford.  Chamber  of  Commerce 
Itldg..  and  Morris  H.  Whitehouse.  Rail- 
way Exchange  Bldg..  A-isociate  .  are 
completing  plans  for  ihe  proposed  new 
medical  school  to  he  erected  on  Mar- 
quam  Hill  for  the  University  of  Oregon, 
estimated  cost.  {260.000.  The  building 
will  be  four  stories  in  height.  68x150. 
of  reinforced  concrete  construction. 
Figures  will  be  taken  about  August  15. 
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HOTELS 


REEDLEY.  Fresno  Co.,  Cal. — Steps 
are  being  taken  to  erect  a  modern 
hotel  Iniilding  in  this  city,  according 
to  O.  A.  Sullivan,  local  realty  dealer. 
Further  information  will  be  given 
when   preliminaries   are   completed. 


SALiINAS,  Monterey  Co.,  Cal. — Cominos 
Bro.s.,  owners  of  Cominos  Hotel,  for- 
merly the  Abbott  Hotel,  announce  their 
intention  of  constructing  an  annex  to 
the  present  building,  containing  ap- 
proximately 80  rooms  and  costing 
.$125,000.  The  proposition  is  in  a  pre- 
liminary state  and  early  construction 
is  not   looked  for. 


NORTH  BEND,  Ore.  —  Architects 
Tourtellotte  &  Huinmel;  712  Coucli 
Bldg.,  Portland,  will  receive  bids  up  to 
August  8,  lor  erecting  a  flve-story  and 
basement  concrete  64-room  hotel  in 
North  Bend.  Bids  will  be  received  for 
general  contract,  plumbing.  electric 
work,  heating  and  elevators. 


PUBLIC  BVILBINGS 


SACRAMENTO.  Ca]. — The  following 
bids  were  received  on  July  22  by  W.  F. 
McClure,  State  Engineer,  for  roofing, 
carpentry,  marble  and  tile  work,  etc., 
for  the  San  Francisco  State  Civic  Cen- 
ter Bldg.  Plans  were  prepared  by  Ar- 
chitects Bliss  and  Faville,  Balboa  Bldg., 
.San  Francisco: 

The    Clinton    Construction      Co.,      140 
Townsend    St.,    San    Francisco,    submit- 
ted the  lowest  bid  on  the  carpentry  etc. 
Guilfoy   Cornice   Works,    208    8th   St.,   S. 
F.,  were   low  on   the  rooting;  P.   Grassi, 
13.';    Tehama   St..    S.    F.,    on    the    marble 
and    terrazzo,    and    Mangrura    &    Otter, 
827  Mission  St..  S.  F.,  on  the  tile  work. 
All   bids  were  taken   under  advisement. 
Finish       'Work.      inelndins      Carpenter 
AVork,  Mill  AVork.  Glass   and  Glazing 
Work,    Tile    Partitions,      Metal      Latli 
■Work,  Plastering  Work.  '    ' 

Clinton   Con.st.  Co.,   $194,540;   (2)   deduct 

$2400   200  days.  '  '■'    ' 

A.   Knowles,   $204,300;   (2)   deduct  12500 

200  days. 
P.  F.  Reilly,  $206,800;   (2)   deduct  $2400 

250  days. 
J.    B.    McSheehy,    $215,777;     (2)     deduct 

$1500  300  days 
P.   J.  Ijynch,  $217,200;    (2)    deduct   $2200 

200   days 
Mahony  Bros.,  $218,900   (2)   deduct  $500 

300  days. 
Carlson    &    Lacey.    $218,860    (2)    deduct 

$3100   190  days. 
"Ward  &   Jones,  $219,900,  320   days. 
Chas.    Stockholm    cSt    Son.    $219,940;    (2) 

deduct  $2500  160  days. 
K.   E.   Parker  Co.,   $222,900;    (2)    deduct 

$150   200    days. 
V>.  R.  Wagner.  $235,390;   (2)   deduct  $2,- 

200  180  days. 
E.    T.    Letter    &    Son.    $239,887;    (2)    de- 
duct  $1000   6  months. 
Rooting  AVovk,   Including:      .Steel   Metal 
Work,       Sfnte       and       Coniposition 
Roofing 
Guilfoy     Cornice     Works.     $15,783,     100 

days. 
W.    H.    Heidt    Cornice    Works,    $16,225; 

90  days. 
U.    S.    Metal   Products    Co.,    $16,820,    150 

days. 
Forderer    Cornice    Works,    $17,472,    100 

days. 
Richmond    Roofing      Co.,      $17,910,      120 

days. 
Percy    Sheet    Metal    Works,    $18,952,    60 

-    days. 
Conlin  &  Roberts,  $19,940,  100  days. 
Oscar  Krenz  Copper  &  Brass  Co.,  $21,- 

946,  120  days. 


Mnrltle  Work,  Including  Tcrrnz/.o  ^Vo^k 

P.    Grassi,    $27,658;    (2)    deduct    $4220    90 

days. 
American  Marble  &  Mosaic  Co.,  $28,000; 

(2)    deduct    $4300    80    days. 
Tile    Work,    Including    Cork    Tile 
Mangrum  &  Otter,  $9,072,   60  days. 
Ginsberg  Tile  Co.,   $9,109.60;    (2)    deduct 

$2,249,   40   to   60  days. 
Lowery  &  Daly,  $tl,550,  60  days. 
Soott    Co.,     San     Francisco,     $10,669,     60 

uays. 


SACRAMENTO,     Cal.— The    following 
contracts  have  been  awarded  by  W.  F. 
McClure,    State    Engineer,    for    rooting, 
carpentry,   marble,   and   tile   work,   etc., 
tor  the  completion  of  the  San  Francisco 
.state  Civic  Center  Building  from  plans 
lirepared  by  Architects  Bliss  &  Faville, 
Balboa  Bldg.,  San  Francisco: 
Finish       AVork        including       Carpenter 
AVork,   Mill  Work,  ^lass  and  Glax- 
ing   Work,  Tile      Partitions,      Metal 
L,nth    AVork    and    Plastering    AVork. 
Clinton    Constr.    Co.,    140    Townsend 
St.,    Sau    Francisco,      $194,540,      200 
days. 
Rooling  AA'ork,  Including:      Steel   Metal 
AVork,  Slate  and  Composition  Roof- 
ing— Guilfoy   Cornice     Works,     208 
8th  St.,   San  Francisco,   $15,783,   100 
days. 
Marble  AVork,  iueluding  Terrazzo  Work 
P.    Grassi,      135    Tehama      St.       San 
Francisco,  $27,658,  90  days. 
Tile  AVork,  including  Cork  Tile.     Man- 
grum &  Otter,  827  Mission  St.,   Kan 
Francisco,  $9,072,  60  days. 

OREGON  CITY,  Ore.— The  City  Hall 
committee  will  call  for  competitive 
plans  for  new  city  hall;  $35,000  voted 
to  finance  construction,  of  which  $5000 
i.s   for   furnishings. 


FRESNO.  Fresno  Co.,  Cal.  —  Super- 
visors will  appropriate  $25,000  to  con- 
struct comfort  stations  in  Courthouse 
Park,  according  to  Building  Supt. 
.lames.  It  is  also  proposed  to  erect  a 
psychopathic  ward  at  the  County 
Hospital. 


SAN-'JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  September  6,  11  a.  m.,  bids  will 
be  received  by  Henry  A.  Pfister,  County 
Clerk,  lor  alterations  and  additions  in 
office  of  county  assessor  in  Hall  of 
Justice  building.  Plans  and  further 
information.-may  be  had  from  Clerk. 


OAKLAND,  Cal. — Schwabacher-Frey 
Co.,  Second  and  Market  Sts.,  San 
Francisco,  at  $987.50  submits  low  bid  to 
Supervisors  for  furnishing  and  install- 
ing metal  flic  case  in  County  Clerk's 
office  but  tailing  to  furnish  certified 
check  bid  will  probably  receive  no 
consideration.  Rucker-Fuller  Co.  sub- 
mitted next  low  bid  at  $1400.  Five 
bids  submitted,  the  highest  being  $2497. 
Taken    under    advisement. 


SAN  FRANCISCO.— Until  August  5, 
10  a.  m.,  bids  will  be  received  by  Board 
of  Education,  M.  R.  Norris,  Secretary, 
2nd  floor.  City  Hall,  for  certain  mill 
work.  Specifications  will  be  furnished 
on  request. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
F'ollowing  bids  received  by  Supervisors 
for  furnishing  linoleum  for  rooms  in 
County  Courthouse: 

Alfred  Madsen  Co.  No.  0,  $3.25  sq. 
yd  ;  No.  1,  $3.25  sq.  yd.;  No.  2,  $3.00 
sr|.  yd.;  No.  3,  $2.90  sq.  yd. 

!l.  Hart  Sons  Co.  A  in.,  $1.98;  14  in. 
thick,  $2.37  sq.  yd.,  plus  10  cents  sq. 
yd.   for   cutting  and  laying. 


McKinley-Glans.      V4,   in.,  $2.90  sq.  yd. 

L.  Lion  &  Sons  Co.  \i  in.,  $2.60 
sq.  yd. 

Malott  &  Peterson.  "Kompolith" 
Magnesite  flooring,   $2.79   sq.  yd. 

Bids  taken  under  advisement. 

LOS  ANGELES,  Cal.  —  Forest  Lawn 
Memorial  Park  Assn.,  Hollingsworth 
Bldg.,  Los  Angeles,  contemplates  the 
erection  of  a  number  of  new  structures 
at  Forest  Lawn  cemetery,  Tropico,  T. 
Patterson  Ross.  San  Francisco,  is  the 
architect.  The  buildings  contemplated 
include  a  new  unit  to  the  mausoleum 
to  cost  $225,000;  a  $75,000  Masonic 
memorial;  $50,000  Knights  of  Pythiaa 
memorial;  a  $35,000  office  building; 
$25,000.  Horticultural  building  and 
$100,000  for  improvements  to  grounds. 
Hubert  L.  Eaton  is  the  manager  of  the 
association. 


RESIDENCES 


Contract   Awarded 

RESIDENCE  Cost,    $18,000 

SACRAMENTO,  Cal.,  3731  T  St.  Two- 
story  frame  and  plaster  residence 
and    garage. 

Owner — C.  M.  Goethe,  3730  S  St.,  Sacto. 

Architect — Miss  Julin  Morgan,  Mer- 
chants Exchange  Bldg.,  San  Fran- 
cisco. 

Contractor — F.   A.    Kurtz,    premises. 


Owner   Taking  Figures 

RESIDENCE  Cost,   $5000 

SAN  FRANCISCO,  S  St.  Marys  Ave. 
256  W  Marsilly.  Two-story  and 
basement    frame    residence. 

Owner — Frank  Lemey,  3842  Mission  St. 

Architect — Theo.  W.  Lenzen,  706  Hum- 
boldt Bank   Bldg. 


Plans   Being   Prepared. 
RESIDENCES  Cost,  $15,000  each 

SAN   FRANCISCO.      Lake   St.,   Sea  Cliff. 
15  2-story  &  basement  frame  &  plaster 

residences    (10    rooms      &      garage 

each). 
Owner — Allen  &  Co. 
Architect  —  Earle    B.    Bertz,    Foxcroft 

Bldg. 

Contract  Awarded. 

ADDITIONS 

SAN    FRANCISCO. 

ton   Street. 
Additions  and  alterations  to  residence. 
Owner — John  L.  Deahl. 
Architects  • —  Bliss   &     Faville,   Balboa 

Bldg.,  San  Francisco. 
Contractor — J.      Harold      Johnson,      180 

Jessie  St.,  San  Francisco. 


Cost,  $15  000 
No.   3757   Washing- 


Cost,   $45,000 


Contract  Awarded. 

RESIDENCE 

SANTA   BARBARA,   Cal. 

Residence,   13   rooms  and   5   bathrooms. 

Owner — Walter  E.   Hodges. 

Architect  —  AVinsor  Soule,  1206  State 
St.,  Santa  Barbara,  Cal. 

Contractor — Sam  Hunter,  122  W.  Val- 
eric, Santa  Barbara. 


Plans   Being   Prepared. 
RESIDENCE  Cost,    $25,000 

FRESNO,   Fresno   Co.,    Calif. 
Two-story   brick   and   stucco   residence. 
Owner — -Mrs.  H.  C.  Tupper,  Fresno. 
Architects — Swartz    &    Ryland,    Row^ll 
Bldg.,   Fresno. 


Figures    to    be   Taken   Next   Week. 
RESIDENCE  Cost,    $18,000 

S.\N  JOSE,  Santa  Clara  Co.,   Cal.     The 

Alameda  and  Morrison  St. 
Two-story  frame  and  plaster  residen-ee 

and  separate  garage   (7   rooms  and 

2  bathrooms)  tile  rools. 
Owner — Warren  Pomeroy. 


Saturday,  Ju'y  30,   1921 


Architect — Chas.  S.  McKenzte,  Bank   ot 
San  Jose   Bldg.,  San   Jose. 
Figures   will  be   taken   for  a  general 
contract. 
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To  be  Dime   by   Day  Labor. 

RESIDENCE  Cost,    $ 

PEBBLE    BEACH.    Monterey    Co..    Cal. 

One-story  frame  &  stucco  7-room  resi- 
dence &  garage  for  2   machines. 

Owner — Paul   Masson. 

Architect — John  Baur,  251  Kearny  St., 
San    Francisco. 

Contractor — U.  Ehrhart.  Olympic  Club. 
San   Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,   i 

BERKELEY,    Alameda    Co.,    Cal. 

Mariposa   St. 
Two-story    frame   &    plaster    residence. 
Owner — Dr.   G.  C.  Johnson. 
Architect — Jas.  W.  Plachek.  2014  Shat- 

tuck    Ave.,    Bkly. 
Contractor — D.  A.  Goodrich,  Bkly. 


Segregated  Figures  Being  Taken. 

RESIDENCE  Cost,   % 

SAN       FRANCISCO.       E     16th     Ave.     S 

Balboa   St. 
Two-story  &  basement  frame  &  plaster 

residence   (6  rooms  &  garage) 
Owner — Withheld. 
Architect — A.    H.    Knoll,    Hearst    Bldg. 

San  Francisco. 

SCHOOLS 


Plans  Being  Figured — Bids  Close  Aug. 
S,    8    p.    m. 

SCHOOL  Cost.   $ 

HOLLISTER,     San     Benito     Co.       Con- 
struction of  a  frame  school  build- 
ing. 
Owner — Cottonwood      School      District. 
Trustees    not   given. 
Certifled    check    for       10%      required 
with  each  bid.     Plans  may  be  had  from 
the   Clerk    of   the   district   at   Hollister. 


Contract    Awarded 

SCHOOL  Cost,   ?43,900 

LOMPOC,  Santa  Barbara  Co..  Cal.  Re- 
inforced   concrete    high    school. 

Owner — Lompoc    High    School    District. 

Architect— W.  H.  Weeks.  75  Post  St., 
San    Francisco. 

Contractor — Cobby  &  Owsley,  180  Jes- 
sie  St.,    San    Francisco. 


SOUTH  PASADENA,  Los  Angeles  Co., 
Cal. — C.  Karseboom,  850  Vine  St.,  Los 
Angeles,  was  awarded  the  general  con- 
tract at  $44,220,  for  erection  of  a  new 
8-room  grade  school  building  at  South 
Pasadena;  Hudson  &  Munsell,  443 
Douglas  Bldg.,  Los  Angeles,  architects. 
The  award  was  made  on  original  bid  of 
142.960,  with  addition  ot  $1260  for  ruf- 
fled brick,  and  for  using  Simplex  win- 
dows, for  which  no  extra  charge  was 
made.  Other  awards  were  made  as 
follows;  painting  to  Alharabra  Wall 
Paper  &  Paint  Co.,  at  $1797;  So.  Pasa- 
dena P.  Co.,  the  plumbing  at  $3343; 
Potter-Strutz  Rad.  Corp.,  gas  heating 
at  $1293. 


General    Contract   Awarded 
SCHOOL  Cost.  $90,000 

PACIFIC    GROVE,    Monterey    Co.,    Cal. 
One-story  concrete  school  (16  rooms  & 

auditorium). 
Owner  —  Pacific      Grove      High     School 

Dist.  (J.  J.  Williams,  Clerk). 
Architect — Arthur  W.  Angel,  565  Light- 
house Ave.,  Pacific  Urove. 
T.  H.  Dean  of  Monterey  has  been 
Awarded  the  general  contract  includ- 
ing alternates  "B"  for  tile  roof  and 
"E"  for  finishing  the  second  story. 
Contract    price,    $78,826. 

The   bids    for   heating,   plumbing   and 


program  clocks  are  still   under  advise- 
ment. 


Contracts  Awarded. 

ALTERATIONS  Cost,  $ 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
Remodeling   classroom    No.    3    in    inter- 
mediate   school;    separate    bids    for 
repairs  and   additions   to  plumbing 
system,   also    for   replacing  smoke- 
stack   and    repairing    heating    sys- 
tem  in   intermediate  school. 
Owner — Palo  Alto  City  School   District, 
A.  C.  Barker,  Secretary,   595  Chan- 
ning  Ave.,  Palo  Alto. 
.\rchitect — Chas.  K.  Sumner,  57  Post  St., 

San  Francisco. 
Engineer — Leiand    &    Haley,    58    Sutter 
St.,   San    Francisco. 
Heating 

J.  E.  OMara $1987.00 

Cashel    Bros 2,150. oO 

\V.   K.  Nottingham Z.157.00 

Scott  Co 2,080.00 

C.  Peterson  Co 2,348.00 

Christiansen  &  Anderson 2,687.00 

Awarded   to  J.  E.  O'Mara,  243   Minna 
St.,  San   Francisco. 

Plombtng 

Christiansen    &    Anderson $1,493 

J.  E.  OMara 1,565 

Cashel   Bros 1,650 

Awarded  to  Christiansen  &  Anderson 
of  Palo  Alto. 

Carpenter  AVork 

George     Bertsche      $1,575 

F.     W.    Fox 1.822 

Awarded   to   Geo.   Bertsche,    221    Kip- 
ling St.,  Palo  Alto. 


COLUSA,  Colusa  Co.,  Cal.  —  Until 
-Vugust  4.  12  m.,  bids  will  be  received 
by  Dr.  C.  A.  Poage,  Clerk,  Colusa 
School  Dist.  for  construction  of  2-room 
school  building  on  Colusa  High  School 
grounds.  Plans  may  be  seen  at  office 
of   Clerk. 


Bids   to  be  Called  for  This  Week. 
SCHOOL  Cost,   $18,000 

STOCKTON,    San    Joaquin    Co.,   Cal. 

About    12    miles    east    of    Stockton. 
One-story    3-room    brick    &   hollow    tile 

school. 
Owner — Linden    School    District. 
Architect  —  Wright  &  Satterlee,  Bank 

of  Italy   Bldg..  Stockton. 


Contract  Awarded. 

ADDITION  Cost,   $3777 

MODESTO,     Stanislaus    Co.,     Cal.       1% 

mile  west  of  Modesto. 
Additions  to  grammar  school  bldg. 
Owner — Jones    Grammar    School    Dist., 

O.  S.  Moore,  Clerk. 
.Architect — Wright  &  Satterlee,  Bank  of 

Italy   Bldg.,   Stockton. 
Contractor — Miller  &  Livingston, 

Modesto,   Cal. 


Kl.NGSBURG.  Fresno  Co.,  Cal.  — 
Question  of  voting  a  direct  tax  of 
$24,000  to  finance  completion  of  the 
new  grammar  school  building  will  be 
decided  in  Kingsburg  Joint  Union 
School  District.  Fresno  and  Kings 
Counties,  on  August  8. 


REWARD,  Kern  Co..  Cal.— The  Olid 
School  District  will  vote  tax  of  $16,000 
on  August  5  to  maintain,  furnish  and 
equip  school  buildings.  J.  M.  Gwin, 
Clerk  of  District. 


Plans  Being  Prepared — Bids  Close  Aug. 

8,    7;30   p.    m. 

GYM.VASIUM  Cost,  $ 

HAMILTON  CITY,  Glenn  Co..  Cal. 
Construction   of  a   gymnasium   bldg. 
Owner    —    Hamilton    City    Union    High 

School   Dist.,    A.    M.   Gelaton,  Clerk. 
Architect — Not  given. 

Certifled  check  for  5%  payable  to 
President  of  Board  of  Trustees  of  the 
District  required  with  each  bid.  Plans 
may  be  had  from  Secretary  of  District, 
P.  S.  Qulgley,  Hamilton  City,  Cal. 


Plans    Being    Prepared. 
ADDITION  Cost,    $1500 

(JRIDLEV.  Butte  Co.,  Cal. 
One-room   frame  addition  to   school. 
Owner — East    Gridley    School    Dist. 
.\rchitect  —  Chester    Cole,    Waterland- 
Breslauer  Bldg.,  Chico,  Cal. 


Plans  Being  Figured — Bids  Close   Aug. 

8.  2   p.  m. 

SCHOOLS  Cost,  $ 

BAKERSFIELD,  Kern  Co.,  Cal. 
Erection    of    two    frame   school    houses. 
Owner — Miller   School    Dist.,    W.    H. 

Bemis,  Clerk. 
Architect  —  J.  M.   SafCell,  924    19th  St., 

Bakersfield. 
Certified    check    for    10%    payable    to 
Clerk    required    with    each    bid.      Plans 
may  be  had  from  office  of  architect. 


Contracts  Awarded — New  Bids  to  be 
Called  For  Heating  and  Plumbing. 

GYMNASIUM  Cost,    $100,000 

OAKLAND,  Alameda  Co.,  Cal.  Forty- 
fifth  Street  and  Broadway. 

One-story  reinforced  concrete  gym- 
nasium. 

Owner  —  Oakland  Board  of  Education. 
Lloyd  D.    Barzee,   Secretary. 

Architect  —  Construction  Dept.,  Board 
of   Education,    357    12th    St.,    Okd. 

General  Contract  awarded  to  G.  P.  W. 
Jensen,  —Market  St..  San  Francisco 
for    $66,700. 

Lathing  and  Plasterlns  to  George  W. 
Dixon,  541  Apgar  St..  Oakland,  for 
$0,869. 

Klectrtcal  Work  to  Roberts  Mfg.  Co., 
663  Market  St.,  San  Francisjco, 
$5,350. 

Steel  LockerH,  not  decided. 

All   bids  for  the  heating  and   plumb- 
ing were  rejected  and  new  bids  will  be 

called  for. 


MODESTO,  Stanislaus  Co..  Cal.  — 
Until  August  8,  7:30  p.  m..  bids  will 
be  received  by  Kathleen  G.  Prewett, 
Clerk,  Modesto  High  School  Dist.,  for 
furnishing  and  installing  approxi- 
mately 200  steel  lockers  in  high  school; 
to  be  12  by  15  by  36,  double  tier, 
louvre  single  faced.  Certifled  check 
for  10%  payable  to  President  of  Board 
of  Trustees  of  District  required  with 
each  bid.  Specifications  will  be  fur- 
nished on   request  to  Clerk. 


MILTON,  Ore. — Until  August  15,  4 
p.  m.,  bids  will  be  received  by  Archt. 
Raymond  W.  Hatch.  Pendleton,  Ore., 
for  constructing  group  of  buildings  for 
Milton  School  District;  Industrial  Arts, 
2  stories.  60x97;  gymnasium,  93x60  ft.; 
Administration  Building,  T  shape,  main 
part  166x135  with  two  wings  46x73  ft. 
Separate  bids  for  heating,  plumbing 
and  ventilating. 


Figures  to  be  Called  for  In  About  Two 

Weeks. 
SCHOOL  Cost,  $16,500 

TURLOCK,  Stanislaus  Co.,  Cal.     Monta 

Vista  School  District  near  Turlock 
One-story   brick   school   (4   rooms) 
Owner — Monta    Vista    Grammar    School 

District. 
Architect    —    Jas.     H.    Hoose,    Ramont 

Bldg.,    Modesto. 


Working  Drawings   Being  Prepared. 

SCHOOL  Cost,  $80,000 

MAXWELL,  Colusa  Co..  Calif. 

Reinforced  concrete  school  with  tile 
roof  (11  classrooms  and  an  audi- 
torium). 

Owner — Maxwell  High  School  District. 

Architects — Woollett  &  Lamb,  Hagel- 
steln  Bldgr.,  Sacramento, 
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Plans  will  be  ready  fnr  hg'ures  about 
October  1st. 

I'lans  Completed. 

SHOP    BLDG.  Cost,    ?20,01I0 

BEKKKLKY,  Alameda   Co.,   Cal.      South 
Berkeley. 

One-story   brick   vocatfonal   shop    build- 
ing. 

Owner — Berkeley  Board  of  Education. 

Architect — \Vm.     C.  Hays,  1st     Natiolial 
llank  Bldg.,  San  Francisco. 
I'lans   are   completed   and    have    been 

submitted  to  the  Board  for  approval. 

Contract    Awarded 

SCHOOL,  ETC.  Cost,  $11,966 

BAKBRSPIELD,   Kern    Co.,    Cal. 
Construction    of     frame     school     house 

and    teacherage. 
Owner — Munzer    School    District,   D.   J. 

Lloyd.   Clerk. 
Architect — J.    M.      Saffell,     Bakersfleld. 
Contractor — Davis    &     Voos,     Leemore, 

Cal. 
Other  bidders  were:  Wm.  Eisaler, 
Bakersfleld.  $13,500.  and  P.  W.  Payn- 
ter,  Bakersfleld.  $12,000.  Bids  received 
from  Rucker-Fuller  Co.  of  San  Fran- 
cisco, and  Edwin  H.  Flagg  Scenic  Co. 
of  Los  Angeles,  for  furnishing  and  In- 
stalling curtain  in  auditorium,  re- 
jected. 

BERKELEY,  Alameda  Co.,  Cal. — 
President  David  P.  Barrows,  Univer- 
sity of  California,  announces  that 
among  other  improvements  to  be  un- 
dertaken at  the  university  during  the 
coming  year  are:  Henry  Moore  Ste- 
phens Memorial  Hall,  new  physics 
building,  Haviland  Hall  for  the  school 
of  education  and  the  athletic  stadium. 
A  drive  tor  funds  for  the  latter  pro- 
ject is  now  being  outlined.  John  Galen 
Howard,  1st  National  Bank  Bldg.,  San 
Francisco,  is  the  architect  for  the 
l-'niverslty. 

I'lans   Being   Figured — Bids   Close   Aug. 

22,  1921. 
SCHOOL  Cost,    $18,000 

FRE.SNO,   Fresno   Co.,   Calif. 
One-story    brick    school    (2    classrooms 

and  auditorium). 
Owner — Teague   School  District. 
Architects — Swartz    &    Ryland,    Rowel  1 

Bldg.,  Fresno. 

Bids  to  be  Called  About  Sept.  1st. 
SCHOOL  Cost,    $3.1,000 

FRESNO,  Fresno  Co.,  Calif. 
One-story  brick  and  stucco   school   tile 

roof  (5  classrooms  and  auditorium) 
Owner — McKinley   School  District. 
Architects — Swartz    &    Ryland,    Rowell 

Bldg.,  Fresno. 

Contracts  Awarded. 

SCHOOL  Cost,    $13,258 

CLOVIS,    Fresno    Co..    Cal.       Six    miles 

east  of  Clovis  on  Rudy  Pig  Farm. 
One-story   two-room      concrete      school 

tile    roof,    maple    floors,    hot    water 

system. 
Owner — Redbanks    School    District.    G. 

E.  McFadden.  Clerk.  P.  O.  Box  44fi, 

Clovis,   Calif. 
Architects — Coates   &      Traver,      Rowell 

Bldg..  Fresno. 
Contractor — Miller    &      Wyatt,      Fresno 

and    Chowchilla,   Calif. 
Cifiipral    Contract,      Allen      &      Martin, 

Fresno.   $15,380. 
I'liiinbiiig    and    Heatinp,    Barrett    Hicks 

Co..  Fresno.   $1,055  and   B.   A.  New- 
man Co.,   $2,352. 

Bids  Under  Advisement. 

SCHOOL  Cost,    $3,678 

SANTA   CRUZ,   Santa   Cruz   Co.,   Calif. 
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Construction   of   a   school    building. 
Owner — Zayante    School    District,    Mrs. 

Lena  Forde.  Clerk.  Olympia,  Calif. 
Architects  —  Collins      &      Byrne.    New 

Theatre    Bldg.,    Santa    Cruz,    Calif. 
Low    Bidder — Franklin    &   Bailey,   R.   F. 

D.    No.    1,   Santa   Cruz,   Calif. 

Conlract   Awarded. 

SCHOOL  Cost,    $3.9i)4 

SANTA   CRITZ,   Santa  Cruz  Co..   Calif, 
(construction  of  school   building. 
Owner — Happy    Valley    School    District. 

P.  Heitmeyer,  Clerk,  R.  F.  D.  No.  1. 

Santa  C'ruz,  Calif. 
Architects  —  Collins      &      Byrne,    New 

Theatre  Bldg.,  Santa  Cruz,  Calif. 
Contractor — J.    H.    Franklin,    R.    P.    D. 

No.  1,  Santa  Cruz,  Calif. 
Hamilton    &    Church,    383    Ocean    St., 
Santa  Cruz,  only  other  bidder  at  $3,760. 


Plans   Being  Prenared. 

SCHOOL  Cost,     $48,000 

FRESNO,  Fresno  Co.,  Calif. 

Brick   school    building,    stucco   exterior; 

shingle    roof;      6    classrooms      and 

auditorium. 
Owner — Malaga  School  District. 
Architect — Swartz    &     Ryland,     Rowell 

Bldg.,   Fresno. 


H.\NFORD.  Kings  Co.,  Cal.  —  Until 
August  15,  8  p.  m.,  bids  will  be  received 
by  G.  W.  Armstead,  Clerk,  Hanford 
Union  High  School  District,  for  fur- 
nishing and  delivering  the  following 
materials: 

5  revolving  chairs,  full  quartered 
oak.  saddle  seat;  100  Vienna  chairs, 
veneer  seat;  30  tablet  arm  chairs, 
quartered  oak,  saddle  seat;  100  school 
desks,  sizes  1  and  2;' 750  opera  chairs; 
1    4-drawer   letter    file,    quartered    oak; 

1  4-drawer  legal  file  cabinet,  quartered 
oak;  2  roll  top  desks,  full  quartered 
oak,  32x50  in.;  450  steel  lockers,  15  in. 
deep,  12  in.  wide  and  42  in.  high, 
double,    84    in.    over   all    back    to    back; 

4  teacher's  desks;  4  42x96x30  in.  tables, 
full  quartered  oak,  top  1=4  in.  5  ply, 
legs    3%x3%     in.    with    brass    sockets; 

2  36x72x30  in.  tables,  full  quartered 
oak,  top  1%  in.  5  ply,  legs  3%x3%  in. 
with  brass  sockets;  2  34x60x30  in. 
tables,    full   quartered   oak,    top   1%    in. 

5  ply,  legs  3x3  in.  with  brass  sockets; 
1  48x120x30  in.  table,  full  quartered 
oak,  top  1%  in.  5  ply,  legs  3%x3?4  in. 
with  brass  sockets;  24  drawing  stands; 

1  triple  mirror  frame,  oak  23  in.  wide 
by  58  in.  high,  glass,  French  plate, 
16x52  in.;  1  fitting  stand,  oak,  18  in. 
long  by  IS  in.  wide  and  10  in.  high; 
11  physics  tables,  42x72x32,  made  the 
same  as  chemistry  and  biology   tables; 

2  cutting  tables.  42x72x32  in.,  top  l'^ 
in.  drop  leaf  18  in.;  1  supply  cabinet, 
size  36x56x31  in.,  magnesium  top  1% 
in.  thick,  construction  and  finish  same 
as  domestic  science  tables;  10  domestic 
science  tables  24  in.  wide  by  68  in. 
long  by  31  in.  high,  removable  tray 
under  stove,  magnesium  top,  bolted 
const-ruction  top  and  frame;  3  chem- 
istry tables,  size  48x144x35  in.,  top  1'4 
in.  built  up  IV2  in.  thick  glued  strip  of 
oak.  finished  with  acid-proof  paint; 
5  biology  tables,  oak,  bolted  top  and 
legs,  size  42x72x32  in.;  1  instructor's 
table,  built  the  same  as  the  chemistry 
tables,  size  36x144x34  In.;  1  instructor's 
table,  same  construction  and  material 
as  the  chemistry  tables,  size  36x96x34 
in.;  20  waste  baskets,  metal  or  wicker, 
submit  sample;  4  wicker  rockers,  sub- 
mit cut;  2  wicker  tables.  42  in.  round, 
submit  cut;  2  wicker  couches,  submit 
cut;  450  or  more  shades  for  windows 
for  the  main  building  and  for  the  arts 
and  science  buildings.  Plans  of  the 
buildings,  specifications  and  further 
information  may  be  had  from  the 
Clerk  at   Hanford. 


Low  Bidder. 

BUILDINGS,  ETC.  Cost,  $200,000 

LANCASTER,  Los  Angeles  Co.,  Calif. 

Two  reinforced  concrete  buildings 
connecting  colonades  and  altera- 
tions and  additions  to  present 
school  buildings. 

Owner — Antelope  Valley  Union  High 
School  District.' 

Architect — John  C.  Austin,  1125  Baker- 
Detwiler   Bldg.-.   Los  Angeles. 
Wopschall    Bros.,    100   E-Colorado    St., 

Pasadena,   suhniilted   the  lowest   bid  at 

.f200.000. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Until  August  11.  12  M.,  bids  will  be  re- 
ceived by  J.  C.  Poor,  Clerk,  Todd  School 
District,  for  laying  new  fioors  in  two 
classrooms  and  making  other  repairs  at 
the  school.  Specifications  may  be  had 
from  the  Clerk.  Plans  were  prepared 
by  Architect  Wm.  Herbert  of  Santa 
Rosa. 


Contracts    Awarded. 

TOILET    ROOMS  Cost,    $ 

BERKELEY,    Alameda    Co.,    Cal. 

Piedmont  &  Forest  Aves. 
Reconstruct    toilet    rooms    in    Emerson 

School. 
Owner — Berkeley    Board   of   Education, 

(Clyde   Blanchard.   Secretary). 
Architect — Wm.    C.    Hays,    First    Natl. 

Bank    Bldg.,    San    Francisco. 
Plumbing 

Thos.   Catton    $1986     $1615 

Scott  Co 1999        1610 

Carl  T.  Doell   2022       1652 

J.   E.   O'Mara 2177       1845 

Milz  &  Meldin    2581        2233 

Contract  awarded  to  Thos.  R.  Catton, 
3013   Deakin,  Bkly. 

Carpentry,  etc, 

fonner   &    Conner $625     $140 

Walter   Sorenson    850       241 

Contract  awarded   to  Conner  &  Con- 
ner, Berkeley  Way  and  Shattuck,  Bkly. 


BAKERSFIELD,  Kern  Co.,  Cal. — 
Until  August  11,  4  P.  M.,  bids  will  be 
received  by  Architect  J.  M.  Saffell,  924 
19th  St..  Bakersfleld,  for  constructing 
two  iron  stairways  at  the  Beardsley 
School.  J.  M.  Mcintosh,  Clerk.  Speci- 
fications may  be  had  from  the  archi- 
tect. 


Bids  Close  August  15.  3  P.  M. 

SHOP  BLDG.  Cost,  $10,000 

EASTON,  Fresno  Co.,  Calif. 

Machine  shop  and  2  classroom  building 

Owner — Washington  Union  High  School 

District,  J.  A.  Poytress,  Clerk. 
Architects — Swartz  &  Ryland,  Rowell 
Bldg.,  Fresno. 
Certifled  check  for  10%  payable  to 
Clerk  of  District  required  with  each 
liid.  Plans  may  be  had  from  architects 
on   deposit   of  $10,  returnable. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
R.  A.  Washburn,  Richmond,  at  $2748 
awarded  contract  by  Trustees  of  San 
Pablo  School  District  for  plumbing  and 
drainage  work  in  connection  with 
new  sanitary  system  at  school  site, 
from  plans  of  Archt.  Jas.  T.  Narbett, 
!>06  MacDonald  Ave.,  Richmond.  Other 
bids,  J.  I.  Collins,  $2900;  Splersch 
Bros  .    $2800. 

(Continued   on   Page   14) 
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Official    Proposals 


BIDS     ^VA.NTKD     FOR     POST     OFf'ICE 
Bl  ILDI>'G 

SUPERVISING  ARCHITECT'S 
OFFIi'E.  Treasury  Department.  Wash- 
ington. D.  C,  July  11.  1921.— SEALED 
TROrOSALS  will  be  opened  in  this 
office  nt  3  P.  M.,  Ao^uat  1.^.  lOSl,  for 
the  construction  of  the  United  States 
Post  Otlice  and  Court  House  at  Globe. 
.\rizona.  Drawings  and  specifications 
may  be  obtained  from  the  Custodian 
of  site  a(  Globe.  Arizona,  or  at  this 
office  in  the  discretion  of  the  Super- 
vising Architect.  JAS.  A.  WETMORE. 
Acting    Supervising    Architect. 


NOTICE   TO    BIDDERS 


SAN  LORENZO.  Alameda  Co..  Cal. — 
Pursuant  to  a  resolution  duly  passed 
by  the  Board  of  Trustees  of  the  San 
Lorenzo  School  District.  I  was  Instruct- 
ed to  ask  for  bids  for  painting  the  ex- 
terior of  the  school  building  of  said 
district. 

Bids  for  this  work  will  be  received 
up  to  and  including  Monday.  August  s. 
1921.  by  the  said  Cleck  of  said  Board, 
and  must  be  made  in  conformity  to  and 
based  on  the  specification  adopted  by 
said  Board.  A  copy  of  Avhich  specifi- 
cations will  be  forwarded  by  the  Clerk 
of  saTd  Board  by  request. 

(Signed)  R.    P.    KING. 

Clerk  of  the  Board  of  Trustees  of 
San  Lorenzo  School  District. 


BIDS    WANTED    FOR    SCHOOL 


NOTICE    TO    CO.NTR-ACTORS 

NOTICE  IS  HEREBY  GIVEN  that 
.sealed  bids  tor  the  con.«truction  of  a 
machine  shop  building  and  a  frame 
l.uilding  to  contain  two  classrooms  will 
he  received  by  the  Board  of  Trustees  of 
the  Washington  Union  High  School 
District  at  the  office  of  Swariz  &  Ry- 
land.  Architects.  Room  624  Rowell 
Huilding.  Fresno.  California.  ui>  to  but 
nut  latrr  than  3  o'clock  P.  .M.,  on  Mon- 
day, the  15th  day  of  Augnat.  1921. 

Each  proposal  must  be  accompanied 
by  a  certified  check  on  same  solvent 
bank  in  the  amount  of  ten  per  cent  of 
the  total  amount  of  the  bid.  payable  to 
J.  A.  Poytress.  Secretary,  of  the  said 
Board,  as  a  guarantee  that  if  his  bid  is 
accepted,  the  bidder  will  within  five 
days  after  the  acceptance  of  said  bid. 
execute  a  sufficient  and  binding  con- 
tract for  the  performance  of  the  work, 
and  that  he  will  give  a  surety  or  other 
approved  bond  in  an  amount  equal  to 
fifty  per  cent  of  the  contract  price  for 
the  complete  and  faithful  performance 
of  his  contract. 

The  said  Board  of  Trustees  reserve 
the  right  to  reject  any  and  all  bids 
without   recourse. 

Plans  and  specifications  may  be  ob- 
tained from  the  office  of  Sivartz  & 
Kyland.  Architects.  Room  624  Rowell 
Building.  Fresno.  California.  Contrac- 
loFB  obtaining  the  plans  for  the  pur- 
■  pose  of  estimating  will  be  required  to 
deposit  (he  sum  of  $10.00  as  a  guaran- 
tee of  the  safe  return  of  the  plans  in 
good  condition. 

By  order  of  the  Board  of  Trustees  of 
the  Washington  Union  High  School 
District. 

.1.    A.    POYTRESS.   Secretary. 


BIDS    W.ANTED    FOR    SCHOOL 

NOTICE    TO    CONTRACTORS 

SA.NTA  ROSA..  Calif.  July  27.  11121. — 
Notice  is  hf-rebv  given  that  the  Clerk 
of  the  P.oard  of  Trustees  of  Todd  School 
District.  Sonoma  County.  California. 
v%'lll  receive  bids  until  12  o'clt»rk  Noun 
\iiKU«t  11,  1921,  and  that  said  bids  will 
•  0   publicly   opened     and    read   at     li30 


o'clock  P.  M.,  at  a  meeting  of  the 
Board  of  Trustees  at  the  school  house 
in  the  Todd  School  District  on  the 
above  date,  for  laying  new  floors  in 
two  classrooms  and  other  repair  work 
in  Todd  School  District.  Sonoma  County. 
California. 

Specifications  for  this  work  are  on 
file  with  the  Clerk  of  the  School  Board 
in   Todd  School  District. 

A  copy  of  the  specifications  can  be 
piocured  from  the  Clerk  of  the  School 
Board. 

J.  C.  POOR. 
Clerk   of  the  Board  of  School  Trustees 
of    Todd     School     District.     Sonoma 
<."ounty.   California. 


BIDS 


SCHOOL 


NOTICE     TO     BIDDERS 


BIDS  will  be  received  by  the  Board 
of  Education  of  the  City  of  Santa 
Cruz  at  its  office  in  the  City  Hall  up  to 
eieht    o'clock    P.    M.,   August    Sth,    1921, 

for  the  erection  and  completion  of  an 
addition  to  the  Manuel  Traning  Build- 
ing on  the  Laurel  School  (Grounds,  ac- 
cording to  plans  and  specifications  now 
on  file  in  the  office  of  the  Board  of  Ed- 
ucation of  the  City  of  Santa  Cruz. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

♦ 

BIDS   WANTED   FOR   BUILDING 


SEALED  BIDS  will  be  received  up  to 
2  P.  M.,  .^nigrnst  10th,  1921.  Address  to 
John  C.  Gibson  and  mark  (Bids  for 
Gibson  Building)  or  may  be  left  at  the 
Law  Office  of  A.  E.  Campbell,  1024 
(Thorro  street,  San  Luis  Obispo,  Calif., 
which  place  has  been  selected  to  open 
same  on  day  and  hour  above  written. 
Bids  will  be  for  the  Building  complete 
.IS  shown  and  called  for.  and  may  be  in 
two  ways.  1st:  In  accordance  with 
plans:  substituting  reinforced  concrete 
for  structural  steel  shown  in  floor  de- 
tails and  sectional  elevations  and  ac- 
cording to  reinforced  concrete  floor 
plan. 

2nd:  Substituting  reinforced  con- 
crete in  place  of  brick,  and  as  spec- 
fied  in  steel  work  and  cement  work 
of  basement  and  general  specifica- 
tions. The  bid  or  bidders  awarded  con- 
tract will  be  required  to  give  a  good 
and  accei)table  bond  in  the  sum  of 
twenty-five  (25)  per  cent  of  contract 
price  for  the  protection  of  the  owner, 
and  a  further  and  like  bond  in  the 
sum  of  fifty  (50)  per  cent  for  the  pro- 
lection  of  labor  and  material  fur- 
nishers. Building  to  be  completed 
in  one  hundred  (100)  working  days 
from  date  of  contract. 

The  owner  reserves  the  right  to 
accept  or  reject  any  and  all  bids. 
Plans,  specifications  and  Information 
can  be  had  from 

C.    F.    BOOKINGER. 

209    Brizzolara    St., 
San   Lois  Obispo.  Calif. 


NOTICE  FOR    BIDS 


NOTICE  IS  HEREBY  GIVK.N  by  the 
Hoaid  of  .Supervisors  of  Butte  County. 
California,  that  Sealed  Bids  will  be 
nc.-lved  by  the  Clerk  of  the  said 
i:oard.  at  his  office  in  the  I'ourt  House, 
in  the  City  of  Oroville.  Californl.i.  nn 
lu  WrdncNduy.  .VukumI  3.  1921,  nt  1:43 
o'clurk  P.  M.,  for  the  construction  of 
an  ailditioii  to  the  Butte  County  In- 
firmary in  accordance  with  the  plana 
and  speriftoatlons  prepared  by  Chester 
Cole,  .\rrnitpci.  (<'(>pies  of  said  plans 
and  specifications  m."«y  be  secured  from 
the  said  Architect  by  writing  him  at 
His  office  In  Chico,  California). 

Specifications    for   the   said    work   are 


on  file  in  the  office  of  the  said  Board, 
to  which  bidders  are  hereby  referred. 
Kach  bid  shall  be  accompanied  with 
a  certified  check,  or  cash.  In  the 
amour.t  of  at  least  ten  per  cent  of  the 
amount  bid,  as  a  guarantee  that  the 
bidder  will  enter  into  a  contract  to 
perform  the  work,  in  case  he  is 
awarded    the  contract. 

The    Board      of    Supervisors      reserve 
the  right  to  reject  any  or  all  bids. 

By   order   of   the   Board    of   Supervis- 
ors of  Butte  County,  California. 

C.    P.    BELDI.NG. 

Clerk. 

By   B.    L.   McCOY,  Deputy   Clerk. 


RIDS   AV.VNTED   FOR    SCHOOIj 


NOTICE     TO     BIDDERS 


NOTICE  IS  HP:REBY  GIVE.V  that  the 
Riverbank  School  District,  of  Stanis- 
laus County,  State  of  California,  will 
at  the  school  building,  in  the  town 
of  Riverbank,  on  the  8th  day  of  Auiruit, 
1921,  at  8  p.  .M.,  of  that  day,  receive 
and  consider  sealed  bids  for  the  fol- 
lowing work: 

The  construction  of  a  new  masonry 
Grammar  School  Building;  all  of  this 
work  to  be  done  on  the  school  prem- 
ises at  Itiverbank,  in  the  County  of 
Stanislaus,  State  of  California,  ac- 
cording to  the  plans  and  specifica- 
tions tor  same  as  prepared  by  Jas.  H. 
lloose.  Architect. 

Said  plans  and  specifications  may 
be  obtained  at  the  office  of  Jas.  H. 
Hoose,  Architect,  Roome  6  and  7. 
Ramont  Bldg.,  in  the  City  of  Modesto, 
County  of  Stanislaus.  State  of  Cali- 
fornia, upon  the  payment  of  $10.00. 
which  sum  will  be  repaid,  upon  the 
.  return  of  the  plans  and  siiecifications 
in  a  whole  and  undamaged  condition. 

All  bids  must  be  sealed  and  filed 
with  the  Clerk  of  said  Riverbank 
School  District,  prior  to  8  P.  M.,  of 
the  gth  day  of  August.  1921,  and  be 
accompanied  by  a  certified  check  on 
some  solvent  bank  of  the  State  of 
(  alifornia,  for  ten  per  cent  of  the 
amount  of  the  bid  submitted,  which 
check  shall  be  made  payable  to  the 
Clerk  of  the  Board  of  the  Riverbank 
School  District. 

This  check  is  required  as  a  guar- 
antee that  the  suc^ssful  bidder  will 
within  three  days  after  notice  of  the 
award  of  the  contract  to  him  enter 
into  a  salisf.actory  contract  with  the 
Board  of  said  District,  and  execute 
and  deliver  the  necessary  bonds  as 
required  by  law.  If  the  contractor 
shall  fail  to  enter  Into  such  a  con- 
ii.'ict  the  amount  of  the  certified 
check  shall  be  retained  by  said  Board 
as  liquidated  damages. 

The  Board  reserves  the  right  to  re- 
ject any  and  all   bids. 

Iiated  this  22nd  day  of  July.   i;i21. 
MRS.    KR.\NCES    lea    HOUK. 
Clerk   of  the  Board  of  Trustees  of  the 
Riverbank   School   District. 


.NOTICE    TO    CO\TR-\CTORS 


NOTICE  IS  HEREBY  GIVEN  that 
scaled  bids  will  be  received  by  the 
Uoaril  of  Education  of  the  San  Luis 
Obispo  School  District.  County  of  San 
Luis  Obispo.  State  of  California,  up 
until  7i30  o'clock  P.  H.,  on  the' Sth  day 
of  .4uKu»t,  1021,  at  which  hour  they 
will  be  opened  at  the  oMico  of  Kulh 
Merritt.  Clerk  of  said  Board  of  Educo- 
tlon.  said  office,  located  in  the  High 
School  Building.  San  LIus  Obispo, 
for  the  furnishing  of  all  materials 
and  labor  rei|Ulred  to  build  .ind  lom- 
Iib'to  a  one-story  masonry  .md  fr.ime 
li^ildi..i;  to  I.e  known  as  iIm'  South 
End  School,  according  to  ili.  i.I.iiis  and 
spti-lficaiions  prepared  l,;.  (inii;.-  L. 
Clark.  Architect,  oflb-.-  i"  <>'■■  Brower 
liuilding     I'.ukersIUhl.    (  iilifornla. 

Said  building  to  lie  located  on  a 
parcel    of    land    as    further    described 
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in  the  drawings  and  as  being  situ- 
ated  in   the  City   of  San  Luis  Obispo. 

A  general  bid  for  the  work  men- 
tioned above  is  to  be  submitted  in 
accordance  with  plans  and  specihca- 
tions  now  on  file  with  the  Clerk  of 
said  Board  of  Education,  Ruth  Mer- 
ritt.  in  the  City  of  San  Luis  Obispo, 
or  may  be  had  upon  application  at  the 
office  of  the  Architect. 

Each  bid  shall  be  made  out  on  a 
form  to  be  obtained  at  the  Archi- 
tect's office  and  must  be  accom- 
panied by  a  certified  or  cashiers 
check  in  the  amount  of  ten  per  cent 
of  bid,  made  payable  to  the  order  of 
Ruth  Merritt,  Clerk  of  the  Board 
of  Education  of  the  San  Luis  Obispo 
School  District.  Bids  shall  be  sealed 
and  filed  with  the  Clerk  of  the  said 
Board  of  Education  of  the  San  Luis 
Obispo  School  District  at  the  above 
mentioned   specified    time. 

The  above  mentioned  check  shall 
be  given  as  evidence  that  the  bidder 
will  enter  into  contract  if  awarded 
the  work  and  will  be  declared  for- 
feited if  the  successful  bidder,  re- 
fuses to  enter  into  said  contract 
after  being  requested  to  do  so  by  the 
Board   of   Education. 

The  successful  bidder  will  be  re- 
quired to  furnish  two  bonds  ol^ 
surety  company,  satisfactory  to  the 
Board  of  Education  of  the  San  Luis 
Obispo  School  District,  one  covering 
an  amount  equal  to  fifty  per  cent  of 
the  contract  price  and  one  equal  to 
twenty-five    per    cent    of    the    contract 

"''A^deposit  of  Ten  Dollars  ($10.00)  is 
required  for  all  drawings,  which  will 
be  returned  when  the  drawings  are 
returned.  ^        ■    ,,.   » 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids. 

By  order  of  the  Board  of  Education 
of  the  San  Luis  Obispo  School  District. 

Dated  this  15th  day  of  July,  1921. 
C  A.  PALMER,  Chairman. 
RUTH   MERRITT,   Clerk. 


BIDS       WANTED       FOR       SCHOOL 
BUILDING 

NOTICE   TO   BIDDERS 
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LOS  BANOS,  Merced  Co.,  Cal.— Notice 
is  hereby  given  that  sealed  bids  will  be 
received  for  the  purpose  of  building  a 
domestic  science  school  building  ac- 
cording to  plans  and  specifications  now 
on  file  in  the  office  of  the  clerk  of  said 
board,  up  to  2  P.  M.,  Monday  Angmst 
S,  l»ai.  The  board  reserves  the  right 
to  reject  any  or  all  bids. 

A  certified  check  for  ten  per  cent 
of  the  bid  must  accompany  all  bids 
as  a  guarantee  that  the  successful  bid- 
der will  enter  into  contract  for  the  ex- 
ecution of  the  work  within  ten  days 
after  the  acceptance  of  his  bid. 

S.    B.    DISMUKES,    Clerk. 


BIDS     WANTED     FOR     LIGHTING 
FIXTURES 


NOTICE   TO    CONTRACTORS 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D  C  July  22,  1921.— SEALED  PRO- 
POSALS will  be  opened  in  this  office  at 
3PM  August  12,  1921,  for  furnishing 
and  installing  or  for  furnishing  and 
delivering,  lighting  fixtures  in  the  U. 
S  Post  Office,  Court  House,  and  Custom 
House  at  Honolulu,  T.  H.,  in  accor- 
dance with  drawings  and  specifica- 
tions, copies  of  which  may  be  had  at 
this  office  in  the  discretion  of  the  Super- 
vising Architect.  JAS.  A.  WETMORB, 
Acting   Supervising  Architect. 

BIDS    W^^NTED      FOR   ALTERATIONS 
TO     POST     OFFICE     BUILDING 

NOTICE   TO    CONTRACTORS 


TRUCK    LOADS 

(Continued    from    Page    7) 


age  continuously,  it  is  a  foregone  con- 
clusion that  still  greater  importance 
will  have  to  be  attached  to  proper 
preparation  of  the  subgrade  if  we  are 
to  have  general  success  with  our 
future  pavements. 

"When  an  asphaltic  concrete  base 
is  used,  a  first  class  subgrade,  proof 
against  any  side  infiltration  of  water, 
is  essential,  as  such  a  base,  not  being 
in  the  nature  of  a  rigid  slab,  has  little 
or  no  power  to  bridge  over  weak  spots 
in  the  subgrade.  This  is  by  no  means 
a  defect,  as  it  places  the  responsibility 
of  carrying  the  load  squarely  where  it 
belongs  on  the  earth,  instead  of  rely- 
ing on  a  comparatively  thin  and 
weakly  supported  slab  to  carry  heavy 
loads   over  soft   places. 

"On  an  adequate  subgrade  an  asphal- 
tic concrete  base  has  ample  stability 
to  transmit  the  heaviest  loads.  It  is 
presumed  that  the  angle  of  diffusion 
of  loads  is  approximately  the  same  for 
asphaltic  concrete  as  for  Portland 
cement  concrete,  and  when  we  take 
into  consideration  the  factor  of  resil- 
iency and  absorption  of  impact  it  is 
reasonable  to  suppose  that  the  same 
or  less  thickness  of  asphaltic  concrete 
would  be  equivalent  to  a  given  thick- 
ness of  Portland  cement  concrete  in 
transmitting    loads." 


SCHOOLS 


(Continued    from    Page    12) 

REEDLET,  Fresno  Co.,  Cal. — Until 
August  15,  8  p.  m.,  bids  will  be  re- 
ceived by  C.  J.  Jackson,  Clerk,  Alta- 
mont  Union  School  District,  for  install- 
ing pressure  water  system  at  Smith 
Mountain  School;  pumping  capacity  at 
least  600  gals,  an  hour,  including  in- 
stallation of  3  drinking  fountains. 
Further  information  may  be  had  by 
addressing  Clerk. 


STORES  AND  OFFICES 


Plans  Complete. 

STORES  Cost,   $20,000 

SAN  FHANCISCO.     Turk  St. 
One-story    &    basement    concrete    store 

bldg. 
Owner— Withheld. 
Architect  —  Earle    B.    Hertz,    Foxcroft 

Bldg. 


Holbrook  Bldg.,  San  Francisco. 
Architects — Weeks  &  Day,  Phelan  Bldg. 
San  Francisco,  and  Maury  I.  Diggs, 
Easton    Bldg.,    Oakland. 

Plans   Complete 

THEATRE  Cost    $100,000 

LOS  ANGELES.  Vermont  and  Vernon 
Aves. 

Two-story  brick  theatre,  store  and 
office    building.    65x170. 

Owner — Joseph    Engert. 

Architect — E.  .T.  Borgmeyer,  1003  Cali- 
fornia Bldg.,   Los   Angeles. 

CORVALLIS.  Ore. — F.  G.  McFadden, 
Corvallis.  awarded  contract  by  White- 
side Bros.,  known  as  the  Corvallis 
Amusement  Co.,  to  erect  brick  and  con- 
crete theatre.  71x100,  seating  1100. 
Plans  by  Archt.  H.  Ryan,  Peoples 
Bank   Bldg.,   Seattle. 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D  C  Julv  2.'i.  1921.— SEALED  PRO- 
POSALS will  be  opened  in  this  office  at 
3  PM.  August  29,  1921.  for  altera- 
tions to  the  United  States  Post  Office 
Building  at  Eugene.  Oregon.  Draw- 
ings and  specifications  may  be  ob- 
tained from  the  Custodian  at  Eugene, 
Oregon  or  at  this  Office  in  the  dis- 
cretion of  the  Suprevising  Architect. 
JAS.  A.  WETMORE,  Acting  Supervis- 
ing Arcliitept, 


Site   Purchased — Plans   Prepared. 
BUSINESS  STRUCTURE       Cost,  $75,000 
FRESNO,    Fresno   Co.,    Calif.      North    J 

Street   (Block   70.) 
Two-story   fireproof   business  structure 

100  ft.  frontage. 
Owner — Brix  Estate. 
Architect — Eugene     Mathewson,      Cory 

Bldg.,   Fresno,   Calif. 


THEATRES 


Contract    Awarded. 

THEATRE  $SO,000 

LOS    ANGELES,    60th    St.    and    Moneta 

Ave. 
One-story  brick  store  and  theatre  bldg. 
Owner — West    Coast    Theatres,    Inc. 
Architect — L.  A.   Smith,  415  S.  Western 

Ave.,   Los   Angeles. 
Contractor — Lilly-Fletcher      Co.,   415   S. 

Western  Ave..  Los  Angeles. 


Preliminary   Sketches    Being   Prepared. 
ALTERATIONS  Cost,  $— 

SAN  FRANCISCO.  Ellis  St.  near  Powell 
Extensive    alterations    to    (?urran 

Theatre. 
Owner — Represented    by    Ackerman    & 

Harris. 
.'Architect — Weeks  &  Day,  Phelan  Bldg., 

San    Francisco. 


Plans   Being  Prepared 

THEATRE  Cost,   $750,000 

OAKLAND,  Alameda  Co.,  E  Broadway 
150    N   17th. 

Class  A  theatre  and   store  building. 

Owner — Fox  Film  Corporation,  repre- 
sented by  A.  C.  Blumenthal  &  Co., 


Plans  Being  Prepared. 

THEATRE  Cost,   $ 

I.OS  ANGELES,  Cal.     7th  &  Beacon  Sts. 
Fireproof  theatre,   store   &   office   bldg., 

220x157. 
Owner — West   Coast   Theatres,  Inc. 
Architect — Milwaukee  Building  Co.,  315 

Wright  &  Callender  Bldg.,  L.  A. 


Plans  Being  Prepared. 

THEATRE  Cost.   $ 

WALNUT  PARK,  Los  Angeles  Co.,  Cal. 
Two-story  brick  theatre,  store  &  office 

bldg.   122x160   (1100  seats,  11  stores 

&   24   offices). 
Owner — Sanders  &  Feaster. 
Architect  —  A.    H.    McCulloh,    Walnut 

Park,  Cal. 


Segregated  Figures  Being  Taken. 
THEATRE,  ETC.  Cost,  $75,000 

MARTINEZ,      Contra    Costa      Co.,      Cal. 

Ward  and  Ferry  Streets. 
Two-story   reinforced   concrete  theatre. 
Owner — J.  J.  McNamara,  Martinez. 
Architect — Held  Bros.,  105  Montgomery 

St..   San   Francisco. 


BUSINESS  OPPORTUNITIES 

Thacher  Propeller  &  Foundry  Corp., 
Albany,  N.  Y.,  wish  to  communicate 
with  San  Francisco  jobbers  in  refer- 
ence to  handling  the  Thacher  pro- 
pellers in  the  United  States  on  a  com- 
mission basis. 


The  Terry  &  Tench  Co.,  Engineers 
and  Contractors  with  offices  at  Grand 
Central  Terminal,  New  York  City, 
would  like  to  purchase  a  quantity  of 
long  steel  sheet  piling.  Information  Is 
asked  as  to  lengths,  condition  of  piling, 
price  and  delivery  date.  Any  reader 
having  material  of  this  nature  to  dis- 
pose of  is  asked  to  communicate  with 
this  concern. 


A  compressed  air  outfit  and  pneu- 
matic chipping  chisel,  similar  to  that 
used  in  stone  cutting,  were  used  in 
trimming  concrete  at  several  joints 
that  were  too  high  on  a  concrete  road 
in  Erie  County.  Pennsylvania.  The  out- 
fit consisted  of  the  compressed  air 
outfit,  the  chipping  chisel,  one  team  and 
two  laborers. 


Saturday,  July  30,   1921 


BUILDING     AND     ENGINEERING     NEWS 
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Engineering  News  Section 


Verne.  Other  bids  received  by  tlie 
Board  of  Supervisors  were:  Maurice 
Kyan  &  Son  j(nd  R.  Roberts  Co.,  $55.- 
.530,40;  Bent  Bros.,  »r,a  192.20:  S.  M. 
Kerns,  $57,075.40:  J.  C.  Bannister  and 
C.  P.  Day.  $61,449.36;  Foundation  Co., 
$69,919.36;  Ross  Constr.  Co.,  $72,975.20; 
Jlercereau  Bridge  &  Con.  Co.,  $64,944.1ti. 
Bids  taken  under  advisement. 


liHIDGES,    DAMS    &    HARBOR 
WORK 


YUBA  CITY.  Sutter  Co.,  Cal.— Until 
August  2,  11  a.  m.,  bids  will  be  re- 
ceived by  Albert  B.  Brown.  County 
Clerk,  for  construction  of  and  furnish- 
ing materials  for  a  diagonal  plank 
floor,  including  wheel  guards,  for  the 
timber  and  steel  portion  of  Mawson 
Bridge,  located  near  Town  of  West 
Butte. 

"County  will  furr  ish  82,500  ft.  -it 
3-in.  by  S-in.  No.  1  common  Oregon 
pine  and  5000  ft.  of  4-in.  by  6-in.  No. 
1'  common    Oregon    pine. 

Plans  may  be  had  from  Edward  von 
Geldern,    County    Engineer. 


SACRAMENTO.  Cal.— Following  bids 
were  received  by  the  State  Highway 
Commission  July  25  for  bridge  con- 
struction: Humboldt  County,  across 
Bear  G'.!'?h  near  Garberville.  reinforced 
concrete  bridge  about  247  ft.  long 
having  a  main  arch  span  of  123  ft.  in 
the  clear,  and  two  approaches,  one  of 
three  girder  spans  of  about  23  ft.  each, 
and  one  of  one  girder  .span  of  about 
24  ft.,  involving  660  cu.  yds.  Class  A 
and.  255  cu.  yds  Class  C  concrete;  com- 
mission will  furnish   reinforcing  steel. 

Frank  H.  Green.  Eurekt $33,600.00 

(".  H.  Gildersleeve,  Fresno....    36,697.50 
Rocca,   Caletti   &   Liebert,     San 

Rafael      37.635.00 

Mercer-Fraser  Co.,   Eureka...   41,055.00 

Tadgett  &  Kelly,  Eureka 44,653.00 

Chadwick     &     Sykes 63,592.50 

Engineer's  estimate,  $38,791.50. 

Siskiyou  County,  three  reinforced 
concrete  girder  bridges  as  follows: 
Across  Parks  Creek  near  Weed,  bridge 
consisting  of  two  spans  of  32  ft.  each; 
across  Willow  Creek  near  Gazelle,  a 
bridge  consisting  of  two  spans  of  32 
ft.  each;  across  Shasta  River  near 
Edgewood,  a  bridge  consisting  of  two 
spans  of  40  ft.  each;  100  cu.  yds.  class 
A  concrete  tor  Parks  Creek  bridge: 
205  cu.  yds.  Class  C  concrete  tor  Parks 
Creek  bridge;  100  cu.  yds.  Class  A  con- 
crete for  Willow  Creek  bridge;  215  cu. 
yds.  Class  C  concrete  for  Willow  Creek 
bridge;  140  cu.  yds.  Class  A  concrete 
tor  Shasta  River  bridge:  240  cu.  yds. 
Class  C  concrete  for  Shasta  River 
bridge;  commission  will  furnish  rein- 
forcing steel  and  cement. 

T.  H.  Polk.  Chico $18,510.00 

Geo.  H.  Wilson  Jr.,  Dunsmuir.    18.960.00 

R.    B.    McKcnzie,    Gerber 23,190.00 

E.  H.  Martin  &  Co.,  Oakland.  .    32,120.00 
Guy  Hyde  Chick,  Oakland 33,703.50 

Engineer's   estimate,   $32. 582. 


HOLLISTER,  San  Benito  Co.,  Cal.— 
I'ntil  August  15,  2  p.  m.,  bids  will  be 
received  by  Elmer  Dowdy,  County 
Clerk,  for  constructing  steel  highway 
bridge  over  Tres  Pinos  Creek  on  San 
Juste  and  Tres  IMnos  Road  at  T.  G. 
Hester  place  in  Supervisorial  Districts 
No.  3  and  4.  Structure  will  be  240  ft. 
long,  IS  ft.  wide;  estimated  cost  bet. 
$20,000  and  $25,000.  Certified  check 
for  10%  payable  to  Chairman  Board  of 
Supervisors  required  with  each  bid. 
W.   A.  Winn,  County  Engineer. 


SANTA  ROSA,  Sonoma  Co.,  Cal  — 
Dntil  August  10,  12  noon,  bids  will  be 
fbceived  by  W.  W.  Felt.  Jr.,  County 
Clerk.  fi,r  constructing  reinforced 
concrete  lirldge  U  mile  east  of  Funst- 
vlllc    on    Sebastopol-ForestviUe    high- 


way in  Supervisor  District  No.  2. 
Projects  involves  21  cu.  yds.  Class  A 
and  32  cu.  yds.  Cass  B  concrete  and 
4840  lbs.  reinforcing  steel.  Estimate 
of  County  Engineer  R.  Press  Smith, 
$1950.  Deposit  of  $10  required  for 
plans. 

STOCKTON,  San  Joaquin  Co.,  Cal.— 
City  Engineer  W.  B.  Hogan  instructed 
to  prepare  plans  for  presentation  to 
the  War  Department  for  improving 
Mormon  channel,  ft  is  proposed  to 
widen  the  channel  to  150  ft.  and  deepen 
9    ft. 


MERCED.  Merced  Co.,  Cal.— Chair- 
man of  Board  of  Supervisors  instruct- 
ed to  seek  permit  from  War  Depart- 
ment to  construct  a  bridge  over  San 
Joaquin  River  on  Los  Bancs-Merced 
road.     A.   E.   Cowell,   County   Engineer. 


NAPA,  Napa  Co.,  Cal. — Until  August 
23,  10  a.  m.,  bids  will  be  received  by 
James  A.  Daly,  County  Clerk,  for  con- 
structing a  reinforced  concrete  bridge 
across  Rector  Creek  near  the  State 
Farm  and  one  near  the  Nixon  ranch. 
Certified  check  for  10%  payable  to  the 
Chairman  of  the  Board  of  Supervisors 
required  with  each  bid.  Plans  on  file 
in  office  of  Clerk.  Edw.  P.  Ball,  County 
Surveyor. 


RICHMOND.  Contra  Costa  Co.,  Cal. — 
City  Council  awards  contract  to  Healy- 
Tibbitts  Const.  Co.,  9  Main  St.,  San 
Francisco.  for  repairing  railroad 
trestle  at  municipal  wharf;  work  to 
be  done  under  the  supervision  of 
Consulting  Engineer  F'rancis  B.  Smith, 
58  Sutter  St.,  San  Francisco.  Cdntract 
was  awarded  on  a  cost  plus-  10%  basis. 


SAN  JOSE,  Santa  Clara  CcpQirt.  ^ 
Frank  Bryant,  2S6  W.  Sari  CWTOs  "St., 
San  Jose,  at  $3250  awarded  contract 
liy  Supervisors  to  construct  reinftfi-ced 
concrete  bridge  on  Leayesley  road  ^in 
Supervisor  Dist.  No.  1.  Other  bids. 
J.  H.  Miller.  $3367;  Herschback  & 
Sciarrino,  $3372.  County  Engineer 
Irving  L.   Ryder's  estimate,   $3800. 


L,OS  ANGELES,  Cal. — C.  H.  Hudson, 
508  Marsh-Strong  Bldg.,  submitted  the 
lowest   bid   at    $55,399.52  for  a  concrete 

dam    in    Live    Oak      o.Tnyon.      near      I^a 
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LOS  ANGELES,  Cal. — C.  A.  Fellows. 
Central  -Bldg.,  submitted  the  lowest 
bid  at  $86,T00' for  teintorced  concrete 
bridge  on  El  Monte-Pomona  road  over 
Rio  Hondo.  Other  bids  received  by  the 
Board  of  Supervisors  were:  E.  L.  Gar- 
retson  &  Son.  $97,500;  Ross  Constr.  Co., 
$112,263:  S.  M.  Kerns  and  W.  H.  Beer. 
$103,400;  Mercereau  Bridge  &  Con.  Co., 
$105,000;  Foundation  Co..  $106,000;  W. 
M.  Ledbetter  &  Co.,  $108,200;  I.  Carroll, 
$123,659.     Bids  taken  under  advisement. 


SANTA  ANA.  Orange  Co.,  Cal.  — 
Frank  Hudson,  HIggins  Bldg.,  Los 
Angeles,  was  low  bidder  and  will  be 
awarded  a  contract  at  $24,832  for  con- 
.structing  a  combination  highway 
bridge  704  ft.  long  over  Santa  Ana 
River  on  17th  St.  below  Garden  Grove. 
Other  bids  were  Mercereau  Bridge  & 
Const.  Co..  $27,050;  Edgar  T.  Wheeler, 
$28,050;  W.  M.  Ledbetter.  $28,850;  C. 
McNeill.    $29,653:    S.    M.    Kerns,    $29,710. 


IRRIGATJON  PROJECTS 

.■YREKA,  Siskiyoji  Co..  Cal.  —  The 
SSiSidents  of  Shasta  Valley  have  voted 
S44  lo  5"?  in  favor  of  a  preliminary 
survey  for  the  proposed  Klamath- 
Shivsta- Valley  Irrigation   project. 


rJiOS  'ANGELES.  Cal —Llewellyn  Iron 
Works  was  awarded  the  contract  at 
?2I.567  for  furnishing  sluice  sales  for 
Di'vil's   Gate    Dam. 


M.\DEUA.  Madera  Co..  Cal. — Madera 
Irrigation  Dislriqt.At  election  July  26 
voted  bonds  of  $28,000,000  for  con- 
structing impounding  dam  in  the  San 
Joaquin  river  and  irrigation  works  to 
serve  353,000  acres.  Plans  for  the  dam 
were  prepared  by  Quinton,  Code  &  nUl, 
Consulting  Engineers,  Los  Angeles. 


LIGHTING  SYSTEMS 


LONG  BEACH.  Cal. —  The  Southern 
California  Elec.  Co.  has  been  awarded 
a  contract  at  $41,555.55  for  construct- 
ing an  ornamental  lighting  system  on 
E.   Ocean   Blvd. 


MACHINERY 


'I'lllfK      fOXTItACT      AWAiini'in 

S.\.\  JOSE.  Santa  Clara  Co.,  Cal.— 
Artana  &  Goeffroy  at  $4,505  awarded 
contract  by  the  Supervisors  for  fur- 
nishing and  dellverliig  one  i'i-i  ton, 
T  spi'i'd  compound  IrJirr  wii-  i'>?i  F.lgeol 
iruek. 
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.  OAKLAND,  Cal.— City  Council,  Eu- 
gene K.  Strugis,  Clerk,  appropriated 
$15,000  for  Lake  Merritt  improvement; 
the  purchase  of  pipe,  a  12-in.  cen- 
trifugal pump  and  winding  machinery 
and  for  rental  of  barges  and  two  elec- 
tric motors. 
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SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Pacific  Gas  &  Elec.  Co.  will  install 
high  pressure  gas  main  from  San  Jose 
to  Los  Gatos,  a  distance  of  approxi- 
mately 12  miles,  costing  between 
$100,000  and  $150,000.  Main  will  be 
6-in.    welded    steel    pipe. 


MADERA,  Madera  Co.,  Cal. — D. 
Stephenson,  Madera,  at  $2470,  awarded 
contract  by  City  Trustees  for  furnish- 
ing and  installing  a  Pelton  pump  with 
motor,  etc.,  in  the  Hughes  addition. 
Following  bids  were  submitted:  By- 
ron-Jackson (a),  400  gals.,  $3300;  (b) 
600  gals.,  $3440;  E.  &  S.  Electric  In- 
stallation Co.  (a)  $2500;  (2)  $2726. 
Bean  Spray  (a),  $4034;  (b)  $4159;  D. 
Stephenson  (a),  $2986;  (b)  $3213  with 
a   deduction    of   $741.60. 


TRACY.  San  Joaquin  Co.,  Cal. — O.  W. 
Smith  offers  proposition  to  interested 
Tracy  boosters  for  establishing  a 
municipal  gas  plant.  Mass  meeting 
will  be  held  in  Chamber  of  Commerce 
rooms   to   further  the   project. 

TURLOCK,  Stanislaus  Co.,  Cal.— The 
Turlock  Gas  Co.  is  spending  $50,000  in 
additions  and  betterments  to  its  plant 
in  South  Front  St. 


KERMAN,  Fresno  Co.,  Cal.  —  Until 
August  10,  7:30  p.  m.,  bids  will  be 
received  by  J.  R.  Hillhouse,  Clerk,  La 
Vina  School  District,  Kerman,  for  fur- 
nishing and  delivering  one  Ford  1-ton 
chassis  equipped  with  pneumatic  tires; 
separate  bids  will  be  received  on  same 
date  for  furnishing  and  delivering  one 
bus  body,  20-passenger,  to  be  con- 
structed on  truck  chassis  from  speci- 
fications of  the  Porter  Browne  Auto 
Body  Co.  of  Los  Angeles,  or  Meister  & 
Sons,  Sacramento.  Delivery  to  be  made 
about  September   15,  1921. 


NEWPORT,  Orange  Co..  Cal.— Until 
4  p.  m.,  August  13,  bids  will  be  received 
by  Newport  Mesa  Irrigation  District 
for  drilling  a  12-in.  well.  Certified 
check  for  10%  required.  Bids  will  be 
received  at  the  office  of  the  directors 
at  the  residence  of  Donald  J.  Dodge, 
Anaheim  Ave.,  near  19th  St.,  Costa 
Mesa,  Orange  County. 


RAILROADS 


FRESNO.  Fresno  Co.,  Cal.— The  City 
Council  awards  contract  to  Austin- 
Western  Road  Machinery  Co.  for  fur- 
nishing and  delivering  motor  street 
sweeper  at  $7750.  Wm.  Stranahan, 
Commissioner    of    Public    Works. 


BERKELEY,  Alameda  Co.,  Cal.  — 
City  Council,  E.  M.  Hann,  Clerk,  appro- 
priates $750  to  purchase  automobile 
for  use  of  Berkeley  Municipal  Market. 

NEWMAN,  Stanisl.'ius  Co.,  Cal.— Until 
August  5  bids  will  be  received  by  Seth 
Wade,  Clerk,  Orestimba  High  School 
District,  Newman,  for  installation  ot 
University  duplex  gas  plant.  10,000  cu. 
ft.,  2000  light  size,  with  latent  heat 
vaporizer  with  S  ft.  carburetor,  500  gal. 
fuel  tank  and  automatic  control.  Plant 
to  be  installed  on  90  days'  approval. 
Work  to  be  completed  September  5. 


H.  L.  Shaner,  Sand  !5prings,  Okla.,  de- 
sires to  hear  from  contractors  who 
would  be  interested  in  the  construction 
ot  200  miles  of  electric  railway  with  a 
hydro-electric  power  plant,  a  $4,000,000 
project  in  Oklahoma  tor  which  the 
plans  are  practically  complete.  The 
road  is  to  be  known  as  the  Missouri 
Interburan  Railroad. 


FIRE  EQUIPMENT 

FRESNO,  Fresno  Co.,  Cal. — The  City 
Council  approves  recommendation  of 
fire  department  for  installation  of 
automatic,  self-recording  water  pres- 
sure  gauges  in   7   fire   houses. 

GALT,  Sacramento  Co.,  Cal. — Bonds 
of  $5000  voted  at  recent  election  to 
purchase    fire    equipment. 


SEWERS,  STREET  WORK, 
ROADS   &    WATER   SYSTEMS 

MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  August  15,  bids  will  be  received 
by  J.  H.  Wells,  County  Clerk,  for 
grading  Section  2,  Division  19,  lying 
immediately  below  the  dam-site  of  the 
East  Bay  Water  Co.,  on  San  Pablo 
Creek,  a  distance  r  f  2550  ft.  Cert,  chock 
for  10%,  payable  to  Clerk,  required.    R. 

OAKLAND,  Cal.— Until  August  4.  12 
m.,  bids  will  be  received  by  Eugene 
K.  Sturgis,  City  Clerk,  for  improving 
portions  of  39th  St.,  between  Market 
and  Lusk  Sts.,  by  grading,  construct- 
ing concrete  curbs,  gutters  and  side- 
walks and  paving  with  oil  macadam. 
Geo.    Mattis,    City-  Engineer. 

PHOENIX,  Ariz. — Resolutions  of  in- 
tention to  pave  the  following  streets 
with  bitulithic  on  cement  concrete 
base  have  been  adopted  by  City  Com- 
mission. Ninth  St.  between  Van  Bu- 
ren  and  Pierce;  Portland  St.  between 
7th  and  11th;  E.  Van  Buren  St.  between 
12th  and  16th;  6th  St.  between  Wash- 
ington   and    Van   Buren. 


VENTURA,  Ventura  Co..  Cal. — Until 
11  a.  m..  August  16,  bids  will  be  re- 
ceived by  Supervisors  of  Ventura  Co. 
for  grading  and  constructing  culverts 
and  storm  ditch  on  1V4  mi.  of  road  in 
upper  Ojai  Valley  from  Sulphur  Moun- 
tain to  Pan  American  Oil  Co.  camp, 
involving:  4350  cu.  yds.  excavating; 
284  cu.  yds.  grouted  boulders;  22  cu. 
yds.  concrete  in  culverts;  1440  lbs. 
steel  and  2250  ft.  B.  M.  lumber  in  cross- 
ings. Certified  check  or  bond  for  10%. 
Plans  and  specifications  may  be  ob- 
tained from  County  Surveyor  Chas. 
Petit.      L.   E.    Hallowell.   County   Clerk. 

CHICO,  Butte  Co.,  Cal.— Trustees 
pass  resolution  of  intention  to  pave 
20  blocks  of  streets  in  13th  sub-divi- 
sion. Protests  will  be  heard  August  2. 
Blocks  to  be  improved  are:  Woodland 
Ave.  from  Cypress  to  east  end  of  Lot 
IS,  Block  22;  Fifth  St.  from  Pine  St. 
to  Woodland  Ave.;  6th  St.  from  Pine 
St.  to  Poplar  St.;  7th  St.  from  Pine  St. 
to  Poplar  St.;  Cypress  St.  from  4th  to 
7th  Sts.;  Poplar  St.  from  Woodland 
Ave.  to  6th  St.  F.  S.  Robinson.  City 
Engineer. 


SA.\-  DIEGO,  Cal.— Until  11  a.  m., 
August  2,  bids  will  be  received  by  Su- 
pervisors of  San  Diego  Co.  for  grad- 
ing and  paving  portion  of  Highland 
Ave,  between  National  City  and  Chula 
Vista.  comprising  3334  lin.  ft.  5-in. 
1:2:4  concrete  IS   ft.   wide,   unsurfaced. 


This  work  will  be  done  under  supervi- 
sion of  County  Surveyor  George  But- 
ler. 


ANAHEIM.  Orange  Co.,  Cal.— The 
bond  issue  of  $30,000  for  sewer  ex- 
tensions   carried    at    special    election. 

FAIRFIELD,  Solano  Co..  Cal.— Pol- 
lowing  are  approximate  quantities  of 
materials  required  for  Road  District 
Improvement  No.  3,  Vacaville  Town- 
ship, for  which  bids  will  be  opened  by 
Supervisors   on   August   1: 

13,000  cu.  yds.  grading;  5750  cu.  yds. 
screened  gravel;  4000  tons  crushed 
rock  and  screenings;  23,300  lin.  ft.  re- 
shaping surface;  23,300  lin.  ft.  oil  mac- 
adam surfacing;  562  lin.  ft.  corrugated 
culverts  in  place;  50  cu.  yds.  of  con- 
crete. 

F.  A.   Steiger,  County  Surveyor. 

MARTINEZ,  Contra  Costa  Co.,  Cal.— 
County  Engineer  R.  R.  Arnold  com- 
piling estimates  of  cost  for  paving  a 
road  from  Bryant  to  Moraga,  4V.  mi 
long. 

ANAHEIM.  Orange  Co.,  Cal. — The 
$50,000  bond  issue  for  extensions  to 
water  system  carried  at  special  elec- 
tion. 


SACRAMENTO.  Cal.  —  Until  August 
4.  9  p.  m.,  bids  will  be  received  by  M. 
J.  Desmond,  City  Clerk,  for  improv- 
ing the  alley  bet.  T  and  U  Sts.  from 
48th  to  51st  Sts.  by  constructing  an 
8-in.  vitrified  pipe  sewer  with  48  6-in. 
vitrified  Y  branches,  2  6-in.  vitrified 
flusher  branches  and  1  concrete  man- 
hole. 

Separate  bids  will  be  received  on 
same  date  for  improving  Y  St.  from 
2lBt  to  28th  Sts.  by  constructing  con- 
crete curbs  and  gutters,  S  concrete 
manholes,  placing  24  gutter  drains  and 
connecting  same  to  sewer  with  6-in. 
vitrified  sewer  pipe,  constructing  S-in. 
vitrified  pipe  sewers,  grading  and 
paving  with  Sy™  in.  of  asphaltic  con- 
crete; also  improving  the  alley  bet. 
22nd  and  23rd  Sts.  from  manhole  to 
be  constructed  at  intersection  of  Y 
St.  to  manhole  at  intersection  of  alley 
bet.  X  and  Y^  Sts.  by  constructing 
S-in.  vitrified  pipe  sewer;  also  alley 
bet.  23rd  and  24th  Sts.  from  manhole 
to  be  constructed  at  intersection  of 
Y  St.  to  manhole  in  place  of  said  alley 
bet.  X  and  Y  Sts.  by  constructing  8-ln. 
vitrified  pipe  sewer;  also  25th  St.  from 
manhole  in  place  at  intersection  of  Y 
St.  to  manhole  in  place  at  intersection 
of  the  alley  bet.  Y  and  Burnett  Way 
by  constructing  8-in.  vitrified  pipe 
sewer;  also  26th  St.  from  manhole  in 
place  at  intersection  of  Y  St.  to  man- 
hole in  place  at  intersection  of  alley 
bet.  Y  and  Burnett  Way  by  construct- 
ing S-in.  vitrified  pipe  sewer.  Certi- 
fied check  for  10%  payable  to  City  re- 
quired.     Albert    Givan,    City    Engineer. 

LONG  BEACH.  Cal.— Edwin  Ralph 
has  a  contract  at  about  $25,000  to  con- 
struct cement  curb  and  sidewalks  on 
Pacific  Ave.,  Temple  St.  and  Lincoln 
Drive   for   Philip   Bixby   Co. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Until  August  15,  11  a.  m.,  bids  will  be 
received  by  J.  H.  Wells,  County  Clerk, 
for  graveling  Division  No.  25  of  the 
county  highway  system,  which  is  now 
under  contract  to  grade,  and  is  also 
what  is  known  as  Marsh  Creek  road, 
a  distance  of  4.43  miles.  Contract  to 
consist  of  furnishing  all  labor  and 
machinery  (o  take  the  gravel  from  the 
creek,  clean  and  place  on  road.  Certi- 
fied check  for  10%  payable  to  Clerk 
required  with  each  bid.  R.  R.  Arnold, 
County    Engineer. 

BAKERSFIELD,  Kern  Co.,  Cal.— City 
Council  has  accepted  offer  that  prop- 
erty owners  and  city  will  bear  cost  of 
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pavlriB  Oak  St.  from  4th  to  24th  Sts.. 
the  county  to  pave  from  4th  St.  to 
Brundage  Lane,  thereby  providing  a 
complete  system  of  paved  streets  for 
the  west  end  of  the  city.  Council 
ordered  City  Engineer  R.  H.  Hubbard 
to  complete  specifications  for  paving 
Kentucky  St.  bet.  Baker  and  Union 
Ave.  "Warrenlte"  pavement  will  prob- 
ably be  used. 


LOS  ANGELES,  Cal.— A.  C.  MeCray 
was  awarded  a  contract  for  Improving 
Effle  St.  from  Maltman  Ave.  to  Lucile 
Ave.  at  49c  sq.  ft.  rough  grading;  7c 
sq.  ft.  finishing  grade.  rolling  and 
oiling;  75c  lln.  ft.  cement  curb;  23c  sq. 
ft.  cement  sidewalk;  35c  sq.  ft.  concrete 
gutter;  $250  culvert;  total,  $11,514.41. 


SAN  FRANCISCO.— City  Const.  Co., 
Call  Bldg.,  at  29'/4c  sq.  ft.  awarded 
contract  by  Western  Pacific  Railroad 
for  paving  15th  St.  bet.  Kansas  and 
San   Bruno   Ave. 


BAKERSFIELD,  Kern  Co.,  Cal. — L. 
S.  Stroud,  Bakersfleld,  at  $2079.31  was 
awarded  contract  by  Council  to  con- 
struct sewers  In  Bernard  Addition; 
$1.65  lln.  ft.  for  pipe;  $15  for  lamp  poles 
R.  ll.   Hubbard,  City  Engineer. 


PASADENA.  Los  Angeles  Co.,  Cal. — 
Until  10  A.  M..  August  3,  bids  will  be 
received  by  City  Clerk  Bessie  Cham- 
berlain for  constructing  8-in.  vitrified 
pipe  sewers  In  San  Rafael  Ave.,  Niths- 
dale.  San  Miguel,  La  Loma,  Lake  View, 
San  Remo  and  Laguna  roads;  10-ln.  vit- 
rified pipe  sewers  In  San  Miguel,  Her- 
mosa,  Lagunita,  and  Laguna  roads  and 
San  Rafael  Ave.;  12-in,  vitrified  pipe 
sewer  In  Laguna  road;  14-in.  vitrified 
pipe  sewer  in  Arroyo  Blvd.;  together 
with  brick  flush  tanks  and  manholes 
and  constructing  a  reinforced  concrete 
bridge,  retaining  walls,  water  and 
sewer  pipes,  pavement,  and  electroliers. 
E.  P.  Dewey,  City  Engineer. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — The 
Supervisors  of  Sonoma  County  have 
awarded  contracts  for  the  construction 
of  bridges  as  follows: 

To  W  .L.  Proctor,  517-A  4th  St., 
Santa  Rosa,  one  at  Station  1214-25, 
price,  $2900  and  one  at  Hbux  Station 
on  his  bid  of  $1185. 

To  Galbraith  &  Janes,  156  S-14th  St., 
Richmond,  one  at  Station  193,  contract 
price,   $1310. 


SXn  t'RANClSCO.— E.  J.  Treacy,  Call 
I  Bl^g.,  at  $1208  awarded  contract  by  the 
'  Board  of  Public  Works  for  improving 
'  Cayuga  St.  bet.  Onondago  and  Ocean 
'         Aves.      involving    160    lln.    ft.    concrete 

curbs  and  2400  sq.  ft.  asphalt  pavement. 

M.  M.  O'Shaughnessy,  City  Engineer. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
^Council  planning  to  resume  paving  ac- 
'{(vltles.  It  is  expected  bids  will  be 
called  at  the  next  meeting  for  Improv- 
ing 29th  St.  Petitions  have  been  re- 
ceive^ asking  improvement  of  2nd  St. 
aind  for  Improving  all  streets  in  the 
^an  Pablo  Villa  Tract.  H.  D.  Chapman, 
City  Engineer. 


SOUTH  PASADENA,  Los  Angeles 
Co.,  Cal. — R.  T.  Shea  &  Co.,  Riverside, 
I  awai'ded  contract  at  $25,661  for  Im- 
,  prdvtng  Orange  Grove  Ave.  Other 
I  b'ldg  were  Kneen  Paving  Co..  $25,866; 
I  Diicey  &  Breitenstein,  about  $28,000; 
Wells    &    Bres.iler,    $29,590;    Benson    & 


Son,    $31,256. 

Clarence  P.  Day,  Pasadena,  awarded 
contract  at  $14,025  for  improving  Gar- 
field Place.  Other  bids  were  R.  T.  Shea 
&  Co.,  $14,490;  Kneen  Paving  Co., 
$15,431;  Ducey  &  Breitenstein,  $16,404; 
Wells  &  Bressler,  $17,409;  Benson  & 
Son,    $19,766. 


SPARKS,  Nevada.  —  Christensen  & 
Jensen,  Reno,  at  19c  sq.  ft.  awarded 
contract  by  City  Council  tor  construct- 
ing approximately  30,000  lin.  ft.  of 
cement  sidewalks  from  A  St.  to  county 
road,  and  from  5th  to  15th  Sts.  Five 
bids  were  submitted  ranging  from  19c 
to  24c  sq.  ft. 


ELKO,  Nevada. — Rockwell  &  Sutton, 
Elko,  at  $2734.04  awarded  contract  to 
construct  cement  sidewalks  fronting 
the  high  school  dormitory,  gymnasium 
and  instruction  building  from  the  foot 
of  9th  St.  hill.  A.  L.  McGinty  sub- 
mitted the  only  other  bid  at  approxi- 
mately $800  higher  than  the  successful 
figure. 


VALLEJO,  Solano  Co.,  Cal. — City  En- 
gineer T.  D.  Kilkenny  is  preparing  esti- 
mates of  cost  for  constructing  6  and 
10-ln.  sewer  In  Fleming  avenue,  from 
Amador  to  Sutter  streets.  Council  is 
also  considering  the  construction  of  a 
sewer  in  Indiana  street  between  Colusa 
and  Amador  streets. 


OAKLAND,  Cal. — City  Council,  Eu- 
gene K.  Sturgis.  Clerk,  passes  Resolu- 
tion of  Intention  No.  22399  for  improv- 
ing portions  of  28th  street  by  grading, 
constructing  concrete  curbs  and  gutters 
and  paving  with  oil  macadam.  Geo. 
Mattis,  City  Engineer. 


SOUTH  PASADENA,  Los  Angeles  Co., 
Cal. — Until  5  p.  m.,  August  22,  bids 
win  be  received  by  the  City  Clerk  for 
improving  Lyndon  St.,  Involving  72.000 
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sq.  ft.  3-ln.  oil  macadam  paving,  7200 
sq.  ft.  cement  gutter  and  320  lln.  ft. 
6-ln.  vitrified  sewer.  Plans  and  spacl- 
fications  may  be  obtained  from  R.  V. 
Orbison,    City    Engineer. 


INGLEWOOD.  Los  Angeles  Co.,  Cal. 
— Geo.  H.  Oswald  was  awarded  a  con- 
tract at  $40,238  for  Improving  Centlnela 
Ave.  bet.  Santa  Fe  Ry  and  Damask 
Ave.,  unit  prices  being,  grading  and 
subgrade.  $1  lln.  ft.;  6-in.  concrete 
paving.  27c  aq.  ft.;  wooden  guard 
fence,  80c  lln.  ft.;  culvert  complete, 
$2900;  storm  drain  complete,  $290. 
Other  bids  were  Kneen  Paving  Co., 
$40,840.93;  E.  L.  Garrefson  &  Son. 
$44,846.80;  Wells  &  Bressler.  $47,984.76; 
J.  Paul  Benson,  $49,487.80;  L.  A.  Paving 
Co..    $55,925.39. 


EAST  SAN  DIEGO.  Cal.  —  Until  8 
p.  m.,  September  1,  bids  will  be  received 
by  the  City  Clerk  for  constructing 
6-in.  vitrified  pipe  sewers,  8-ln.  cement 
pipe  sewers,  6-ln.  cast  Iron  pipe  sewers 
in  a  number  of  streets  and  alleys, 
under  Imp.  Act  1911.  Certified  check 
or  bond  for  10%  required.  Wilbur  W. 
Easton,   City   Clerk. 


CHICO.  Butte  Co..  Cal.— City  Trustaas 
pass  Resolution  of  Intention  204  for 
improving  streets  in  13th  subdivision. 
Project  involves  180.000  sq.  ft.  4-In. 
concrete  pavement;  9000  sq.  ft.  4-In. 
concrete  gutter;  26,000  sq.  ft.  concrete 
sidewalks;  5000  lin.  ft.  concrete  curb; 
300    lin.    ft.    corrugated    iron    culverts. 

Work  under  Imp.  Act  1911.  Protests 
will  be  heard  August  10.  Frank  3. 
Robinson,    City    Engineer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  Xiig.  1,  5  P.  M..  bids  will  be  re- 
ceived by  John  J.  Lynch.  City  Clerk, 
for  improving  crossings  of  Seventh 
and  Eighth  streets,  at  James  by  re- 
grading,  paving  with  an  asphaltic  con- 
crete wearing  surface  H4-in.  thick  on 
an  asphaltic  concrete  base  3%-ln. 
thick,  and  constructing  3  brick  catch- 
basins.     Wm.  Popp.  City  Engineer. 

SAN  JOSE.  Santa  Clara  Co..  Cal.  — 
Following  bids  received  by  Supervisors 
for  improving  Branham  road  in  Super- 
visor Districts  No.  4  and  5:  F.  R. 
Ritchie.  $50,840;  Fay  Improvement  Co., 
$62,986;  engineer's  estimate.  $40,700. 
Bids  rejected  and  work  ordered  done 
by  day  labor  under  supervision  of 
County    Engineer  Irving  L.    Ryder. 

Following  bids  received  for  Improv- 
ing Downer  Ave.  in  Supervisor  Dist. 
No.  4:  F.  R.  Ritchie,  $110,000;  Fay 
Improvement  Co.,  $121,000:  engineer's 
estimate,  $89,000.  Bids  rejected;  work 
ordered   by   day   labor. 

Following  bids  received  for  Improv- 
ing Main  St.  In  town  of  Mayfleld. 
Supervisor  Dist.  No,  5:  F.  R.  Ritchie. 
$25,538;  Fay  Improvement  Co..  $21,899; 
engineer's  estimate.  $16,900.  Bids  re- 
jected and  work  ordered  by  day  labor. 

No  bids  received  for  Improving 
Uvas,  Grant  and  Santa  Clara.  Alviso 
and  Mllpltas  roads.  th«-  work  was 
crdcred  done  by  day  labor  under  the 
supervision    of  County    Engineer. 

County  Engineer  inttructed  to  con- 
tinue survey  of  Gllroy  Hot  Springs 
road  to  Gllroy  Hot  Springs  and  to 
Improve  Tuissima  Ave  In  Supervisor 
nist.   No.    5 
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OAKLAND,  Cal.  —  County  Surveyor 
P.  A.  Haviland  completes  specifications 
for  improving  roads  in  the  vicinity  and 
through  the  grounds  of  the  County 
Hospital  at  San  Leandro;  estimated 
cost,   $22,500.     Bids  ordered  advertised. 


and 
Jose 

and 
from 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
City  Couiifijl.  A.  L.  Banks,  Clerk,  passes 
Resolution  of  Intention  68J  to  con- 
struct system  of  lateral  sewers  vrith 
Ts,  .house  branches,  manholes  with 
and  without  automatic  flushers,  etc..  In 
Pershing  Ave.,  and  Roosevelt  St.  bet. 
Scotts  Ave.  and  Washington  St.; 
Orange  St.  bet.  Hazelton  Ave. 
Washington  St.;  Argonaut,  San 
and  Yosemite  Sts.  bet.  Church 
Washington  Sts.;  Stockton 
Church  northerly  S70  ft.;  Washington 
St  bet.  Pershing  Ave.  and  Yosemite 
St.:  Sonora  St.  from  Pershing  to 
Stockton  St.;  Church  St.  from  Roose- 
velt to  Stockton;  Hazelton  Ave.  bet. 
Pershing  and  Orange;  Scotts  Ave.  bet. 
Pershing  and  Roosevelt.  Imp.  Act 
1911.  Protests  will  be  heard  August 
18.     W.   B.   Hogan,  City  Engineer. 

NAPA,  Napa  Co.,  Cal. — Until  August 
9.  10  a.  m..  bids  will  be  received  by 
James  A.  Daly.  County  Clerk,  for  sur- 
facing with  gravel  that  portion  of  the 
Silverado  Trail  bet.  Oak  Knoll  Ave. 
and  the  Cross  Road  to  Yountville. 
Certified  check  for  10%  payable  to 
Chairman  of  Board  of  Supervisors  re- 
quired with  each  bid.  Plans  on  file  in 
pHlce  of  Clerk.  Edw.  P.  Ball,  County 
Surveyor. 


NAPA,  Napa  Co.,  Cal. — City  Attorney 
instructed  to  prepare  resolution  pro- 
viding for  widening  of  Madison  St. 
from  Clay  St.  northerly.  H.  A.  Harrold, 
City   Engineer. 


EL  MONTE.  Los  Angeles  Co.,  Cal. — 
H.  M.  Hanawalt  of  La  Verne  was 
awarded  the  contract  at  $51,521.57  for 
leaving  with  5-in.  and  6-in.  concrete 
Main  and  8  other  streets.  O.  A.  Gier- 
lich.    City   Engineer. 


CALEXICO,  Imperial  Co.,  Cal. — The 
City  Trustees  will  again  call  for  bids 
for  constructing  cement  sidewalks  and 
curbs  on  various  city  streets  and  City 
Engineer  Paul  Entenmann  has  been 
instructed  to  prepare  a  form  of  adver- 
tisement. It  is  said  that  this  work, 
which  was  originally  estimated  to  cost 
$250,000,  can  now  be  done  for  a  sum 
materially    smaller. 


resolution  of  intention  providing  for 
sewers  in  alley  south  of  Main  St.  being 
rescinded.  New  resolution  provides  for 
a  10-in.  vitrified  pipe  sewer  In  alleys 
of  Blocks  2,  3,  4,  5,  10,  11,  12  and  13, 
including  construction  of  Y  branches, 
brick  manholes,  etc.,  and  by  placing  a 
4-in.  rolled  gravel  pavement.  Imp. 
Act  1911.  Protests  will  be  heard 
August  3.  C.  C.  Kennedy,  58  Sutter 
St.,   San   Francisco,   Town   Engineer. 


PORTLAND,  Ore.  —  C.  H.  Purcell. 
District  Engineer,  U.  S.  Bureau  of 
Public  Roads,  Dept.  of  Agriculture, 
will  receive  bids  until  August  3,  10 
a.  m.,  for  constructing  17  miles  of  the 
Mt.  Hood  loop  project,  lying  in  Hood 
River  and  Clackmas  Counties.  Work 
is  divided  into  11  sections,  to  be  bid 
on   separately   or  as  one  unit. 


SANTA  BARBARA,  Cal. — Fairchild- 
Gilmore-Wilton  Co.  of  Los  Angeles 
submitted  the  only  bid  at  $570,000  for 
constructing  22  miles  of  the  Surf  to 
Lompoc  highway  in  the  Lompoc  Per- 
manent Road  District.  The  proposed 
road  i.«  29  miles.  As  there  would  be 
only  $511,000  available.  including 
$400,000  bonds  voted  by  district  and 
$111,000  appropriated  by  county  the 
bid  was  rejected.  District  attorney 
held  $30,000  accrued  interest  could  not 
be  applied  to  road  work.  Owen  H. 
O'Neill,   County   Surveyor. 


SANTA  CRUZ,  Ariz.— Arizona  State 
Highway  Dept.  was  awarded  contract 
at  cost  plus  $10  to  construct  13  miles 
Sonita-Patagonia  section,  Santa  Cruz 
County  highway  system.  State  Engi- 
neer Thos.  Maddock  recommended  the 
acceptance  of  bid  submitted  by 
deWaard,  Cobham  &  Holcomb,  saying 
the  State  could  not  do  the  work 
cheaper.  However,  the  County  High- 
way Commission  preferred  to  let  the 
work  to  the  State  which  is  now  finish- 
ing the  15  miles  from  Sonita  to  Cochise 
County  line. 


SUSANVILLE,  Lassen  Co.,  Cal.  — 
Town  Trustees,  J.  B.  Mc.\llister,  Clerk, 
passes  resolution  of  intention  to  con- 
struct trunk  line  sewers  in  alleys 
north  and  south  of  Main  St.,  a  former 


BENICLA.,  Solano  Co.,  Cal.  —  City 
Trustees,  J.  C.  McAravy,  Clerk,  passes 
resolution  of  intention  to  improve 
First  St.  from  J  St.  to  north  boundary 
of  S.  P.  right  of  way.  Imp.  Act  1911. 
Protests   will   be   heard  August  16. 


BURBANK.  Los  Angeles  Co.,  Cal. — 
A  resolution  of  intention  to  grade  and 
pave  11th  St.  bet.  east  boundary  and 
Olive  Ave.  with  concrete  30  ft.  wide 
adopted    by    City    Trustees.      1911    Act. 


SUSANVILLE,  Lassen  Co.,  Cal.  — 
Town  Trustees  approve  plans  of  Town 
Engineer  C.  C.  Kennedy,  58  Sutter  St., 
San  Francisco,  for  paving  Pine  and 
Weatherlow  Sts.  Resolution  of  inten- 
tion has  been   ordered  passed. 


PHOENIX,  Ariz. — Twohy  Bros.  Co., 
contractors  for  the  Maricopa  County 
highway  system,  submitted  the  lowest 
bid  at  $24,683.59  for  paving  11  blocks 
on  Central  Ave.  with  cement  concrete. 
Dan  La  Roe  submitted  the  only  other 
bid  at  $28,550.22. 


NAPA,  Napa  Co..  Cal.  —  Ray  E. 
Errington,  Napa,  at  $2147.17  awarded 
contract  by  Council  for  improving 
Coleman  St.  for  its  entire  length  in- 
volving 260  cu.  yds.  grading;  661  lin. 
ft.  concrete  curbs;  11,415  sq.  ft.  two- 
course  macadam  pavement;  1  concrete 
catchbasin.  H.  A.  Harrold,  City 
Engineer. 


in.,  21  8-in.  and  215  6-in.  Y  branctles 
and  35  manholes.  The  estimate  of  City 
Engineer   James   J.    James    is    $17,000. 


OAKDALE,  Stanislaus  Co.,  Cal.  — 
The  City  Trustees  have  agreed  on  a 
paving  program  to  include  one  mile  on 
W.  Railroad  Ave.,  two  blocks  on  3rd 
Ave.,  two  blocks  on  E  and  G  Sts.  and 
entire  downtown  business  section. 
Type  of  pavement  not  determined. 
Some  property  owners  favor  concrete 
and  two  trustees  favor  asphalt.  Geo. 
Macomber,   City    Engineer. 


BANNING,  Riverside  Co.,  Cal. — ^The 
City  Trustees  have  authorized  Paul 
E.  Kressly,  consulting  engineer,  H.  W. 
Hellman  Bldg.,  Los  Angeles,  to  pro- 
ceed with  preliminary  work  on  paving 
Ramsay  St.  and  streets  in  downtown 
section.  Bonds  will  probably  be  voted 
for  the  work.  The  State  Highway  has 
agreed  to  pave  about  2  miles  of  high- 
way through  Banning  if  the  city  will 
pavi?   1   mile  of  connecting  road. 


SANTA  BARABARA.  Cal. — Until  5  P. 
M.,  August  4.  bids  will  be  received  by 
the  City  Clerk  tor  grading  and  paving 
with  3-in.  asph.  concrete  base  and 
2-in.  asph.  concrete  wearing  surface, 
and  constructing  cement  curb  and  gut- 
ters, drains  and  sewers  in  Victoria  St. 
between  Chapala  St.  and  San  Pasqual 
St.  Certified  check  or  bond  for  10%  re- 
quired. ,    . 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
Merced  Concrete  Pipe  Co.,  Merced,  at 
$11,811.87  awarded  contract  by  council 
tor  sewering  portions  of  Harrison  and 
Grant  Aves.,  Chilverton  St.,  Dellview, 
Melrose,  Parnell,  Fairmount,  Morrisey 
Aves.,  Rooney.  Elk  and  otlier  streets, 
involving.  268B.93  ft.  10-in.,  682.03  ft. 
8-in.  and  6802.03  ft,  6-in.  sewer;  88  10- 


SAN  FRANCISCO — Until  August  3,' 
2:30  P.  M.,  bids  will  be  received  by  M. 
Philomene  Hagan,  Secretary,  Play- 
ground Commission,  3rd  Floor,  City 
Hall,  for  laying  approximately  25,000 
sq.  ft.  asphalt  pavement  and  sub-base 
in  portions  of  Margaret  S.  Hayward 
playground.  Golden  Gate  Ave.','  Tlirk, 
Gough  and  Octavia  streets.  Certified 
check  for  10%  payable  to  Secretary  re- 
quired with  each  bid.  Specifications 
will  be  furnished  on  request. 


OAKLAND,  Cal. — Hutchinson  Co.,  444 
17th  St.,  Oakland,  awarded  contract  by 
the  Council  to  improve  37th  Ave.  from 
E-14th  St.  north  to  creek,  involving  15,- 
040  sq.  ft.  grading;  885  lin.  ft.  concrete 
curb;  1880  sq.  ft.  concrete  gutter:  13,080 
sq.  ft.  oil  macadam  pavement. 

Oakland  Paving  Co.,  5000  Broadway, 
Oakland,  awarded  contract  to  improve 
Sunnyside  St.  from  90th  to  96th  Aves., 
involving  84,263  sq.  ft.  grading;  2673 
lin.  ft.  concrete  curb;  5617  sq.  ft.  con- 
crete gutters;  39,098  sq.  ft.  oil  macadam 
pavement;  16,852  sq.  ft.  cement  side- 
walk.    Geo.  Mattis,  City  Engineer. 


SAN  FRANCISCO.  —  City  Engineer 
M.  M.  O'Shaughnessy  completes  speci- 
fications for  improving  Sth  St.  bet. 
Carolina  and  16th  Sts.,  including  that 
portion  of  Wisconsin  St.  north  of  16th 
St.  The  estimated  cost  of  the  improve- 
ment is  $29,500  and  involves  1077  cu. 
yds.  cut;  208  cu.  yds.  fill;  1091  lin.  ft. 
concrete  curbs;  14.778  sq.  ft.  artificial  , 
stone  sidewalks;  39.862  sq.  ft.  basalt 
brick  pavement  on  a  concrete  founda- 
tion; 338  lin.  ft.  12-in.  vitrified  pipe 
sewer;  355  lin.  ft.  10-in.  vitrified  pipe 
culvert;  10  brick  catchbasins;  2  brick' 
manholes  and  8  12-in.  Y  branches. 


SUIT    ST.\RTED    TO    TEST   V.4.I,ID1TY 
OF    EXGIXEER'S    .APPOINTMENT 

The  Highway  Commission  of  Yavapai 
County.  Arizona,  recently  closed  a  con- 
tract with  Olmsted  &  Gillelen,  consult- 
ing engineers  of  Los  Angeles  and   San 
Francisco,    to    supervise    the    construc- 
tion  of  about  200   miles  of  highway  to 
be   built   under   a   $1,500,000    bond  issue. 
Suit    has    been    brought    to    enjoin    the 
carrying   out   of   the   contract   in   order 
to  test  its  validity.  O.  A.  Helsa.  a  citi- 
zen of  Prescott.  being  the  plaintiff.     It 
is    contended    in    the    petition    that   the! 
contract    is    void    because    there    is    no  ; 
vacancy  in   the  office  of  highway  engi- 
neer  and   the   contract   would   delegate 
illegally  the   powers  and  duties  of  the 
highway    commission.      Mr.    Helsa    de- 
clares   he   has    no    desire    to   delay    the. 
construction   of  the  highways  and  thai'j 
his   sole   motive   is   to   settle   any  ques-; 
tions      there     may      be     affecting     the' 
validity  of  the  contract. 


Saturday.  July  30,  1921 
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GRANITE  MANUFACTURERS  TO 
CONVENE    IN    9.    F. 

The  annual  convention  of  the  Granite 
Manufacturers'  Assn.  of  California  will 
be  held  in  San  Francisco  beginning 
Monday,  August  1,  and  ending  on  Fri- 
day of  the  same  week.  There  will  be 
about  123  delegates  in  attendance,  In- 
cluding many  dealers  and  granite 
quarry  owners  from  every  State  west 
of  the  Rocky  Mountains. 

The  session  will  begin  on  the  even- 
ing of  Monday  with  an  Informal  re- 
ception in  the  Oak  Room  of  the  Palace 
Hotel.  On  Tuesday,  Wednesday  and 
Friday  there  will  be  business  sessions 
from  9  to  4  o'clock  each  day.  with  a 
dinner  and  theatre  party  on  Tuesday 
evening. 

Wednesday  evening  there  will  be  a 
banquet  in  the  concert  room  of  the 
Palace  Hotel,  and  on  Thursday,  "Retail 
Dealers'  Day,"  the  visitors  will  be  en- 
tertained by  the  San  Francisco  retail- 
ers with  a  trip  to  Mare  Island  and 
automobile  rides  all  over  the  peninsula, 
as  well  as  with  lunch  at  the  Cliff  House 

The  ladies  of  the  party  will  be  given 
special  entertainment  around  the  city 
during  the  business  sessions  and  a 
theatre  party  on  Friday  night  will  con- 
clude the  session. 

The  officers  of  the  Granite  Manu- 
facturers' Assn.  include  John  D.  Mc- 
Gilvray,  president;  P.  D.  Mullaney,  first 
vice-president;  F.  E.  Brittain,  second 
vice-president;  Max  Roth,  treasurer; 
E.  A.  Weisenburger.  secretary;  Clar- 
ence F.  Pratt,  chairman  of  the  com- 
mittee of  arrangements. 


m  TTK    rOINTY     HIGHWAYSYSTEMS 
FACE    TIE-UP 


Work  on  the  Butte  County  highway 
system  will  probably  be  dlsconltnued 
due  to  inability  of  the  Supervisors  to 
dispose  of  the  bonds,  according  to  H. 
H.  Hume.  County  Engineer,  who  de- 
clares out  of  the  original  $1, 800,000 
bonds  issued  only  JoOO.OOO  have  been 
sold  and  this  amount  will  be  used  up 
by  the  first  of  the  year.  Unless  addi- 
tional bonds  bearing  five  per  cent  in- 
terest can  be  sold  the  good  roads  work 
will  be  forced  to  stop. 

There  are  two  alternatives.  Engineer 
Hume  says,  one  of  which  is  the  pay- 
ment of  contractors  in  bonds,  which 
is  not  regarded  with  favor  as  the 
contractors  would  make  up  the  dis- 
count in  higher  bids  which  would  eat 
seriously  into  the  road  funds.  The 
other  alternative  would  be  to  with- 
draw the  5  per  cent  bonds  and  pass 
another  bond  Issue  bearing  a  higher 
rate  of  interest. 


SAYS   SURETY   COMPANY   BONDS 
UNNECESS.ARY 


Repeal  of  a  resolution  passed  last 
winter  requiring  all  contractors  bid- 
ding on  school  contracts  to  submit 
bonds  furnished  by  surety  companie.s 
has  been  asked  by  E.  C.  Hemmlngs  of 
the  Architectural  and  Engineering 
Commission  of  the  Sacramento  City 
Board  of  Education.  Architect  Hem- 
mlngs recommends  that  the  contrac- 
tors be  allowed  to  furnish  bonds  en- 
dorsed by  responsible  persons  willing 
to    submit    a    statement    of    their    prop- 


erties. On  three  previous  bids  the 
surety  companies  exacted  IH  per  cent 
of  the  contracts.  Hemmlngs  said, 
which  has  cost  the  city  an  approxi- 
mate total  of  J  10,000.  Under  the  reso- 
lution, he  said,  local  contractors  are 
forced  to  deal  with  the  surety  com- 
panies when  they  could  furnish  satis- 
factory bond  wit^ut  the  extra  ex- 
pense. 

« — 

FOR.MER   SACRAMENT.AN   GETS 
HIGH    PRAISE    .*S    ARCHITECT 


Julius  Gregory,  a  native  of  Sacra- 
mento, now  in  New  York  as  an  archi- 
tect, has  come  into  prominence  as  the 
designer  of  a  novel  home  for  Chas.  E. 
Chambers  of  N'ew  York,  the  illtistrator, 
a  description  of  which  was  given  in  a 
rorfent    issue  of   the   New    York    Herald. 

The  house  i.s  designed  after  a  Nor- 
man farmliou.se  of  g'enerous  propor- 
tions and.  because  of  its  quaintness 
and  fine  workmanship,  has  brought 
much  praise  to  Gregory.  The  work 
of  Gregory  is  described  by  the  Herald 
as  "a  domestic  dwelling  of  trenchant 
beauty  and  strength."  Several  illus- 
trations of  the  house  accompany  the 
descriptive  article. 

Gregory  served  with  the  American 
Expeditionary  forces  as  a  camouflage 
artist. 


For  working  with  ^chains,  pliers  have 
been  invented  that  open  links  with 
notched  jaws  or  close  them  with  the 
notches    insldh     the     handles. 


There  were  more  than  2.000.000  negro 
slaves  in  the  United  States  before  1861. 
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San  Francisco  and  Northern  Cali- 
fornia hold  more  world  records  in 
electrical  development  than  any  other 
community. in   the  United   States. 

This  fact  is  emphasized  In  a  report 
written  for  the  San  Francisco  Chamber 
of  Commerce  by  Robert  L.  Eltringham. 
manager  of  the  California  Electrical 
Co-operative  Campaign,  the  educa- 
tional organization  maintained  by  the 
electrical  industry  with  headquarters 
in  San  Francisco. 

Here  are  some  of  the  premier  rec- 
ords held  by  San  Francisco  and  North- 
ern California  in  electrical  aevelop- 
ment; 

The  largest  oil-burning,  steam-gen- 
erating unit  in  the  world  is  the  San 
Francisco  plant  of  the  Pacific  Gas  & 
Electric  Company,  of  76,000  Horse- 
power, or  1,368,000  kilowatt  hours 
daily  capacity. 

The  largest  hydro-electric  plant  west 
of  the  Mississippi  sends  its  energy  to 
San  Francisco,  this  being  the  Great 
Western  Power  Company's  plant  at  Big 
Bend,  on  the  Feather  River,  of  87,000 
horsepower. 

Northern  California  has  the  highest 
voltage  transmission  line  in  the  world 
in  the  Great  Western  Power  Com- 
pany's 165.000  volt  line  from  the  Cari- 
bou plant  on  the  Feather  River  to  San 
Francisco,  a   distance   of   186   miles. 

This  is  to  be  surpassed  by  the  project 
under  construction  by  the  Pacific  Gas 
&  Electric  Company,  from  Pit  River  to 
San  Francisco,  a  220.000  volt  trans- 
mission   line. 

The  three  largest  high  voltage  sub- 
marine cables  in  the  world  are  under 
San  Francisco  Bay.  These  are  the 
cables  of  the  Great  Western  Power 
Company  from  Oakland  to  San  Fran- 
cisco, the  largest  being  22.050  feet 
long  and  the  shortage  18,705  feet.  All 
three  are  operated  at  11,000  volts. 

The  second  largest  electrical  aerial 
span  in  the  world  is  that  of  the  Pacific 
Gas  &  Electric  Company  across  Car- 
(juinez   Straits,   4427   feet. 

The  California-Oregon  Power  Com- 
pany, with  home  offices  in  San  Fran- 
cisco, serves  a  territory  in  Northern 
California  and  Southern  Oregon  of 
15,000  square  miles — an  area  as  large 
as  Massachusetts.  Rhode  Island  and 
Connecticut  combined. 

T!ie  Pacific  Gas  &  Electric  Company 
is  the  largest  power  company  west  of 
Chicago,  serving  an  aggregate  area  of 
square  miles  greater  than  that  served 
by  the  entire  240  companies  operating 
in  New  England.  It  supplies  260.356 
consumers    with    electrical    energy. 


TO    ESTABLISH    SBAA'AGE    FARM    .\T 
BURBANK 


Permission  has  been  secured  by  the 
City  of  Burbank  from  the  State  Board 
of  Health  for  the  establishment  of  a 
sewage  farm  and  operation  of  a  sew- 
age treatment  plant  and  the  way  is 
now  clear  for  the  construction  of  a 
sewer  system.  Bonds  to  the  amount  of 
$140,000  have  been  voted  and  they  will 
now  be  offered  for  sale.  Koebig  & 
Koebig,  consulting  engineers  of  Los 
Angeles,  are  preparing  plans  for  the 
sewer  system  and  will  supervise  Its 
construction. 


QUANTITY  SURVEYS 


By  ARTHUR  PRIDDLB 


This  subject  is  getting  to  have  some- 
thing of  interest  for  architects,  con- 
tractors and  owners — judging  from  the 
fact  that  there  has  been  considerable 
attention  given  to  it  and  notices  or 
effusions  on  the  subject  in  different 
periodicals  during  the  past  few  months. 
It  seems  to  be  getting  to  be  under- 
stood that  it  is  no  joke — though  the 
way  this  service  has  been  performed 
or  obtained  in  these  United  States  up 
to  the  present  writing  would  indicate 
that  it  has  not  yet  gotten  very  far 
past   that   stage. 

The   Scotch    "guess   an'    be   " 

system  still  obtains  in  most  places  and 
with  many  contractors  throughout  the 
land  and  it  takes  "Brave  men  with 
their  eyes  shut"  to  take  chances  that 
are  taken  with  the  present  system — if 
such   it  can   be  called. 

The  man  commonly  called  the  quan- 
tity surveyor  and  estimator  —  one  or 
either  or  both^and  is  a  specialist;  he  Is 
not  the  contractor,  nor  is  the  con- 
tractor the  quantity  surveyor  and 
estimator — he  has  other  business  ac- 
tivities. Neither  is  he  the  architect- 
engineer  for  the  same  reason.  The 
quantity  surveyor  and  estimator  is  a 
specialist  in  his  line  and  is  interme- 
diary between  architect-engineer  and 
contractor  and  he  is  a  very  necessary 
adjunct  to  both. 

The  quantity  surveyor  devotes  his 
time  to  a  critical  and  analytical  exam- 
ination of  plans  and  details  and  the 
explanatory  specifications  or  bill  of 
particulars  or  bill  of  purchase  and  sale 
as  it  should  be  called,  with  the  sole 
object  of  listing  the  requirements  for 
the  work,  for  the  purpose  of  giving  che 
contractor  a  correct  basis  for  making 
up  his  bid.  He  actually  does  what  the 
boy  does  who  tears  tlie  bit  of  mach- 
inery to  pieces  to  "see  the  wheels  go 
round,"  finds  out  and  lists  how  much 
of  what  it  is  made  of,  according  to  the 
specifications. 

The  quantity  surveyor  and  estimator 
is  the  best  judge  of  the  value  of  a 
piece  of  work  on  account  of  his  close 
touch  with  the  labor  and  material  mar- 
kets and  the  general  elements  of  the 
contracting  business. 

The  quantity  surveyor  and  estimator 
is  the  best  judge  of  the  cost  of  doing 
a  piece  of  work  from  the  present  plans 
on  account  of  his  varied  experience  in 
handling  projects  of  many  kinds  and 
if  he  is  a  practical,  experienced  man 
in  the  business,  without  doubt  his 
services   should   be   used    in   connection 


with  any  important  project  and  all 
projects  are  of  some  importance  in 
that  they  involve  the  expenditure  of 
money  for  labor  and  materials,  placed 
in  certain   positions. 

One  thing  is  certain — there  is  only 
one  quantity  in  a  building — excavating, 
concrete,  brick,  steel,  lumber,  plaster, 
etc.,  etc..  etc. — and  if  the  describing 
and  delineating  documents  are  precise 
and  clear  as  they  should  be,  the  quan- 
tity surveyor  can  tell  what  that  quan- 
tity is  to  a  nicety. 

While  the  United  States  is  not  quite 
ready  for  the  quantity  survey  system 
as  used  in  such  countries  as  the  United 
Kingdom  and  its  colonies — there  seems 
to  be  quite  a  leaning  towards  a  hank- 
ering for  service  of  something  of  the 
same   nature. 

Some  of  the  Fublic  Works  Commis- 
sions and  the  engineering  departments 
of  large  private  concerns  have  made 
and  furnished  quantity  surveys  on  the 
works  being  considered,  yet,  even  in 
such  cases  the  writer  has  seldom 
noticed  a  plan,  specifications  and  quan- 
tity list  that  was  absolutely  guaran- 
teed as  the  quantity  list  of  materials 
required  for  the  work — as  a  purchase 
and  sale — the  saving  clause  to  the  de- 
signer and  owner  "the  list  herewith  is 
not  guaranteed,  but  to  be  used  as  a 
guide,"  is  usually  appended;  what  good 
is  such  a  list — the  contractor  has  to 
make  Iiis  certifying  quantity  survey 
anyway:  therefore,  the  time  spent  by 
the  engineer  in  the  first  place  ia  of  no 
value  and  is  an  expensive  and  very 
nearly  useless  waste  of  time.  Yes, 
much  worse  than  a  waste  of  time  only, 
as  the  time  spent  could  have  been  de- 
voted to  matters  of  greater  moment 
and  which  are  being  neglected  while 
the  "size-up"  quantity  lists  are  being 
taken    out. 

The  writer  is  not  at  this  time  adro- 
cating  the  quantity  survey  systein; 
lie  thinks  we  are  a  long  way  removed 
from  that  desideratum — he  does,  how- 
ever, think  there  is  a  happy  medium 
that  could  be  applied  at  a  very  short 
date  and  much  time  and  money  be 
saved  to  the  contractors  and  architect- 
engineers. 

If  our  practical  estimators,  quantity 
surveyors,  contractors,  architects  and 
engineers  and  possibly  some  of  the 
owners  who  do  continuous  building 
would  get  in  and  discuss  the  matter, 
some  progress  would  be  made  towards 
getting  this  feature  of  the  contracting 
business  on   to  a  better  basis. 


SANTA  CLARA  COUNTY  TO  OPERATE 
ROCK  QUARRY 


A  transaction  involving  the  expendi- 
ture of  $85,500  was  brought  to  a  close 
by  the  Santa  Clara  County  Supervisors 
when  they  gave  notice  of  intention  to 
purchase  the  large  quarry  situated  on 
the  Quito  or  Campbell  Creek  near  the 
town  of  Saratoga.  By  the  acquisition 
of  this  property  the  county  will  have 
sufficient  rock  to  complete  and  do  all 
necessary  road  work  for  many  years  to 
come.  The  owners  of  the  property, 
who  have  signed  the  agreement  of  sale, 


are  James  J.  Stanfield,  Mrs.  F.  W. 
Knowles,  Harry  B.  Reynolds  and  Frank 
B.  Willard. 


R.%ILROAD      BUILDER      ^V.\NTED 


H.  L.  Shaner,  Sand  Springs.  Okla.,  de- 
sires to  hear  from  contractors  who 
would  be  interested  in  the  construction 
of  200  miles  of  electric  railway  with  a 
hydro-electric  power  plant,  a  ?4. 000. 000 
project  in  Oklahoma  for  which  the 
plans  are  practically  complete.  The 
road  is  to  be  known  as  the  Missouri 
Interburan  Railroad, 
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Million  Dollar  Investment  by  Nev 
York  Concern 


By  papers  placed  on  record  today, 
William  Fox,  president  of  the  Fox  Film 
Corporation,  has  purchased  a  piece  of 
property  on  the  east  side  of  Broad- 
way, about  150  feet  north  of  17th  St.. 
with  a  frontage  of  1.56  feet  and  a 
depth  of  150  feet.  Including  a  50-foot 
L  on  19th  .St.,  from  Frank  Proctor  and 
the  McDermott  Estate.  The  price  of 
the  property  has  not  been  made  pub- 
lic, but  it  is  in  the  neighborhood  of 
$500,000. 

A.  C.  Blumenthal  &  Co.,  who  will 
handle  the  property  for  the  Fox  peo- 
ple, stated  that  they  have  been  au- 
thorized to  lease  the  present  stores  on 
the  present  property  only  from  week 
to  week,  and  that  plans  are  now  un- 
der way  by  Weeks  &  Day  and  Maury 
Diggs,  architects,  for  the  construc- 
tion of  a  theatre  to  cost  at  least  three 
quarters  of  a  million  dollars.  The 
plan  of  this  theatre  provides  for  a  40- 
foot  entrance  on  Broadway,  the  bal- 
ance of  the  frontage  devoted  to  high- 
class  stores,  which  will  be  rented  by 
this   firm    to    mercantile   tenants. 

This  deal,  like  the  Orpheum,  has 
has  been  hanging  fire  for  several 
months,  but  practically  creates  a  new 
theatrical  district  for  Oakland.  It  is 
estimated  that  it  will  take  approxi- 
mately two  months  before  the  con- 
struction will  commence,  and  about 
eight  months  thereafter  to  complete 
the  theatre  and  store  building  and 
have  it  ready  for  operation. 

Mr.  William  Fox  is  one  of  the  most 
widely  known  and  succesful  film  pro- 
ducers in  the  United  States,  and  has  a 
chain  of  vaudeville  and  picture  thea- 
tres all  over  the  United  States,  extend- 
ing as  far  as  Denver.  This  Oakland 
theatre  will  mark  his  entrance  to  the 
Pacific  Coast  field  ,and  it  is  understood 
he  will  immediately  build  in  Oakland, 
San  Francisco  and  the  Northwest.  As 
a  matter  of  fact,  Mr.  Fox  is  one  of 
the  pioneers  of  picture  and  vaudeville 
industry,  and  it  is  a  great  compliment 
to  Oakland  that  he  will  commence  his 
activities  on  the  Pacific  Coast  in  Oak- 
land. Oakland  is  to  have  at  last  a 
high-class,  strictly  modern  house, 
which  It  has  so  long  needed.  Perhaps 
Mr.  Fox  is  more  recently  known  by 
the  production  of  such  super-features 
as  "The  Queen  of  Sheba,"  "Over  the 
Hill,"  now  playing  in  San  Francisco; 
"The  Connecticut  Yankee  in  King  Ar- 
thur's  Court,"    and    several    others. 

Mr.  Frank  Proctor,  from  whom  this 
property  was  purchased,  has  long  been 
very  much  interested  in  upper  Broad- 
way, and  the  selection  of  this  site  be- 
tween 17th  and  19th  Sts.  on  the  east 
Bide  of  Broadway  corroborates  Mr. 
Proctor's  judgment  that  the  next  step 
in  the  development  of  Oakland  would 
be  in   this  neighborhood. 

A.  C.  Blumenthal  &  Co.,  Inc.,  who 
will  handle  the  property,  are  now 
handling  property  involving  the  con- 
struction of  $15,000,000  worth  of  build- 
ings on  the  Coast.  Mr.  Blumenthal 
states  that  the  stores  will  be  of  the 
highest  character,  and  will  cater  to 
the  best  class  of  tenants  in  Oakland.  A 
number  of  applications  for  space  will 
Immediately  be  received  by  his  office, 
and  it  is  hoped  that  the  stores  can  be 
occupied  simultaneously  with  the  op- 
ening   of    the    theatre. 


OLD    FAMHIONED    HOME!    IIEPLACED 
BY       APARTMENT      HOl'SE 

The  small  cities  of  the  United  States 
are  gradually  abandoning  the  old- 
fashioned  American  home  for  the  mod- 
ern apartment    house. 

This  fact  was  revealed  In  a  report 
on  building  operations  In  this  country 
In  1920  Issued  recently  by  the  Civic  De- 
velopment Department  of  the  Chamber 


Smile!  Whistle!  Kill  Pessimism- 
Business  Plentiful— Go  Get  It 


An      Open    Letter      Issued      by      Smith, 
Bmery    Company,    Engineers 

For  a  long  time  we  have  been 
.systematically  fed  on  pesslrnism 
through  the  press,  postal  channels. 
Trade  Organizations,  the  banks  and 
our  friends,  all  trying  to  prove  in  one 
way  or  another  that  business,  par- 
ticularly our  business  and  that  of  the 
(Government.  has  the  Mollygrubs, 
doddles,  doldrums  or  what  not.  Frank- 
ly we  are  sick  of  the  diet.  The  "worm 
has  turned.'  The  time  honored  "silver 
lining"  to  the  cloud  is  getting  so  hefty 
I  hat  pretty  soon  it's  going  to  turn  the 
old  cloud  foreside  to.  You  know  it 
and  we  know  it.  Then  why  the  Molly- 
grubs? 

Now  don't  call  us  "nuts"  or  some 
other  post-war  pet  name  because  we've 
cut  out  the  pessimism.  We  are  losing 
a  little  mony,  so  is  everyone  else.  We 
knew  we  were  going  to  lose  it,  so  let 
us  be  good  losers.  Whistle!  It's  better 
for  the  community.  If  things  are  not 
exactly  lively  in  business  and  we 
don't  know  just  what  to  do  next,  re- 
member the  fellow  who  had  hold  of 
the  grizzly's  tail.  He  had  a  near-up 
problem,  fully  equal  to  yours  and  ours, 
but  history  does  not  say  anything 
about  his  having  let  go. 

There's  lots  of  business  to  be  done; 
it's  just  around  the  corner.  Why  not 
go  after  it  and  help  get  things  started. 


Try  smiling.  Attempt  a  joke  If  It 
does  sound  a  little  thing  and  hollow. 
It  may  provoke  somebody  to  laugh  or 
smile  at  your  temerity.  Laughs  and 
smiles  are  what  we  want  now.  Culti- 
vate the  Bacillus  "Cheerfulness."  Get 
out  your  forgotten  warm  handshake 
that  used  to  stir  the  cockles  of  your 
friend's  heart.  Let  us  walk  around 
like  we  had  something  Important  to 
do.  What  are  we  afraid  of  anyway'/ 
Bugaboos  or  (loblins?  Riley's  story 
about  Goblins  was  for  little  "Orphan 
Annie" — not  for  business  men  with  a 
world's    problem. 

It  we  have  failed  to  do  our  share  In 
adjusting  prices  and  wages  to  where 
we  know  they  must  go.  let  us  do  it 
now — deflate — for  "we  are  going  over" 
and  there  is  no  room  for  slackers  or 
profiteers  but  plenty  for  the  real 
"American"  the  finest  title  In  the 
world. 

Give  Harding  a  chance.  His  politics 
don't  matter.  He  is  President  of  the 
United  States  of  America,  the  greatest 
country  on  this  old  terrestrial  globe. 
Give  him  a  square  deal.  Give  Congress 
a  chance.  Get  out  the  constructive 
ideas  that  we  have  a  grasp  on.  and 
fire  them  along  to  our  congressmen 
and  Senators.  They  are  human  and 
will  like  it.     It  will  help  the  country. 

Give  the  Stars  and  Stripes  a  chance 
to  flutter  in  a  real  American  commer- 
cial breeze.     We  know  how!  Let's  go! 


of  Commerce  of  the  United  States. 
This  report,  which  was  compiled  by 
the  National  Chamber  in  conjunction 
with  the  Federal  Bureau  of  Labor  Sta- 
tistics, is  one  of  the  most  complete  of 
its  kind  ever  prepared,  and  contains 
definite  data  on  the  amount  of  build- 
ing construction  carried  on  in  the 
United  States  last  year. 

The  building  figures  show  that  In 
1920,  seventy  per  cent  of  the  families 
provided  for  got  one-family  dwellings; 
eleven  per  cent  two-family  dwellings 
and  nineteen  per  cent  apartments  in  a 
multi-family  dwelling.  According  to 
the  report,  the  figures  also  indicate 
that  the  proportion  of  multi-family 
dwellings  that  were  provided  last  year 
was  largest  in  the  small  cities  which 
have  not  had  as  much  experience  with 
this  type  of  habitation  as  the  larger 
cities.  At  the  same  time  the  report 
shows  that  there  was  more  house 
building  in  proportion  to  population  in 
the  smaller  than  in  the  larger  cities. 
The  new  accommodations — house  or 
apartment — provided  in  cities  ■)t  25,- 
000  to  100,000  population  was  one  for 
every  258  inhabitants,  while  in  cities  of 
more  than  a  million  population  It  was 
one  for  every  591  inhabitants,  and  the 
average  for  all  the  cities  listed  was 
one  for  every  350  Inhabitants. 

It  i.s  shown  that  1920  was  the  record 
year  for  sale  of  bath  room  equipment 
despite  the  small  amount  of  new  resi- 
dence building.  A  great  deal  of  this 
equl|)ment  was  used  In  the  conversion 
of  one-family  dwellings  Into  tenement 
houses.  The  economic  and  social 
signlHcance  of  these  alterations,  the 
report  says,  is  of  first  Importance. 

A  bank  soliciting  the  required  build- 
ing information  was  sent  out  to  the 
288  cities  In  the  country  having  a 
population  of  25,000  or  over.  Their 
total  population  was  nearly  38  million. 
Of  these,  131  cities,  with  a  population 


of  81.5  per  cent  of  the  total,  reported. 

"It  is  interesting  to  note."  says  the 
report,  "that  of  the  estimated  one 
billion  forty-three  million  dollars 
spent  on  buildings  in  1920  in  the  cities 
reporting,  more  than  36  per  cent  ($382,- 
307,000)  were  devoted  to  dwellings. 
Factories  and  work  shops  came  second 
with  16.8  per  cent;  stores  and  mercan- 
tile buildings  third,  with  13.3  per  cent; 
while  office  buildings  and  garages  tied 
for  fourth  place  with  8.2  per  cent 
each.  Schools,  hospitals  and  charitable 
buildings  together  called  for  5.4  per 
cent  or  $77,388,000.  Amusement  places 
co.st  more  than  churches,  hospitals  or 
public  buildings,  the  sum  being  $38,- 
637.000. 

"If  the  rate  of  building  in  the  non- 
reporting  cities  was  the  same  as  in 
those  which  reported,  the  total  number 
of  building  in  all  the  cities  of  25.000 
or  more  population  may  be  estimated 
at  195.000.  at  an  estimated  cost  of 
$1,280,000,000." 


LIFMBER   PROnCCTION   SHO'WS 
DECLINE 


For  the  week  ending  July  16  107 
mills  In  Western  Oregon  and  Western 
Washington  report  production  of 
49,352,574  ft.,  which  Is  35  per  cent 
below  normal. 

New  business  totaled  44,998.272  ft. 
Shipments  totaled  46,592.018  ft.  For 
delivery  by  rail,  new  business  Included 
1166  cars;  rail  shipments  1275  cars. 
Unshipped  balance  In  the  rail  trade 
was  2942  cars. 

Local  business  totaled  3.673.369  ft. 
In  the  cargo  trade,  domestic  orders 
totaled  2,712,903  ft.;  export,  3.762,000 
ft.  Coastwise  and  Intcrcoa.stnl  cargo 
shipments  totaled  3.457.419  ft.;  export 
shipments,   1,311,230    ft. 
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TO      LINK      THREE      STATES      IN 
HIGHAVAY     SYSTEM 


A  movement  to  unite  Southeastern 
'Oregon.  Northwestern  Nevada  and 
Northeastern  California  in  a  road 
system  that  will  control  Eastern 
travel,  with  San  Francisco  and  Port- 
land as  the  objective  points,  is  now 
being  outlined  by  the  Northern  Cali- 
fornia Counties  Association.  The  pre- 
liminary work  includes  interesting  the 
three  Governors,  the  Boards  of  Super- 
visors of  adjoining  counties  within 
the  three  states,  and  all  active  com- 
inercial  bodies  in  the  zone  of  activity. 
A  co-operative  plan  of  road  and  de- 
velopment work,  with  Klamath  Falls. 
Ore.,  Winnemucca  and  Reno.  Nev.,  and 
Alturas.  Ager  and  Susanville,  Calif.,  as 
centers,   is  well,  underway. 


EARLY  CONSTRUCTION   OP   LUMBER 
MILLS    ASSURED 


According  to  announcement  made  by 
Vice  President  O.  C.  Gritnth  of  the 
Hutchison  Lumber  Co..  decision  has 
been  reached  to  start  construction  of 
the  company's  sawmill,  planing  mill 
and  box  factory  in  Oroville.  Sept.  1. 

Griffith  announces  the  sawmill  will 
have  a  daily  cutting  capacity  of  400.- 
000  board  feet.  The  mill  will  be  one 
of  the  largest  in  the  West. 

It  is  proposed  to  have  the  plants 
completed  and  ready  for  operation  by 
April    1,    1922. 

Gritnth  announced  a  telegram  had 
been  sent  the  company's  construction 
superintendent  In  West  Virginia  to 
report  here  by  August  10,  to  begin 
assembling  crews  and  material  for 
the  construction  work. 


CHICAGO    IS    WORLD'S    LUMBER 
MARKET 


Chicago  is  the  greatest  lumber  mar- 
ket in  the  world.  Since  1890  an  aver- 
age of  over  2,000.000.000  ft.  of  lumber 
has  come  into  Chicago  every  year.  In 
1920  the  figure  was  nearly  2,500.000,000 
ft.,  60  per  cent  of  which  went  into  local 
construction  and  manufacturing  indus- 
tries. In  1900  the  average  freight  paid 
on  lumber  coming  into  Chicago  was 
less  than  $3  per  M  ft.  Since  that  time 
the  local  sources  of  supply  for  this 
territory  have  been  exhausted  one 
after  another.  Lumber  shipments  have 
traversed  greater  and  greater  dis- 
tances, and  the  average  freight  bill 
paid  by  the  Chicago  distributor  has 
steadily  risen  to  more  than  J12  per 
M  ft. 


STROBRIDGE,    RAILROAD    BUILDER, 
DIES    AT    HAYWARD 

J.  H.  E'trobridge.  the  man  who 
drove  the  last  and  golden  spike  on 
the  Central  Pacific  at  Corlnne.  near 
Ogden,  in  1869 — ofRcially  tying  the 
knot  in  transportation  reaching  from 
coast  to  coast — and  permanently  link- 
ing the  east  with  the  west,  died  July 
27th  at  his  home  in  Hayward.  He 
was    96    years    old. 

Strobridge  was  known  throughout 
the  world  as  an  engineer  and  a  builder 
of  railroads  and  empires  and  his 
career   was    one    of   historical    romance. 

Besides  a  maker  of  railroads,  he  had 
been  a  farmer,  a  miner,  a  rancher,  a 
ttotsl  man  and  a  canal  builder. 


U.  S.  BUILDING  ACTIVITIES 

SHOW  IMPROVEMENT 


With  regard  to  the  building  situa- 
tion. S.  W.  Straus  of  S.  W.  Straus  & 
Co..  says: 

"Building  activities  throughout  the 
country  show  improved  tendencies  as 
we   approach   mid-season. 

"Fundamental  conditions  at  this 
time  are  favorable  to  a  construction 
program  somewhat  in  keeping  with 
the  magnitude  of  the  Nation's  needs. 
Optimism  in  part  is  based  on  the  im- 
provements which  lately  have  been 
shown  in  the  labor  situation,  which 
always  is  a  factor  of  prime  impor- 
tance. In  various  parts  of  the  coun- 
try large  numbers  of  the  members 
of  the  building  crafts  have  resumed 
work,  following  amicable  settlements 
of  wage  disputes,  which  have  gener- 
ally   been    arbitrated    along    the    lines 


of   slight   recessions   in   wage   scales. 

"The  increased  activities  which 
have  been  manifested  continuously 
since  February  1  are  beginning  to 
exert  an  influence  in  the  market  for 
building  materials,  which  lately  has 
begun  to  reflect  tendencies  toward  a 
higher  range  of  prices.  The  pressure 
for  new  work  is  enormous  and  the 
amount  of  actual  construction  under- 
taken is  not  over  50  per  cent  of  the 
amount    definitely   planned. 

"Opinion  quite  generally  prevails 
that  a  continuation  of  present  tend- 
encies will  result  in  a  satisfactory 
stabilization  of  building  costs,  but, 
with  such  an  extensive  margin  of 
demand  over  supply  it  is  considered 
probable  that  stabilization  will  be 
brought  about  at  levels  as  high  If 
not   higher   than   those   now   In   effect." 


Have  You  Received  the  Price 
Stock  Bulletin  ? 


rONTR.*CTORS   MAY   HEAR   CEMENT 
TALKS     ON     REttUEST 


Smith  Booth  Usher  Company  of  Los 
Angeles  and  San  Francisco  have  made 
a  radical  departure  from  past  trade 
customs  by  sending  out  an  illustrated 
Price  Stock  bulletin,  which  shows  in 
plain  figures  the  net  market  price  of 
every  item  carried  In  their  immense 
stock  of  machinery,  supplies,  pipe  and 
fittings. 

This  bulletin  Is  making  a  tremendous 
appeal  to  the  trade  in  general.  It  en- 
ables the  buyer  to  figure  exactly  on 
the  cost  of  prospectiv  equipment,  as 
the  prices  are  not  hidden  by  a  mass  of 
discounts  that  open  the  way  to  mis- 
takes a;id  disputes. 

It  has  been  their  endeavor  to  mail  a 
copy  of  every  name  on  their  mailing 
list,  and  they  hope  that  those  of  their 
friends,  who  may  not  have  received 
this  bulletin, '  will  advise  them  of  the 
fact. 


Chapters  of  the  Associated  General 
Contractors  and  affiliated  bodies  of 
construction  men  are  Invited  by  the 
Portland  Cement  Assn.  to  call  on  that 
organization  for  speakers  who  will 
attend  meetings  and  give  talks  on 
"Recent   Developments   In    Concrete." 

Extensive  investigations  have  been 
made  at  the  Structural  Materials 
Research  Laboratory  of  Lewis  Institute 
as  to  the  best  methods  of  making  con- 
crete. The  results  of  these  Investiga- 
tions are  set  forth  by  the  Cement 
Association's  speakers. 

Headquarters  of  the  association  are 
at  111  W.  Washington  St.,  Chicago,  and 
there  are  branches  In  21  of  the  larger 
cities   throughout   the   United   States. 


A  portable  arc  welding  plant,  to  be 
carried  on  a  motor  truck,  portions  of 
it  helping  to  complete  the  truck's 
power  equipment,  has  been  invented  by 
an   Englishman. 


A  new  metal  cigar  holder  has  a  com- 
partment for  an  unfinished  lighted 
cigar. 


According  to  the  National  Bank  of 
Commerce,  in  New  York,  out  of  every 
dollar  of  national  expenditure,  77.3 
cents   goes   for  purposes  of  war. 


The  only  daily  newspaper  in  the 
West  whose  columns  are  devoted 
exclusively  to  Knilding  News.  Corers 
San  Francisco  and  Bay  Counties. 
$1.25  per  niontJi,  payable  in  adrauce. 
Send  for  sample  copy. 


560  MISSION  STREET 
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Contracts  Awarded  Ljen^Acceptances^. 


BUILDING  CONTRACTS 


SA.V    FIIAN CISCO    COIXTY 


The    following    Is    an    Index    for    the 
contrarts    for    this    issue: 

No.     Owner  Contractor  Ami. 

156!t  Ryan  Callaghan  650 

157U  Kurz  Morton  600 

1571  Humboldt  Brockhage  300011 

1572  Killin  Owner  900 

1573  Pac  Rolling  Mill  Owner  1500 
a67.*  Deane  Sayre  SOU 
1676  Solomon  Britt  3000 

1576  Liemvey  Owner  5000 

1577  Leighton  Loehr  500 

1578  Taylor  American  16000 

1579  Kirby  Owner  10000 

1580  Brophy  Mager  4265 

1581  Deane  Sayre  500 

1582  Costello  Owner  8000 
158J  Dewitt  Merritt  1500 

1584  Planters  Atlas  1363 

1585  Lurie  Barrett  52000 

1586  Hanroll  Owner  500 

1587  Wave  Owner  1600 

1588  Deahl  Johnson  15000 
15«»  •  Hartford  Owner  3000 

1590  Massagli  Owner  3000 

1591  Hind  Hind  3000 

1592  Same  Same  2800 

1593  Brophy  Mager  4265 

1594  W.   P.  R.   R.  City       

1595  Johnson  Owner  10000 

1596  McCarthy  Arnott  3500 

1597  Weinberg  Milward  500 

1598  Sisters  Hurley  500 

1599  Ott  Owner  2500 

1600  Moneta  Arnott  3700 
ISOl  Moneta  Arnott  14800 

1602  Cantrell  Owner  500 

1603  Kendrick  Harrell  600 

1604  Goldstein  Thulin  3000 

1605  Burman  Owner  3000^- 

1606  Woolf                  Farquharson  1500 

1607  Wood  Greene  960 

1608  Smith  Allred  6000 

1609  Farley  Reedy  3500 


PERMITS 

ALTERATIONS 

(1569)      956   ASHBURY.     Alter  dwlg. 
Owner — Mrs.    T.   Ryan.   Premises. 
Architect — None. 

Contractor — Jack   Callaghan.   900   Clay- 
ton St.,  San  Francisco.  J650 


ALTERATIONS 

(1570)   NE  GEARY  AND  ARGUELLO 

Blvd.      Alter  private   garage. 
Owner — H.  J.  Kurz.  Care  Architect. 
Architect — Arthur   G.    Scholz.    839    Phe- 

lan  Bldg..  San  Francisco. 
Contractor — John    Morton.    217    Balboa 

Bldg.,    San   Francisco.  ?600 


ALTERATIONS 

(1571)      783   MARKET.      Alter  bank. 
Owner — Humboldt  Savings  Bank.  Prem. 
Architect — Smith    O'Brien,    742    Market 

St..   San   Francisco. 
Contractor — Brockhage.  Foley  &  Green, 


fl 


180  Jessie  St..  San  FranCiscO.WO.OOO 


Dwelling 

,U572)      N   OAKDALE      150      W      Keith. 
V       One-Story  frame  dwelling. 
.•Owner— Mrs.      E.    Killin,      1053%      Ten- 
nessee St..  San  Francisco. 

Urchltect — None. 

bay's  work.  »9U0 


Owner — Pacific    Rolling  Mill    Co.,    17th 

and  Mississippi  Sts.,  San  Francisco. 
Architect — None. 

Day's  work.  J15O0 

OARAGE 

(1574)  W  TWENTY-SECOND  AVE  200 
N  Geary.  One-story  frame  private 
garage. 

Owner — A.   W.  Deane.      360     23rd     Ave., 

San  Francisco. 
Architect — None. 
Contractor — C.   v..  Sayre.  541   26th  Ave., 

San  Francisco.  J500 

ALTERATIONS 

(1575)  1276-78-8U  ELLIS  ST.  General 
alterations  and   repairs  to  flats. 

Owner — Mrs.  S.  Solomon,  1278  Ellis  St., 

San  Francisco. 
Architect — None. 
Contractor — O.    VV,   Britt,   1257  Arguello 

Blvd.,    San    Francisco.  J3000 


RESIDENCE 

(1576)  S  ST.  MARY'S  AVE  256  W 
Marsilly.  Two-story  and  basement 
frame  residence. 

Owner — Frank  Lemey,  3842  Mission  St., 
San  Francisco. 

Architect — Theo.  W.  Lenzen,  706  Hum- 
boldt Bank  Bldg.,  San  Francisco. 

Day's   work.  J5000 


SMOKEHOUSES 

(1577)  971  MARKET  ST.  Construct 
smokehouses. 

Owner — John  Leighton  (Leighton  Co- 
operative Market),  967  Market  S-t., 
San  Francisco. 

Plans  by  Contractor. 

Contractor — Frank  Loehr,  971  Market 
St.,  San   Francisco.  ?500 


GARAGE 

(1578)  E  TAYLOR  62-6  N  Pacific.  One 
story  and  basement  concrete  public 
garage. 

Owner — Taylor  Street  Investrtent  Co.. 
785  Market  St..  San  Francisco. 

Architect — ^Sleyer  &  Johnson.  742  Mar- 
ket St.,  San  Francisco. 

Contractor — American  Concrete  Co.,  785 
Market  St..  San  Francisco.     116,000 

FLATS 

(1579)  SE  CABRILLO  &  SIXTEENTH 
Ave.  Two-story  and  basement 
frame   (4)    flats. 

Owner — J.     C.     Kirby,     627     23rd     Ave., 

San  Francisco. 
Architect — None. 
Day's  work.  $10,000 


ALTERATIONS 

(1580)      1445       O'FARRELL.  General 

alterations   and   repairs   to   dwlg. 
Owner — J.    Brophy,    3210    25th    St,    San 

Francisco. 
Architect — None. 
Contractor — Mager  Bros.,  1318  Valencia 

St.,  San  Francisco.  J4265 


GARAGE 

(1581)      W       TWENTY-SECOND       AVE 
200      N      Geary.        One-story      frame 

private  garage. 
Owner — A.    W.    Deane,    360    23rd    Ave., 

San  Francisco. 
Architect — None. 
Contractor — C.  C.   Sayre.  541   26th  Ave., 

San    Francisco.  1500 


:.TEKATION3 
.'«1573)      W   TEXAS    bet.    16th   and    17th. 
Alter  stock  shed. 


FLATS 

(1582)    NW   CABRILLO   &   SIXTEENTH 

Ave.        Two-story      and      basement 

frame   (4)   flats. 
Owner — Costello  Bros.,   18  Ney  St,  San 


Francisco. 
Architect — Non 
Day's  work. 


(8000 


ALTERATIONS 
(1583)      3861       NINETEENTH.          Alter 

for      private      garage,      rearrange 

sealrs.   etc. 
Owner — Mrs.  E.  D.  Dewitt  et  al,  Prem. 
Plans  by  Contractor. 
Contractor — G.    M.    Merritt,    3014    Geary 

St..  San   Francisco.  11500 


RECORDED 

ELECTRIC    WORK.    ETC, 
(1584)      SE       PACIFIC     AND       DAVIS. 
Electric    wiring    and    conduits    for 
alterations  to  Class  C  building. 
Owner^The   Planters  Nut  &   Chocolate 

Company. 
Architect — Benj.       G.       McDougall.     381 

Bush  St.,  San  Francisco. 
Contractor— Atlas    Elec.    Co.,    185    Stev- 
enson  St.,   San    Francisco. 
Filed  July  25,  '21.     Dated  July  23,  '21. 

Completed    and     accepted 75% 

Usual     35     days 25% 

TOTAL  COST.  J 1363 
Bond,  J1363.  Surety.  The  Aetna  Casu- 
alt  &  Surety  Co.  Limit.  30  days.  For- 
feit, none.  Plans  and  specifications 
filed. 

NOTE — Permit  reported  July  19,  1921 
No.    1524. 


CONCRETE  BLDG. 

(1585)      N  GEARY  164  E  Van  Ness  Ave 
E    55xN    120.      All    work    for    two- 
story   and      basement   frame      rein-  • 
forced  concrete  building. 
Owner — Louis     R.   Lurie,     Mills     Bldg., 

San  Francisco. 
Architect — Bernard      J.      Joseph.      Call 

Bldg.,  San  Francisco. 
Contractor  —  Barrett    &    Hilp.    Sharon 

Bldg..    San    Francisco. 
Filed  July  25,  '21.     Dated  July  18.    21. 
Concrete    foundations    and    base- 
ment     walls      up    to    1st      floor 

level     »5000 

Concrete  up  to  2nd  floor  level. ...  5000 
Reinforced  concrete  up  to  bottom 

of  roof  trusses 5000 

Steel    roof    trusses      set,      rooflns 
done      and      rough      carpentryi  •!'<^ 
plumbing      and    electric      work 

done    7000 

Plastering   done   on    interior. . . .    4500 
Exterior    done,    sash    glazed    and 
hung  and  inside  finish  done..    600O 

Completed    and    accepted TSOl) 

Usual     35     days 1300U 

TOTAL  COST.  J52.000 
Bond,  J26.000.  Sureties,  A.  Lachman 
and  J.  T.  Casey.  Limit,  forfeit,  none. 
Plans   and    specifications   filed. 

NOTE — Permit  reported  July  20,  1921 
No.    1549. 


for 


ALTERATIONS 

(1686)      634     BRODERICK.       Alter 

private  garage  in  basement. 
Owner — Morris  Hanroll,  Premises. 
Architect — None. 
Day's    work.  $500 


BAKE  OVEN 

(1587)      NW      TURK      AND      T.AYLOR. 

Construct  bake  oven  for  caf>lerla. 
Owner — W.  M.  Wave,  Senate  Hotel.  San 

Francisco. 
Architect — None. 
Day'*  work.  IHOO 
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ADDITION 

(1588)      3757    WASHINGTON.   Additions 

and  alterations   for  residence. 
Owner — John  L.  Deahl. 
Architect — Bliss  &  Faville,  1001  Balboa 

Bld&..  San  Francisco. 
Contractor — J.    H.    Johnson,    180    Jessie 

St.,  San  Francisco.  ?15,000 
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RESIDENCE 

(1589)  W  BORICA  6  S  Urbano.  Two- 
story  and  basement  frame  residence 

Owner— John  L.  Hartford,  240  Lobos  St., 
San  Francisco. 

Architect — None. 

Day's  work.  J3000 


pavin*. 
Owner — The  Western  Pacific     Railroad 

Company. 
Architect — None. 

Contractor — City    Construction    Co. 
Filed  July  26,  '21.     Dated  June  17,  '21. 

On    completion     75% 

36  days  after 25% 

TOTAL  COST,  29%c  per  sq.  ft. 
Bond,  5750.  Surety,  National  Surety  Co. 
Limit,  60  days.  Forfeit,  none.  Plans 
only  filed. 


RESIDENCE 

(1590)      E  TWENTY-SIXTH  AVE  236  N 
Balboa.        One-story     and     basement 
frame  residence. 
Owner — Albert     Massagli,     147     Parker 

Ave.,  San  Francisco. 
Plans  by  Owner. 
Day's  work.  13000 


RECORDED 

PRA,ME  HOUSE 

(1591)     NW  ACADEMY  71  NE  Charles 

NE  24xNW  92  Ptn.  Lots  9  to  12  Blk 

17,  Falrmount  Tract.     All  work  for 

one  and  one-half-story  frame  house 

Owner — Alfred  E.  Hind,  Colusa,  Calif. 

Architect — W.    G.    Hind     3885    Webster 

St.,  Oakland. 
Contractor — Harry  W.  Hind,  2012  Chan- 

ning  Way,  Berkeley. 
Piled  July  26,  '21.     Dated  July  26,  '21. 

Rustic   and   roof  boards  on $750 

Brown   coated    750 

Completed  and  accepted 750 

Usual   35  days 750 

TOTAL  COST,  $3000 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans   and  specifications   filed. 

NOTE — Permit  reported  July  22,  1921, 
No.    1656. 


FRAME  HOUSE 

(1692)     NW  ACADEMY   47  NE  Charles 

NE  24xNW  92  Ptn.  Lots  9  to  12  Blk 

17,  Falrmount  Tract.     All  work  for 

one  and  one-halt-story  frame  house 

Owner — Alfred  E.  Hind,   Colusa,  Calif. 

Architect  —  W.  G.  Hind,  3885  Webster 

St..  Oakland. 
Contractor — Harry  W.  Hind,  2012  Chan- 

ning  Way,  Berkeley. 
Piled  July  26,  '21.     Dated  July  26       '21. 

Rustic  and  roof  boards  on $700 

Brown   coated    700 

Completed     and    accepted 700 

Usual  35  days 700 

TOTAL  COST,  $2800 
Hond,  none.  Limit,  60  days.  Forfeit, 
none.      Specifications   only  filed. 

NOTE — Permit  reported  July  22,  1921, 
No.    1556. 


FLATS 

(1595)     NW  CALIFORNIA  &  18th  Ave. 

Two-Story   &    basement    frs,me    (4) 

flats. 
Owner — Chas.  A.  Johnson,  1745  Lake  St. 
Architect — None. 
Day's  Work.  $10,000 


RESIDENCE 

(1596)  NE  CAPITOL  &  Grafton  Ave. 
One-story  &  basement  frame  resi- 
dence. 

Owner — McCarthy    Co.,    316    Bush    St. 

Architect — ^None. 

Contractor  —  Jas.  Arnott  &  Son.  4165 
20th  St.  JSBOO 


ALTERATIONS 

(1597)     1428-38  ELLIS  ST.     Alterations 

for   store. 
Owner — S.   Weinberg,    1434   Ellis  St 
Architect — None. 
Contractor— -R.  Milward,  3931  Geary 

Street  J.600 


ALTERATIONS 

(1593)      1445-49    O'FARRELL      ST.      All 
work  for  alterations  and  additions 
to  frame  building. 
Owner — John  T.  Brophy. 
Architect— None, 
contractor — Mager  Bros.,  1318  Valencia 

St.,  San  Francisco. 
Piled  July  26,  '21.     Dated  July  25,  '21. 

Root   boards   on $1000 

Plastering   done    ITiOO 

Job    completed     1765 

TOTAL  COST,  $4265 
Bond,  limit,  forfeit,  none.  Specifica- 
tions only  filed. 

PAVING 

(1694)     FIFTEENTH    ST.,    bet.    Kansas 
and  San  Bruno  Ave.     All  work  tor 


REPAIR 

(1598)      HAYES      &      FILLMORE      Sts. 

Repair  convent  roof. 
Owner  —  Sisters   ot   the   Holy   Family. 

Hayes  &  Fillmore  Sts. 
Architect — None. 
Contractor — P.   J.   Hurley,    146   Herman 

Street  J509 


RESIDENCE 

(1599)  W  LAUREL  132  N  California. 
One-story  &  basement  frame  resi- 
dence. 

Owner— Joe  Ott,  415  Laurel  St. 

Architect — None. 

Day's   Work.  $2500 


RESIDENCE 

(1600)  N  STAPLES  330  E  Genessee. 
One-story  &  basement  frame  resi- 
dence. 

Owner — Moneta  Investment  Co.,  Pacific 
Bldg. 

Architect — None. 

Contractor  —  Jas,  Arnott  &  Son,  4165 
20th  St.  $3700 


Replace  support  tor  corner  and  re- 
pair show  windows  tor  store. 

Owner — C.  H.  Kendrick,  1st  National 
Bank  Bldg.,  San  Francisco. 

Architect — None. 

Contractor — C.  D.  Harrell,  1631  Golden 
Gate  Ave.,  San  Francisco.  $500 


ALTERATIONS 

(1604)  2062-64  BUSH.  General  alter- 
ations and  repairs  for   (2)   flftts. 

Owner^S'.  Goldstein.  1200  Page  St., 
San  Francisco. 

Architect — None. 

Contractor — A.  L.  Thulin  Co.,  242  18th^ 
Ave.,  San  Francisco.  ^^'Mi 


RESIDENCES 

(1601)      SE   FLOOD   &   PHELAN   AVES. 

and  S  Flood  25,  50  and  75  E  Phelan 

Ave.    Four  one-story  and  basement 

frame   residences. 
Owner — Moneta  Investment  Co.,  I'acific 

Bldg..  San  Francisco. 
Architect — None. 
Contractor — Jas.     Arnott     &  Son,     4165 

Army  St.,  San  Francisco. 

$3700  each 


ADDITION 

(1602)  E  LARKIN  90  S  Pine.  Two- 
story  brick  addition  for  light  man- 
ufacturing plant. 

OwnerE.  — B.   Cantrell,  1254  Larkin  St,, 

San  Francisco. 
.\rchitect — None. 
Day's   work.  $5000 

ALTERATIONS 

(1603)  SE   TURK    AND   DIVISADERO. 


RESIDENCE 

(1605)     N  CHENERY     25-6  E     Surrey. 

One-story      and      basement      trairie 

residence. 
Owner — E.  P.  Burman,  40  Martha  Ave., 

San  Francisco. 
Architect — None. 
Day's   work.  $300ft. 


I 


ALTERATIONS 

(1606)  3501  JACKSON.  Build  brjcjj^ 
chimney  and  install  Prenci<  wi- 
dows in   residence. 

Owner — Mrs.    Woolf,    3525    Jackson    S,t„ 
San  Francisco. 

Architect— None. 

Contractor^D.     B.   Farquharson,     1760 
Ellis.  S.t.,  San  Francisco.  $15011.. 


RESIDENCE 

(1607)      1443  LINCOLN  WAY.     Concrete 

work,  etc.,  for  residence. 
Owner — Mrs.  A.  Wood,  1603  Laguna  St., 

San  Francisco. 
Architect— None. 
Contractor — M.  E.     Greeae  ,  1233     45th 

Ave.,  San  Francisco.  $960 


DWELLING 

(1608)      SE  TWENTY-FIRST  AVE  AND 

Balboa.      Two-story    and    basement 

frame  dwelling. 
Owner — Robert  Smith,  Care  Contractor 
Architect — None. 
Contractor — C.  S.  Allred,  159  Liberty  St. 

San  Francisco.  $6000 


RECORDED 

ALTERATIONS 

(1609)      1457   GUERRERO.     Alterations 

to  residence. 
Owner — Ellen  M.  Farley. 
Architect — None. 
Contractor — Wm.   M.    Reedy   &   Co.,   267 

Ellsworth  St,  San  Francisco. 
Filed  July  28,  '21.    Dated  July  27,  '21. 

Frame    up     .'; $12F0 

Completed    "1250 

Usual  35  days 1000 

TOTAL  COST,  $3500 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 

« 

COMPLETION  NOTICES 

SAN  FRANCISCO   COUNTY 

Recorded  Accepted 

July  26,   1921— NW  VICKSBUJIQ  and 

Jersey      N    25-4xW    100.        Edw     E 

Sullivan  to  A.  C.  Hathcock. .' 

July  26,  1921 

July  26,  1921— S  EIGHTEENTH  AVE: 

or  Revere  Ave.   250  E  Lane  25i;10p. 

Anna   Hjelt    to   Wm.    H.   Grahn 

July    21,    1981 

July    26,    1921— W    MISSISSIPPI    176 

N  18th  N  25  X  W  100.    John  Barrett 

to  whom'  it  may  concern, July  26.  1921 


Saturday.  July  30,  1921                  BUILDING     AND     ENGINEERING  NEWS  2S 

July  26,   1921 — N  HENRT  122  W  Noe  Van  Ness  Ave  57-6x120.     J  S  Guerin  L'r>61     P.raunwardt  Metz       1350 

W    26xN   115.     B   S   Berry   to  whom  &  Co    to    Mendel    Weisbleet 2562     Anderson        Sommarstrom        3500 

It  may  concern July  25,   1921  July  20,   1921— NE  ELLIS  AND  FILL-  2563     Same  Same        3500 

(Correction    In    Date    of    Completion)  TJ.luZ^'^^^^"  r.f^n"^     f "  h^  .    m  2564      Myrle  Wiser          400 

I    1       o-      ifo,      oTi-    n,TTTr.T^     .^rr^     o  Washbum,  Mary  M  Crawford,  A  N  „,_,     ,,,   .    .  „,,.,„ 

July     2D,     1921— S\\     THIRD    AVE    &  Solovelt    and    Cost    Pells "65     Webst.r  Rallard          450 

Balboa.      Nicholas       Koutos     to      J  

Frank    Bail June    10,    1921  PERMITS 

July   25,   1921- N  FULTON    32-6    from  LEASES  DWELLING 

Int.    Fulton    and    18th    Ave    50x120.  (2489)      2607   KEITH     AVE.,     Berkeley. 

H   H  Somers      to  Koenig     Building  S.%.\    FR.V>nsco    roi  XTY.  Two-story   6-room   dwelllnir. 

Co July  17,  1921  Owner — H.     L.    Traub,     2104    Derby    St., 

July       25.     1921— W       TWENTY-7TH  J"'y  ^1'    1921 — W    MASON   42-6  N   Turk  Berkeley. 

Ave      195    S      Geary    S    25xW      120.  '^^  20xW  75.     Louis  R  Lurie  to  Jno  C  Architect — None. 

Martin     and       Anna    O'Connor       to  Suhr,  99  years,  $559,450.  Contractor — F.  W.  Thaxter,  2117  Derby 

Gordon    W   Morris July    22,    1921 ♦ St.,   Berkeley.  J4000 

July   23,  1921 — W  THIRD  AVE   100  N  'RTTTT  nrMTl    fAWTP  A  PT«I                                                    

Hugo  No.  1227-29  Third  Ave.  James  BUILDING    CONTRACTS  .SCHOOL 

F    Long    to    whom    it    may    concern  ».Am.i;-i»»  ^r^nvKv  <2490)      2731     BANCROFT     WAY,     Ber- 

June    10,    1921  ALAMEDA  COUNTY  ^^1^^       One-story   school. 

July  22,      1921— E     TWENTY-FIFTH  _.  „    f„ii„„.!„.,    ,„    ,„     ■„.,„^    tr.^    .»,..  Owner— H.  J.  Ellel,  58  Moss  Road.  Bkly. 

A „«    'jAi\  A    XT    T>„»v,«      M    >. c    TT-    1  o A  The    loUowlng    is    an    index    for    the         . ui*.,   .     x.  .  *.*     .7 

Ave    340-4    N    Balboa    N    .!5xE    120.  contracts   for   this    issue-  Architect— None. 

GustaveMoeller    to    Theodore    G    &  ^„_  Owner                     "contractor  Amt  *^'°"*^ff '"-•'*?■       °-       H"'"""''       Ba<!on 

RoUin  E  Meyer July  18,   1921  .,^g,^  Traub                            Thaxter  4000  Bldg.,   Oakland.                                  J2800 

July     22,     1921-E     TWENTY-FIFTH  ^450  Eliel                                 Horton  2800                                           

Ave   315-4   N      Balboa   N   25xE      120.  2491  Lucas                    McCullough  3200  WAREHOUSE 

Jonathan   Anderson    to   Theodore   G  2492  Beauman                      Gaston  5000  '"^''l'      ^204      THIRD      ST.,      Berkeley, 

and   Rollin  E  Meyer. ..  .July  18,  1921  2493  Ryan                               Owner  aOO  One-Story  concrete  warehouse. 

July    22,    1921 — S    COMMERCIAL    bet.  2494  Neves                                   Boga  2000  Owner — John  Lucas  &  Son. 

Kearny    and    Grant    Ave.    No.    779  9495  Mower                            Owner  3000  Architect — None. 

Commercial.       Fong    Yea    Tong    to  9406  Pfrang                           Owner  5000  Contractor — Henry  McCullough  &  Son. 

Vukicevich  &  Bagge.... July  15,  1921  2497  HoUidge                          Owner  4350  '3200 

July  22,  1921-W  NINETEENTH  AVE  2498  Lindgren                              Owner     500                                           

100  N  Fulton  N  25xW  120.     Michael  2499  Nevei                                   Boga  2200  DWELLING 

Costello   to  whom  it  may   concern.  2500  Fenton                            Owner  11000  (2492)      S    VINCENTE    351    W    Colusa, 

July   20,  1921  2501  Housken                    Peterson  7116  Berkeley.     One-story  5-room  dwlg. 

•'^'if  xT^^K^^r^rfF^w^f,^"^?.   "^^^  2502  Ardenyi           Sommarstrom  7250  Owner-Kittle  Beauman,  1609  Rose  St.. 

32  N  Cabrillo  N  28xW  82.     Michael  2593  ^^^,1^/                           O^^^^  5000  ,      3"^^^''Z- 

and  Lawrence  Costello  to  whom   it  ^SOi  Nicholson                         Graff  12000  Architect— None, 

may  concern July  20.  1»21  ,-„-  t,i,i„     <j„hnf,i    met         nui         Contractor — C.    G.    Gaston,      2167      West 

July    21,     1921— W     TWENTY-THIRD  2506  Sarne                                Burdon  465  «'•  Berkeley.                                       »5000 

Ave  100   N  California  N   25XW   120.  ^^^^^^[^J^by  pfterton  1382         ,,,,,,,,,.          

Cbas    O    Clausen    to    whom    it    may  25O8  Service                                Doell  2090  ADDITION 

concern July     21,     1921  2509  Same                                 Brown  1182  (2493)      231      ATHOL      AVE.,      Oakland. 

♦ 2510  Same                                 Mork  1929  _       Addition. 

•            M  m^                                 •  •  2511  Schuessler                      Owner  4000  Owner — Ann  T.   Ryan. 

Notice  of  Non-RespOnSlDlllty  2512  De  Vrles                       Adams  7500  Architect— None, 

2513  Hughes                           Laxton  600  Day's  work.                                                    |500 

SAN   FRANCISCO   COLNTl  2514  Hangwaler              Fleischer  750            ,  ,        ,                   

2515  Kock                                 Owner  1000  DWELLING 

July   27,    1921— SE   PACIFIC   &   Davis  2516  Philip                               Begier  500  (2494)      W  CHURCH  250  S  Avenal,  Oak- 

E  137-6  X  S  120.     James  Otis  tr  Est  2517  Bauer                        Whitford  4230  ^^"^      One-story  4-room  dwelling. 

A.    C.     Whitcomb    as     to     improve-  2518  Amario                     Courtright       475  °'''".S'"T',^-   .^^^^^'    ^^^      Kennedy      St., 

ments   on    property  2519  Simmonds                       Owner  3000  Oakland. 

July   26,    1921-NW   MISSION   &    22nd  ^520  Groves                              Owner  12000  ArchUect-None.^                   ^^^    ^^^^^^^ 

112-9  m  or  I  by  125  m  or  1  No.  2592  ^  «^|,'-                             g--^  ^^OO  ^^^^^ 

Mission.     John.   &  Pauline   E.   Son-  2523  Emanuel                        Owner  750                                      

ningsen    as    to      improvements      on  2524  Goranson                       Owner  3500  DWELLING 

property.  2525  Haler                              Owner  18000  (-"5)      W   1='-     CENTRO  480     S     Park 

July  25,  1921— W  MISSION  60  N  21st  2526  Diel                             Sheridan  1000  Blvd.,   Oakland.       One-story     four- 

N   25xW    90.     Mary  R  Pescia  as  to  2527  Elliott                           Monroe  500  „       rooni  dwelling. 

improvements     on     property 2528  Danby                Hendrlckson  3300  ^'''"avT    Oakland"'"                El  Centro 

—             ♦  2529  Morrison                  Johanson  450  Architect— Reed"&  Corlett,  Oakland  Bk. 

LIENS   FILED  2530  Cracia                      Benassini  400  of  Savings  Bldg.,  Oakland. 

2531  Castores                     Johnson  400  Day's   work.                                               J3000 

SAN  FRANCISCO   COUNTY  2532  I.  O.  O.  F.                Maganinl  490                                          

2533  Phillip                            Wieben  5600  DWELLING 

Recorded                                               Amount  2534  Ellis                                Owner  3500  <-'"-'f,)      NW       FIFTY-SEVENTH     AND 

July    21,    1921— N    CABRILLO    30    W  „„.  Roberts                           Lewis  2000  Grove,  Oakland.     One-story  5-room 

47th    Ave    W    30xN    100.      J    H    Mc-  ^'^^  Roberts                           Lewis  ^uoo  dwelling. 

Galium   vs  Harry  J  Frank $433.21  2536  Boyson                     Andresen  3000  owner— C.     J.     Pfrang,     5448     Locksley 

July  20.  1921 — N     CABRILLO     30     W  2537  Prochard                   Chapton  600  Ave.,  Oakland. 

47th  Ave  W  30xN  100.     J  H  McCal-  253S  Morse                              Owner  4500  Architect — None. 

lum  vs  Harry  J  Frank $433.21  2539  Bkly.   Bd.   Ed.              Owner  4000  Day's   work.                                               $5000 

July    20,    1921— N    CABRILLO    60    W  2540  Waye                                Owner  5000                                           

47th    Ave    W    30xN    100.      J    H    Mc-  2541  Associated                         Voet  5000  DWELLING 

Galium   vs  Harry  J   Frank.... $616.15  „"  a!!°^,'^.!h                    nll.l  lonn  <"<">      E  GLEN  COURT  160  S  Sequoia 

July  20,   1921— NW     VICKSBURG     &  "42  Associated                    Owner  1000  ^^^,    Oakland.       One-story     6-room 

Jersey  N  25-4xW  100.     A  J  Vander-  2543  Matulovich                 Corbett  496  dwelling  and  garage. 

sloot  vs  Edward  F  Sullivan ...  .$78.50  2544  St.  Stephens                 Owner  4000  Owner — G.  H.  HoUidge,  5926  Taft  Ave 

July    20,    1921— E    MO.NTGOMERY    67  2545  Foothill                          Burks  6000  Oakland, 

S   Bush    S    20   E    77-6    S    67    E    60    N  2546  Chew                                 Owner  2800  Architect— None. 

154  W  60  S  67  W  77-6.     C  B  Hopkins  2547  Loane                             Owner  2000  Day's  work.                                               $4350 

vs   J    D   Hannah,   J    S    Hannah   and  2548  Norwood                        Owner  3900         r>wi;.r  i  .m.^ 

California  Pacific  Realty  Co $2000  ,'„  _,,„.                           v=„  N«=<.  ?nnn  DWELLING 

^  2549  Files                         Van  Ness  2000  (24a8)      SE    JUNO    AND    DIANA    AVE.. 

T>i:iT -o  A  ai.     n-B>   r  ro-Kra  2550  Mills                               Owner  5000  Oakland.     One-story  3-room  dwlg. 

KtJjiljASt    OF    LIENS  2551  Alderton                   Gastman  4000  Owner — C.  E.  Lindgren.  1305  Linden  St., 

_    —— 2552  Sutton                            Owner  500  Oakland. 

SAN    FRANCISCO  COUNTY  ,553  ^^„^^„                        DawBon  1250  Architect-None. 

Recorded                                               Amount  2564  Sheffield                            Hart  2250         Day  s  work.         »soo 

July  27,  1921— E  MONTGOMERY  67  S  2555  Loomls                     Andresen  12S0  nwrr  I  INC 

Bush  S  20   E   77-6  S  67   E  60   N   154  2556  Ferguson                    Tranmal  6394  f-.^J^y      p   "IXTY-FOURTH  AVE   340   S 

W  160  S  67  W  77-6.     C.  B,  Hopkins  2557  Rrnzler                          Owner  2500  -      Av(.„a,7 Oakland.  One-story  6-rooni 

lo  J.  D.  &  J.  S.   Hannah  as  Hannah  2558  OrthlanU                    Urennan  40ufl  dwelling. 

Bros 2559  Berry                          Prennan  3500  owner — N.    .\ov.h.    «12      Kennedy      St., 

July    21,    1921 — N    SPTTER    167-3    W  2560  Porter                              Home  7500  Oakland, 


26 

Architect — None. 

Contractor — J.  M.  Boga.  San  Leandro. 

$2200 


BUILDING     AND     ENGINEERING    NEWS 


Saturday,  July  30,  1921 


FLATS 

(2500)     W  WALKER  AVE  400  N  Lake 

Park,  Oakland.    Two-story  12-room 

flats. 
Owner — J.  M.  Fenton,  195  41st  St 
Architect — None. 
Day's  work. 


Okd. 

11. con 


nECORDED 

DWELLING 

(2501)      SW       SIXTY-SEVENTH       AND 
Arthur.  Oakland.     All  work  tor  one 
story  frame  dwelling. 
Owner— George  Housken.  Berkeley. 
Architect — None. 
Contractor— Arthur  H.  Peterson,  432-33 

1st   National   Bank   Bldg..   Okd. 
Filed  July  21.  '21.     Dated  July  21,  '21. 

Frame   up    ^ 

Plastered     V* 

Completed    and    acceptel Vt 

Usual    35    days % 

TOTAL  COST.  $7116 
Bond,  none.  Limit,  70  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


(2502       SW    COR.    GRAND    AVE.    AND 

Bonham  Way,  Oakland.    Two-story 

10-room  flats. 
Owner^Dr.   Jos.   Ardenyi,   Bacon   Bldg.. 

Oakland. 
Architect — None. 
Contractor — Sommarstrom      Bros.      Co.. 

1941    24th    Ave.,    Oakland.  $7250 


(2503)  NW  COR 
Sts.,  Oakland, 
dwelling. 

Owner — F.    T.    Malley 
Ave.,    Oakland. 

Architect — None. 

Day's    Work. 


PRINCE    i 
one-story 


:     ERIE 
5-room 


900      Lakeshore 


$5000 


(2504) 


W  WESLEY  AVE.  200  N  Lake- 
re.    Oakland.        Two-story      12- 
room  apartments. 
Owner — J.    C.    Nicholson,    355    12th    St., 

Oakland. 
Architect — None. 

Contractor— Edwin    C.    Graff,    355      12th 
St..    Oakland.  $12,000 


Contractor — Alfred  Peterson,  3918  Lln- 

wood  Ave.,  Oakland, 
Filed  July  21,  '21.     Dated  July  20,  '21. 
Completed    and    accepted.  ..  .$1036.50 

Usual  35  days 345.50 

TOTAL  COST,  $1382.00 
Bond,  $700.  Sureties.  Oscar  L.  Zeis  and 
E.  Winsby.  Limit.  21  days.  Forfeit, 
none.     Plans  and   specifications   flled. 


RECORDED 

(2505  GRANT  ST.  bet.  Rose  St.  and 
pt.  2S0  N,  Berkeley.  Grade,  con- 
struct curb,  gutters  and  oil  maca- 
dam. 

Owner — Berkeley  School  District  of 
Alameda    County. 

Architect — None. 

Contractor — Oakland  Paving  Co.,  5000 
Broadway,    Oakland. 

Filed   July   23.  '21.     Dated   July  19,  '21. 

Completion    &    Accept All 

TOTAL  COST,  $5.80  per  frt.  ft. 

Bonds.    $850,    500.      Surety.   R.    D.    Reals. 

Limit.    90    days.      Forfeltfi    none.      Plans 

and  specifications  flled. 


Architect — None. 

Contractor — Harry    H.    Begier, 

14th   St.,   San   Leandro. 
DWELLING 


(2506)       SW    COR.    KITTREDGB    AND 

Milvia  Sts.,  Berkeley.     Painting  for 

boiler    building. 

Owner — Berkeley  High  School  District. 

Architect — Wm.  C.  Hays,  1st  Nat.  Bank 

Bldg..    Berkeley. 
Contractor — Burdon    &    Kirkhouse. 

Filed   July   23.    1921.     Dated   June   . 

1st  Sat.   after   1st   Tues.  ea.  mo... 75% 

3d    days    after    conip.    &    accept... 25% 

TOTAL    COST.    $465 

Bonds,  $233  and  $233.  Surety,  London  & 

Lancashire  Indemnity  Co.  Limit,  7  days. 

Forfeit,   plans  and  specifications,  none. 


13th    St.    N 
Plumbing 


PLUMBING  WORK 
(2508)      W    ALICE    1058    N 
156xW      150,    Oakland, 
work  for  garage. 
Owner — Service    Garage    Co.,    Inc. 
Architect — Sidney  B.   &  Noble  Newsom, 
Nevada  Bank  Bldg..  San  Francisco. 
Contractor— Carl   T.   Doell,  467   21st   St., 

Oakland. 
Filed  July  22.  '21.     Dated  July  22,  '21. 

Monthly    payments    of 75% 

30  days   after '^^% 

TOTAL  COST.  $2090 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

NOTE: — Permit  reported  May  7.  1921, 
No.   1604. 


San 


(2509)      ROOFING  ON  ABOVE. 
Contractor — H.      C.    Brown,      3417 

Pablo   Ave.,  Oakland. 
Filed  July  22.  '12.      Dated  July  16,  '21. 

Payments   same   as   above 

TOTAL  COST,  $1182 
Bond,  $591.  Surety.  Globe  Indemnity 
Co.  Limit,  15  days.  Forfeit,  none. 
Plans  and  specifications  filed. 


(2510)      SHEET      METAL     WORK      ON 

above. 
Contractor — Walter  Mork.  Bristol  St.  & 

San  Pablo  Ave..  Berkeley. 
Filed  July  22,  '21.      Dated   July   16,  '21. 

Payments    same   as   above 

TOTAL  COST.  $1929 
Bond.  $1000.  Surety,  National  Surety 
Co.  Limit,  45  days.  Forfeit,  none. 
Plans  and  specifications  filed. 


DWELLING 

(2511)  S  CAPISTRANO  40  W  Laurel 
Lane,  Berkeley.  One-story  6-rooni 
dwelling  and  garage. 

Owner — H.  H.  Schuessler,  2436  Tele- 
graph Ave.,  Berkeley. 

Architect — None. 

Day's  work. 


$4000 


DWELLING 

(2512)      FRESNO  AND  SONOMA  AVES.. 

Berkeley.     Two-story  8-room  dwlg. 

and  garage. 
Owner — G.      E.    DeVries,      1127     Fresno 

Ave.,  Berkeley. 
Architect — B.  E.  Rimmel.  Peralta  Apts., 

Oakland. 
Contractor — W.   E.  Adams,   4319   Gilbert 

St.,   Oakland.  $7500 


ALTE,RATIONS 

(2513)      1610      MILVIA      ST..      Berkeley. 

Alterations  and  additions. 
Owner — Samuel  Hughes,  Premises. 
Architect — Geo.    Rushforth.    2321    Blake 

St.,   Berkeley. 
Contractor — Arthur  Laxton.  $600 


REPAIRS 

(2514)      1526  SCENIC     AVE.,     Berkeley 

Fire  repairs. 
Agent — P.  Hangwaler. 
Architect — None. 
Contractor — C.   M.   Fleische 

croft  Way,  Berkeley. 


OFFICE  BLDG. 

(2507)      PTN   PLOT  40  Map  Ranchos  ot 

Vicente       and       Domingo       Peralta. 

Emeryville.     All  work  except  finish 

hardware  for  one-story  frame  office 

building. 
Owner — B.    Winsby.    1942    Webster    St., 

Oakland. 
Architect — Fred  D.  Voorhees,  1829  West 

St.,  Oakland. 


ALTERATIONS 

(2516)      9601         E-FOURTEENTH      ST.. 

Oakland.      Alterations    and    repairs. 
Owner— N.    Philip.   1410   Fruitvale   Ave., 

Oakland. 


$500 


DWELLING 

(2517)      E    EDGEWOOD      AVE    130      N 

El  Centro  Ave..  Oakland.  One-story 

5-room    dwelling. 
Owner — Dr.  Adolph  Bauer,  496  41st  St., 

Oakland. 
Architect — Non" 
Contractor — W. 

St.,    Oakland 


T.    Whitford,    421    42nd 


2032   Ban- 
$750 


ADDITION 

(2518)  363  FIFTIT-FIRST  ST.,  Oak- 
land.     Addition. 

Owner — J.  Amario. 

Architect — None. 

Contractor — Tom  Courtright,  345  51st 
St.,    Oakland.  •'$475- 


DWELLING 

(2519)  E  FRUITVALE  AVE  488  .\ 
Whittle,  Oakland.  One-story  five- 
room   dwelling. 

Owner — L.  E.  Simmonds,  3872  Fruit- 
vale  Ave..   Oakland. 

Architect — None. 

Day's   work.  $3000 


DWELLING 

(2515)      N  BROADWAY'   TERRACE    lOii 

W    Leo    Way.    Oakland.      One-story 

four-room    dwelling. 
Owner — Fred   W.  Kock,   1201    72nd  Ave., 

Oakland. 
Architect — None. 
Day's   work. 


SIOOO 


lOth    St., 


APARTMENTS 

(2520)  W  GRAND  AVE  80  S  Borhara 
Way,  Oakland.  Two-story  16-room 
apartments. 

Owner — Merte    B.    Groves, 

Oakland. 
Architect — None. 
Day's  work.  $12,000 

DWELLING 

(2521)  N  JULIUS  50  B  108th  Ave., 
Oakland.      One-story    5-room    dwlg. 

Owner — Martin    M.    Miller,    915    Linden 

St.,    Oakland. 
Architet — None. 
Day's    work.  $2500 


ALTERATIONS 

(2522)      4360   HOWE  ST.,  Oakl 

Alterations. 
Owner — T.    J.    A.    Vander   Loo. 
Architect — None. 
Day's   Work. 


$400 


ADDITION 

(2523)      451   MOSS  AVE.,   Oakland. 

Addition. 
Owner — M.  T.  Emanuel,  premises. 
Architect — None. 
Day's  Work.  J'^SO 


DWELLINGS 

(2524)      W   PERALTA  AVE.    100   &    140 

S   Hopkins,   Oakland.     Two   1-story 

6-room  dwellings. 
Owner    —    H.    Goranson,    3476    Laguna 

Ave..  Oakland. 
Architect — None. 
Day's  Work. 


$3500 


APARTMENTS 

(2525)      750    RAND    AVE.,    Oakland. 

Two-story   24-room  apts. 
Owner — H.  W.  Haler,  559  16th  St.,  Okd. 
Architect — None. 
Day's   Work.  $18,000 


ALTERATIONS 

(2526)       475    SEVENTH    ST.,    Oakland. 

Alterations. 
Owner— A.   E.   Diel,   1314   Oak  St.,   Okd. 
Architect — None. 
Contractor — Robt.  E.  Sheridan.  351  11th 

St..   Okd.  ■       ?1000 


ALTERATIONS 

(2527)      3276   ADELINE      ST.,   Berkeley. 

Alterations. 
Owner— Ralph  I.   Elliott,   3216  Ellis  St., 

Berkeley. 
Architect — None. 
Contractor — J.    W.    Monroe,    4612    Grove 

St.    Oakland.  $500 


DWELLING 

(2528)      1300 


EUCLID    AVE.,    Berkeley. 


Saturday,  July  30,    1921 

One-story   8-room   dwelling. 
Owner — J.  W.  Danby. 
Architect— None. 
Contractor — A.    Hendrickson.    7c 

St.,  Oakland. 


BUILDING     AND     ENGINEERING 


60tli 
«33UU 


GARAGE 

(252!t)  1915  NAPA  AVE.,  Berkeley. 
Concrete  garage. 

Owner — N.    S.   Morrison,   Premises. 

Architect — None. 

Contractor — G.  Johanson.  1357  North- 
side  St.,  Berkeley.  }450 


ALTERATIONS 

(2530)      332      CENTER      ST.,      Oai 

Alterations. 
Owner — G.  S.  Cracla. 
Architect — None. 
Contractor — Pio    Benassini,    5662 

Ave.,  Oakland. 


Miles 
{400 


ALTERATIONS 

(2531)      1114    E-SIXTEENTH    ST 

land.     Alterations. 
Owner — A.  Castores. 
Architect — None. 
Contractor — G.  E 

St.,  Oakland, 


Johnson.  1103  Willow 
$400 


ALTERATIONS 

(2532)   NW  ELEVENTH  &  FRANKLIN 

Ets.,   Oakland.      Alterations. 
Owner — Odd   Fellows   Hall   Association. 
Architect — None. 

Maganirii,     603     36th 
$490 


Contractor — J.    F. 
St.,    Oakland. 


ADDITION 

(2533)  1410  FRUITVALE  AVE.,  Oak- 
land. Add  apartments  to  store  (1 
story). 

Owner — Phillip  &  Phillip. 

Architect — None. 

Contractor — Ale.x      C.       Wieben 
Fruitvale    Ave.,    Oakland. 


3602 
$5600 


(2534)  \V  NINTH  AVE.  100  S  E-28th 
St..    Okd.      One-Story    5-room   dwlg. 

Owner — Norman  Ellis,  Syndicate  Bldg., 
Oakland. 

Architect — None. 

Days  Work.  $3500 


DWELLING 

(2535)      SW  COR  THIRTY-NINTH  Ave. 
&      Kanning    St.,    Okd.      One-story 
4-room   dwelling  &   store. 
Owner — Thos.   Roberts,   San   Leandro. 
Architect — None. 

I.    Lewis,    2402    E-29th 
$2000 


Contractor — G.    E 
St.,  Oakland. 


DWELLING 

(2536)  1536  FOUNTAIN,  Alameda.  One- 
story  6-room  dwelling. 

Owner — S.  Boyson,  1006  College  Ave., 
Alameda. 

Architect — None. 

Contractor  —  H.  Andresen,  1229  Peart 
St.,   Alameda.  $3000 


ADDITION 

(2537)      2153      SANTA      CLARA      AVE., 

Alameda.      Addition. 
Owner — Alice   Prochard,   premises. 
Architect — None. 
Contractor— L.  R.  Chaplon.   442   Halght 

Ave.,   Alameda.  $600 


DWELLING 

(2538)      W    EUCLID    190    S    Bay    View 

Place.      Bkly.      Two-story      7-room 

dwelling. 
Owner— T.   O.    Morse,    1319   Scenic   Ave., 

Berkeley. 
Architect — None. 
Day's  Work.  $4500 


REPAIRS 

(2539)      OXFORD  near  Eunice,  Bkly. 

Repairs. 
Owner — Berkeley    Board    of   Education, 

2133  Allston   Way.  Berkeley. 
Architect — None. 
Day's  Work.  $4000 


NEWS 

Contractor— 
R.  P.  D 


DWELLING 

(2540)  S  TACOMA  100  W  The  Alameda, 

Bkly.      Two-story    6-room   dwelling 

&  garage. 
Owner — F.  L.  Waye,  1734  Tacoma,  Bkly. 
Arch  i  tect — None. 
Day's  Work.  $5000 


SERVICE  STATION 

(2541)       BROADWAY    &    College,    Okd. 
Steel  service  station. 

Owner — Associated  Oil  Co.,  Sharon 
Bldg.,  S.  F. 

Architect — None. 

Contractor — H.    H.    Vogt   Co.,    1S3    Stev- 
enson St.,  S.   F.  $5000 


COMFORT   STATION 

(2542)     NW  COR  E-FOURTEENTH  ST. 

&  High  St.,  Okd.  One-story  comfort 

station. 
Owner — Associated  Oil  Co. 
Architect — None. 
Day's   Work.  $1000 


ST., 


ADDITION 

(2543)  1721       E-FOURTEENTH 
Okd.      Addition. 

Owner — J.  J.  Matulovich,  premises. 
Architect — None. 

Contractor  —  Corbett  &  Bayliss,  1110 
Franklin  St..  Oakland.  $496 

DWELLING 

(2544)  S  E-THIRTY-EIGHTH  ST.  90 
W  13th  Ave..  Oakland.  One-story 
6-room  dwelling. 

Owner — St.   Stephens  Church. 

Architect — None. 

Day's   Work.  $4000 


HALL 

(2545)  S  FOOTHILL  BLVD  bet  55th 
Ave.  &  Seminary,  Oakland.  One- 
story  entertainment  hall. 

Owner — Foothill  Blvd.  Congregation 
Church. 

Architect — None. 

Contractor — C.  E.  Burks.  4129  Randolph 
Ave.,  Oakland.  $6000 


DWELLING 

(2546)   FRUITVALE  EXTENSION,  Okd. 

One-story  5-roora  dwelling. 
Owner — Louis  A.  Chew,  1346  E-24th  St., 

Oakland. 
.\rchitect — None. 
Day's  Work.  $2800 


DWELLING 

(2547)      NW   COR    HOPKINS   &   McGee, 

Oakland.      One-story   5-room    dwlg. 
Owner — Robt.    J.    Loane,    2528    Hopkins 

St.,  Oakland. 
Architect — None. 
Day's  Work.  $2000 


Okd. 


DWELLING 

(2548)      S    KALES    166    W    Bdwy.. 

One-Story   5-room    dwelling. 
Owner — Norwood  &  Harris.  6466  Regent 

St.,  Oakland. 
Architect — None. 
Day'.s  Work.  $3900 


DWELLING 

(2549)       E      LINCOLN    500    N    Hopkins. 
Oakland.      One-story    4-room    dwlg. 
Owner — C.    Files.    2264    Hopkins. 
Architect — None, 


27 


-L.   B.  Van   Ness,   Box   438A 
No.  1.  $2000 


CLA.SSROOMS 

(2550)  MILLS  COLLEGE.  Oakland. 
Two-story  frame  classrooms. 

Owner — Mills  College. 

.\rohitcct — None. 

nay's  Work.  $5000 

DWELLING 

(2551)  N  MAJESTIC  AVE.  200  W  62nd 
Ave.,  Oakland.  Two-story  7-room 
dwelling. 

Owner  —  N.  M.  Alderton,  1911  Addison 

St..  Bkly. 
Architect — None. 
Contractor — H.  H.  Gastman.  1265  Euclid 

Ave.,  Bkly.  $4000 

ADDITION 

(2552)  4176   QITIGLEY  ST.,  OakUnd. 
Addition. 

Owner — .1.  F.  Sutton. 

Architect — None. 

Day's  Work.  $500 

ALTERATION 

(2553)  394   61st  St..  Okd.     Alterations. 
Owner — Kate  Dawson,  premises. 
.Architect — None. 

Contractor — J.  B.  Dawson,  premises. 

$1250 

DWELLING 

(2554)  W  TWENTY-SEVENTH  AVE. 
150  N  E-21st  St.,  Okd.  One-story 
5-room    dwelling. 

Owner  —  E.    Sheffield.    2107    27th    Ave., 

Oakland. 
Architect — None. 
Contractor — J.  G.  Hart,  2419  E-20th  St., 

Oakland.  $2250 

RECORDED 

ADDITION 

(2555)  1101  ASHMOUNT  AVE.,  Oak- 
land. Brick  work,  cement  work  ex- 
grading  for  two-story  addition  to 
residence. 

Owner— Dr.   F.  M.   Loomis,  350  29th  St., 

Oakland. 
Architect — Sidney    B.    and    Noble    New- 

som.  Nevada  Bank  Bldg.,  S.  F. 
Contractor — H.  C.  Andresen,  1229  Pearl 

St..  Alameda. 
Filed  July  27.  '21.     Dated  July  6,  '21. 

Completed  and  accepted $960 

Usual    35    days 320 

TOTAL  COST,  $1280 
Bond.  none.  Limit,  without  deley. 
Forfeit,  $5.  Plans  and  specifications, 
none. 


APARTMENT!-:^ 

(2556)  PT.  25  S  FHO.M  STATIO.N  E  on 
Panoramic  Way  E  15.14  to  pt.  beg. 
NE  135.9  SW  70.2  SW  41.1  SW  98.25 
N  to  pt.  beg..  Berkeley.  All  worlt 
for  garage  and  apartments. 

Owner — Mary      Van      E.    Ferguson.      5 

Panoramic  Way,  Berkeley. 
Architect — Walter  T.  Steilberg.  Flatiron 

Bldg.,  San   Francisco. 
Contractor  —  Enoch          Tranmal,       483 

Crescent    St.,   Oakland. 
Filed  July  27.  '21.     Dated  July  22.  '21. 

Alternate  Fridays   75% 

Usual    35   days 25% 

TOTAL  COST.  $6394 
Bond.  none.  Limit,  60  days  after  Aug. 
1.  Forfeit,  $1.  Plans  and  speciflcatlons 
(lied. 

DWELLING 

(2557)  N  LINCOLN  125  W  McGee, 
Berkeley.     Ono-siory   5-room  dwlg. 


28 

Owner-Jas.    W.    Brazier, 
nlng  Way.  Berkeley. 
Architect— None. 
Day's  work. 


DWELLING 

(2558)      1828    MARIN    AVE., 

one-story  7-room  dwelling, 
owner— G.  Orthland. 

Architect— None.  TTearst 

Contractor-J.  P.  Brennan.  151«  Hearst 
Ave..  Berkeley. 


BUILDING     AND     ENGINEERING 

T   ,      9A    1<>21  —  E  BBLLEVUE  AVE. 
'"K-  Grind  Ave.  N  50  SE  125.  Okd. 

aW.Muthertowhomitmaycon-^^ 

July's:  isSl-LOT  107  Fo-th  Av. 
Terrace  Extension,  Okd.  ti.  ^■ 
Houck  to  whom  it  may  f  "<=«'■"•  ; 


NEW8 


1251    Cha;n- 


J2500 


Berkeley. 


$400T) 


One- 


DWELL.ING 

(2559)      1821  TACOMA.  Berke 

story    5-roora   dwelling, 
owner — J.  Berry. 

Architect— None.  TTparst 

..  T    p    Rrennan,  1519  tieai^i. 

contractor— J.  P-  lirenud.  ^^^^ 

Ave.,   Berkeley. 


July  22,   1921 
July'  26;  ■  192i-SE   COR   HIGH   ST     & 
'"Fleming  Ave.,  Okd.       A,  R    South- 

Pimer  to  J.  B.  Petersen. July  14.  19^1 
July  23     1921-LOT   5   BLK   5,   Thous- 

a'nd  oaks     Station     Tra^U    ^---^. 

Raymond  W  Jeans  to  _^^^  ^^,,^ 

','°".f  ?9"21-LOT  VXnD    NW    17 
'"i^ot    5    Blk    775     Map    Levy    Tract. 
^Uland^      W      F    HowleU^^to^^  Jos^^ 

^"""'"i92i11lOT  '14.    Blk.    A,    Map 


July  21 


Lakeshore  Terrace 


Oakland.  Chas. 


Two 

Ihalf-story    dwelling. 

Porter.     524     B-17th 


Realty 


DWELLING 

,2560)     WILDWOOD,    Piedm°n_t. 

and 
Owner— Nellie    N. 

Archit;ct"_!w:^a  Constahle.  3306  School 

St..   Berkeley. 
Contractor— Home 

San   Pablo   Ave..   Berkeley. 
BAKE  OVEN 
(2561)      4532 
Oakland. 
Owner — W.    J 

Ave.,  Oakland. 
Architect— None. 
contractor-Paul   Metz.      855   44th ^^St., 

Oakland. 
°™s\%HTY-SECOND^350  E^el- 


W.   and  Viola  CWilkie^to^BenF^^^ 

TuW°n    l')'21-49  YORK  DRIVE,  Pied- 
'"LUV.'Burritt..   Shealeytowhom^^ 

juW^r^l-W  TELEGRAPH  AVE 
'"^  S  32nd  St.  S  35  W  112,  Oakland 


Elsie 


Osgood 


1710 
$7500 


ST., 


E-FOURTEENTH 
Brick  hake  oven. 
Braunwardt,    2140    42nd 


143.50 
"sw"  3'6-6    SE    110, 


Oakland. 


graph  Ave.,  oaKi.nu.     One-story  5- 

room   dwelling. 
O^ner-A.  P.  Anderson,  16th  and  Ade- 

line   St.,   Oakland. 
Architect— None.  „,^„™        103 

Contractor-Axel       £'«™'n^/^*;°™'  .^[H 
Sunnyside     Ave..     Piedmont.     $3500 


^^"^^^ICH  350  E  Telegraph  Ave,, 
One-story  5-room  dwlg. 
.   Anderson.  16th  and  Ade- 
Oakland. 


(2563) 

Oakland. 
Owner — A.   " 

line   St 


109 


Architect— None.  „,„„„, 

Contractor-Axel^^S.m^m-';-.^3^„„ 


Sunnyside 


?2lf4f  ^09  GRAND  AVE..  Oakland. 

Garage. 
Owner— A.  Myrie. 
Architect — None 


Moe 
....July  16.  1921 
T„1v"'''"l'9Vl—N '47.50  LOT  23.  Blk.  3. 
'"Mar'Northbrae.     Hans  P.  Hansson 

to  whom  it  may  concern.  .July  -1-    -1 
Tiilv   22     1921— SE   55TH  AVE 
iw    Walnut    St..    SW    36-6 
SW  ^"''ainui-  .J  ^     Q   v?.  Som- 

Oakland.    A.  J.  bneii  to    ^^^^  ^^^  ^^^^ 

t„Tv'"I''"i921-1^Se'5Th'aVE.  &  SW 
E  2rs'T  ST.,  SW  40  SE  110.  Oakland. 
Cheste'rl   and  Edna  V.  Nichols  to 

,jrn  i'^2T-1V50"tH  ST.-  lof  ^  La^ 
'"on  ive  E  35  N  91.32  W  35.02  S 
92.65,  Oakland.  John  Carson  to 
whom  it  may  <=o"';%"^- J"'^  "•  \l" 
T„lv  '"  19''1 — W  20  LOT  4  &  I!'  "iu 
TotT  Blk  1.  Thousand  Oaks  Sta- 
^°o'n'Tr!ct:     A.  H.  Pallen  to  whorn 

jj^^of  r9Tl-E35-LOT5n'lkS2. 
'nap     Melrose     Heights       Oakland. 

Cla'rence  W.  Nunan  to  J_^W.^Mon-^^ 

roe   


Notice  of  Non-ResponsibUity 

AI.AMKDA     COl  NTY. 

T„lv  "6  1921— LOT  10  BLK  7  Map 
Northbrae,  Berkeley.  Bkly.  Devel- 
opment Co.  as  to  improvements  on 

Juw'"'2T'''l921-W  BROADWAY  140 
S  Bfrnie  S  24  W  43-2%  N  24-9  E 
is-g  Oakland.  E  A  Bushell  as  to 
improvements   on    property 


Saturday,  July  80,  1921 

HOMESTEADS 

ALAMEDA    COUNTY 

July  26.  1921-L07^BLK  "D"  Map 
'  Fourth   Avenue   Park,   Oakland.      A^^ 

R    Rowell    ''-r'^^    10 

July    26,    1921-PTN  LOT    U   BLK    19 
'Vap   Northbrae,   Bkly.     Lea  Moore^^ 

July  25, '1921— LOT  1  and  N  5  LOT  2. 
•"  Map   Shirk   Tract       SanLeandro^ 

Mary  Robbers  (wf  W"'  J„>j, ' "  ^ ^F 
•"^-7^    NW    Everett    NW    33-4xSW 
foo.  Alameda.     Walter  ^  Ste'nmetz^^^ 

Jul'y  '  ■2'5'.  ■  ■l921-^E  ■  'first  365.50  S 
spring  S  50XE  200,  Pleasanton.  E 
w    and    Eunice    Gurley    :7 

luYy  23  um-NB  %  LOT  50  Map 
Piedmont    Manor,    Piedmont.       J^E^^ 

juTv'sf  \9'2'l-SW  'cor:  •  SSTH^AND 
'iLrket    Sts.    S    40    W    100,    Oakland^^^ 

ju^  ^1  ""lI'-r-SB-  S6TH'  'av'b.'  3'i5.70 
'"nE   G   si.   NE    33    SB    100.   Oakland^ 

Rosa  Vereb    (wf.  Frank)  ^.        ?1000 
T„w  91     1921— W  ORDWAY  ST.  3Jb.s>9 
'"N'^Hopki^s  St.  N  62  W  127.5.  Berke- 
Ju\720  T^l-B  C^ENT°SR'78'.75'Nlir 
'"i^  25'.25xE    60,    Oakland.      Vincent^^ 
Cumbelich    ... 


BUILDING_CONTRACTS 

FRESNO    COUNTY 

fB^^.I  TutARB^JT..  Fresno.     Alter  store 
Jf4:,er-Wong  Sing  Sung,   Premises. 
Architect — None. 
Day's  work. 


51500 


REPAIRS 

319    ATCHINSOX    ST.. 

dwelling, 
owner— Fred  Tripple. 
Architect— None. 
Day's  work. 


Fresno.      Repair 
912  I   St.,   Fresno 


?1200 


mr's^N   DIEGO   ST..    Fresno.      Repair  ' 

Own!r-5enry  Christian,  Premises.  | 

Architect— None.  ^g^u  ■ 

Day's  work. 

SSgE^'^ND   butler   sts.,   Fresno. 

Dwelling. 
Q^vner- Leslie    Burch. 

Fresno. 
Architect — None. 
Day's  work. 


347    Poplar    St., 


$1000] 


ContraVtor-Gordon    Wiser.     1533 
giia  St.,  Okd. 

?^5W''^576  VALLB  VISTA   AVE. 

Garage, 
owner— A.  B.  Webster. 
Architect— None, 
^ntractor  -  J.    C.    Ballard 


Vir- 
$400 


Con 


ginia  St.,  Oakland. 


2626  13th 
$400 


COMPLETION  NOTICES 

ALAMEDA    COUNTir 

,    ,  Accepted 

j^'uTy"!     lOSl-SW    HOPKINS    ST.    34 
'"s^E    Fruitvale    Ave.    SW    108SE39 

NE  98  NW  to  pt  of  beginning,  Okd. 

SophiaRoBentoA.H.Ros^e^.^..^....^^ 

July    26,' im-  LOT    2   Blk    6   Map 
'  N^orthbrae,  Bkly.     C.  B.  Carlson  to 
Whom  It  may  concern.  .July  25,  1921 


LIENS  FILED 

ALAMEDA  CO  I' NTY 

.    .  Amount 

Recorded  „  ,    o  ..i, 

July  26    1921- LOT  87  Map  Oak  Park 

Tract,   Oakland.      Chris   Nelson   Co. 

vs  W   C.  Marshall.  B.  O.  Basmussen 

and  Albert  Abrams   ■  ■  •  ■  ■  ^^J^j-^^ 

Tulv  "2    1921— LOT  87,  Map  Oak  Park 
'"T^ract,    Oakland.      Smith    Hardware 

Co.  vs.  Albert  Abrams,  W.  C.  Mar 
Jufy1'2.T9^2lVEr2rTH^ST.-9lf 

&^^rS?r^ta^^-'v?'^"f: 
^nd  M.  B.  Holcomb  and  C.  K.  N.ch-^^ 


Fs'i^CaEIvERAS  ST.,  Fresno. 

Own>- 
Architect— None. 

Pay's  Work. 


Dwell-] 

Fresno.i 

$3000] 


?4^f  SIrSkHOFF  ST..  Fresno. 

Owner-A.     C.     Woodstock.     3944 

St..  Fresno. 
Architect — None. 
Day's  AVork. 

FsVl^K^DWAY    Fresn.      DW^ 
Owner— Hermingliaus    Estate, 
vrf'hitect — None. 
Contractor-V.   ^^PUman. 


Resi- 
Platt 

$600( 


$75' 


731-2200, 


July  22,   1921— LOT  87,  Blk 

Map   oak   Park  Tract.   Oakland 
J    Kruse  vs.  W.   C.  Marshall    t 


O 

Jane    Doe, 
BTack   and   White    _ 
Julv    20.    1921— W    A\  OOD    Ih 
N   26xW    100.   Oakland.      % 
VS  Allen  li  and  Hazel  Hunt 


t^.Y'Ii^mois  ST..  F 

to  dwelling. 
Owner— Gertrude    M. 

linois  St..  Fresno. 
Architect — None. 
Day's  Work.  


rcsno.    Addition 
Cowan,    3049    II 

$10( 


Rasmussen._John    Doe.  .,$494.15 

° -'•'  12th 

Booth 
$235 


^YtV-OM^INE  ST..  Fresno.  Pwellin 
;,,;.„er— Mike  Bernard. 

Architect— None.  ,35 

Contractor— Jim  Romano  »" 


Saturday.  July  30,   1921 

WAREHOUSE 

KERN  &   G  STS.,  Fresno.     Warehouse. 

Owner — Woodward    Co.,    6th   &   K   Sts., 

Fresno. 
Architect— None. 

Contractor — Fischer   &   McNuUy,   Fres- 
$12,000 
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Architect — None. 
Day's   Work. 


(3000 


Architect — None. 

Contractor — J.  R.  Case,  Kox   1528   U.  D. 
2,  Sacramento.  J180U 


no. 


GARAGE 

1040    DELPHIA    ST.,    Fresno.      Garage. 

Owner — Mrs.   W.  L.  Aubery,   1040 

Delphia   St..    Fresno. 
Arcliitect — None. 
Day's  Work.  J1600 


REPAIRS 

1836    .MAKIl'OSA    ST.,    Fresno.      Repair 

restaurant. 
Owner — <Jeo.  Pickford,  1837%  Van  Ness 

Ave.,  Fresno. 
Architect — None. 
Day's   work.  J2000 


DWELLING 

3040  MADISON  ST.,   Fresno.     Dwelling 

Owner  —  Elizabeth    Mays,    1358    J    St., 

Fresno. 
Architect — None. 
Day's    Work.  *900 


MARKET  BLDG. 

1117  VAN  NESS  AVE.,  Fresno.     Market 

building. 
Owner — R.  Hall,  Fresno. 
Architect — None. 
Contractor — Trewhitt  &  Shields,  Rowell 

l;idg.,   Fresno.  $4000 


LIENS  FILED 


REPAIR 

3203  EL  MONTE  WAT,  Fresno.  Repair 
garage. 

Owner— Mrs.  Frank  Helm,  3200  Ven- 
tura, Fresno. 

Architect — None. 

Day's  Work.  $1000 


REPAIR 

227  CLARK  ST.,  Fresno.     Repair  dwlg. 
Owner— P.  S.  Parigian,  premises. 
-Vrchitect — None. 
Day's  Work.  J1500 


REPAIR 

2223    INYO   ST.,   Fresno.      Repairs,    etc., 

in  dwelling. 
Owner — Laura   Alexander. 
Architect — None. 
Day's  Work. 


(1800 


DWELLING 

1102    WILSON   ST..    FYesno'.      Dwelling. 

Owner — F.   Hudson,   815   Wilson   St.. 

Fresno. 
Architect — None. 
Contractor  —  A.    D.   Wilkins,    2294   Ivy 

St.,  Fresno.  $3000 


FRESNO    COl NTV. 

Recorded  Amount 

.July  26,  1921— LOTS  7.  8,  BLK  19 
Hazelwood,  Fresno.  F.  H.  Smith 
vs  M.  M.  Manoogran  &  K.  Teghoian 
$65 

July  23.  1921— S  %  OF  NW  %  of 
SE  Vi  Sec  23  15-19,  Fresno.  W.  B. 
Van  Emon  vs  Jas  Brown $280 

July  22,  1921— LOTS  34  &  35.  Blk.  4, 
Arlington  Heights  Addition,  Fres- 
no. L.  Rosenberg  vs.  John  T. 
Sherman     $132 

July  21.  1921- LOTS  49  to  52.  Blk.  8, 
Van  Ness  Hts..  Fresno.  T.  A.  Os- 
borne   vs.    Hazel    Paul $87 

July  20.  1921— LOT  1  N  'A  LOT  2  BLK 
3.  Buena  Vista  Addition,  Fresno. 
J  Sargis  vs  A  K  Ounjuian $193 

Julv  20.  1921 — PTN  LOT  15  in  Sec.  5. 
15-16,  Fresno.  E  W  Miller,  $800; 
Howard  Usleton,  $621;  Adolph 
Osmas,  $608; -Victor  Hendrickson, 
?1000  and  Henry  Kelho.  $565  vs  R 
H  Coey  and  California  Dairy  Pro- 
ducts  Co    


BUILDING  CONTRACTS 


DWELLING 

360  SAN  PABLO  AVE.,  Fresno.     Dwlg. 
Owner  —  Fred   Echert,   367   San   Pablo 
Ave.,   Fresno. 


SACRAMENTO    COUNTY 

RESIDENCE 

2930  SACRAMENTO  BLVD.,  Sacramento 

One-story   5-room   frame   residence. 
Owner— Chas.      T.    Ochler,      1509      L   St., 

Sacramento. 


Adopted  for  Cutting    and   hilling,  Loading  Cars,  Cleaning  out 
Reservoirs,  Hauling  Loose  Materials  of  all  Kinds. 

217  Hyde  Street  Phone  Franklin  138 


DWELLING 

1740  VALLKJO  WAY,  Sacramento.  One 

story   4-room   frame  dwelling. 
Owner — Brooke    Realty   Co.,    807    J    St., 

Sacramento. 
Arc  h  i  tect — None. 
Contractor— J.   W.  Carl.  $1500 


DWELLING 

3230    H    ET..    Sacramento.      Two-story 

frame   and   stucco  dwelling-. 
Owner — Albert    D.    Smith,    Bryle    Bldg., 

Sacramento. 
Architect — None. 
Day's  work.  $7000 


DWELLING 

3750  BIGLER  WAY.  Sacramento.  One- 
story   4-room   frame   dwelling. 

Owner — W.  F.  Tovelle,  2540  Bigler 
Way,  Sacramento. 

Architect — None. 

Contractor — R.  W.  Saunders,  1814  49tn 
St.,   Sacramento.  J1800 


DWELLING 

2800  STOCKTON     BLVD..     Sacramento. 

Repair   two-story   frame  dwelling. 
Owner — M.    F.    Shelley.     1504      Western 

Ave..  Sacramento. 
Architect — None. 
Day's  work.  $600 


DWELLING 

1045  41ST  ST.,  Sacramento.  Seven-room 
frame   and   stucco   dwelling. 

Owner — H.  Parker,  2021  N  St.,  Sacra- 
mento. 

Architect — None. 

Contractor — C.  Vanina,  2822  M  St.,  Sac- 
ramento. $5900 


DWELLING 

3724    FORTY-SEVENTH   ST.,    Sacto. 
One-story   5-room  frame  house. 
Owner— S.   A.   Boltz,    3133   U   St.,   Sacto. 
Architect — None. 
Day's   Work.  $3000 


TANKS 

1203    I    STREET.    Sacramento.      Install 

two  290-gal  storage  tanks. 
Owner — Frances   Nicolaus,   Sacramento. 
Architect — None. 
Contractor — Associated   Oil   Co.,    1019    I 

St.,   Sacramento.  $1200 


REPAIRS 

918     SECOND     ST.,     Sacramento.     New 

roof  &  repairs  to  1-story  bldg. 
Owner — Burke    Estate,    San    Francisco. 
Architect — None. 
Contractor — G.    Pendergast,    1311    22nd 

St.,  Sacramento.  $1800 


General 


REMODEL 

909    I    STREET.    Sacramento, 
remodeling    of    interior. 

Owner — D.   Mason,   1731   P  St.,   Sacto. 

-Vrchitect — None. 

Contractor — Hai  Yuen.  909  I  St.,  Sacra- 
mento. $500 


DWELLINGS 

3980   AND   3982   THIRD   AVE   and   3981- 

83  and  85  Fourth  Ave.,  Sacramento. 

Five    one-story    5-room    dwellings. 
Owner — Wm.    T.    Foster,    3400    4lh    Ave., 

Sacramento. 
Architect — None. 
Days    work.  Cost,    $1400   each 


HOUSE 

4524  NINTH  AVE.,  Sacramento.  Five- 
room  house. 

Owner — Joe  Tresch,  3261  1st  Ave.,  Sac- 
ramento. 

Architect — None. 

Day's   work.  $1400 


ALTERATIONS 

671   FORTIETH   ST.,   Saoram«nto.      R«- 
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model  and     put  concrete     floor 

basement. 
Owner — L.   E.   Livingstone,    Premise 
Architect — None. 
Day's    work,  f 
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BUILDING  CONTRACTS 


Saturday,  July  SO,  lS2i 


HOUSE 

4875   U   ST.,   Sacramento.      One-story 

room  house. 
Owner — Annie    F.    Beere,    1858    48th 

Sacramento. 
Architect — None. 
Day's  work.  $1 


COMPLETION  NOTICES 


SACRAMEIVTO    rOlX'I'Y 


Recorded  Accepted 

Jiily  27,  1921— R.  R.  OIL  STORE- 
house  in  Sacramento  (waterproot- 
Ing-  and  reinforcing  floor).  South- 
ern Paciflc  Co  to  whom  it  may  con- 
eern July  23,  1921 


LIENS  FILED 


SACRAMENTO     COIIIVTY. 


Recorded  Amount 

July  25,  1921— W  Vz  Lot  2  P  Q  25th 
26th,  Sacramento.  J.  A.  Hendren 
&    Ira    Baxter    vs    Q.    F.    &    Ida    I. 

Coleman     $44.14 

July  20,  1921— LOTS  31  AND  32  BLK 
29  Subdivision  9,  North  Sacramento. 
M  J  Gallicholte,  $250;  Fred  Bodill, 
$187.80  vs  Ellen  Clark  and  Wm 
Lyons    


SANTA   CliAJRA   COUNTY 


COTTAGE 

315   HULL  AVE.,  San  Jose.     Four-room 

cottage. 
Owner — W.  J.  Scheler,  Jr.,  194  Reed  St., 

San  Jose. 
Architect — None. 
Day's   Work.  $900 


ALTERATIONS 

44  N.  SEVENTH,  San  Jose.    Alterations. 
Owner — Mrs.  Ella  Cox,  premises. 
Architect — None. 

Contractor — F.    T.    Edmans,    143    N.    8th 
St.,    San    Jose.  $900 


F'RBIGHT  DEPOT 
TWENTY-SEVENTH  near  Santa  Clara, 

San   Jose.     Freight  depot. 
Owner — Western   Paciflc   Co. 
Architect — W.  P.  Engineers. 
Contractor — R.    O.    Summers,    17    N    1st 

St.,   San  Jose.  $5985 


COTTAGE 

S  FIFTEENTH  near  William,  San  Jose. 

6-room  Cottage. 
Owner — M.   Corbett. 
Architect — None. 
Contractor — Z.   O.   Field,    130   S.   Market 

St.,  San  Jose.  $4100 


COTTAGE 

389  PARK,  San  Jose.  Five-room  cottage 
Owner — Wm.  Shenks,  130  S.  2nd  St. 
Archt.  &  Contractor — Jas.  Lemeux,  577 
S.  6th  St.,  San  Jose.  $2800 


DWELLING 

LOT    6    BLK    6    South    Palo   Alto,    Palo 

Alto,   Cal.     All  work   for   1% -story 

dwelling  house. 
Owner — Rachel  D.  Field,  715  Bryant  St., 

Palo    Alto. 
Architect — None. 
Contractor — Chas.  P.  Baker,  360  Fulton 


St.,  Palo  Alto. 
Filed  July  22,  1921;  dated  July  20,  1921. 

Frame  up    % 

First  coat  plaster  on % 

Completed  and  accepted % 

Usual  35  days   H 

TOTAL  COST,  $4365 
Bond,  $2500.  Sureties,  R.  T.  Heath  & 
S.  Pedgrift.  Forfeit,  $4.50  day.  Limit, 
75  working  days  from  July  22,  1921. 
Flans  and   speciflcations   flied. 


COTTAGE 

WASHINGTON    AVE.    near    Minnesota 
Ave.,  San  Jose.     All  work  for  five- 
room    cottage. 
Owner — Lee  D.  Dougan. 
Architect — None. 
Contractor — B.    Ouimet,    East    and    San 

Fernando  Sts..  San  Jose. 
Filed  July  26,  '21.     Dated  July  16,  '21. 

When  plastering  is  started $1870 

Building    completed    935 

Usual   35    days 935 

TOTAL  COST,   $3740 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

C'ipacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Mosl  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  tha-wing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  YEON  BUILDING 

San   Francisco,   Cal.  Portland,  Oregon 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet,  Gough  and  Octavia  San  Francisco 


giturday.  July  30,  i92i  BtJlLDING     AND     ENGINEERING     NEWS 

Bond,  »I870.     Sureties,  G.  W.  Fowler  &  ArcliiU-cl— Nonr.                                                ^  BUILDING  CONTRACTS 

Christina  Anderson.     I,,imlt,  80  working  Day's    work.  »l*75  

days  from  date  of  agrreement.     Forfeit,                                       •'*'*'^'   M.\TKO   cot  .NTV 

none.      IMans  and   specifications  tiled.  iSESIDENCE 

- SOUTH       HAIUllKON       ST.,       ttockton.  PLIMBING   WORK 

'                                       Zr__-.                           Residence.  MAIN    CO.    RD.    &    PENINSULA    AVE.. 

COMPLETION   NOTICES  owner-Hannah  SmiH..  San    Mateo.       Rough    and    finished 

(jwner     naiuirtii  onii.  plumbing  for  2-story  and  basement 

u»ivT»    fiiiti    f-ni  VTV  Architect — None.  frame    school    building. 

SAiM.i    '  '-^"^  Day's   work.                                               »850  Owner— San    Mateo      Grammar     School 

Recorded                                            Accepted                                       ArclUtect- None. 

July    25.    1921— SAN    JOSE.      Stella    C  ALTERATIONS  Contractor— Fre'dk.    W.    Snook    Co.,    B96 

Garcia  to  whom  11  may  concern. .. .  ,,i/     nortH    CENTER    .ST.,    Stockton.  Clay   St..   San   Francisco. 

--"'y    20.    19-'l                Remodel.  '"'I'.L^^ll   Vn    "''■    °'""'   '""   '"•   ''i" 

July   21.   1921— LOT   13   BLK   4,   Han-  Owner- W.   M.    Fowler,    1635    N-Hunler  Completed    ...■.■.■.'.'.'.■.'.■.'.■.'.'.'. '.Baiaiice 

chett    Residence     I'ark,     San    Jose.                    g^     Stockton,  •  ■  TOTAL  COST,  $2356 

J   Earle  McCombs  to  whom   it  may  A,„v,i.'I„f     m«„»  Hond,   $1200.     Sureties,   Henry   R.    Park 

concern July    16,    1921  Arcniieci— .^one.  .^^^     Edward     Ruedy.       Forfeit,     none. 

-July   21,    1921— SAN   JOSE.     Henry   C  Day's   work.                                              Jlot'S  I'lans    and    specifications    filed, 

.Wells  to  whom  it  may  concern....  

July    21,     1921  ALTERATIONS 

♦ 430  E-WEBER  ST.,  Stockton.     Remodel  ROADWAY 

__„_  ,TijT-|pj%                                          lodging    house.  COMMENCING         EASTERLY         LINE 

LIENS  FIL£D  owner — M.   S.   Arndt,   R.   B.   Oullahan   &  American    Barium   Co.    property    to 

«Aiv-r.    ni  »n»    noiiVTY                              '''^'^^-  ^-  Littlehale.  a  point   1500  ft.  distant  nr  easterly 

s.^nj.v   K.t.'in..^  K,y,v.^t  .  Architect— None.  line    Wildberg    Metal    Refining   Co. 

Recorded                                              Amount  Days   work.                                              $5175  property.      So.      S.      F.        Construct 

July   21,   1921— NR.  STANFORD  UNI-                                           1500    lin.    ft.    roadway    18    ft.    wide, 

versity.     T  A  Alexander   vs  Anton                  TT^DATir>M«  furnish  labor  and   tools. 

Knapp  and  Thersia  Knapp $291  ALTERATIONS  Owner— South    San    Francisco    Land    & 

July  19.  1921-SAN  JOSE.     H  Moltzen  CALIFORNIA    &    NOH'TH    STb.,    Mock-  improvement  Co.,  South  San  Fran- 

\s  V  D  Goodrich    $186.97                 ton.      Remodel    building.  J^ 

♦ Owner-S^ckton   Board  of  Education.  ^rchitect-None. 

BUILDING    CONTRACTS  my'^s'work'"'"'                                      $3950  Contractor-J.    P^  Holland,    540    Bran- 

'                         nan  St.,  San  Francisco. 

SA.V  JOAdll-V  coi>TV  Filed  July  27,  '21.     Dated  July  12,  '21. 

RESIDENCE  Upon  completion   75% 

BUILDING  FIFTH      &      SUTTER      STS.,    Stockton.  Usual   35   days 25% 

LOT  9  BLK  S  E  of  Center  St.,  Stockton.                Residence.  TOTAL  COST.    $4600 
BuildiMg.  Owner — Alfred   Nelson,  Stockton.  Bond,    $2300.      Surety,    Fidelity    &    De- 
Owner— M.  S.  Arndt,  Chas.  E.  Littlehale  Architect — None.                                     ,,t;nn  P°'*''    ^°-      °'    Maryland.        Limit,      60 

&  R.  B.  Oullahan,  945  N.  Commerce  Day's    Work.       $2500  ^^^^      Forfeit,  none.     Plans  and  speci- 

St.,  Stockton.  tlcations  filed. 

Architect— None.  ADDITION 

Contractor — L.    S.    Peletz,    428    E.    Fre-  SOUTH    CALIFORNIA,    Stockton.      Ad-  ♦ 

mont  St.,  Stockton.                       $5175                dition   to   storage   shed.  iwotf-s  whom  nRA7ii 

•Dated  July   25;   Filed  July   26,   1921.  Owner— F.   E.   Ferrell   Co..   305   S.   Call-  NOTES  FROM  BRAZIL 

fornia,    Stockton.  

ALTERATIONS  Architect — None.  [Commercial  Attache  W.  L.  Schurz,  Rio 

110   SOUTH     HUNTER   ST.,      Stockton.  Day's    Work.                                            $4000  de    Janeiro.] 

Remodel   lodging  house.  * 

Owner— S.   S.   Parson.  Bids    for   Public   Work,   in   Rio  Grande 

Architect— None.                                                                           LIENS    FILED  ""    ^"V,,,      ^        ,      , 

Day's   work                                                 $800  The    Government    of    Rio    Grande    do 

gj^^y  JOAftUlN  COUNTY  Sul    has   just   authorized    the   construc- 

. tion  of  transportation,  light,  sewer,  and 

ALTERATIONS  Recorded                                               Amount  water    services    for    Porto    Alegro,    the 

SOUTH    GRANT     ST.,     Stockton.       Re-  j^,      js,    1921 LOT    16   &    17    BLK    6  capital    of    the   State.      A   period   of    90 

model  residence  and  erect  garage.                Mineral  Baths  Tract,  Stockton.  Jas.  days  is  allowed  during  which  proposals 

Owner — Geo.   Zessimos,   Stockton.                         Arthur  Condy  vs  A.  B.  Willes. .  .$207  may   be   presented. 


LIBERTY 

WALI  BOARD 

MANutAc,TU(iiefa»r 

KEY- HOLD  piiUmct^^cQwun 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Hag  great  fire 
resistance,  is  sanitai-y  and  vennin  proof,  imper-vious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


A  Flbered  Gypsum  Plaster 
Board  that  will  not  shrink. 
warp   or   buckle. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 


BUlJjUlWW      A£\U      JiJNWliNJ^iJBJKlJNli      JNIUWB                    buiu.u»,,,  uu.y  ov,  i»*i 

-    ' 

1                                     ■ 

s 

V 

s». 

Cast  Iron  and  Wrought  Iron 

/ 

f 

r    Circular  Stairs 

Ornamental  and  Miscellaneous                               ! 
■*                                                  Iron  Work 

s 

^ 

Steel  Sash                 Wire  Work 

L 

=5  ' 

k        Michel  &  Pfeffer  Iron  Works 

*^ 

Harrison  and  Tenth  Streets 

■*■        Phone  Market  731                                         San  Francisco,  Calif. 

Slarsftt  (EottBtntrtton  ISppnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
580  MISSION   STREET  SAN   FTIANCISCO,   CAL. 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMHER   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doors,    Sash 

Frames   and   Mouldings 
17TH    &    K.\NSAS    STS.  -  SAN    FRANCISCO 

Phone   Market  1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

734-T44  Bush  St. 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exchange 


Just    FLUSH    it    on! 
lAPIPOilTH 

■■■^laMi     TRADE    MARK      I^bb^^ 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  oW 

Concrete  Floors 


L.   SONNEBORIV  SONS,  Inc. 


355  Pacific  Electric  Building,  Los  Angeles 


77  O'Farrell  Street,  San  Francisco 


Publicat 


on    Office 
on      Street 


SAN  FRANCISCO,  CAL.,  AUGUST  6,  1921 


Published   Everv  Saturday 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtahcd 


AVRITE  KOIl  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield   17 


FOH   SAI.IO  BY  AM-    I.I  >llli:U    Di:  A  MOKS 
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Saturday,  August  6,  192 


Every  item  in  our  immense  stock  has 
been  scrutinized  and  the  prices  reduced 
to  today's  levels. 

Send  for  our 

Illustrated  Price  Stock  Bulletin 

covering  all  Machinery  and 
equipment  in  stock 

You  don't  have  to  struggle  along  with 
worn  out  or  "patched  up"  equipment. 
You  can  get  what  you  want  at  the 
price  you  can  afford. 

Make  your  selection  NOW 
before  stocks  are  broken 


SMITH-BOOTH-USHER  CO. 

Machinery,  Supplies,  Pipe  and  Fittings 

SAN    FRANCISCO 

50-60    Fremont    Street 
LOS  ANGELES 

22S-238    Central   Avenue 


Building  and  Engineering  News 

Devoted  to  the  Architectural.  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


ssued    Every    Saturday 


SAN  FRANCISCO,  CAL..  AUGUST  11,  1021 


Tw.Mty-liisl     Ytar,    No.    3:1 


Building  g> 
Engineering 


California  Men  Will  Direct 

Victory  Highway  Project 


News' 


No.     .-6'1    M.ssion    Street, 

San   Francisco,   Calif. 

MRS.    L.    A.    L.\nSEN,    PnblUher 

J.   P.   F.\RRELL,.    MansKing:   Editor 


Devoted  to  the  Engineering.  Archi- 
ectural.  Building  and  Industrial  Ac- 
Ivities    of    the    Pacific    Coast. 


OIBcial    Paper   of   Vallejo   Bonders' 
Exchange 

Subscription  terms,  payable  in  advance 
[J.  S.  and  Possessions,  per  year...  $4. 00 
Canadian  and  Foreign,  per  year..  5.00 
Single  Copies    15c 

Entered  as  second-class  matter  at 
!an  Frnnolsco  Post  Ofllce  under  act  of 
CovtrreHM    ot    Mnrch    .1,    1S79. 


LUMBER    PRICE    DECLINE    IS 
GRE.4^T 


The  price  of  lumber  has  decreased 
ipproximately  65  per  cent  In  the  past 
^ear.  according  to  R.  U.  Vlnneage, 
oresident  of  the  West  Coast  Lumber- 
men's Assn. 

The  cost  of  operating  the  mills, 
3n  the  other  hand,  has  decreased  but 
35  per  cent,  he  declared. 

The  bad  condition  of  the  lumber 
industry  at  present,  he  claims,  is  due 
to  the  tact  that  despite  the  decreased 
prices  there  has  been  no  marked  In- 
crease in  lumber  sales.  The  mills  can 
anly  operate  at  a  profit  If  they  are 
ibie  to  handle  a  large  output. 

Vinneage  declared  that  before  a  real 
revival  ot  the  lumber  industry  comes 
a  lower  wage  scale  in  the  building 
trades  must  be  brought  about,  and 
lower  freight  rates  to  Eastern  markets 
■nuBt  be  obtained. 


,    Building   activities   in   San   Francisco 

'or  the   month  of  July   show   a  decided 

lecrease  as   compared   with   the   activi- 

les    of    July.    1920.      During    the    past 

nonlh    the   city   building  bureau    issued 

rmils    representing    construction 

-iling    tl, 000,240,     while    for    the 

;  •  riod    in    1920    364    permits   were 

I   with   a  valuation   of  J3, 723. 623. 

-•Q    public    construction    is    Included    in 

he  July  report,  all  being  of  a  private 

lature.      Following   is  a   compilation  ot 

he  activities    for  July: 

^lass  Permits  Cost 

■A"  1  $         1,400 

■B"  1  37,500 

C"  11  311,900 

i-'ramts  81  405,275 

'Vlterations  352  244,165 


California  has  been  signally  honored 
in  the  organization  of  the  Victory 
Highway  Assn.  which  will  direct  the 
improvement  of  the  Victory  Highway, 
the  new  transcontinental  route  stretch- 
ing from  San  Francisco  to  New  York 
and  which  will  stand  as  a  monument 
to  those  who  fought  and  gave  their 
lives   in   the  World  War. 

Milton  H.  Esberg,  chairman  of  the 
Transcontinental  Highway  Committee 
of  the  California  State  Automobile 
Assn.  has  been  named  vice-president 
and  a  director  ot  the  association. 
Frank  B.  McKevitt,  the  California 
State  Automobile  Assn.  director  from 
Sacramento,  has  been  named  a  director 
and  Wm.  T.  Sesnon,  a  San  Francisco 
director  ot  the  Automobile  Club,  has 
been  asked  to  serve  with  President 
Harding  and  Luther  Burbank  as  one 
ot    twenty    honorary    advisors. 

Ben  Blow,  for  many  years  manager 
ot  the  Good  Roads  Bureau  ot  the  Cali- 
fornia State  Automobile  Assn.,  will 
leave  the  Automobile  Club  to  become 
manager  of  the  Victory  Highway  Assn. 

The  Victory  Highway  Assn.  has  been 
incorporated  under  the  laws  of  Kansas 
tor  the  purpose  of  building,  road  sign- 
ing and  marking  with  appropriate 
monuments  the  new  transcontinental 
route  which  will  assure  Northern  Cali- 
fornia of  its  just  share  of  the  millions 
annually  spent  by  motoring  tourists  in 
California. 

The    plans    involve    the    planting      of 


trees  along  the  route  and  the  erection 
ot  terminal  statues  12  ft.  high  of 
soldiers  in  full  trench  uniform  are 
proposed  to  mark  the  eastern  and 
western  ends  ot  the  highway.  They 
will  be   cast   in   bronze. 

In  scenic  interest  the  Victory  High- 
way surpasses  any  other  proposed 
transcontinental  road.  The  stretch 
between  Denver  and  Salt  Lake  City 
particularly  forms  one  ot  the  most  in- 
teresting bits  ot  road  in  the  United 
States,  covering  the  wonderful  moun- 
tain drive  leading  out  of  Denver  via 
Golden  passing  the  mountain  tomb  ot 
Buffalo  Bill,  running  within  a  stone's 
throw  ot  Estes  Park  and  thence  pass- 
ing that  great  prehistoric  graveyard 
where  one  ot  the  large  eastern  uni- 
versities has  a  crew  ot  men  constantly 
at  work  excavating  and  assembling  the 
bones  ot  prehistoric  monsters.  The 
road  passing  through  the  Wasatah 
Mountains  to  Salt  Lake  is  also  dotted 
with  scenic  attractions,  while  the 
Wendover  cutoff  from  Salt  Lake  City 
to  Wells  is  the  most  unique  stretch  of 
road  in  the  world,  constructed  as  it  is 
from  almost  solid  salt  over  a  deposit 
of   unknown   depth. 

Blow,  who  leaves  to  take  charge  of 
the  new  association  has  been  with  the 
Automobile  Club  for  5  years,  during 
which  time  he  has  successfully  pro- 
moted and  handled  11  county  highway 
bond  issues.  He  is  a  San  Francisco 
man  and  is  well  known  throughout  the 
West  as  a  good  roads  authority. 


SM.tLL     HOl'SES     M.VDE     OF     SHEET 
STEEL 


Sheet  steel  houses  are  the  latest 
thing  in  building  in  the  East.  A  large 
number  of  these  are  being  erected  on 
Long  Island  by  the  International 
Housing  Corporation,  of  New  York 
City. 

Frames  of  the  houses  are  construct- 
ed of  lumber  while  the  sides  and  roots 
are  covered  with  interlocking  steel 
strips,  galvanized  and  painted.  Root 
sheets  are  bolted  to  the  eaves  and 
ridges,  which  are  also  of  sheet  steel,  on 
all  tour  sides  are  fastened  with 
hangers  and  tie  rods  from  the  ridges 
to  cross  T-bars  so  that  the  roof  and 
four  walls   form  a   rigid   structure. 

Interior  walls  and  ceilings  are 
covered  with  insulated  wall  board, 
better  known  as  plaster  board.  All 
houses  are  one  story,  the  largest  being 
20.\36    ft.    outside   dimensions. 


Standards,  No.  181.  It  is  sometimes 
desirable  from  an  architectural  stand- 
point to  get  a  plaster  to  fit  into  the 
color  scheme  ot  the  interior.  Several 
attempts  were  made  to  get  colored 
plaster,  but  the  method  did  not  prove 
satisfactory.  A  new  principle  was 
suggested  a  few  years  ago.  An  aggre- 
gate called  "gypsum  wood-fibered 
plaster"  is  used.  Sand  is  not  used  with 
this  aggregate.  The  wood  fiber  Is 
dyed  the  required  color  with  aniline 
dyes.  The  general  procedure  with  the 
necessary  details  are  described  In  the 
paper,  copy  of  which  can  be  obtained 
from  the  Superintendent  of  Documents, 
Washington,  D.  C,  for  5  cents. 


AX   AID  TO  FOREIGN  TRADB 
EXTENSION 


EXPERIMENTS    \^'ITH    COLORED 
W.*LL    PLASTERS 


rotfti 


446 


tl, 000,240 


Recent  experiments  with  colored 
wall  piasters  are  described  In  the 
Technologic    Paper    ot    the    Bureau    of 


The  Royal  Forwarding  Co.,  Inc.,  24 
Stone  St..  New  York,  are  in  a  position 
to  supply  exporters  with  lists  of  mer- 
chants in  Reval  and  Riga,  who  would 
be  willing  to  dispose  of  American 
products  in  Esthonia  and  Latvia,  re- 
spectively. Doubtless  such  a  list  should 
prove  of  immense  value  in  the  devel- 
opment of  our  trade  with  the  new 
Baltic  countries.  The  names  ma.v  bo 
had  on  application  to  the  above 
address. 


BUILDING     AND     ENGINEERING    NEWS 


Saturday,  August  6,  19i] 


The  Observer 


Members  of  the  Contractors'  Asso- 
ciation ot  Northern  California  were 
practically  unanimous  in  voicing 
their  sentiments  in  favor  ot  the  Ameri- 
can shop  plan  at  an  informal  dinner 
and  jollification  meeting  held  July  27. 
Executive  action  in  favor  of  the  Ameri- 
can plan  was  voted  down  by  the 
membership,  the  majority  ot  whom, 
however,  indorsed  it  individually.  "W. 
A.  Bechtel.  president  of  the  association, 
presided  at  the  dinner.  Among  those 
in  attendance  were  R.  J.  Blanco,  Napa; 
H.  J.  Kaiser,  president  of  a  Seattle 
paving  company;  E.  C.  Spears.  A.  J. 
Cleary,  C.  H.  Gray,  J.  E.  Johnston, 
Stockton;  E.  J.  Lindgren,  Paul  Fay  and 
William    Hanrahan. 


The  International  Western  Electric 
Co.  announces  an  important  change 
in  its  foreign  organization.  E.  C. 
Richardson,  who  has  been  manager 
of  the  Western  Electric  Compania 
Italiana  at  Rome  and  Milan  since 
1910,  and  who  also  saw  foreign  trade 
service  at  Antwerp,  has  been  trans- 
ferred to  Peking,  China,  as  general 
manager  of  the  China  Electric  Co.,  the 
far  eastern  subsidiary  of  the  American 
electrical  concern.  He  succeeds  C.  H. 
Minor. 


A  final  settlement  of  the  differences 
between  the  building  crafts  and  con- 
tractors has  been  effected  in  Sacra- 
mento with  the  acceptance  by  the 
workers  of  a  cut  in  wages  ot  7%  per 
cent  on  all  craftsmen,  to  become 
effective  August  8. 


Teams  at  a  reduction  ot  $2  a  day 
and  motor  trucks  at  a  reduction  of  $5 
a  day  have  been  offered  the  San  Fran- 
cisco Board  ot  Public  Works  by  the 
Teamsters'  Assn.  In  making  the  offer 
the  association  explained  that  despite 
the  lower  terms  it  will  continue  to  pay 
the  union  scale. 


R.  P.  Angulo,  tile  manufacturer  of 
Santa  Barbara,  is  contemplating  the 
erection  of  a  plant  in  the  vicinity  of 
Monterey  where  he  has  discovered 
clays  suitable  for  the  manufacture  of 
"Mission  Tile." 


of 


Master  Plumbers'  Association 
Martinez  has  accepted  a  7%  per  cent 
wage  reduction.  For  some  time  plumb- 
ers in  that  section  have  been  receiving 
$10  a  day. 


W.  G.  Hamilton,  representing  the 
Holmes-Eureka  Lumber  Co.,  redwood 
manufacturers,  has  opened  an  office  in 
the  Central  Bldg.,  Los  Angeles. 


The  California  Car  Co.  has  leased  the 
Santa  Fe  Foundry  plant  of  the  Enter- 
prise Foundry  Co.  at  Richmond,  and 
will  operate  in  these  quarters  until 
engineers  complete  plans  for  an  im- 
mense factory.  The  factory  will  be 
constructed  on  the  unit  system. 


The  city  of  Venice,  Calif.,  is  to  have 
a  planning  commissioner  instead  of  a 
commission.      H.    F.    Wlnebrenner,    art 


instructor  in  the  Venice  high  school, 
has  been  appointed  to  the  post.  He 
will  devote  his  entire  summer  vacation 
to  the  duties  and  such  time  during  the 
school  term  as  he  can  spare. 


A  reduction  of  one  dollar  a  day  in 
the  wages  of  all  building  mechanics  in 
Bakersfield  will  be  placed  in  effect  on 
September  1st,  according  to  an  an- 
nouncement by  the  Press  Committee  of 
the  Builders'  Exchange  of  that  city. 
Secretary  J.  C.  Harter  of  the  Kern 
County  Building  Trades  Council,  with 
which  members  of  the  building  crafts 
are  affiliated,  said  the  unions  could  not 
make  any  statement  regarding  the  pro- 
posed cut  until  they  had  received  of- 
ficial  notice   of   the  employers'  action. 


The  appointment  of  T.  E.  Stanton  as 
chief  assistant  highway  engineer  was 
announced  yesterday  by  A.  B.  Fletcher, 
director  of  the  Department  of  Public 
Works.  Stanton  has  been  connected 
with  the  department  for  several  years. 

W.  S.  Caruthers,  who  has  been  with 
the  Sacramento  County  Highway  Com- 
mission for  more  than  a  year,  has  also 
resumed  his  connection  with  the  State 
organization. 


Paul  E,  Denivelle,  Inc.,  520  7th  St., 
San  Francisco,  has  been  awarded  a 
contract  by  Archts.  Doyle  &  Merriam 
of  Seattle  to  furnish  artificial  and 
natural  "Travertine"  for  the  proposed 
new  home  of  the  Seattle  Natl.  Bank  in 
that  city.  The  contract  price  is  in  the 
neighborhood   of  $35,000. 


Edgar  O.  Edgerton  ot  San  F'rancisco, 
formerly  chairman  of  the  State  Rail- 
road Commission,  has  been  named  a 
member  of  the  transportation  and  com- 
munication department  of  the  Chamber 
of  Commerce  ot  the  United  States.  This 
department,  which  was  organized  a 
short  time  ago,  will  make  a  study  ot 
highway  problems,  financial  resources, 
consolidation  and  efficiency  ot  rail- 
roads and  the  problem  of  securing  self- 
supporting  electric  service.  Air  trans- 
portation, marine  transportation,  ter- 
minal ports  and  waterways  will  also 
be  considered.  With  J.  Rowland  Bib- 
bins,  a  Chicago  engineer  at  its  head 
the  transportation  department  ot  the 
chamber   was    only   recently   organized. 


Asserting  he  was  compelled  by  a 
flood  to  discontinue  work  on  a  dam  he 
was  constructing  for  the  Snow  Moun- 
tain Water  &  Power  Co.  in  the  Eel 
River,  W.  A.  Kraner,  San  Francisco 
contractor,  in  a  cross  complaint,  asks 
judgment  against  the  corporation  for 
$831,538.02.  Kraner  also  asks  for  the 
dissolution  of  an  injunction  secured  by 
the  company  on  June  20  last,  which 
forbade  him  to  remove  any  of  his  tools 
from  the  dam  site  pending  trial  of  the 
suit  brought  by  the  company  in  which 
it.  is  alleged  Kraner  abandoned  the 
construction  work  and  in  which  the 
power  company  demands  the  use  of  his 
implements  to  continue  the  work. 


OAKLA^D    BUILDING    PERMITS   FOl 
JULY,  1021  ] 


Classification  of 

No.   ot 

Buildings 

Permits 

Cog 

1-story     dwellings.... 

102          $ 

262,3 

1-st    dwlgs.    &    stores. 

2,0 

1  %  -story    dwellings . . 

26,3 

2-story    dwellings.... 

38,3 

2-st  dwlgs  &  stores.. 

8,7 

68,4 

2-story    apartments.. 

131,0 

3-story    apartments.. 

40,0 

1-st   frm   school   bldg. 

184,1 

1-st    portable    schools 

18,7 

1-st  gymn  auditorium 

32,3 

2-st  classroom   bldg.. 

5,0 

1-story   hall   bldg 

6,0 

3,6 

1-st  green   house 

1,0 

1-story     studio 

64 

1-st   comfort   station.. 

1,59 

1-st    kitchen    building 

25 

1-st    factory    bldg.... 

81.40 

1-st    shop    building... 

65 

1-st   cone,   shop   bldg.. 

50,31 

1-st    Cone,    garage 

50 

1-st   cone,   addition... 

12.8b 

1-st   tile   garage 

1,00 

Tile  addition    

SI 

Brick    addition 

4: 

1-st  brk   service  stn.. 

2,00 

1-st   brick   dwelling... 

3,75 

1-st    steel    foundry... 

5,00 

1-st  steel  service  stn. 

5,00 

Garages    &    sheds.... 

122 

22,5b 

Tank     frames 

11 

Electric   signs    

3,3b 

42,3! 

Alterations    &    repairs 

104 

100, OS 

Totals     492 

SUMMARY 

New    construction....    388 
Alterations   &    repairs  104 


Totals 


492 


$1,162,65 


$1,062,53 
100,0! 


$1,162.6^ 


CALIFORNIA       WEEKLY       BANK 
CLEARINGS  !' 


Bank  clearings,  as  reported  to  tl 
California  Development  Board  by  tl 
various  clearing  house  cities  for  tl 
week  ending  July  28th.  1921,  showin 
the  amount  of  increase  or  decreas 
from  the  amount  reported  the  co 
responding   week  last  year; 


Decrea 

San     Francisco. 

$112,300,000      $ 

29.000.0 

Los    Angeles.  .  . 

71,831,000 

805,0 

Oakland     

9.063,499 

l.lOl,;'^ 

Sacramento     .  . . 

4,669,013 

777.6 

San    Diego 

2,152,413 

323,3 

Fresno      

2,829,183 

158,8 

San    Jose 

1.489,769 

491,5 

Pasadena     

2,619,924 

•985,0 

Bakersfield.    Not    reported    in 

time. 

Long    Beach.  . . 

3,136,365 

•788.5 

Santa    Rosa. .  . . 

393,102 

•49,4 

Whittier     

463,954 

Modesto      

538,974 

326,4 

San  Bernardino 

Not  reported 

in   lime 

•Increase. 

A 

FRINK,    INC.    OPEN 
FRANCISCO  OFFICE 


The  I.  P.  Frink,  Inc.,  have  opened  s 
ottlce  at  77  O'Farrell  Street  where  th( 
will  handle  a  complete  line  of  n 
flectors,  also  "Polaralite  Signs"  ar 
"Linolite  Lamps." 


The    United      States    produces      moi 
copper  than  all  the  other  nations  con 
bined    and    more    iron    than 
nation  in  the  world  . 


otbi 


I 
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Building  News  Section 


APAnTME.XT  HOUSES 

Figures  Being  Taken   tor  Brick   Work. 
BUNGALOW  APTS.  Cost.  $16,000 

ALAMEDA.      Alameda      Co.,    Cal.        NE 

Union  and  Alameda  Ave. 
Mree  one-story  frame  and  brick  veneer 

bungalow     apartments    (2      3-room 

apts.    In    each    building), 
rjvpner — Max  Claussenius,  1813  Alameda 

Ave.,  Alameda. 
Arcliitects — Sidney  B.  &  Noble  Newsom, 

Nevada  Bank  Bldg.,  San  Francisco. 
Figures  will  be  taken  shortly  for  the 
plastering. 


Contract  Awarded. 

APARTMENTS  Cost.  $40,000 

LO.VU  BEACH.     Los  Angeles     Co.,  Cal. 

No.  2'J  Surfline  Place. 
Two-story    and    basement      frame      and 

plaster  apartment  house  (60  rooms, 

divided  into  19  apts.) 
Owner — C.  D.  Allen. 
Architect — Not  Given. 
Contractor— H.    J.    Ross,    627   E-4th    St.. 

Long  Beach. 


Segregated  Figures  Being  Taken. 

ALTERATIONS  Cost,  $ 

OAKLAND,  Alameda  Co.,  Cal.     Seventh 

Avenue  and  E-19th   St. 
Alter    two-story    frame    residence    into 

4  apartments. 
Owner — E.  H.  Kimball. 
Architects — Miller   &    Warnecke.    Perry 

Bldg.,  Oakland. 


Work  to  Start  Monday. 
ALTERATIONS  Cost.    $— — 

OAKLAND,   Alameda  Co..   Cal.      No.    663 

Eleventh   Street. 
Alter  two-story  frame  residence  into  6 

apartments. 
Owner — Mrs.  Josephine  White. 
Architects — Miller   &    Warnecke.    Perry 

Bldg.,  Oakland. 
Work  will  be  done  by  days  labor  and 
sub-contracts. 


Contract  Awarded. 

APARTMENTS  Cost,  $135,000 

SAN  FRANCISCO.     NW  Mason  &  Ewer 

Place. 
Three-story  &  basement  frame  (6)  apts. 
Owner — Mrs.    Clarence  B.   Feasey,    1311 

Mason  St. 
Architect — E.  Musson  Sharpe,  5S  Foote 

Ave. 
Contractor — A.   H.   Feasey,   1311   Mason 

Street. 


SAN  FRANCISCO.  —  S.  Rouda,  40 
Powell  St.,  has  purchased  a  lot  on  the 
south  side  of  Geary  St.  bet.  Hyde  and 
Leavenworth  Sts.  and  plans  to  erect  an 
apartment   house  building. 


Brick   Work   Contract  Awarded. 
BUNGALOW  APTS.  Cost,  $16,000 

ALAMEDA,   Alameda   Co.,   Cal.      NE 

Union  and  Alameda  Ave. 
Three  one-story   frame  &  brick  veneer 

bungalow   apts.    (2   3-room  apts.    In 

each  bldg.) 
pwner — Max  Claussenius,  1813  Alameda 

Ave.  .\lameda. 


.Architects — Sidney  B.  &  Noble  Newsom, 
Nevada  Bank  Bldg..  San  Francisco 
Townsend  &  Martin  Back,  3825  Allen- 
dale,   Oakland,    have    been    awarded    a 
contract   for    the   brick    work   at   $3050. 


Contract  Awarded. 

APARTMENTS  Cost,  $23,000 

SAN     FRANCISCO.     N     Turk     68-9     W 

Jones 
Three-story  &  basement  brick  store  & 

apt.  bldg.  (2  apts.) 
Owner — Emma  Dixon,  82  Turk  St. 
Architect — Not   given. 
Contractor — Monson   Bros..   251   Kearny 


Owner  Taking  Sub-Figures. 
APARTMENTS  Cost,  $25,000 

SAN  FRANCISCO.      S  Pacific  189   E 

Baker. 
Three-story  &  basement  frame  (5)  apts. 
Owner — Jos.    L.    Cahen    &    Jas.    Oppen- 

heim,  Chancellor   Hotel. 
Architect — Sylvain  Schnaittacher,  233 

Post  St. 


Contract  Awarded. 

AP.VRTMENTS  Cost,  $18,000 

SAN   FRANCISCO.      NW  14th   Ave.    and 

Fulton  St. 
Two-story  &  basement  frame   (4)   apts. 
Owner — Mrs.  H.  Laurence. 
Architect — Earle   B.   Bertz,    68    Post  St. 
Contractor — Allen  &  Co.,  168  Sutter  St. 

BANKS 

SE.A.TTLE,  Wash. — Paul  E.  Denivelle, 
Inc..  520  7th  St.,  San  Francisco,  award- 
ed contract  by  Archts.  Doyle  &  Mer- 
riam.  Seattle  Natl.  Bank  Bldg.,  for 
furnishing  artificial  and  natural 
"Travertine"  in  the  proposed  new 
home  of  the  Seattle  Natl.  Bank  Bldg. 
Contract  price  is  in  the  neighborhood 
of  $35,000. 


Figures  to   be   Taken   the   End   of   Next 
Week. 

BANK  Cost,    $15,000 

LAKEPORT.  Lake  Co.,  Cal. 

One-story   &  basement  reinforced   con- 
crete bank. 

Owner — Bank    of  Lake. 

Architect — Morrow    &    Garren,    Chron- 
icle Bldg.,  S.  F. 
Vaults,    safe    deposit    boxes,    burglar 

alarm    and    time   clock    systems,      plate 

glass    front,    marble    or    tile   vestibule. 

BONDS 

MONROVIA.  Los  Angeles  Co.,  Cal. — 
The  City  Trustees  have  agreed  to  call 
a  special  election  for  voting  bonds  In 
the  sum  of  $20,000  for  the  construc- 
tion  of  a   municipal  swimming  pool. 


POMONA,  Los  Angeles  Co.,  Cal.  — 
The  city  officials  are  contemplating  a 
bond  election  to  vote  funds  to  increase 
till'   sewer   facilities  of   the   city. 


San  Tsidro  School  District;  no  bids  re- 
ceived for  $7,000  Issue  of  Willow  Glen 
District  and  the  clerk  Instructed  to  r>- 
advertlse.  Proceeds  of  sale  in  both 
cases   to    finance   school    improvements. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
Supervisors  sell  $20,000  bond  issue  of 
Linden  School  District;  $7,500  issue  of 
Greenwood  District;  $13,000  issue  of 
Everett  District;  $85,000  issue  of 
Escalon  High  School  District  and  $15,- 
000  issue  of  Atlanta  District.  Proc~eeds 
of  the  sale,  in  each  instance,  will 
finance   school    improvements. 


SAN  MATEO.  San  Mateo  Co.,  Cal. — 
An  election  will  be  held  on  September 
2nd  by  the  San  Mateo  Union  High 
School  District  to  vote  bonds  to  the 
amount  of  $480,000  for  the  purchase  of 
property  and  for  the  erection  of  a  high 
school  building.  The  Carolan  Tract  in 
San  Mateo  will  be  purchased.  The  dis- 
trict includes  Burlingame.  San  Mateo. 
Hillsborough,    Millbrae    and    Beresford. 


S.\.N'  FR.ANCISCO. — The  Construction 
Co.  of  North  America,  having  contract 
for  constructing  tunnels  on  Hetch 
Hetchy  project,  purchases  $13,306,600 
worth  of  project  4V4  per  cent  bonds. 

The  sale  will  give  the  city  sufHclent 
funds  to  complete  the  19  miles  of 
tunnels  which  constitute  the  mountain 
division  of  the  undertaking,  as  well  as 
to  complete  the  contract  held  by  the 
Construction  Co.  of  North  America.  The 
purchase  sum,  it  is  estimated,  will  pro- 
vide for  two  year's  work. 


MADERA.  Madera  Co.,  Cal. — City 
Trustees  sell  $86,000  and  $42,000  bond 
issues  for  sewer  and  water  system 
extensions  respectively.  Frank  Nikirk, 
City  Engineer. 


JIADERA,  Madera  Co.,  Cal.  —  City 
Trustees  sell  $20,000  bond  issue  to 
finance  construction  of  a  combined 
city  hall  and  fire  house;  plans  for 
which  are  being  prepared  by  Archts. 
Swartz  &  Ryland,  RoweU  Bldg.,  Fresno 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
County  Sueprvisors  sell  $46,000  bond 
issue  of  Sequel  Union  School  District; 
proceeds  of  sale  to  finance  school  im- 
provements. W.  H.  Weeks,  75  Post 
St.,  San  Francisco,  is  preparing  plans 
which  call  for  a  1-story  frame  struc- 
ture. 


KAN    JOSE,    Santa    Clara    Co.,    Cal. — 
Supervisors  sell   $25,000   bond   Issu?  of 


GRASS  VALLEY,  Nevada  Co.,  Cal. — 
Until  August  15,  bids  will  be  received 
by  the  County  Supervisors,  George 
Coughlan,  Clerk,  for  the  purchase  of 
the  $140,000  bond  Issue  of  the  Grass 
Valley  High  School  District,  proceeds 
of  sale  to  finance  construction  of  a  new 
school  building,  plana  for  which  are 
being  prepared  by  Architect  William 
Mooser,  Nevada  Bank  Uldp.,  San  Fran- 
clWO, 
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CHURCHES 


Contractor — C.     U     Peck,     721     H.     W. 
Hellman  Bldg.,  Los  Angeles. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— The  Trustees  of  Grace  M.  B.  Church 
have  recommended  the  purchase  of 
two  lots  adjoining  the  church  parson- 
age at  2325  Eliot  St.,  Long  Beach,  upon 
which  a  $250,000  church  building  is 
being  contemplated  for  construction. 
Dr.  J.  Wesley  Nelly,  pastor. 


Commissioned   to   Prepare   Plans. 
CHURCH  Cost,    $150,000 

GLENDALE,  Los  Angeles  Co.,   Cal. 
Brick  church  150x150. 
Owner — Glendale   Presbyterian   Church. 
Architect   —    Robt..    H.    Orr,    1301    Van 
Nuys  BIdg.,  L.  A. 

FACTORIES  &  WAREHOUSES 

Plans   Completed. 

WAREHOUSE  Cost,    $20,000 

FRESNO,  Fresno  Co.,  Cal.  On  James 
Ranch. 

One-story  brick  and  concrete  ware- 
house &   offices  130x150. 

Owner  —  San  Joaquin  Light  &  Power 
Corp.,  Fresno. 

Architect  • — •  Engineering  Dept.  of  the 
owners. 


Plans   Being  Prepared. 

FACTORY  Cost.  $250,000 

OAKLAND,  Alameda. 

One-story    reinforced    concrete    plant 

450x150. 
Owner — Tunison  Motor  Company,  C.  A. 

Williams,  Mgr.,  Thayer  Bldg.,  Okd. 
Architect — Withheld   for  present. 

Construction    will    be    started    within 
90  days. 


Contract   Awarded. 

LOFT  BLDG.  Cost,  $500,000 

LOS   ANGELES.      NAV    7th   &   Wall   Bts. 
Twelve-story  &  basement  Class  A  loft 

bldg.    69x200. 
Owner — Klein-Norton  Co. 
Architect — Train   &   Williams,   Western 

Mutual  Life  Bldg.,  L.  A. 
Contractor    &    Engineers — U.    S.    Const. 

Co.,  I.  W.  Hellman  Bldg.,  L.  A. 


Ready  for  Figures  FYiday. 

LOFT  Cost,    $43,000 

OAKLAND,  Cal.     Franklin  St.  opp.  17th 

Two-story  reinforced  concrete  loft  bldg 

Owner — Withheld. 

Architect  —  Chas.   W.   McCall,   Central 

Bank  Bldg.,  Oakland. 
NOTE — The    plans    have    been    revised 
for  a  larger  bldg. 


Plans   Being  Prepared. 

FACTORY  Cost,    $100,000 

OAKLAND,  Alameda  Co.,  Cal.    Location 

to  be  selected  in  a  few  days. 
One-story    reinforced    concrete      motor 

factory  60x450. 
Owner  —  Severin   Motor   Co.,   Oakland, 

formerly  of  Kansas  City. 
Architect    —    Maury    I.    Diggs,    Easton 

Bldg.,    Oakland. 

Contract  Awarded. 

ADDITION  Cost,    $60,000 

LOS  ANGELES.  Thirty-fifth  St.  and 
Grand  Avenue. 

Four  story  Class  A  addition  to  ware- 
house. 

Owner — Lyon,    McKinney    &   Smith. 

Architect  —  Harold  Cross,  Merchants 
National  Bank  Bldg.,  Los  Angeles. 


Contract  Awarded. 

WAREHOUSE  Cost,    $48,5UU 

LOS  ANGELES.     No.  1600  E-Sixth  St. 
One-story  brick   warehouse,   100x400. 
Owner — L.  A.  &  Salt  Lake  R.  R.  Co. 
Architect — Not   Given. 
Contractor — Lockwood    &    Gauger,    Hi- 
bernian Bldg.,  Los  Angeles. 


Contract   Awarded. 

FACTORY  Cost,    $12,000 

LODI,  San  Joaquin  Co.,  Cal. 

One-story  hollow  tile  &  concrete  pack- 
ing plant  50x125. 

Owner — Earle  Fruit  Co. 

Architect — Davis-Heller-Pearce   Co., 
Delta  Bldg.,  Stockton. 

FLATS 

Contract   Awarded. 

PLATS  Cost,    $20,690 

SACRAMENTO.     3917  J  St. 
Two-story  frame  flat  bldg. 
Owner — A.   Waller,   411   30th  St.,   Sacto. 
Architect — Not  given. 
Contractor — A.    W.    Norris,    3012    G  St., 
Sacramento. 


GARAGES 

Contract  Awarded. 

GARAGE  Cost,    $5062 

OAKLAND,  Cal.  30th  St.  near  Tele- 
graph Ave. 

One-story  reinforced  concrete  private 
garage   40x72    (glazed   tile   facing). 

Owner  —  C.  H.  J.  Truman  Co.,  2935 
Telegraph  Ave.,  Oakland. 

Architect  —  Chas.  W.  McCall,  Central 
Bank   Bldg.,   Oakland. 

Contractor — W.  G.  McGinty  &  Son,  2506 
Keith,  Berkeley. 


Plans  to  be  Prepared. 

GARAGE  Cost,   $ 

PACIFIC    GROVE,    Monterey    Co.,    Cal. 

Laurel  and  Forest  Avenues. 
One-story   concrete      garage      building, 

90x120. 
Owner  —  L.   F.   Bambauer   and   B.      M. 

Klink,    Pacific    Grove. 
Architect  &  Contractor — -W.   P.   Sweeney 

410    17th    St.,    Pacinc    Grove. 
Construction  will   not   be  started   for 
about   three  months. 


GOVERNMENT    WORK    AND 
SUPPLIES 

SAN  DIEGO.  Cal. — Hollister-Whitney 
Co.,  211  N.  2nd  St.,  Quincy,  111.,  were 
awarded  the  contract  at  $22,653  for  in- 
stalling electric  elevators  in  the  quar- 
termaster's storehouse  at  San  Diego. 

Newbery  Elec.  Co.,  724  S.  Olive  St.. 
L.  A.,  was  awarded  a  contract  at  $2695 
for  electric  breakdown  connections  and 
temporary  transformer  at  naval  base 
in   San  Diego. 

The  Western  Automatic  Sprinkler  Co. 
submitted  the  lowest  bid  at  $18,380  for 
an  automatic  sprinkler  at  the  naval 
base  In  San  Diego.  Other  bids  were 
Pac.  Fire  Extinguisher  Co.,  $19,925; 
Grinnell  Co.  of  the  Pacific,  $19,500; 
Automatic  Sprinkler  Co.  of  America, 
$21,236. 


WASHINGTON,  D.  C— Knoburn  Pro- 
ducts Corp.,  359  14th  St.,  Hoboken,  N. 
J.,  at  $3,600  submits  only  bid  to  the 
Supervising  Architect,  Treasury  De-' 
partment,  for  furnishing  and  installing 
bronze  covered  entrance  doors 
frames  in  the  post  office  at  Everett^ 
Wash. 


in. 


SAN  DIEGO,  Cal. — The  folio 
bids  were  received  on  July  27  by  thi 
Chief  of  the  Bureau  of  Yards  an 
Docks,  Navy  Department,  Washington, 
specification  4471,  for  lawn  sprinkler 
system  at  the  marine  barracks,  San 
Diego,  Cal.: 

Clarence    P.    Day,    203    Boston    Bldg., 
Pasadena,  Cal.,   $4,440,  60  days. 

W.    C.    Merritt    Co.,    727    7th    St.,    San 
Diego,  Cal.,   $3,888.73,  60  days. 

Charles    H.    Julien,    San    Diego,    Cal 
$4,125,   60   days. 


WASHINGTON,  D.  C— Bids  are  belnr^ 
received  by  the  Bureau  of  Supplies  and' 
Accounts,  Navy  Department,  for  fur-  I 
nishing  and  delivering  the  following^ 
materials  for  Navy  Yards.  Date  oft 
opening  bids  as  noted  at  end  of  eaohf 
paragraph:  9 

Schedul  8530,  for  Mare  Island,  8001 
feet  fuel  oil  hose,  opening  of  August? 
23.  V 

Schedule  8534,  for  Mare  Island,  4,000 1 
cans  carbon  tetrachloride,  opening  ofS 
August   23.  J 

Schedule  8541,  for  Mare  Island,  1,540  f 
feet  fuel  oil  and  suction  hose,  opening:', 
of  August  23. 

Schedule  8544,  for  eastern  and  west- 
ern yards,  leather  belting,  opening  of 
August  23. 

Schedule  8547,  for  Mare  Island,  5,100 
feet  oxy-acetylene  and  hydorgene  Kose, 
opening  of  August  23. 

Schedule  8552,  for  Mare  Island,  980 
feet  steel  wire  rope,  opening  of  August 
23. 

Schedule     8582,     for  Mare     Island,  1 
water  softening  Alter  and  water  meter,  i 
opening  of  August  9. 

Schedule  8589,  for  eastern  and  west- 
ern yards,  files  and  rasps,  opening  of 
September  2. 


SAN  FRANCISCO.  —  Quartermaster  f 
Supply  Officer,  Fort  Mason,  awards  a  J 
contract  to  Reflnite  Co.,  Omaha.  Neb.,  .1 
for  installing  water  softening  plans  | 
on  bid  of  $10,642.  i 

I 

SAN  FRANCISCO.— Until  August  22,  | 
10  a.  m.,  under  Circular  No.  22-12  bids  j 
will  be  received  by  Quartermaster  iij 
Supply  Officer,  Fort  Mason,  for  fur-  f 
nishing  and  delivering  15  "Champion"  {| 
forge  blowers,  No.  400  or  equal. 


WASHINGTON,  D.  C— Specifications 
for  Pacific  Coast  Improvements  are 
being  prepared  by  the  Bureau  of  Yards 
and  Docks,  Navy  Dept.,  as  follows: 

Specification  4410,  San  Diego,  Cal., 
fresh  water  tank. 

Specification  4413,  Camp  Kearney, 
Cal.,    rigid    airship   hangar. 

Specification  4455,  Puget  Sound,  re- 
pairs to  roof  of  Building   84. 

Specification  4456,  Mare  Island,  heat- 
ing system  for  moved  buildings  at  the 
marine  barracks. 

Specification  4458,  San  Diego,  dol- 
phins  and   repairs   to   fender  system. 

Specification  4464,  Pearl  Harbor, 
steel  work,  machine  shop. 

Specification  4478,  Puget  Sound,  50- 
ton   steam   crane  for  dry  dock. 

Specification    4479,    Mare    Island,    re- 
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nawel  north  half  Building  85,  navy 
yard.  „  , 

Specification  4484,  San  Diego,  Cal., 
quay  wall. 

Specification  4485,  San  Diego,  dredg- 
ing and   filling  repair  base. 

Specification  4489,  Mare  Island,  re- 
modeling barracks. 

Specification  4493,  San  Diego,  officers' 
quarters. 

Specification  4494,  San  Diego,  boiler 
plant    equipment,    hospital    reservation. 

Specification  4504,  Pearl  Harbor,  1 
storage  storehouse. 

Further  mention  will  be  made  of 
these  projects  when  a  call  for  bids  is 
issued. 


SAN  FRANCISCO.— Until  August  10, 
11  a.  m.,  bids  will  be  received  by  the 
U.  S.  Engineer  Office,  240  Montgomery 
St.,  under  Order  No.  3204  for  the  pur- 
chase of  materials  no  longer  required. 
Including  6  J.  Aerons  nozzles  (De 
Vllbiss),  C,  D  and  E,  2  of  each;  1  13-gaI. 
Q.C.  tank  and  agitator;  1  pc.  50-ft. 
%-in.  and  2  pes.  60-ft.  %-ln.  hose;  2 
pes.  50-rt.  fluid  hose  tor  paint;  1  Q.F. 
truck  for  P.D.  compressing  outfit  (De 
Vilbiss)  and  1  P.D.  compressing  out- 
fit complete  (De  Vilbiss).  The  above 
comprise  a  De  Vilbiss  portable  paint 
spraying  outfit.  Material  at  U.  S. 
Engineer  Storehouse,  Rio  Vista,  Solano 
County. 


HALLS  AND  SOCIETY  BUILD- 
INGS 

Completing  Plans. 

MEMORIAL  Cost,    $350,000 

SAN  FRANCISCO.      Lincoln  Park. 
Class      A      memorial    to    be    known    as 

California     Palace     of     Legion     of 

Honor. 
Q^vner  —  California    Legion    of    Honor 

(a    gift    of    Mr.     and    Mrs.     A.     B. 

Spreckels). 
Architect— G.  A.  Applegarth,  Ciaus 

Spreckels  BIdg.,  S.   F. 
Figures    will    be    called    for    shortly. 
The  cornerstone  has  been  laid. 


Plans  Being  Prepared. 

MAUSOLEUM  Cost,    $50,000 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 

Masonry  mausoleum.  300  crypts. 

Owner — The  Long  Beach  Cemetery  As- 
sociation, S.  A.  Decker.  2549  Geary 
Ave.,  Long  Beach,  Secretary. 

Architect  —  Raymond  Strong.  Los  An- 
geles. 


Contract  Awarded. 

C.  OF  C.  BLDG.  Cost,   $35,974 

GLENDALE,  Los  Angeles  Co.,  Cal.  E 
Brand  Blvd.   bet.  Bdwy.  &  Harvard 

Two-story  brick  Chamber  of  Commerce 
bldg.  52x120  (all  work,  gas  radiat- 
ors, etc.) 

Owner — Glendale  Chamber  Commerce. 

Architect — Roy  L.   Kent   Co.,   Glendale. 

Contractor— W.  S.  May  &  W.  H.  Hell- 
man,  1115  V4  E.  Chestnut  St.,  Glen- 
dale. 


Working  Drawings  to   be  Ordered. 
TEMPLE  Cost,  $225,000 

BAKERSFIELD,  Kern  Co.,  Cal.     North 

side  18th  bet.  F  and  D  Sts. 
Three-story   &   basement  concrete 

Masonic  temple  bldg.  152V4xl22. 
Owner— Bakersfleld    Masonic   Temple 

Assn. 
Architect — Carl  Werner,   Humboldt 

Bank  Bldg.,   S.   P. 
The  funds  are  now   being  raised. 


Plans    Being   Figured. 

T.  W.  C.  A.  Cost.  $ 

LOS  ANGELES.     Figueroa  St.   bet.   9th 

10th. 
Six-story    &    basement    reinforced    con- 
crete bldg.  Y.  W^  C.  A.  bldg.  87x220 
Owner— Y.  W.   C.   A. 

Architect — John    J.    Frauenfolder,    1116 
Story  Bldg.,  L.  A. 
Figures   are  being  taken   for  a   gen- 
eral contract. 


Contract  Awarded. 

ALTERATIONS  Cost,    $10,000 

STOCKTON,      San     Joaquin     Co.,      Cal. 

Weber   Ave.,   between   California   & 

Sutter  Streets. 
Alter  2nd  floor  of  Jory  Hall  Building. 
Owner  —  Stockton      Pyramid      No.      5, 

Ancient  Egyptian  Orded  of  Sciots. 
Architect — Chas.  Young,  Commercial  & 

Savings   Banli   Bldg.,    Stockton. 
Contractor — J.     J.   Cavanaugh,      219   N- 

Sutter  St.,  Stockton. 


McMINNVILLE,  Ore. — A.  E.  Lombard, 
Eugene  Ore.,  at  $78,285  submits  low 
bid  for  constructing  armory  building 
for  Oregon  National  Guard.  As  $75,000 
is  available  for  construction,  it  was 
decided  to  take  bid  under  advisement 
and  permit  low  bidder  to  submit  re- 
vised figure.  John  Hunzicker,  Eugene, 
Ore.,    architect. 


HOSPITALS 

Contract   Awarded. 

INFIRMARY  Cost,   $8782 

BENICIA,   Solano   Co.,  Cal. 
Two-story  brick  20-roo  minfirmary 

building. 
Owner — St.  Catherine's  Convent. 
Architect — Not  given. 
Contractor — W.    McGinty    &    Son,    2506 

Keith  St.,  Bkly. 

OAKLAND,  Cal. — The  following  bids 
were  received  on  August  1st  by  the 
Alameda  County  Supervisors  for  fur- 
nishing kitchen  equipment  for  the 
Service  Building  at  the  County  In- 
firmary near  San  Leandro.  All  bids 
were  taken  under  advisement. 

W.  K.  Nottingham,  Oakland $10,488 

Montague  Range  &  Furnace  Co..    10.543 
A.    Schlueter,    Oakland 10,745 

Bids  Taken  Under  Advisement. 

ADDITION  Cost,    $ 

OROVILLE,  Butte  Co.,  Cal. 
Addition   of   4   rooms   to   County 

Infirmary  (36  beds) 
Owner— County  of  Butte.  C.  F.  Belding, 

Clerk,   Oroville,   Cal. 
Architect  —  Chester   Cole.    Waterland- 

Bresiauer   Bldg.,  Chico,   Cal. 
Following  bids   were   received: 

A.   A.   Plagge.   Oroville $13,050 

Hibbard  Bros.,   Oroville 10,773 

Polk    &   Kerr,    Chico 12,993 


HOTELS 


Plans  Being  Prepared. 
HOTEL  Cost.  $125,000 

FULLERTON,    Orange   Co.,    Cal. 
Throe-story    brick     loft    hotel     130x120 

(100  rooms  &  50   baths) 
Owner — Community    Hotel,    Inc., 

Fullerton,  Cal. 
Architect  —  Eugene  Durfee.   5   Casson 

Bldg.,  Anaheim,  &  Frank  Benchley, 

Fullerton,   associated. 


IMans  Being  Prepared. 

HOTEL  Cost.   $70,000 

SAN  LUIS   OBISPO,  Cal. 

Two-story    frame    &    stucco    hotel    (32 

rooms  &  32   bathrooms) 
Owner — S.  Leggett,  San  Luis  Obispo. 
Architect  —  Miller  &  Warnecke,  Perry 
Bldg.,  Oakland. 
Plans    will    be    ready    for    figures    in 
about  a  month  and  will  be  taken  for  a 
general    contract,      plumbing,      heating 
and  electric  wiring. 

PUBLIC  BUILDINGS 

Completing    Plans    —    Figures     to     be 

Called  for  in  About  a  Month. 
AQUARIUM  Cost,   $250,000 

SAN  FRANCISCO,  Golden  Gate  Park. 
Reinforced  concrete  and  stone 

aquarium. 
Owner  —  Calif.    Academy   of   Sciences, 

gift  of  Ignatz  Steinhart. 
-\rchitect  —  Louis   P.    Hobart,   Crocker 

Bldg..  S.  F. 
NOTE — There  will  be  a  center  courc 
with     pond    representing      a       tropical 
swamp   for   tropical  fish   and  an    annex 
for  the  other  fish. 


SAN  JOSE,  Santa  Clara  Co..  Cal. — L. 
Hart  Son  Co..  Santa  Clara  and  Market 
Sts.,  San  Jose,  awarded  contract  by  the 
Supervisors  for  furnishing  and  deliver- 
ing linoleum  for  rooms  in  the  court 
liouse  at  $2.37  sq.  yd.  plus  10  cents  a 
sq.  yd.  for  laying  and  cutting. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  September  6,  11  A.  M..  bids  will 
he  received  by  the  County  Supervisors, 
Henry  A.  Pfister,  Clerk,  for  addition 
and  alterations  to  the  Nurses'  Cottage 
on  the  Infirmary  Road.  Specifications 
may  be  obtained  from  the  office  of  the 
Clerk  at  San  Jose. 


Contract  Awarded. 

REMODELING  Cost,  $8825 

.STOCKTON,  San  Joaquin  Co.,  Cal. 

County  Fair  Grounds. 
Remodeling   and   enlarging  grandstand 

at    fair    grounds,    seating    capacity 

to    be    Increased   from    1600    to   3200 

persons. 
Owner — County  of  San  Joaquin,  Eugene 

Graham,   Clerk,   Stockton. 
Architect— Wright  &  Satterlee,  Bank  of 

Italy  Bldg.,   Stockton. 
Contractor — Ira  C.  Boss. 

Owing  to  lack  of  funds  the  county 
will  construct  only  the  east  wing  of 
the  grandstand  this  year.  This  will 
add  a  H4-ft.  section,  containing  about 
1000   seats,    to   the   present   grandstand. 

The  following  bids  were  received: 
Ira    C.    Boss.    Stockton,    $16,995;    $5270; 

$1540. 
Shepherd    &    Riley.    Stockton.     $17,679; 

$7929;   $1535. 
Powell      Medbury,      Stockton,      $17,734; 

$5385;    $1600. 
Frank  Tucker.  Stockton,  $18,788;  $5100; 

$1725. 


STOCKTO.N,  San  Joaquin  Co.,  Cal. — 
Edw.  Barry  Co.,  San  Francisco,  at  $965 
submits  low  bid  to  Supervisors  for 
Installing  book  stack  In  recorder's 
office.  Other  bidders  were  M.  G.  West 
Co..  $1058.50;  Tredway  Bros.,  $1063. 
Taken  under  advisement. 

OAKL.\ND,  Alameda  Co.,  Cal.  —  The 
following  bids  were  received  on  .Vagust 
4  by  E.  K.  Sturgis,  City  Clerk  of  Oak- 
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land,  for  the  construction  of  a  l-story 
shed  building  to  be  erected  on  the 
south  side  of  Sth  St.  east  of  Fallon. 
All  bids  were  taken  under  advisement: 
A.    J.    McPhee,    $5300;    alternate    No.    1, 

deduct  ?300;  alternate  No.  2,  ?9000. 
F.    W.    Maurice,     ?oS00;     (2)     $220;     (3) 

add    $5700. 
Barrett    &    Hilp,    $5843;     (2)     $450;     (3) 

$9361. 
Schnebly  -  Hostrawser,       $6427.10;       (2) 

$219;   (3)   add  $2765.65. 
Fred   .T.   Westlund,   $6595;    (2)    $200;    (3) 


RESIDEXCES 

Segregated  Figures  Being  Taken. 

ADDITION  Cost,  $ 

PIEDMONT.  Alameda  Co..  Cal.  No.  1101 

Ashmont  Street. 
Two-story   trame  addition  to   residence 

,  .     (8  or  10  rooms). 
Owner — Dr.  F.  M.  Loomis. 
Architects — Sidney  B.  &  Noble  Newsom, 

Nevada  Bank  Bldg.,  San  Francisco. 


I'lans  Being  Prepared. 

RESIDENCE  Cost,  $ 

PALO  ALTO,  Santa  Clara  Co. 

Fireproof  country  residence. 

Owner — Herbert  E.  Law,  500  Monad- 
nock  Bldg.,   S.   F. 

Architect — Geo.  A.  Schastey,  500  Mon- 
adnock   Bldg.,   S.  F.,  and  Palo  Alto. 

NOTE — The  number  of  rooms  and  type 
of  construction  have  not  been 
decided. 


Plans  Completed. 

RESIDENCE  Cost,   $",500 

£AN  FRANCISCO.     St.   Francis  Wood. 
Two-story  frame  residence. 
Owner — Withheld. 

Architect — Morrow    &    Garren,    Chroni- 
cle Bldg.,  San  Francisco. 
Plans  will  be  figured  as  soon  as  the 
strike   is   settled. 


SCHOOLS 

SEATTLE,  Wash.— Until  August  11 
bids  "will  be  received  by  Reuben  W. 
Jones.  Secretary.  Seattle  School  Dist. 
No.  1.  for  constructing  3-story  12-room, 
reinforced  concrete  addition  to  F.  A. 
McDonald  School  at  E.  54th  St.  and 
Latona  Ave.  from  plans  of  City  School 
Architect  F.  A.  Naramore.  Estimated 
cost,  $155,000. 


SALEM,  Ore.— C.  Van  Patton  &  Son, 
Salem,  at  $34,444  awarded  contract  by 
State  Board  of  Control  to  erect  girls' 
dormitory  building  at  industrial  school 
from  plans  of  Architects  Claussen  & 
Claussen,  Macleay  Bldg.,  Portland. 
Heating  and  plumbing  awarded  to 
Lebanon  Plumbing  &  Heating  Co., 
Lebanon,  Ore.,  at  $5990  and  electric 
work  to  Main  Elec.  Co.,  Portland,  $1712. 


GRASS  VALLEY,  Nevada  Co.,  Cal.— 
The  City  Board  of  Education  will  re- 
ceive bids  for  supplying  the  depart- 
ment with  27  low  down  closet  com- 
binations with  never  split  seats, 
enameled  cast  iron  tank,  regular  wash- 
down  bowl,  up  to  and  including  Aug. 
8.  1921,  at  3  o'clock  p.  m.  Delivered 
f.  o.  b.  Grass  Valley.  The  Board  re- 
serves the  right  to  reject  any  or  .all 
bids.  Address  all  bids  to  A.  B.  Cham- 
pion, Clerk,  Board  of  Education, 


PASCO,  Wash.  —  Franklin  County 
School  District  awards  contract  to 
Parker  &  Wood,  Bremerton,  Wash.,  at 
$110,300  to  erect  fireproof  high  school 
and  gymnasium  wing.  Main  building 
3  stories  high,  63x112;  gymnasium, 
45x88,  2  stories  high.  Plans  prepared 
by  Architects  Baker,  Vogel,  Evans  & 
Rousch,   Pacific  Block,   Seattle. 


may  be  had  from  Clerk  oa  deposit  of 
$5,  returnable. 


Plans   Being  Figured — Bids   Close   Aug. 

17,  1921,  8  P.  M. 
SCHOOL  Cost,   $70,000 

BURLINGAME.  San  Mateo  Co.,  Cal. 
One-Story  frame  and  plaster    five-room 

room   school,     crushed   brick     roof. 

(Pershing  School). 
Owner — Burlingame     Grammar     School 

District      (Mrs.      J.   M.      Vickerson, 

Clerk). 
Architect — Ernest  L.  Norberg,  Bankers' 

Investment  Bldg..  San  Francisco. 
Figures  are  being  taken  for  a  general 
contract,  heating  and  plumbing  on  the 
new  school,  also  painting  the  present 
two  schools,  two  fire  escapes  on  one  of 
the  present  schools  and  for  a  concrete 
curb  wall  around  one  of  the  present 
schools. 

Plans  may  be  obtained  from  Mr.  Nor- 
berg's  office  on  a  deposit  of  $10.  Bids 
will  be  opened  at  the  Howard  Avenue 
School  in  Burlingame. 


BENICIA,  Solano  Co..  Cal. — Trustees 
of  Benicia  School  District  contem- 
plating installation  of  fire  escapes  on 
school  building.  H.  B.  Staley  is  Clerk 
of  the   district. 


Contract   Awarded. 

SCHOOLS  Cost.  Approx.  $185,000 

LANCASTER,  Los  Angeles  Co.,  Cal. 

Two  reinforced  concrete  buildings 
connecting  colonades  and  altera- 
tions and  additions  to  present 
school   buildings. 

Owner  —  Antelope  Valley  Union  High 
School  Dist. 

Architect — John  C.  Austin,  1125  Baker- 
Detwiler  Bldg.,  Los  Angeles. 

Contractor  —  Wopschall  Bros.,  100  E. 
Colorado   St.,   Pasadena. 


Plans   Being  Figured — Bids   Close  Aug. 

12,    1921. 

ADDITION  Cost,    $ 

EL    MONTE,    Los    Angeles    Co.,    Calif. 
Additions    and   alterations    to    domestic 

science  building  (hollow  tile). 
Owner — El    Monte    Union    High    School 

District. 
Architect — E.    C.    Thorne,    620    Western 

Mutual   Life   Bldg.,   Los   Angeles. 
The  addition  will  include  a  cafeteria 
wing,  cafeteria  fixtures,  a  new  library 
room.   etc. 


VISALIA,  Tulare  Co.,  Cal.  —  Until 
August  13,  10  a.  m.,  bids  will  be  re- 
ceived by  S.  H.  Miller.  Clerk,  Packwood 
School  Dist.,  Route  1,  Box  98,  Visalia, 
for  painting  the  Packwood  School  and 
out  buildings.  Materials  to  be  used 
must  consist  of  lead  and  boiled  linseed 
oil  for  outside  of  buildings  and  tinting 
material  and  varnish  for  inside  of 
buildings.  Certified  check  for  10%  re- 
quired with  each  bid. 


NEWMAN,  Stanislaus  Co.,  Cal. — Until 
August  13.  10  a.  m.,  bids  will  be  re- 
ceived by  Chas.  Stahlman.  Clerk,  Canal 
Grammar  School  Dist.  for  erecting  tank 
tower,  toilet  rooms  and  septic  tank  at 
t'anal  Grammar  School.  Certified  cheek 
for  lO'yj  require  dwith  each  bid-    Plans 


Bids  Under  Advisement. 

SCHOOL  Cost,   $ 

COURTLAND,   Sacramento  Co.,   Cal. 

Oriental    School   building. 

Owner — Courtland  Grammar  School 

District. 
Architect   —    F.    A.    S.    Foale,    Ochsner 

Bldg.,   Sacramento. 
R.  McLeran  &  Co.,  Hearst  Bldg.,  S.  F., 
submitted  the  lowest  bid. 


ROSEVILLE,  Placer  Co.,  Cal.— The 
following  bids  were  received  on  July 
30th,  by  the  Trustees  of  the  Roseville 
School  District  for  the  construction  of 
a  two-story  hollow  tile  school  build- 
ing. Plans  were  prepared  by  the  archi- 
tectural firm  of  George  C.  Sellon  & 
Co.,  Mitau  Bldg.,  Sacramento,  and  call 
for  a  six-room  and  auditorium  struc- 
ture. All  bids  were  rejected  except  the 
low  bidders  as  follows:  Masonry  and 
carpentry,  H.  W.  Robertson,  1209  20th 
St.,  Sacramento;  plastering,  TBbs. 
Scollan,  2919  T  St.,  Sacramento;  paint- 
ing, Schneider,  Chappel  &  Jones,  615 
J  St.,  Sacramento;  Roofing,  Johns- 
Manville  Co.  of  San  Francisco,  and  A. 
Burr;  plumbing,  heating  and  sheet 
metal  work.  Latourrette-Fical  Co.,  3431 
Sacramento  Blvd.,  Sacramento. 
Masonry  nud  Carpentry 
H.    W.   Robertson 

$29,655;    $160;    $305. 
Campbell  Construction  Co. 

$33,450;    $200;    $400. 
Jas.  L.  McLaughlin. 

$34,900;    $200;   $600. 

Plastering; 
Thos.   ScoUan   Co. 

$6,950;   $430;    $320. 
Chas.   Terranova,   San   Francisco. 

$6,950;  $200;  $125. 

Painting 
Schneider,  Chappell  &  Jones. 

$1,275;   $580;    $415. 
Chas.   L.   Hale. 

$1,885;  $406;  $199. 
R.    Zelinsky,    San   Francisco. 

$2,675;   $410;    $400. 
Roofing 

Johns-Manville    Co $1,525 

A.    Burr    1,598 

H.  C.  Brown  Roofing  Co..  Oakland  1.880 

C.    C.    NefE 1,698 

Plumbing 
Booth  &  Herboth.  Marysville. 

$3,152;  $1,795 

Heating 

Booth    &    Herboth $3,361 

Mechanical  Eng.  &  Eq.  Co 3,133 

Sheet   Metal  Work 

Heidt   Cornice  Co..   S.  F $548 

Booth   &   Herboth 667 

Electrical   Work 

George  Foss    $4,500 

Complete    Mechanical    Equipment 
Latourrette-Fical  Co. 

$10,600;   $1,660;   $3,000;   $2,100. 

Figures   to   be    Called   For   in   About   a 

Week. 
SCHOOL  Cost,    $210,000 

SACRAMENTO,         Calif.       Bret         Hart 

School. 
Two-story    concrete    and    brick    school 

with  tile  roof. 
Owner — Sacramento  Bd.  of  Education. 
Architects  —  Hemmings-Petersen-Hud- 

nutt.   Architectural   &   Engineering 

Commission.  Library  Bldg.,  9th  and 

L  Sts.,  Sacramento. 
Plans    have    been    submitted    to    the 
Board  for  approval. 
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Figures  to  be  Called  Tlie  Knd  u(  This 
Week. 

SCHOOL.  Cost.   »50,000 

WOODBRIDGE,  San  Joaquin  Co.,  Cal. 

One-story  hollow  tile  and  plaster  school 
building  (5  rooms  and  an  audi- 
torium.) 

Owner — Woodbridge  Grammar  School 
District. 

Architect — Geo.  C.  Sellon,  Mitau  Bldg., 
Sacramento. 


Contract  Awarded. 

ADDITION  Cost.    $6443 

OAKDALE,   Stanislaus  Co.,   Cal. 
Construction   of   2-room  addition   to 

school. 
Owner  —  Oakdale   Union   School   Dist.. 

Mabel   Sivley,   Clerk.   Oakdale. 
Architect — Davis-Heller-Pearce  Co.. 

Delta  Bldg..  Stockton. 
Contractor — Jos.    Chirhart.    521    S.    San 

Joaquin    St..    Stockton. 


Contract    Awarded. 

SCHOOL.  Cost,    J5.261 

BAKERSF1EL.D,    Kern    Co..   Cal. 

Frame  school  building. 

Owner — Paleto  School  District,  H.  E. 
Osborn,   Clerk,   Bakersfleld. 

Architect — H.    E.    Osborn,   Bakersfleld. 

Contractor — Fred  L.  Gribble,  Bakers- 
fleld,   Calif. 


Figures    to    be    Called    for    in    About   a 

Week. 
ADDITION  Cost,    $18,000 

ESCALON.  San  Joaquin  Co.,  Cal. 
One-story  4-room  brick  and  frame 

school   addition. 
Owner — Escalon  Grammar  School  Dist. 
Architects  —  Davis-Heller-Pearce   Co., 

Delta    Bldg.,    Stockton. 
Figures  will   be  taken  for  a  general 
contract. 


Plans  Being  Figured — Bids  Close  Aug. 
22,  1921. 

SCHOOL,  Cost.   $ 

SANTA  CLAP.A,  Santa  Clara  Co..  Cal. 
One   &   2-story   reinforced   concrete 

school  bldg. 
Owner — Santa  Clara  High  School  Dist. 
Architect — W.    H.    Weeks,    75    Post   St.. 
San  FYancisco. 

Separate    bids   are    being      taken      as 
follows: 

Masonry  work. 

Fibrestone. 

Composition   roofing. 

Terra  cotta  roofing. 

Electrical  work. 

Plumbing. 

Sheet  metal   work. 

Painting. 

Heating  and  ventilating. 

Plans    may    be    obtained      from      Mr. 
Weeks'   office  on  a  deposit  of  $100. 


REEDLEY.  Fresno  Co..  Cal.  —  Until 
August  15,  8  p.  m.,  bids  will  be  received 
by  Frank  Frane,  Clerk,  Reedley  Joint 
Grammar  School  District.  for  con- 
structing one  room  kindergarten  bldg. 
Specifications  on  file  in  ofllce  of  Frank 
Frane  and  Son,  Reedley. 


Plans  Being  Prepared. 

SCHOOL  Cost.  $38,000 

SUTTER   COUNTY.     Center-Galther 

School  Dist. 
One-story   hollow   tile  school    (3   rooms 

and  an  auditorium) 
Owner — Center-Galther  Grammar 

School  Dlat. 


Architect — Geo.  C.  Sellon  &  Co..  Mitau 
Bldg.,  Sacramento. 
Plans    will    be    ready    for    figures    in 
about  a  month. 


Figures  to  be  Called  for  in  .\bout  Two 

Weeks. 
SCHOOL,  Cost,  $65,000 

NEWMAN,  Stanislaus  Co..  Calif. 
One-story   hollow   tile   school    (6   rooms 

and   an   auditorium). 
Owner  —  Newman      Grammar      School 

District. 
Architect — Geo.  C.  Sellon,   Mitau   Bldg., 
Sacramento. 


Contract  Awarded. 

SCHOOL,  Cost.    $7049 

S.-VCRAMENTO  COUNTY.  Pacific  School 

District. 
One-story  frame  2-room  school. 
Owner — Pacific  School  District. 
Architect  — -  Frederick      S.       Harrison, 

Peoples    Bank    Bldg..    Sacramento. 
Contractor — Harry    A.     Hendren,    Fair 

Oaks,  Calif. 


Contract  Awarded. 

ALTERATIONS  Cost,  $3595 

HAYWARD,  Alameda  Co..  Cal. 
Moving,  altering  and  additions  to 

school  bldg. 
Owner  — ■  Valle    Vista    School    District, 

King  Caldeira,  Acting  Trustee. 
Architect — Geo.    O'Brien,    Bacon    Bldg., 

Oakland. 
Contractor — Bell    &    Peters.    Hayward. 

Contracts  Awarded. 

SCHOOL  Cost,  $51,000 

ROSEVILLE,   Placer   Co..   Cal. 
Two-story  hollow   tile  school   (6  class- 
rooms and  an  auditorium) 
Owner — RoseviUe   School   District. 
Architect  —  Geo.   C.   Sellon   Co..   Mitau 
Bldg..  Sacramento. 

MasonrT'  and  carpentry  to  H.  W. 
Robertson.  1209  20th  St.,  Sacramento, 
$29,655. 

Plastering  to  Thos.  Scollan  Co.,  2919 
T   St,   Sacramento,    $6950. 

Painting  to  Chas.  L.  Hale  of  Rose- 
viUe. $1885. 

Roofing  to  Johns-Manville  Co.,  S.  F., 
$1525. 

Complete  mechanical  equipment  to 
Latourette-Fical  Co.,  3431  Sacramento 
Blvd.,   Sacramento,   $10,600. 


ANTIOCH.  Contra  Costa  Co.,  Cal.— 
Until  August  15.  3  p.  m..  bids  will  be 
received  by  A.  V.  McFaul,  Clerk,  River- 
view  High  School  Dist..  for  installing 
new  sanitary  system  in  the  Riverview 
Union  High  School.  Bids  to  be  accom- 
panied by  certified  check  for  10%. 
Specifications  may  be  bad  from  Clerk. 


BERKELEY,  Alameda  Co.,  Cal.  — 
Until  August  16.  4  p.  m.,  bids  will  be 
received  by  Clyde  Blanchard,  Acting 
Secretary,  High  School  Board  of  Edu- 
cation, 2133  Allston  Way.  for  furnish- 
ing and  delivering  high  school  voca- 
tional supplies  and  equipment  for  the 
fiscal  year  1921-22.  Specifications  will 
be   furnished  on  request 


Low  Bidder. 

ADDITION  Cost,  $ 

TRACY,  San  Joaquin  Co.,  Cal. 
One-story    frame    1-roora    addition      to 

school. 
Owner — Tracy   School   District. 
Architect  —  Wright  &  Satterlee.   Bank 

of    Italy    Bldg..    Stockton. 
J.  A.  Sleeth.  1004  S.  Grant  St..  Stock- 
ton, submitted  the  lowest  bid  at  $6175. 


STORES  AND  OFFICES 

Contract   to  be  .\warded. 

STORE  BLDG.  Cost  $7,550 

OAKLAND,    Alameda      Co.      Cal.      13th 

Avenue. 
One-story   frame   store   building. 
Owner — Fred  A.  Miller. 
Architect— Jas.   \V.   Plachek.  2014  Shat- 

tuck  Ave.,  Berkeley. 
Contractor — C.   Texdahl,   5373    Belgrave 

Place.   Oakland. 


Contract  Awarded. 

RECONSTRUCT  BLDG.  Cost.  $ 

MODESTO,   Stanislaus   Co.,   Cal.     Ninth 

Street. 
Reconstruction     of  two-story     building 

destroyed  by  fire. 
Lessees — Eagby  &  Mott,  Modesto.  Calif. 
Architect — Not  Given. 
Contractor — Bush  &  Conlee.  Modesto. 


Contract   Awarded. 

RECO.NSTRUCT  BLDG.  Cost.  $ 

MODESTO.  Stanislaus  Co..  Cal.  No.  1010 
Ninth  Street. 

Reconstruction  of  building  destroyed 
by  fire. 

Owner — De  Yoe  Building. 

Architect  &  Contractor — Davis-Heller- 
Pierce  Co.,  Delta  Bldg.,  Stockton. 


Plans   Complete. 

BUILDING  Cost.   $ 

LOS    ANGELES.      E    3rd    St    near    San 

Pedro. 
Two-story    &    basement    Class    A    bldg. 

80x100. 
Owner — Crane   Co. 
Architect  —  Morgan   Walls  &   Morgan, 

1124  Van   Nuys  Bldg.,  L.  A. 

THEATRES 

Plans  Complete. 

THE.ATRE  Cost,  $75,000 

LOS  ANGELES.     Vermont  Ave.  &  40th 

Place. 
One  and  2-story  brick  store,  theatre  & 

oflfice  bldg..  60x250.  10  stores  and  4 

offices. 
Owner— L.  H.  Mitchell  &  Son. 
Architect    —    Whiting    Thompson.    808 

Stock  Exchange  Bldg..  L.  A. 


Contract  Awarded. 

REMODEL  Cost.  $15,000 

S.\NTA  ROSA,  Sonoma  Co.  B  &  5th  Sts. 

Remodel   theatre. 

Owner — Cline    Theatre    (T.    C.    Reavis. 

Mgr.) 
Architect — Not    given. 
Contractor — W.    L.    Proctor.    517.\    4th 

St.,   Santa   Rosa. 


Contract  Awarded. 

THEATRE  Cost,  $ 

WALNUT  PARK,  Los  Angeles  Co..  Cal. 
Two-story  brick  theatre,  stcrre  &  ofiice 

bldg.   122x160   (1100  seats.  11  stores 

&  24  omces) 
Owner — Sanders  &   Fcaster. 
Architect    —   A.    H.    McCulloh,    Walnut 

Park,  Cal..  &   Alfred  F.  Priest,   619 

Fay  Bldg.,  L.  A.,  associated. 
Contractor — C.   A.  Nagle,   212   Live  Oak 

St..  Walnut   Park. 


Plans    Being    Prepared. 
THEATRE  Cost,   $23,000 

UREA,  Orange  Co..   Cal. 
Reinforced   concrete   theatre, 
owner — Culp  &   Sexton. 
Architect — Jeffery   &    Schaefer,    Kerck- 
hoff  Bldg.,  L.   A. 


fitriLmNG    AND    ENQINEEEING    NEWS 


Saturday,  August  e,  1921 


BIDS     AVAIVTED     FOR     POST     OFFICC 
BUILDING 


suPEnvisiNa     architect's 

OFFICE,  Treasury  Department.  Wash- 
ing-ton. D.  C,  July  11,  1921. — SEALED 
PROPOSALS  will  be  opened  in  this 
office  at  3  P.  M.,  August  15,  1921,  for 
the  construction  of  the  United  States 
Post  Office  and  Court  House  at  Globe, 
Arizona.  Drawings  and  specifications 
may  be  obtained  from  the  Custodian 
of  site  at  Globe,  Arizona,  or  at  this 
office  in  the  discretion  of  the  Super- 
vising Architect.  JAS.  A.  WETMORE, 
Acting    Supervising    Architect. 

♦ 

BIDS    AV.\XTBD    FOU    SCHOOL 

NOTICE    TO    COXTRACTORS 

NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  for  the  construction  of  a 
machine  shop  building  and  a  frame 
building  to  contain  two  classrooms  will 
be  received  bv  the  Board  of  Trustees  of 
the  Washington  Union  High  School 
District  at  the  office  of  Swartz  &  Ry- 
land.  Architects,  Room  624  Rowell 
Building.  Fresno.  California,  up  to  but 
not  later  thau  3  o'clock  P.  M.,  on  Mon- 
day, the  15tli  day  of  Aufi-ust,  1931. 

Each  proposal  must  be  accompanied 
by  a  certified  check  on  same  solvent 
bank  in  the  amount  of  ten  per  cent  of 
the  total  amount  of  the  bid,  payable  to 
J.  A.  Poytress,  Secretary,  of  the  said 
Board,  as  a  guarantee  that  if  his  bid  is 
accepted,  the  bidder  will  within  five 
days  after  the  acceptance  of  said  bid, 
execute  a  sufficient  and  binding  con- 
tract for  the  performance  of  the  work, 
and  that  he  will  give  a  surety  or  other 
approved  bond  in  an  amount  equal  to 
fifty  per  cent  of  the  contract  price  for 
the  complete  and  faithful  performance 
of  his   contract. 

The  said  Board  of  Trustees  reserve 
the  right  to  reject  any  and  all  bids 
without    recourse. 

Plans  and  specifications  may  be  ob- 
tained from  the  office  of  Swartz  & 
Ryland.  Architects.  Room  624  Rowell 
Building.  Fresno.  California.  Contrac- 
tors obtaining  the  plana  for  the  pur- 
pose of  estimating  will  be  required  to 
deposit  the  sum  of  $10.00  as  a  guaran- 
tee of  the  safe  return  of  the  plans  in 
good  condition. 

Bv  order  of  the  Board  of  Trustees  of 
the  Washington  Union  High  School 
District. 

J.   A.   POYTRESS,   Secretary. 


BIDS   AVANTED   FOR    SCHOOL 


NOTICE   TO    CONTRACTORS 


SANTA  ROSA..  Calif,  July  27,  1921.— 
Notice  is  hereby  given  that  the  Clerk 
of  the  Board  of  Trustees  of  Todd  School 
District,  Sonoma  County,  California, 
will  receive  bids  until  1-  o'clock  Noon 
August  11,  1»31,  and  that  said  bids  will 
be  publicly  opened  and  read  at  1:30 
o'clo<-k  P.  31.,  at  a  meeting  of  the 
Board  of  Trustees  at  the  school  house 
in  the  Todd  School  District  on  the 
above  date,  for  laying  new  floors  in 
two  classrooms  and  other  repair  work 
in  Todd  School  District,  Sonoma  County, 
California. 

Specifications  for  this  work  are  on 
file  with  the  Clerk  of  the  School  Board 
in   Todd   School  District. 

A  oui>y  of  the  specifications  can  be 
procured  from  the  Clerk  of  the  School 
Board. 

J.  C.  POOR, 
Clerk   of   the  Board  of  School   Trustees 
of    Todd    School    District,    Sonoma 
County,   California. 


BIDS  WANTED   FOR  BUILDING 


SEALED  BIDS  will  be  received  up  to 
2  P.  M.,  August  IGth,  1821.  Address  to 
John    C.    Gibson    and    mark    (Bids    for 


Gibson  Building)  or  may  be  left  at  tlie 
Law  Office  of  A.  E.  Campbell,  1024 
Chorro  street,  San  Luis  Obispo,  Calif., 
which  place  has  been  selected  to  open 
same  on  dav  and  hour  above  written. 
Bids  will  be  for  the  Building  complete 
as  shown  and  called  for,  and  may  be  in 
two  ways.  1st:  In  accordance  with 
plans;  substituting  reinforced  concrete 
for  structural  steel  shown  in  floor  de- 
tails and  sectional  elevations  and  ac- 
cording to  reinforced  concrete  floor 
plan. 

2nd:  Substituting  reinforced  con- 
crete in  place  of  brick,  and  as  spec- 
fied  in  steel  work  and  cement  work 
of  basement  and  general  specifica- 
tions. The  bid  or  bidders  awarded  con- 
tract will  be  required  to  give  a  good 
and  acceptable  bond  in  the  sum  of 
twenty-five  (25)  percent  of  contract 
price  for  the  protection  of  the  owner, 
and  a  further  and  like  bond  in  the 
sum  of  fifty  (50)  per  cent  for  the  pro- 
tection of  labor  and  material  fur- 
nishers. Building  to  be  completed 
in  one  hundred  (100)  working  days 
from  date  of  contract. 

The  owner  reserves  the  right  to 
accept  or  reject  any  and  all  bids. 
Plans,  specifications  and  information 
can  be  had  from 

C.    F.    BOOSINGER, 

209    Brizzolara    St., 
San  Luis  Obispo,  Calif. 


-V- 


NOTICE   TO    CONTRACTORS 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office.  Washington, 
D.  C.  July  22,  1921.— SEALED  PRO- 
POSALS will  be  opened  in  this  office  at 
3  P.  M.,  August  12,  1921,  for  furnishing 
and  installing  or  for  furnishing  and 
delivering,  lighting  fixtures  in  the  U. 
S.  Post  Office.  Court  House,  and  Custom 
House  at  Honolulu.  T.  H..  in  accor- 
dance with  drawings  and  specifica- 
tions, copies  of  which  may  be  had  at 
this  office  in  the  discretion  of  the  Super- 
vising Architect.  JAS.  A.  WETMORE, 
Acting  Supervising  Architect. 


BIDS    WANTED      FOR    ALTERATIONS 
TO     POST     OFFICE     BUILDING 


NOTICE   TO    CONTRACTORS 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office,  Washington, 
D.  C,  July  23,  1921.— SEALED  PRO- 
POSALS will  be  opened  in  this  office  at 
3  P.  M.,  August  29,  1921.  for  altera- 
tions to  the  United  States  Post  Office 
Building  at  Eugene.  Oregon.  Draw- 
ings and  specifications  may  be  ob- 
tained from  the  Custodian  at  Eugene, 
Oregon,  or  at  this  Office  in  the  dis- 
cretion of  the  Suprevising  Architect, 
JAS.  A.  WETMORE,  Acting  Supervis- 
ing Architect. 


BIDS   WANTED   FOR   SCHOOL 


NOTICE      TO      BIDDERS 


On  the  construction  of  a  new  school 
building  for  the  Everett  School  Dis- 
trict,  San  Joaquin  County,   California. 

Notice  is  hereby  given  by  order  of 
the  Board  of  Trustees  of  the  Everett 
School  District  that  separate  pro- 
posals will  be  received  at  the  Everett 
school  house,  located  in  the  Everett 
School  District,  County  of  San  Joa- 
quin, State  of  California,  until  Satur- 
day, August  13th,  1921,  up  to  3  P.  M., 
for  the  furnishing  of  all  labor  and  ma- 
terials necessary  for  the  construction 
of  the  following  items  in  connection 
with  the  new  Everett  school  building: 

1.  Carpentering,  labor,  lumber  and 
millwork. 

2.  Excavating,  concrete  and  tile 
work. 

3.  Plastering. 

4.  Painting  and  tinting. 

5.  Slate  blackboards. 


Plumbing  and  sheet  metal  work. 

7.  Electrical  work. 

8.  Roofing. 
Tile  above  vi'ork  is  necessary  for  th 

construction  of  this  new  school  build 
ing  in  accordance  with  plana  an 
specifications  on  file,  which 
Keen  at  the  office  of  C.  H.  Youn^ 
903-4-5  Commercial  and  Savings  Banm 
Building.  Stockton.  California,  thq 
authorized  architect  for  the  Boardlj 
All  bids  must  be  accompanied  by  m 
certified  check  or  certificate  of  deposiB 
for  not  less  than  10%  of  the  amounf 
bid,  and  conditioned  that  the  successful 
bidder  shall  enter  into  a  contract  im 
accordance  with  such  bid,  and  will  fil» 
with  said  Board  of  Trustees  a  suret* 
bond  to  be  approved  by  said  ^o^rdj 
both  as  to  form  and  surteies  thereon^ 
within  five  days  (5)  after  the  acjl 
ceptance  of  his  bid,  which  bond  shall 
be  conditioned  for  the  faithful  fulfill^ 
ment  of  the  contract  entered  into^ 
and  to  be  for  at  least  fifty  (50)  per 
cent  of  the  amount  of  the  contract 
price  for  the  work  to  be  done  there-: 
under.  Upon  failure  of  the  bidder  to 
execute  such  contract  and  bond  "within! 
said  five  days  (5),  said  ten  (10)  per 
cent  of  the  amount  bid  shall  be  for- 
feited to  said  Everett  School  District. 
All  the  work  to  be  done  and  materials 
furnished  shall  be  in  accordance  with 
the  plans  and  specifications  herein 
specified,  and  all  bids  herein  will  be 
opened  at  the  hour  of  two  o'clock 
p.  m.  on  the  thirteenth  day  of  August, 
1921.  by  the  said  Board  of  Trustees 
of  the  Everett  School  District,  in  the 
County  of  San  Joaquin,  State  of  Cali- 
fornia. 

All  bids  must  be  submitted  on  forms 
obtained  from  the  architect,  said 
Board  of  Trustees  reserving  the  right 
to   reject  any  and  all  bids. 

By  order     of  the  Board     of  Trustees 
of   the  Everett   School  District,  County 
of   San    Joaquin,   State   of   California. 
Dated  July  29th,  A.  D.   1921. 

R.  C.  GRUWELL, 
As  Clerk   of   the   Board   of   Trustees   of 
the  Everett  School  District,  San  Joa- 
quin  County,    State   of   California. 


BIDS  WANTED  FOR  SCHOOL 


NOTICE    TO    CONTRACTORS 


Inviting  sealed  proposals  for  the  ereo* 
tion  of  a  new  school  building  and; 
work  to  be  performed  on  present 
buildings  in  the  Burlingame  Gram- 
mar School  District,  County  of  San 
Mateo,  State  of  California. 

Notice  is  hereby  given  that  the  un- 
dersigned trustees  of  the  Burlingame 
Grammar  School  District.  County  o| 
San  Mateo,  State  of  California,  will  re^ 
ceive  sealed  bids  at  the  Howard  Avenue: 
School,  Burlingame,  County  of  San  Ma« 
teo.  State  of  California,  for  the  erectioni 
and  completion  of  a  new  one-story 
frame  school  building  with  plumbing 
and  heating:  (a  separate  contract),  for. 
the  repainting  of  the  exterior  of  th*. 
Howard  Avenue  and  Oak  Grove  Schools, 
(separate  contract),  for  the  erection  ot 
a  concrete  wall  coping  around  yard  ai 
the  Howard  Avenue  School  (separat* 
contract)  and  for  the  erection  of  tw« 
steel  fire  escapes  (separate  contract),  all 
in  said  district  up  to  the  hour  of  eighf 
(S)  o'clock  P.  M.,  on  AVednesday,  tbi 
17th  day  of  August,  1921,  at  which  tim« 
and  place  said  bids  will  be  publiclj^ 
opened. 

All  bids  must  be  addressed  to  Mrs.  It 
M.  Vickerson,  Clerk  of  the  Burlingaraai 
Grammar  School  District,  San  Matett 
County,  California,  and  must  be  accom- 
panied by  a  certified  check  on  some  re« 
liable  bank  in  the  State  of  Californi_^: 
made  payable  to  the  order  of  aforesaidi 
clerk  of  said  Board  of  School  Trustee^! 
in  amount  equal  to  at  least  ten  (10)  perl 
cent  of  the  largest  bid  so  submitted,! 
and  no  proposal  will  be  considered  Kyi 
said  Board  unless  accompanied  by  sucHi 
check. 

The  said  check  to  be  forfeited  to  saidl 
Burlingame  Grammar  School  District,, 
as  ascertained  and  liquidated  damages] 
in   case   the   successful  bidder  falls  off! 
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?fuses  to  enter  Into  contract  to  per- 
)rm  the  work,  and  give  the  bonds 
erelnafter  required,  within  ten  days 
tter   the   date   of   the   award. 

The  plans  and  specifications  for  said 
orks  may  be  obtained  from  E.  Ij.  Nor- 
erg,  architect.  407  Occidental  Avenue, 
urlintfanie,  and  Bankers'  Investment 
uildinf?.  San   Francisco,  California. 

Said  work  must  be  performed  accord- 
ig  to  said  plans  and  specifications  and 
}mpleled  in  ninety  (90)  working  days 
•om  the  date  of  the  execution  of  the 
jntract. 

The  bidders  to  whom  the  contract  are 
warded  will  be  required  at  the  time  of 
ie  execution  of  the  contract,  and  as  a 
)ndition  to  the  acceptance  of  his  bid, 
>  execute  and  file  a  good  and  sutflcient 
ond,  e.xecuted  by  a  surety  company,  or 
y  two  responsible  sureties  to  be  ap- 
roved  by  the  said  Board  of  Trustees  of 
iid  district,  in  an  amount  of  not  less 
lan  fifty  (.iO)  per  cent  of  the  total 
mount  payable  under  the  terms  of  the 
jntract  to  secure  the  faithful  perfor- 
lance  of  the  contract  and  the  full  pay- 
ent  of  claims  for  any  material,  or  sup- 
lies  of  labor  of  any  kind  whatsoever, 
sed  in  the  construction  of  the  said 
orks  to  be  constructed  under  the  said 
jntracts. 

The  said  Board  of  Trustees  expressly 
»serves  the  right  to  reject  any  and  all 
ids. 

A  deposit  of  $10  will  be  required  from 
jntractors  for  the  safe  return  of  plans 
ni  specifications. 

Done  by  order  of  the  Board  of  Trus- 
ses of  the  Burlingame  Grammar  School 
istrict.  County  of  San  Mateo,  State  of 
alifornla. 

M.    G.    McCLINTON,    Trustee, 
F.    H.   THRALL,   Trustee, 

MRS.   J.    M.   VICKERSON, 

Clerk   of   the   Board   of   Trustees. 


BIDS   WAXTED   FOR    SCHOOL 


NOTICIi     TO     BIDDERS 


On  the  construction  of  an  addition 
I  the  present  Atlanta  School  building 
>r  Atlanta  School  District,  San  Joa- 
jin  County,  California. 
Notice  is  hereby  given  by  order  of 
le  Board  of  Trustees  of  the  Atlanta 
■hool  District,  that  sealed  proposals 
ill  be  received  at  the  Atlanta  school 
juse.  located  in  the  Atlanta  School 
iistriot.  County  of  San  Joaquin,  State 
'  C^alifornia,  until  Taesday,  AngmHt 
Ith,  1«S1,  mi  to  2  r.  M.,  for  the  fur- 
shiiig  of  all  labor  and  materials 
?ces.«ary  for  the  construction  of  an 
Idltion  to  the  present  Atlanta  school 
lilding. 

This  work  is  necessary  for  the  con- 
^ruction  of  this  new  addition  to  the 
esent  building,  in  accordance  with 
ans  and  specifications  on  file,  which 
ay    be    seen    at    the    office    of    Charles 

Young,  903-4-5  Commercial  and 
vings  Bank  Building  Stockton,  Cal- 
ornia,  the  authorized  architect  for 
le  Board.  All  bids  must  be  accom- 
inled  by  a  certified  check  or  certi- 
•ate  of  deposit  for  not  less  than  ten 
■r  cent  of  the  amount  bid,  and  con- 
tioned  that  the  successful  bidder 
lall  enter  into  a  contract  in  accord- 
ce  with  such  bid.  and  will  file  with 
ic  said  Board  of  Trustees  a  surety 
)nd  to  be  approved  by  said  Board, 
ith  as  to  form  and  sureties  thereon, 
ithin    five    days    (fj)    after    acceptance 

his    bid,    which    bond    shall    be    con- 

tion.d    for  the    faithful    fulfillment    of 

iiract    entered    into,    and    to    be 

•  ast    fifty    (50)    per   cent   of    the 
of    the    contract    price    for    the 

■  >    be    done    thereunder.        Upon 

■  f    the    bidder   to   execute   such 
and   bond   within  said  five    (.5) 

id     ten     (10)     per    cent    of    the 

bid    shall    be    forfeited    to    said 

School    District.      All    work    to 

and    materials   furnished   shall 

cordanre    with    the    plans    and 

It  ions    herein    specified,    and    all 

i '-in   will   be  opened  at  the   hour 

'•'clock   P.   M.,   on    the    16th    day 

list,    1921,    by      said    Board      of 

-    at    the   Atlanta   school   house, 

'  ounty     of  San     Joaquin,   State 

">rnia:      All    bids    must   be    sul)- 

•  ■M      forms  obtained     from     the 
I,    said    Board    of    Trustees    re- 

iiviiii;  the  right  to  reject  any  and 
'l   bids. 

|I!y  order  of  the  Board  of  Trustees 
1  the  Atlanta  School  District,  San 
i^aquln  County,  State  of  California, 

i; 


Dated  August   1st,   1921. 

NORMAN    C.     HOUSTO.V, 
As  Clerk   of    the   Board   of  Trustees   of 
the    Atlanta    School    District,    San 
Joaquin      County,    State      of    Cali- 
fornia, 


NOTICE   TO    CONTRACTORS 


The  Board  of  Trustees  of  the 
Great  Western  Union  School  District, 
Reedley,  California,  will  receive  sealed 
l>ids  up  until  2  o*olf>ck  1*.  M.*  AugruHt 
the  IKtii,  at  the  Fink  Grammar  School 
I'lUilding,  near  Ueedley,  California,  at 
whicli  lime  and  place  said  bids  will  be 
opened  and  read  in  public,  for  furnish- 
ing the  required  labor  and  materials 
for.  and  erecting  and  completing  the 
proposed  new  Grammar  School  Build- 
ing In  accordance  with  plans  and 
specifications  prepared  therefore  by 
Anton  Johnson,  of  Kingsburg,  Califor- 
nia. Bids  will  be  received  separately 
for  the  different  segregated  contracts, 
as  follows: 

Contract  No.  8:  For  plumbing  and 
sewering. 

Contract  No.  9:     For  electrical  work. 

Certified  check  for  an  amount  not 
less  than  ten  per  cent  (10%)  of  amount 
of  bid  should  accompany  each  proposal, 
made  payable  to  the  order  of  Mr.  M.  M. 
Chamberlain,  Clerk  of  the  Great  West- 
ern Grammar  School  District,  as  a 
guarantee  that  the  bidder  will,  witliin 
ten  (10)  days  after  being  notified  of 
the  acceptance  of  his  bid,  enter  into  a 
contract  with  said  Grammar  School 
Board  in  accordance  therewith,  and 
shall  furnish  bonds  as  required  by  the 
specifications.  Said  check  to  be  for- 
feited to  the  said  Grammar  School 
District  should  the  bidder  refuse  to  ex- 
ecute contract  and  furnish  bonds  as 
above  mentioned. 

Plans  and  specifications  for  all  of  the 
above  work  may  be  seen  in  the  office 
of  Anton  Johnson,  Kingsburg,  Califor- 
nia. 

A  deposit  of  ten  dollars  ($10.00)  will 
lie  required  from  all  contractors  re- 
funded when  plans  and  specifications 
are  returned  in  good  condition. 

By  order  of  the  Board  of  Trustees, 
Great  Western  Union  School  District, 
Reedley.  California,  by  Mr.  M.  M. 
Chamberlain.  Clerk  of  the  Board  of 
Trustees,  of  Great  Western  Union 
School  District. 

M.     M.     CHAMBERLAIN. 


ST.VTE    OF    CALIFORNIA 


DEI».4HTMK,.\T      OF   PUBLIC      «OUKS 


C.VLIFOHNI.V  HIGHWAY  COMMISSIO.N 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highn-ay  ConimlNsioii,  51.%  F'orunt 
Biiililing.  Sacrnnient».»  Cnl,.  until  2 
o'eiuvli  I'.  >i..  on  AuguHt  2»th,  at  which 
time  they  will  be  publicly  opened  and 
read  for  construction  in  accordance 
with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions of  State   Highway  as  follows: 

Marin  and  Sonoma  Counties,  between 
Ignacio  and  Fairville  (lV-Mrn-Son-8- 
A).  about  9..")  miles  in  length,  to  be 
paved  either  with  I'orlland  cement 
concrete    or    asphaltic    concrete. 

.Sanla  Barbara  County,  between  .San 
Jose  Creek  and  Stony  Creek  (V-SB-2- 
K).  al>out  20  miles  in  length,  to  be 
paved   with    I'ortlantI   cement  concrete. 

Los  Atijireies  County,  between 
Rancho  El  Encino  and  Shoup  Avenue 
(VIl-L..\.-2-B),  about  .5.7  miles  in 
lenglh.  to  be  paved  with  Portland 
cement  concrete. 

Plans  may  be  seen,  and  forms  of  pro- 
posals, bonds,  contract  and  specifica- 
tions may  he  obtained  .at  said  offlce.s 
of  the  Division  Engineers  at  Los 
Angeles  and  San  Franiisco,  and  at  the 
oltlce  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willlts,  Dunsmuir,  Sacramento, 
San  Francisco.  San  Luis  Obispo,  Fresno 
and   Los    Angeles, 

No  bill  will  be  received  unless  it  is 
made  on  a  blank  form  furnl.shed  by  the 
Conrirni.-<sioii.  Tlio  apeciul  attention  of 
proBpectlve     bidders     Is  called     to  the 


"Notice  to  Contractors"  annexed  to  the 
Ijlank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest  of   the  State. 

NEWELL    D.    DARLINGTON, 
CHARLES   A.   WHITIIORE. 
GEO.    C.    MANSFIELD, 
California    Highway    Commission. 
Al'.STIN    B.    FLETCHER, 

State   Highway  Engineer. 
JOHN    F.   GALVIN, 

Secretary. 
Dated   August   1,   1921. 


NOTICE    TO    CONTRACTORS 


Office  of  the  Clerk  of  the  Board  of 
Supervisors,    Alameda   County,   Cal. 

.Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County,  at  his  office,  until 
Mundn}',  .*.uBU.st  32,  1021.  at  10  o'riock 
a.  m.,  (the  day  when  said  bids  will  be 
opened  and  the  contract  awarded)  for 
the  construction  of  a  reinforced  con- 
crete overhead  crossing  on  County 
Road  818.  over  the  tracks  of  the  Cen- 
tral Pacific  Railway,  east  of  Altamont, 
Murray  Township,  Alameda  County, 
Ca', 

I'ians  and  specifications  on  file  in  the 
office  of  the  County  Clerk,  open  to 
inspection. 

Bach  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of  the 
amount  of  the  hid  or  proposal,  certi- 
fied to  by  some  responsible  bank,  and 
made  payable  to  Geo.  E.  Gross,  (blerk 
of  the  Board,  to  be  forfeited  to  the 
County  of  Alameda  as  agreed  and 
liquidated  damages  should  the  party  or 
parties  to  whom  the  contract  shall  be 
awarded  fail  to  enter  into  the  contract 
after  the  award  or  give  the  bond  re- 
<iuired  by  the  Board  for  the  faithful 
performance    of    the    Contract. 

(Seal)  GEO.  E.   GROSS. 

Clerk    of   the   Board    of   Supervisors   of 

the  County  of  Alameda. 


NOTICE   TO   CONTRACTORS 


Proposals  will  be  opened  in  the  near 
future  on  Specification  No.  4464  for 
erection  of  steel  superstructure  for 
new  machine  shop.  Naval  Station,  Pearl 
Harbor,  T.  IL 

The  work  covers  the  erection  of  the 
steel  work  for  the  new  machine  shop 
which  will  be  rectangular  in  shape,  1 
story  high,  181  ft.  SVs  in.  wide,  and  520 
ft.  long,  measured  between  column 
center  lines.  Bottom  chords  of  main 
trusses  will  be  approximately  50  ft. 
above  main  column  bases.  All  struc- 
tural steel  will  be  furnished  by  the 
Government. 

Plans  and  specifications  will  be 
available  for  distribution  shortly  and 
will  be  forwarded  when  available  upon 
the  receipt  of  check  or  postal  money 
order  for  $10.  payable  to  the  Chief  of 
the  Bureau  of  Yards  and  Docks,  as 
security  for  their  safe  return. 

R.  L.   M.\RT1N. 
Lieut.  Comdr.   (CEC)   U.  S.   Navy. 
By  direction.  Puldic  Works  Officer. 
« 

'i'O  C.VLI,   BIDS  FOR   RIPRAPPING 


NOTICE   TO   CONTRACTORS 


The  Bureau  of  Y,ards  and  Docks  will 
shc)rtly  open  proposals  on  Specification 
No.  4390  for  riprapping  Dike  No.  12 
at   the  JIare  Island  Navy  Yard. 

The  work  Includes  the  excavation  nf 
approximately  100,000  cu.  yds.  of  rock 
Ml  tlie  southerly  end  of  Mare  Island, 
and  the  depositing  thereof  outside  of 
Dike  No.   12. 

Plans  and  specifications  may  be  had 
when  available  upon  depositing  check 
or  iiostal  money  order  for  $10.  payable 
to  the  Chief  of  the  Bureau  of  Yards 
and  Docks,  as  security  for  their  safe 
return. 

n.   L.    MARTI.N'. 
Lieut,  Comdr.   (CEC)   U.  S.   .Vavy, 
By  direction,  Public  Works  Officer, 
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BRIDOES,   DAMS   &   HARBOR 
WORK 

SANTA  ANA,  Orange  Co.,  Cal.  — 
Frank  Hudson,  Higgins  Bldg.,  L.  A., 
was  awarded  a  contract  at  ?24,S32  for 
constructing  a  reinforced  concrete 
liiridge  over  the  Santa  Ana  River  near 
Olive. 

VISALIA,  Tulare  Co.,  Cal.  —  Until 
Augu.°c  18,  2  p.  m.,  bids  will  be  received 
by  Geo.  R.  Prestidge,  County  Clerk,  for 
constructing  reinforced  concrete  bridge 
across  the  Bayou,  1420  ft.  south  of  the 
NE.   corner   of   Section   30,   T.    20   S.,   R. 

25  E.,  M.  D.  B.  &  M.,  involving  114.11 
cu.  yds.  Class  A  concrete  and  231.84 
cu.  yds.   Class  B  concrete  and  47  piles. 

Separate  bids  on  same  date  for  con- 
structing a  wooden  bridge  with  con- 
crete abutments  across  the  St.  Johns 
River  on  Road  1266,  to  the  south  of  the 
NE.    corner    of   Section    10,    T.    18    S.,    R. 

26  B.,  M.  D.  B.  &  M.,  involving  12S 
piles,  413.44  cu.  yds.  Class  B  concrete 
and  87  M  board  ft.  lumber,  including 
all  excavation.  Certified  check  for  5% 
payable  to  County  required.  Laurence 
A.  Moye,  County  Surveyor. 

CALIFORNIA.  —  Frank  H.  Green, 
Eureka,  at  $33,600  awarded  contract 
by  State  Highway  Commission  for 
constructing  a  reinforced  concrete 
bridge  across  Bear  Gulch  near  Garber- 
ville,  Humboldt  County,  247  ft.  long, 
having  a  main  arch  span  of  123  ft.  in 
the  clear,  and  two  approaches,  one  of 
three  girder  spans  of  about  23  ft.  each, 
and  one  of  one  girder  span  of  about 
24  ft.,  involving  660  cu.  yds.  Class  A 
and  255  cu.  yds.  Class  C  concrete;  com- 
mission will  furnish  reinforcing  steel. 
Engineer's    estimate,    f3S,791.50. 

T.  H.  Polk,  Chico,  at  $18,510  awarded 
contract  to  construct  three  reinforced 
concrete  bridges  in  Siskiyou  County 
as  follows:  Across  Parks  Creek  near 
AVced,  bridge  consisting  of  two  spans 
of  32  ft.  each;  across  Willow  Creek 
near  Gazelle,  a  bridge  consisting  of 
two  spans  of  32  ft.  each;  across  Shasta 
River  near  Edgewood,  a  bridge  con- 
sisting of  two  spans  of  40  ft.  each;  100 
cu.  yds.  Class  A  concrete  for  Parks 
Creek  bridge;  205  cu.  yds.  Class  C  con- 
crete for  Parks  Creek  bridge;  100  cu. 
yds.  Class  A  concrete  for  Willow  Creek 
bridge;  215  cu.  yds.  Class  C  concrete 
for  Willow  Creek  bridge;  140  cu.  yds. 
Class  A  concrete  for  Shasta  River 
bridge;  240  cu.  yds  Class  C  concrete 
for  Shasta  River  bridge;  commission 
will  furnisli  reinforcing  steel  and 
cement.      Engineer's    estimate,    $32,582. 


MARTSVILLE,  Yuba  Co.,  Cal. — The 
Supervisors  considering  construction 
of  new  approach  to  B  St.  bridge  to  re- 
place that  destroyed  by  fire.  A  con- 
crete approach  is  planned.  Leslie  B. 
Crook,  County  Engineer. 

OROVILLE,  Butte  Co.,  Cal.  —  Plans 
for    widening    the    lower     reaches      of 


Butte  Creek  to  permit  better  drainage 
of  rice  districts  along  the  stream  in 
Butte  and  Sutter  Counties  were  adopt- 
ed at  a  meeting  of  representatives  of 
Butte  Creek  Drainage  Dist.,  Drainage 
Dist.  No.  1  and  Drainage  Dist.  No.  200. 
The  work  will  consist  mostly  of  dredg- 
ing, and  will  cost  in  the  neighborhood 
of  $135,500,  exclusive  of  engineering 
expense.  The  plan  is  yet  to  be  ap- 
proved by  the  Moulton  land  interests 
of  Colusa  County. 

IRRIGATION  PROJECTS 

SACRAMENTO,  Cal.— State  Reclama- 
tion Board  planning  levee  improve- 
ments along  east  side  of  Sacramento 
River  in  the  vicinity  of  Hood.  A  con- 
siderable stretch  of  levee  is  in  need 
of  strengthening,  according  to  mem- 
bers of  the  body,  but  just  how  the 
work  will  be  financed  and  handled  is  a 
problem  yet   to   be   worked  out. 


LITCHFIELD,  Lassen  Co.,  Cal.  — 
L'ntil  August  20,  10  a.  m.,  bids  will  be 
received  by  J.  A.  Pardee,  Secretary, 
Tulare  Irrigation  District,  Litchfield, 
for  the  purchase  of  $806,000  worth  of 
district  bonds;  proceeds  of  the  sale 
to    finance    improvements. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.  — 
September  27  is  date  set  by  Super- 
visors to  decide  on  the  question  of 
forming  the  Santa  Clara  County  Irri- 
gation  District. 


KLAMATH  F'ALLS,  Ore. — J.  E.  Funk, 
246  W.  South  St.,  Stockton,  awarded 
contract  to  construct  15  miles  of 
ditches  for  Wocus  Drainage  District 
comprising  about  4000  acres. 


CHICO,  Butte  Co.,  Cal.  —  Plans  for 
the  organization  of  an  irrigation  and 
reclamation  district  comprising  ap- 
proximately 15,000  acres,  north,  west 
and  east  of  Nord,  in  northwest  portion 
of  Butte  County,  are  being  outlined  ac- 
cording to  the  Chico  Chamber  of  Com- 
merce. W.  R.  Jahn  is  engineer  in 
charge  of  surveys  for  the  proposed  dis- 
trict. County  Supervisor  A.  H.  Mahon 
is  interested  in   the  new  district. 


Engineers    and    Contractors 
PLEASE  NOTE 

We     Carry     In     Stock     Here     and 
Sell     at     I5astern     Factory     Price 

Milburn  Carbide  Flare  Lights 

in   candlepower  from   50  to    12.000 

Milbnrn   Oxy-Acetylene 
Welding  and  Cutting  Apparatus 

All  Safety  Appliances 

As   Required   by   Accident 
Commission 


E,  D.  BULLARD 

Distributor    for 
Alexander  Milburn  Co. 

208  Market  St.,   San   Francisco 

Phone   Dongrlas   1118 


LIGHTING  SYSTEMS 

SAN   MATEO,    San    Mateo   Co.,   Cal.—  i 

City  Trustees  adopt  type  of  electrolier  '' 

manufactured    by    Joshua    Hendy    Iron  ^ 

Works   of   San    Francisco;    costing   ap-  .< 

proximately   $45   each,   for  lighting  the  .' 

streets  of  the  city.  3 


MRECED,  Merced  Co.,  Cal.  —  City 
attorney  instructed  to  prepare  pro- 
ceedings for  organization  of  district 
for  installation  of  electrolier  system. 
Approximately  400  standards  will  be 
installed.  Chas.  Martin,  City  Engineer, 
estimates  cost  at  $86  for  each  50  ft. 
frontage. 


MACHINERY 

SAN  FRANCISCO.— Until  August  15 
bids  will  be  received  by  Supervisors 
for  transferring  the  body  of  an  ambu- 
lance at  the  Relief  Home  to  White 
%-ton  chassis.  Specification  may  be 
had  from  J.  S.  Dunnlgan,  Clerk  of  the 
Supervisors,    Room   235,   City  Hall. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Following  bids  received  by  Super- 
visors for  furnishing  and  delivering 
one  25-35  h.p.  used  Yuba  ball  tread 
tractor:  Mrs.  A.  E.  Buckheister,  $3000; 
San  Jose  Tractor  &  Truck  Co.,  $2700. 
Contract  awarded  to  Mrs.  A.  E.  Buck- 
heister and  Irving  Ryder,  County 
Engineer,  instructed  to  examine  trac- 
tor of  other  bidder  with  a  view  of 
purchasing  same. 

Artana  &  Geoftroy  at  $4358.34  submit 
only  bid  and  were  awarded  contract 
for  furnishing  and  delivering  one  used 
Fageol  motor  truck. 


DENVER,  Colo. — Until  September  14, 
2  P.  M.,  bids  will  be  received  by  the 
U.  S.  Reclamation  Service,  Denver,  for 
furnishing  two  direct  pumping  units 
for  the  Thomas  Point  pumping  plant. 
Lower  Yellowstone  project,  Montana- 
North  Dakota. 


SACRAMENTO.     Cal.— Until     August  | 

11,  9  P.  M.,  bids  will  be  received  by  M.  i 

J.  Desmond,  City  Clerk,  for  furnishing  i 

and  delivering  2100  feet  of  6-in.   Class  ; 

B  cast  iron  pipe  and  20  six  inch  double  < 

hub   cast   iron   bronze   mounted   valves.  i 

Certified  check  for  5%  payable  to  City  j 

Controller      required      with    each      bid.  jj 

gipeciflcations    may    be    had    from    tlie  > 
Clerk. 


MARYSVILLE,  Tuba  Co.,  Cal.— Yuba  « 

Mfg.   Co.,  MarysviUe.  has   secured  con-  i 

tract    to    build    three      large      dredges  ' 

costing  in  the  neighborhood  of  $1,000,-  ' 

000,    according    to    Newton    Cleveland,  ^ 

manager  of  the  company.     One  of  the  I 

dredgers   will    be   built   for   a   company  I 

operating  on  the  Tuolumne  River.  Tlie  i 

others  will  go  to  Idaho  and  Colorado,  i 
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FIRE  EQUIPMENT 

OROVILLE,  Butte  Co.,  Cal. — Follow- 
ing bids  received  by  City  Trustees  for 
furnishing  and  delivering  1  combined 
pumping  engine  and  hose  truck,  with 
all  necessary  operating  tools,  to  have 
a  capacity  of  500  to  750  gals,  of  water 
per  minute,  and  a  capacity  of  1200  ft. 
2H-In.  hose:  Ahrens-Fox  Co.,  $12,160; 
American-La  France  Fire  Engine  Co., 
$10,000,  $10,250  and  $12,500;  Stutz  Fire 
Engine  Co.,  $12,450,  $10,450  and  $10,000; 
Seagrave  Co.,  $11,000,  $11,500,  $11,750 
and  $12,500.  Bids  taken  under  advise- 
ment. 


SAX  FRANCISCO.— Until  August  17, 
8:30  p.  m.,  bids  will  be  received  by 
Frank  T.  Kennedy,  Secretary,  Fire 
Commission,  City  Hall,  for  furnishing 
and  delivering  one  or  more  motor- 
driven,  double  100-gal.  chemical  Are 
engines.  Specifications  will  be  fur- 
nished  on   request. 

RAILROADS 

LOS  AXGELES,  Cal. — The  California 
Gypsum  Corp,  731  Pacifle  Finance 
BIdg.,  plans  the  construction  of  a  16 
mile  narrow  gauge  railroad  from  its 
depo.sit  in  Imperial  Cofl  to  the  main 
line  of  the  San  Diego  &  Arizona  R.  R, 
at  Coyote  Wells.  R.  W.  Waterman, 
construction  engineer  for  the  corpora- 
tion, is  in  Los  Angeles  arranging  con- 
struction details.  Estimated  cost, 
$200,000. 


LOS  ANGELES,  Cal.— The  California 
Gypsum  Corp.,  731  Pacific  Finance 
Bldg.,  L.  A.,  plans  erection  of  a  1000- 
ton  gypsum  plant  at  Coyote  Wells. 
Imperial  County,  on  the  San  Diego  & 
Arizona  R.  R.,  Including  a  16-mlIe  nar- 
row gauge  railroad:  will  also  purchase 
■team  shovel,  crushing  and  quarry 
equipment.  Estimated  cost,  railroad, 
$200,000;  crushing  plant,  quarry  equip- 
ment and  shovel,  $100,000;  plaster  mill 
and  auxiliary  plants,  $350,000.  R.  W. 
Waterman,  construction  engineer.  Is 
now  at  Hotel  Clark,  arranging  pur- 
chaaei. 


SEWERS,    STREET     WORK, 
ROADS   &    WATER    SYSTEMS 

Co..  Cal. — J.  P.  Holland,  Brannan  St., 
San  Francisco,  at  $4600  awarded  con- 
tract by  South  San  Francisco  Land  & 
Improvement  Co.  to  construct  road  IS 
ft.  wide  ea.st  of  this  city  in  the  vicinity 
of  the  Wildberg  Bros,  holdings. 


OAKLAND,  Cal. — Until  August  15. 
10  A.  M.,  bids  will  be  received  by  Geo. 
E.  Gross,  County  Clerk,  for  improving 
roads  at  the  county  ho.spitaI  near  San 
Leandro,  in  Eden  Township,  plan.s  on 
file  in  office  of  Clerk.  P.  A.  Haviland, 
County  Surveyor. 


WINSLOW,  Ariz.— Dan  LaRoe,  Silver 
City,  New  Mexico,  was  low  bidder  at 
$52,376.05  for  one  mile  of  paving 
through  Winslow;  Federal  Aid  Project. 
Other  bids,  Warren  Bros.,  $67,925.95; 
Paclflc  Const.  Co.,  $63,941.73;  Twohy 
Bros.,  $59,404.27;  Roger  Bros.,  $58,730.25 


HOLLISTER,  San  Benito  Co., 
Town  Trustees,  D.  F.  H.  McPhall, 
passes  Resolution  of  Intention 
improve  portions  of  Hawkins  S 
San  Benito  St.,  and  West  St.  by 
ing  and  paving  with  concrete 
thick  and  constructing  concrete 
Imp.  Ace  1911.  Protests  will  be 
August  15.  Alfred  M.  McCray, 
Engineer. 


Cal.— 
Clerk, 

2  to 
t.  bet. 
grad- 

6  in. 
curbs, 
heard 
Town 


SACRAMENTO,  Cal.  —  City  Commis- 
sioners vote  $5000  to  purchase  water 
mains  for  extending  pipe  lines  in  East 
Sacramento.  Albert  Givan,  City  Engi- 
neer. 


HOLLISTER,  San  Benito  Co.,  Cal. — 
Until  August  15,  7:30  P.  M.,  bids  will  be 
received  by  D.  F.  H.  McPhail,  Town 
Clerk,  for  improving  West  street  from 
Fourth  street  to  west  town  limits,  by 
grading  and  paving  with  concrete,  5 
Inches  thick  and  constructing  cement 
curbs.  Improvement  Act  1911.  Certi- 
fied check  for  10%  payable  to  Town  re- 
quired. Alfred  M.  McCray,  Town  En- 
gineer. 


MODESTO,  Stanislaus  Co.,  Cal. — The 
City  Council,  L.  A.  Love,  Clerk,  passes 
Resolution  of  Intention  120  to  con- 
struct approximately  1008.35  ft.  6-in. 
vitrified  pipe  sewer  in  portions  of 
Franklin  St.,  including  the  construc- 
tion of  brick  manholes,  lampholes  and 
\Vs.  Imp.  Act  1911.  Protests  will  be 
heard  August  17.  Geo.  Freitas,  City 
Engineer. 


PORTLAND.  Ore. — Following  dis- 
position was  made  of  bids  received  by 
the  State  Highway  Commission  for 
road   projects: 

Miles  Crossing-Skipanon  Section  In 
Clatsop  County,  1.3  miles  grading. 
Awarded  to  J.  Slotte  &  Co.,  Astoria, 
Ore.,  at   $34,325. 

Wilson        River-Riverdale        Section, 


GUARANTEED  TESTED 

Used  Pipe  and  Screw 
Casing  —  Valves  —  Fittings 


PACIFIC  PIPE  COMPANY 

231  Howard  St.,  San  Francisco 


Tillamook  County,  1.46  miles  gravel 
surfacing.  Awarded  to  Tillamook 
County   Court   at   $13,842. 

Paving  of  3  bridges  in  Clackamas 
County.  Awarded  to  Warren  Constr. 
Co.,  Portland,  at  $5,688. 

Chandler  .Station-Narrows  and  Pass- 
ley  Section  in  Lake  County,  16.8  miles 
grading.  Awarded  to  Lake  County 
Court  at  $57,714.50. 

Allen  Ranch-Klamath  County  Line 
Section.  Units  1  and  2  combined.  Ow- 
ing to  indications  that  if  projected  dam 
is  built  Unit  No.  1  will  be  flooded;  Unit 
No.  1  will  not  be  undertaken  at  pres- 
ent. Unit  No.  2  was  awarded  to  Des- 
chutes County  Court  at  $33,895. 

Shedd-Halsey  Section  Linn  County, 
7.83  miles  pavement.  Referred  to  en- 
gineer. Low  bid  submitted  by  Guy  F. 
Pile,  Eugene,  Ore.,  at  $255,780. 

Oakland  City  Section,  0.5  miles  bitu- 
minous pavement.  Rejected;  ordered  fe- 
advertised. 


PHOENIX,  Ariz.— The  City  Commis- 
sion has  adopted  resolutions  of  in- 
tention  for   the   following  street  work: 

Bitulithic  paving  with  cement  con- 
crete base  and  constructing  cement 
curb  and  gutter,  concrete  driveways, 
etc.,  in  1st  St.  bet.  Madison  and  Jeffer- 
son  Sts. 

Concrete  paving  6  in.  thick  and  con- 
structing cement  curb  and  gutter,  con- 
crete driveways,  etc.,  in  Washington 
St.    bet.    5th    and    16th    Sts. 

Concrete  paving  6  in.  thick  and  con- 
structing concrete  curb  and  gutter  in 
Madison  St.  from  7th  to  8th  Sts.;  Jeffer- 
son St.  from  7th  to  9th  Sts.;  and  in 
8th  St.  from  Madison  St.  to  Washing- 
ton St. 


SAN  F-RANCISCO.- Until  August  17, 
3  p.  m.,  bids  will  be  received  by  Board 
of  Public  Works  for  constructing  Sec- 
tion C  of  the  Ocean  Beach  Esplanade; 
estimated  cost,  $140,000.  Plans  may  be 
had  from  City  Engineer's  Office,  3rd 
floor.   City   Hall. 


SAN  BRUNO,  San  Mateo  Co..  Cal.  — 
Municipal  Improvement  Co.,  357  12th 
St.,  Oakland,  awarded  contract  by 
Trustees  for  improving  portions  of 
Mills,  Masson.  Green.  San  Bruno.  Kains 
and  Angus  Aves.,  involving  8000  cu. 
yds.  cut:  293,000  sq.  ft.  waterbound 
rock  macadam  base  pavement  with 
asphaltic  oil  and  rock  screening  sur- 
face: 1287  sq.  ft.  asphaltic  oil  and  rock 
screening  surface  on  top  of  existing 
bridges. 

Municipal  Improvement  Co.  also 
awarded  contract  to  improve  portions 
of  Easton.  Green,  Mastick,  Hunting- 
ton, Angus,  Sylvan  and  .Tenevcin  Aves., 
involving  4000  cu.  yds.  cut;  125.800  sq. 
ft.  waterbound  rock  macadam  base 
pavement  with  asphaltic  oil  and  rock 
screenings  surface;  515  sq.  ft.  asphaltic 
oil  and  rock  screenings  surface  on  top 
of  exi.sting  bridges;  60.000  sq.  ft.  as- 
phaltic concrete  pavement,  consisting 
of  asphaltic  concrete  wearing  surface 
1^4  in.  thick  on  a  4-in.  concrete  base 
and  7600  sq.  ft.  asphaltic  concrete 
wearing  surface  1  V4  in.  thick  on  exist- 
ing concrete  structures.  Geo.  A. 
Kneese,    City    Engineer. 


MODESTO.  Stanislaus  Co..  Cal.— F. 
K.  Greene,  Modesto,  awarded  contract 
by  Supervisors  for  surfacing  with 
mastic  pavement  approximately  5 
miles  of  Waterford  ruad  at  9c  sq.  yd. 
J     H.    Hoskins,   County   Surveyor. 
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Contracts    Awarded    Liens, Acceptances.  Ek 


BUILDING  CONTRACTS 


SAX  FRANCISCO   COUNTY 

Th 

e    following    is 

an    index    fc 

1-    the 

contracts   for   this 

ssue: 

No. 

Owner 

Contractor 

Amt. 

1610 

Eisenbach 

Kiernan 

1000 

1611 

Valleau 

Weismann 

1500 

1612 

Harder 

Owner 

5600 

1613 

Blanco's 

Federal 

900 

161A- 

Peasey 

Feasey 

13500 

1615 

Shell 

Owner 

1400 

1616 

Irving 

Owner 

500 

1617 

Von  Luben 

Owner 

500 

1618 

Dunn 

Owner 

600 

1619 

Bowers 

Owner 

3000 

1620 

Sbrana 

Owner 

CTO 

1621 

De  Golia 

Owner 

9^5 

1622 

Dillon 

MuUen 

1150 

1623 

Busat 

Owner 

300U 

1624 

Blomquist 

Owner 

1500 

1625 

St.  Ignatius 

Uhl 

500 

1626 

Anglo 

Hanson 

2000 

1627 

S.   F.   Riding 

Pattinson 

1638 

1628 

Angelteck 

Carausa 

1000 

1629 

Jones 

Johns 

500 

1630 

Pratt 

Owner 

3000 

1631 

Planters 

Hoff 

2147 

1632 

Deahl 

Johnson 

16867 

1633 

Soprano 

Funst 

600 

1634 

Schumachen 

Owner 

500 

1635 

Armanini 

Sorbi 

2875 

1636 

Goldstein 

Thulin 

3875 

1637 

Laurence 

Allen 

18000 

1638 

Maneiro 

Owner 

500 

1649 

Cahen 

Owner 

25000 

1640 

Cale  Invst. 

Owner 

1000 

1641 

Dixon 

Monson 

25000 

1642 

Thomas 

Owner 

2500 

1643 

Holzmuller 

Hamill 

4000 

1644 

Esetta 

Owner 

2000 

PERMITS 

UNDERPIN    BLDG. 

(1610)      N  BUSH  60  E  Grant  Ave.     Un- 
derpin store  building. 
Owner —  Julius      Eisenbach,      Flaliron 

Bldg..  San  Francisco. 
Architect — None. 

Contractor — Kiernan      &     O'Brien.    1756 
Mission  St.,  San  Francisco.         ?1000 


REPAIRS 

<1611)      2808-16        EUGENIA. 

repairs  to   dwellings. 
Owner — Mrs.    A.    L.    Valleau,    1' 

lejo  St.,  San  Francisco. 
Architect — None. 
Contractor — L.     W.  Weismann 

1S51  Market  St..  S.  F. 


Son, 
$1500 


DWELLl.NGS 

(1612)  E  FORTY-SIXTH  AVE  200  & 
225  X  Fulton.  Two  one  &  one-halt 
story   and   basement   frame   dwlgs. 

Owner — John  Harder,  870  39th  Ave., 
San   Francisco. 

Architect — None. 

Days  work.  J2800  each 


MARQUISE 

(1613)      857   OFARRELL.     Construct  & 

erect  marquise. 
Owner — Blanco's   Inc..  Premises. 
Architect — None. 
Contractor — Federal    Electric      Co..      91 

New  Montgomery  St.,  S.  F.         f90o 


.A.PARTMENTS 

(1614)       NW    MASON    &    Ewer    Place. 

Three-story  &  basement  frame   (6) 

apts. 
Owner — Mrs.   Clarence   B.   Feasey,   1311 

Mason  St. 
Architect — E.  Musson  Sharpe,  58  Foute 

Ave. 
Contractor — A.    H.   Feasey,    1311    Mason 

Street.  $13,500 


SERVICE   STATION 

(1615)      NE  BATTERY   &   Jackson   Sts. 

One-story    steel    gasoline      service 

station. 
Owner — Shell  Co.   of  Cal.,   343  Sansome 
Plans   by  owner. 
Day's  Work.  $1400 


ALTERATIONS 

(1616)      801    GUERRERO    ST.      General 
alterations   and   repairs   for   dwlgs. 
Owner — B.   Irving,   3605  20th   St. 
Architect — None. 
Days   Work.  $500 


ALTERATIONS 

(1617)      1384   JACKSON  St.     Rearrange 

plumbing,       partitions,       etc.,       for 

studio. 
Owner — Henry   Von   Luben,    1625    Calif. 

Street. 
Architect — None. 
Day's   Work.  $500 


ALTERATIONS 

(1618)  SE  TURK  &  Larkin  Sts.  Alter- 
ations for  2  2-room  apts. 

Owner — Dunn-Williams  Co.,  26  Mont- 
gomery St. 

Architect — S.    Heiman,    57    Post   St. 

Day's   Work.  $600 


ALTERATIONS 

1457  GUERRERO  ST.  Tar  &  gravel 
roof;  plaster  front;  addition  of  2 
rooms,   etc.,   for   2   flats. 

Owner — Ellen  M.  Farley,  1521  Guerrero 

Architect — None. 

Contractor — AVm.  H.  Reedy,  267  Ells- 
worth  St.  $3500 

NOTE  —  Recorded  contract  reported 
July  29,   1921.     No.  1609. 


ALTERATIONS 

(1619)      115      COMMONWEALTH     AVE. 

General  alterations  and  repairs  for 

residence. 
Owner — W.  F.  Bowers,  Cllft  Hotel,  San 

Francisco. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San  Francisco. 
Day's  work.  $3000 


REPAIRS 

(1620)      121    CAINE    AVE.      Repair   roof 

and  sides  of  cottage. 
Owner — Mrs.  F.   Sbrana,  Premises. 
Architect — None. 
Day's  work.  J500 


ALTERATIONS 

(1621)  1206  POLK  ST.  Remodel  deli- 
catessen store. 

Owner — E.  B.  De  Golia,  460  Montgomery 
St..  £an  Francisco. 

Architect — J.  H.  Powers.  460  Montgom- 
ery St.,  San  Francisco, 

Pay's  work,  $995 


.■ALTERATIONS 
(1622)      125     MONTGOMERY.       Change 

store    front;      painting;      papering; 

marble  work,  etc. 
Owner — Tom  Dillon,   Premises. 
Architect — H.    P.    Vollraer,    406    Flood 

Bldg.,  San  Francisco. 
Contractor — Mullen      Mfg.      Co.,      64-80 

Rausch  St.,   Sna  Francisco.       $1150 


DWELLING 

(1623)   NE   SEVENTEENTH   AVE    AND 

Wawona.     One-story  and  basement 

frame  dwelling. 
Owner— G.   Busat,   1235   Hayes   St.,   San 

Francisco. 
Architect — None. 
Days  work.  $3000 


ALTERATIONS 

(1624)  414  TWENTY-SEVENTH  ST. 
Alterations  and  repairs  to  resi- 
dence. 

Owner — Edward    Blomquist,    Premises. 

Architect — None. 

Day's   work.  $1500 


ALTERATIONS 

(1625)  SW  HAYES  AND  SHRADER. 
Construct  new  outlet  from  class- 
room to  school  yard;  remove  par- 
titions, etc. 

Owner  —  St.  Ignatius  College,  221X 
Hayes  St.,  San  Francisco. 

Architect — None. 

Contractor — George  V.  Uhl,  742  Central 
Ave.,  San  Francisco.  $500 


ALTERATIONS 

(1626)  E  SANSOME  80  W  Market. 
Rearrange  mezzanine  floor;  install 
Beaver  board,  etc. 

Owner  —  Anglo-California  Trust  Co., 
Premises. 

Architect — H.  H.  Winner  Co.,  503  Mar- 
ket St.,  San  Francisco. 

Contractor — H.  J.  Hansen.  180  Jessie 
St.,  San  Francisco.  $2000 


ALTERATIONS 

(1627)  634      STANYAN.        Construct 

riding  ring;  shingle  front  of  stable, 
etc. 

Owner — S.  F.  Riding  School,  Premises. 

Architect — P.  L.  Bush,  101  California 
St.,  San  Francisco. 

Contractor — J.  Pattinson,  925  The  Ala- 
meda, Berkeley.  $1638 


ADDITION 

(1628)      359       TWENTY-THIRD      AVE. 

Addition  of  2nd  floor  to  residence. 
Owner — Fred    Angelteck,    Premises. 
Architect — None. 
Contractor — Joseph    Carausa,    420    17th 

Ave..   San   Francisco.  $10B0 


ALTERATIONS 

(1629)      1917  VALLEJO.  Apply  asbestos 

shingles  on   exterior  of  residence. 
Owner — \V.  R.  Jones,  Premises, 
Architect — None. 
Contractor  —  Johns-Manville    Co.,    500 

Post  St.,  San  Francisco.  $500 


RESIDENCE 

(1630)  W  THIRTY-SIXTH  AVE  100. 
N  Cabrillo.  Two-story  and  base- 
ment frame  residence. 
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Owner — J.  J.  PraW,  6632  Geary  St.,  San  Bond.   ^l»3g.      Surety,   New   Amsterdam  COMPLETION    MOTTf 'P*! 

Francisco.  Casualty  Co.     Limit.  50  days  after  July  *^jj.xv>«    x^\ji.^\jLja 

Architect — None.  5.     Forfeit,   none.     Plans  and  specillca-  s.KS  FR.\NCISCO  COUNTV 

Day's   work.  13000  tlons  filed.  

note; — Permit  reported  July  29,  1921.  Recorded  Accepted 

No.   1604.  Aug-.   2,   1921 — S   SACRAMENTO  192-6 

RBCORDED                                                                        W    Octavia    W    27-6    x    S     132-8VI. 

ALTERATIONS  Albert  Abrams  to  Louis  J  Deitel    . 

(1831)      SE      PACIFIC        AND      DAVIS.  APARTME.NTS  j^ly    jT     1921 

Magnesite   work    for  alterations   f^  (1637)      NW   FOURTEENTH  AVE  AND  Aug.   V,   1921— 27    1-6   FT.   LOT  9  and 

Class  C  building.                                                      Fulton.      Two-story    and    basement  lo    ft.    Lot    10    Blk    2,    Forest    Hill. 

Owner — The   Planter.s  Nut  *  Chocolate                frame  (4)  apartments.  Chas.  E  Reinhart  to  H  C  Lewis... 

Campany.  Owner — Mrs.  M.  Laurence,  Cr.  Architect  July    30.     1921 

Architect — Benj.      G.      McDougall,      381  Architect — Earle   B.    Bertz,   68   Post  St.,        Aug.    1,   1921 N   GOETTINGEN   AND 

Bush  St..  San  Francisco.                                        San  Francisco.  Woolsey  NE  60xNW   100  Ptn  Lot  5 
Contractor  —  HofC  Magnesite  Co..   Mo-  Contractor — Allen  &  Co.,  168  Sutter  St.,  Blk  21,  University  Md.  Hd.  Edward 
nadnock  Bldg.,  San  Francisco.                           San  Francisco.                              JIS.OOO  j    O'Connor   to   whom    it    may   con- 
Filed  Aug.  2,  '21.     Dated  July  27,  '21.                                                                                                        cern    July    30,    1921 

On    completion     75%  Aug.    1.    1921— LOT      17    BLK      3110, 

Usual    35   days 25%  ALTERATIONS  Westwood    Park.      Walter    E    Hah- 

TOTAL  COST,  »2147  (1638)      1301    MONTGOMERY.      Remove  se"  'o  whom  It  may  concern 

Bond,    none.      Limit,    14    days.      Forfeit,  partitions;    brace   floor  and  ceiling.  August    1,   1921 

none.     Plans  and   specifications  filed.  Owner— Santiago  Maneiro,  108  Alta  St.,  Aug.    1,    1921— LOT   7   BLK   3135;   Lot 
NOTE— Permit  reported  July  19,  1921.                g^n  Francisco.  5  Blk   3135;  Lot   3   Blk   3135,   West- 
No.  1524.  Architect — None.  wood    Park.      Hans    and    Esther  E 

Day's    work.                                                 {500  Nelson    to    whom    it    may   concern. 

ALTERATIONS  "'"'^    ^''     ^^^^ 

OCT..      •<--- \vi<=uTWOTr.v       111   „,^..i,  July  30,  1921 — W  FIRST  94  S  Mission, 

(1632)  3,.,,  \VASHINGTON.  All  work  APARTMENTS  21^75.  moss  Glove  &  Hosiery  Co 
except      plumbing       painting      and  ^g,;,,     s  PACIFIC  189  E  Baker.     Three            to  Louis  J  Deibel July  29.  1921 

own/,!l',"„hn   I     nZnTllZZV                            ''""^  *  basement  frame  (5)   apart-  july  30,  1921-N  HILL  100  E  Guerrero 

Owner — John  L.  Deahl,  Premises.                             monta  «„_,.-           ,.  — 

>„i,to„.      Dii„=       »       i-o„ii          r>«iv.„,                  ments.  E  25xN  114.     Victor  Bjors  to  whom 

RM.     >f»     V  ,.rZn  Owner-Jos.    L.   Cahen    and    James   Op-  n   may    concern July    28.    1921 

Contracfo'r-J       Harold      Johnson       180                Pe"heim,  Chancellor  Hotel.  S.  F.  j^jy  ,9,  1921-RED  CAP  Parcel  room 

contractor— J.      Harold      Johnson,      180  Architect— Sylvain     Schnaittacher.     233  in  Ferrv  Bide    Southern  Pacific  Co 

Jessie  St..  San  Francisco.                                     p„_»  o,     c„„  js-ran^i-o^  terry  mag.  houtnern  Pacinc  Co. 

Filed  Aug.  2,  '21.     Dated  July  26,  -21.  Day's  work  "  ^'^^"'='^<=°'  ,„,  ...  to  A.  Wegner   July  22.  1921 

Monthly  payments  of 75%           ^                        *^^''""'  J"'*"  29.  1921-E  BATTERY  40  S  Fil- 

Usual    35    days 25%                                        ''«"   S    SO    E    50    N    120    W   23   S    40 

TOTAL  COST,  J16.867  ALTERATIONS  ^^'     25.       Henry     Cowell     Lime     & 

Bond,  J3757.     Sureties,  Adam  Arras  and  (1640)      561        STEVENSON.         Replace  Cement  Co.  to  Vukicevich  &  Bagge 

Richard     Ouer.      Limit,      Dec.    1,      1921.  balconies,  shelving,  rug  racks,  etc.  ^"^^  28,   1921 

Forfeit,    tlO.      Plans    and   specifications                damaged  by  Are  (warehouse).  ■'"'>'  ^9,   1921 — LOT  11  Blk  2984  Mer- 

filed.  Owner — Cale     Investment    Co.,     Phelan  "■'"    Terrace.      Geo.    N.    Merritt    to 

NOTE — Permit  reported  July  27,  1921  Bldg..  San  Francisco.  J-    Prout    July    25.    1921 

No    1588.  Architect-None.  ■^"'y    29,     1921-SE    TWENTY-FIRST 

Day's  work.                                               ?1000  ^"^  ^""^  California     32x100.     M     P 

^^_____  Storheim   and    P   Midbust    to   whom 

FOUNDATION  it  may  concern July  29,  1921 

(1633)  121  CAINE  AVE.  Concrete  APARTMENTS  July  29,  1921— W  MONTGOMERY  75  N 
foundation  and  general  repairs  for  (1641)  N  TURK  68-9  W  Jones.  Three-  Post  W  160xN  100.  The  First  Nafl. 
residence.                                                                     story  and  basement  brick  store  and  Bank  to  J   P  Holland. .  .July  29,  1921 

Owner — Mrs.  Soprano.  Premises.                               (2)  apartments.  July   29,    1921  —  LOT  24    BLK    16_  St 

Architect — None.  Owner — Emma  Dixon,  82  Turk  St.,  San  Francis    Wood    Extn     No.     2.    '  St. 

Contractor — W.  A.  Funst,  2616  San  Jose                Francisco.  Francis  Wood  Co  to  whom   it   may 

Ave.,  San  Francisco.  $600  Architect — None.  concern    July  25.   1921 

Contractor — Monson    Bros.,    251    Kearny  July    29,    1921    —   LOT    17    BLK    3136 

St.,   San   Francisco.                     {25,000  Westwood  Park.  Walter  E.  Hanson 

ADDITION                                                                                                          to  whom  it  may  concern. July  29,  1921 

(1634)  28  KINGSTON  AVE  Add  ,,^„^^^^^^^  July  29,  1921-NE  ROLPH  100.77  SE 
kitchen  and  ba  h  and  a  ter  for  ALTERATIONS  Madrid  SE  25  x  NE  100  Lot  32  Blk 
private    garage    (residence).  (1642)      1083-108.    LOMBARD.      Alter   2  ^^                     ^^^^^„  ,j,ract.    Berardo 

froT^'""^    "^'^    r""-^^'''"""^'^'''"'  n   -          %,      T         n^"i,               o       .      V,  Marcotullio  &  wf  Isabella  to  whom 

3394  Mission  St.,  San  Francisco.  Owner— Mrs.   Mary   Thomas,   Cr.   Archi-  ,,   _               „„,„                     ,„,„   ,-     ,„,, 

,     ..  ,      ,  it  may  concern July  29,  1921 

Arcnitect— None.                                                              J..    '       ^             ,         .       .,    „  July   28,   1921— SW     FILBERT     AND 

Days  work.                                                 $500  Architect-Grace    Jewett,    57    Post    St.,  j^^^^     ^^   j3-.g   g   137.^     .^^   5,     g 

ni.«,r,F.vr^K-       T^       "^"  Francisco.  ^^2-6    N    137-6      E    45      N 

RESIDENCE  Days   work.                                                  J2500  ,,,-,,.        _,                 ,        ... 

/ii!i->     iir      r  r^<.rT^^i.,      o j      x,     .  137-6.     Union  Terrace  Inc  to  Adam 

(1630)     W      LONDON      94      N    Amazon.                                       .^ ^,^1 

res^^encT  basement      frame  jj^SlDENCE  « 

Owner-G.   Armaninl,   Premises.  '!«">   ^  SIXTEENTH  AVE  200  S  Geary  LIENS  FILED 

Architect None  One-story  and  basement  frame  resi-  

Contractor— G.  Sorbi,  Premises.        »2875                 '^^""'                                    ,  SAN   FRANCISCO  COUNTY 

Owner — Karl  F.  Holzmuller,     254     16th  

Ave.,  San  Francisco.  Recorded  Amount 

A,TVRi-rTr.Jl      ^           °  Architect-Milton   Morrison,      716      41st  Aug.    2.    1921-W   THIRTIETH   AVE. 

ALTERATIONS                                                                                           Francisco  237-6  S  Clement  S  30  X  W  120.     Uhl 

(1636)      2062-2«>64     BUSH.       Alterations  contractorlThos     H^mlll,    5445    Geary  Bros,   vs  A.   R.   Lapham  &  Theo   H. 

and      additions    to     two-story      flat  St.,   San   Francisco.  {4000  ^'^P'^'''"    '"  »' 

building.                                                                                                      '  Aug.    1,    1921— W    TWENTY-SECOND 

Owner— .S.    Goldstein.      1200    Page      St.,  Ave.    50    S   CabrlUo    S    25   x   W    120. 

San   Francisco.  ALTERATIONS  Uhl   Bros,  vs  R.  Monson {74 

Architect— None.  (1644)      425  VERMONT.     Paint  Interior  July  30,  1921— NW  JERSEY  &  VICKS- 

Contractor — A.  L.  Thulln,  242  Igth  Ave.                and  exterior  of  flats;  electric  work.  burg  N  25-4xW  100.     Wm  A  Hayes 

San  Francisco.                                                           plumbing,  etc.  vs      Edward      Sullivan      and    A      G 

Filed  Aug.  3,  '21.     Dated  July  2.  '21.  Owner — Jack  Esetta,  2021  17th  St.,  San  Hathcock    161 

On  Ist  and  15th  of  each  month     75%  Francisco.  July   29.    1921 NW    BRODEP.ICK    & 

Usual   35   days 25%  Architect— Antonio  PIcl.  Fairfax,  Cal.  Waller.     The  Greater  City  Lumber 

TOTAL  COST,  {8876  Day's  work.  12000  Co.  vs  S.   Ella  Long 128.25 
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Salufday,  August  6,  192: 


R£LEAS£  6^  LtENS 


SAN  FRANCISCO  COUNTY 


Recorded  Amount 

Aug.  1,  1921— N  SUTTER  167-3  W 
Van  Ness  Ave  W  57-6xN  120.  Rein- 
hart  Lumber  &  Planing  Mill  Co  to 
Mendel  Weisbleet  and  Anetta  Wise 
July  29,  1921  —  W  GENESEE  125  S 
Staples  Ave.  S  25  x  W  100.  Eureka 
Sash  Door  &  Moulding  Mills  to 
Leota  Hock  &   Peder  S.  Carlson... 


Notice  of  Non-Responsibility 

SAN     FRANCISCO     COUNTY. 


July  30,  1921— S  PAGE  165-2%  E 
Gough.  Martin  Investment  Co  as 
to    Improvements    on    property 


BUILDING  CONTRACTS 

ALAMEDA  COUNTY 


The    following    i: 
contracts   for   this 
No.     Owner 

Shipley 

Chapman 

Nelson 

Ament 

Ey 

Palina 

Brown 

Housken 

Markwell 

Wilson 

a  F.  &  O.  T. 

Baletrin 

Peppln 

Same 

Graves 

Lancaster 

Kessler 

Smith 

Labarthe 

Baker 

Cain 

Wilson 

Marquis 

Parker 

McGurrin 

Newman 

Allison 

Gerard 

Elwart 

Hufschmidt 

Toors 

Deuble 

Bergeson 

Orton 

Vad 

Hersey 

Donnellan 

Lesure 

Parr 

City   Okd. 

City  Okd. 

Thomas 

McDonald 

Barton 

Booth 

Medan 

Truman 

Lithin 

Montgomery 

Moskow 

Crowley 

Harden 

Younger 

Larsen 

Perry 

Williams 

Bacheiler 

Brasch 

MacGregor 

Abbott 


2566 
2567 
2568 
2569 
2570 
2571 
2572 
2573 
2574 
2575 
2576 
2577 
2578 
2579 
2580 
2581 
2582 
2583 
2584 
2585 
2586 
2587 
2588 
2^89 
2590 
2591 
2592 
2593 
2594 
2595 
2596 
2597 
2598 
2599 
2600 
2601 
2602 
2603 
2604 
2605 
2606 
2607 
2608 
2609 
2610 
2611 
2612 
2613 
2614 
2615 
2616 
261T 
.2618 
2619 
2620 
2621 
2622 
2623 
2624 
2625 


5    an    index    for    the 
Issue: 

Contractor    Amt. 

Shipley 

Chapman 

Johnson 

Texdahl 

Bulman 

Wright 

HoUenbeck 

Peterson 

Owner 

Cushman 

Ry       Owner 

Cicero 

Owner 

Same 

Owner 

Holzenberg 

Walworth 

Owner 

Allen 

McKibben 

McCullough 

Almquist 

Owner 

Owner 

Johnson 

Gelder 

Owner 

Valley 

Owner 

Ferrall 

Tranmal 

Atterbery 

Owner 

Owner 

Owner 

Gilson 

Legault 

Owner 

Owner 

Faulkes 

Owner 

Owner 

Stolte 

Owner 

Warner 

Baughman 

McGinty 

Blucher 

Griffln 

Owner 

Grant 

Owner 

Allen 

Cederborg 

Davis 

Owner 

Nunes 

Owner 

Owner 

MacGregor 


1500 

700 

1200 

3500 

2500 

1000 

475 

7000 

800 

2600 

435 

500 

4200 

4100 

3000 

665 

700 

900 

750 

500 

5500 

4000 

3000 

800 

4000 

500 

4000 

800 

4000 

1200 

8B0 

3000 

1000 

750 

1200 

750 

1000 

5000 

3500 

3400 

1700 

1500 

1450 

4000 

2500 

4500 

5062 

2794 

4200 

450 

1250 

7600 

600 

5000 

3500 

2500 

5000 

4750 

3500 

3001) 


2626 
2627 
2628 
2629 
2630 
2631 
2632 
2633 
2634 
2636 
2636 
2637 
2638 
2639 
2640 
2641 
2642 
2643 
2644 
2645 
2646 
2647 
2648 
2649 
2650 
2651 
2652 
2653 
2654 
2655 


Naylor 

Hemenway 

Houck 

Sanford 

Arena 

Randall 

Reed 

Glazer 

Johnson 

Eyre 

Jordan 

Hardman 

Newbert 

Delwlin 

Lesser 

Alameda 

Brookes 

Loring 

Charlton 

Hammer 

Dwarte 

Brown 

Kennedy 

Oley 

Straub 

Alder 

Oakland 

Same 

Klein 

Claussenius 


Hendrickson 

Hemenway 

Owner 

Owner 

Rose 

Owner 

Williams 

Johanson 

Goodrich 

Owner 

Owner 

Henderson 

Wright 

Hambleton 

Long 

Clinton 

Owner 

Hull 

MacGregor 

Muller 

Morris 

Stenbro 

Gold 

Owner 

Owner 

Blabon 

Faulkes 

Same 

Corbett 

Townsend 


5000 

4000 

5000 

500 

455 

450 

5000 

3900 

12100 

700 

300U 

4200 

700 

750 

7000 

546000 

4000 

965 

450 

1800 

850 

3500 

500 

3000 

1800 

1800 

1400 

2800 

475 

3050 


Contractor— O.      B.      Hollenbeck,      308 
Richmond  Ave.,  Oakland.  $47i 


PBRMITS 

DWELLING 

(2566)      W   BROWN   AVE.    75    N   Calif., 

Oakland.      One-story   4-room   dwlg. 
Owner — Mrs.  E.  D.  Shipley,  3867  Brown 

Ave.,   Oakland. 
Architect — None. 
Contractor — D.  O.  Shipley.  $1500 


ADDITION 

(2567)       2602    ELEVENTH    AVE.,    Okd. 

Addition. 
Owner — Mrs.  H.  E.  Chapman,  premises. 
Architect — None. 

Contractor — C.    P.    Chapman,    premises. 
$700 


ALTERATIONS 

(2568)      60  HAMILTON  PLACE,  Okd. 
Alterations. 

Owner — F.  W.  Nelson. 

Architect — None. 

Contractor — Louis  Johnson,   223  Green- 
back Ave.,  Piedmont.  $1200 


DWELLING 

(2569)      W    HIGH   ST.    1000   N   Foothill 

Blvd.,   Oakland.     One-story   5-room 

dwelling. 
Owner — B.   N.    Ament,    2820    Prince   St., 

Oakland. 
Architect — None. 
Contractor — C.   Texdahl,   6375   Belgrave 

Place,   Oakland.  $3500 


STORE 

(2570)  S  HOPKINS  ST.  40  B  Dimond 
Ave.,  Oakland.  One-story  3-room 
store. 

Owner— H.   E.  Ey,  1676  73rd  Ave.,  Okd. 

Architect — None. 

Contractor  —  P.  J.  Bulman,  2412  Pal- 
metto St.,  Okd.  $2600 


ALTERATIONS 

(2571)      1110  JONES  AVE.,  Oakland. 

Alterations. 
Owner — M.  Palina. 
Architect — None. 
Contractor— J.   J.   Wright,   1429   Ausean 

Ave.,  Oakland.  $1000 


GARAGE 

(2572)      295    PERKINS 

Garage. 
Owner — O.  F.  Brown. 
Architect — None. 


DWELLING 

(2573)      SW   SIXTY-SEVENTH   AVE.   S 

Arthur  St.,  Oakland.     One-story  6 

room  dwelling. 
Owner — Geo.    Housken,    Berkeley. 
Architect — None. 
Contractor — A.    H.    Peterson,    1st    Nat'l 

Bank   Bldg.,   Berkeley.  $70"0I 


AVE. 


REPAIRS 
(2574)      2238     THIRTY-NINTH 

Oakland.     Fire  repairs. 
Owner — A,   I.  Markwell,  Premises. 
Architect— None. 
Day's   work.  $801 


DWELLING 

(2575)     N  D  ST.  450  W  Jones  Ave.,  Oak. 

land.      One-story    4-room    dwelling 
Owner — Mrs.  Paul  N.  Wilson,  S.  F. 
Architect — None. 
Contractor — C.    A.    Cushman,    1675    85tt 

Ave.,  Oakland. 


$26V| 


ALTERATIONS 

(2576)      SE    FIFTY-FIRST      &      SHAl 
tuck   Ave.,   Oakland.     Alterations 
Owner — S.  F.  &  O.  T.   Railway. 
Architect — None. 
Day's  work.  $41 


ADDITION 

(2577)      829    FORTY-THIRD    ST., 

land.     Addition. 
Owner — E.   Baletrin. 
Architect — None. 
Contractor —  Cicero     &     Rainerl, 

Market  St.,  Oakland. 


DWELLING  1 

(2578)      S      RAWSON       AVE       240       1 

Brookdale,   Oakland.  One-story  ^ 

room   dwelling.  5 

Owner  —  J.   B.   Peppin,  86  Cambrid^ 

Ave.,   San   Leandro. 

Architect — None.  < 

Day's  work.  $420( 


DWELLING 

(2579)      S       RAWSON       AVE       200       1 

Brookdale,   Oakland.     One-story  6- 

room   dwelling. 
Owner  —  J.   B.   Peppin,     86   Cambridg< 

Ave.,   San   Leandro. 
Architect — None. 
Day's  work.  $4101 


DWELLING 

(2580)      E    SIXTY-SIXTH    AVE    100    ^ 

Flora  St.,  Oakland.  One-story  Ave 

room    dwelling. 
Owner — M.     P.     Graves,     585     20th     St. 

Oakland. 
Architect — None. 
Day's   work.  $3001 


ALTERATIONS 

(2581)      517-523     SEVENTEENTH      ST. 

Oakland.     Alterations. 
Owner — Lancaster  &  Havens. 
Architect — None. 
Contractor — H.     Holzenberg,     358     lOtI 

St.,    Oakland.  $661 


AVE. 


ST.,      Oakland. 


ALTERATIONS 

(2582)  1537-39       TELEGRAPH 
Oakland.     Alterations. 

Owner — Kessler  Bros.,  819   Washingtoi 

St.,  Oakland. 
Architect — None. 
Contractor — Walworth     &     Watty,   92 

Jefferson    St.,    Oakland.  $70' 

DWELLING 

(2583)  W      NINETIETH    AVE      36      i 
Dowllng,     Oakland.       One-story    4 


Saturday.  Auprust  6,  1921 


BUILDING     AND     ENGINEERING     NEWS 


IT 


room  dwelling. 
Owner — H.  P.  Smith,  8921  Dowling  St., 

Oakland. 
Architect — None. 
Days    work.  *900 


(2684)     2727    RUSSELL    ST..    Berkeley. 

Alterations. 
Owner — Jules  Labarthe,  Premises. 
Architect — None. 
Contractor — F.    E.    Allen.    2718    Regent 

St.,  Berkeley.  ?750 


ALTERATIONS 

(2585)  2418  SHATTUCK  AVE.,  Ber- 
keley.   Alterations. 

Owner — A.  Baker,  2577  Shattuck  Ave., 
Berkeley. 

Architect — None. 

Contractor — C.  H.  McKlbben,  616  28th 
St.,  Oakland.  fSOO 


DWELLING 

(2586)     N  ADAMS  532  E  Lee,  Oakland. 

One-story  6-room  dwelling. 
Owner — ^Mrs.    M.    Cain. 
Architect — None. 
Contractor — H.      McCullough      &      Son, 

2164    AUston  Way,   Berkeley. 

J5500 


DWELLING 

(2587)  NE  BROOKDALE  &  KINGS- 
land,  Oakland.  One-story  three- 
room  dwelling  and   store. 

Owner — T.  H.  Wilson,  3246  King  St., 
Berkeley. 

Architect — None. 

Contractor — John  Almquist,  5556  Trask 
St.,    Oakland.  ?4000 


DWELLING 

(2588)      W  CONGRESS  400  W  Tgancio, 

Oakland.      One-story   5-room    dwlg. 
Owner — E.  M.     Marquis,     2827     Russell 

St.,  Berkeley. 
Architect — None. 
Days   work.  »3000 


PWELLING 

(2589)  N  CALAVERAS  AVE  500  E 
Summit      Drive.      Oakland.        One- 

I         story  3-room  dwelling. 

Owner — C.  F.  Parker.  Cor.  Hunting- 
ton  and   Fair   Sts.,   Oakland. 

Architect — None. 

Day's    work.  ?800 


DWELLING 

(2590)  N  FOOTHILL  BLVD.  bet.  55th 
Ave.  and  Laverne.  Oakland.  One- 
story  6-room  dwelling. 

Owner — F.  E.  McGurrin,  1st  Savings 
Bank    Bldg.,    Oakland. 

^Architect — None. 

Contractor  —  O.  R.  Johnson,  9978 
Stearns    Ave.,    Oakland.  $4000 


ADDITION 

(2591)      757       FORTT-SEV-^NTH       ST., 

Oakland.     Addition. 
Owner — Mrs.  Newman. 
Architect — None. 
Contractor — John     Gelder,     4525     West 

St..    Oakland.  ?500 


DWELLING 

(3692)      W    JEAN    170    N    Santa    Clara 

Ave..    Oakland.      One-story    6-room 

dwelling. 
Owner— C.  H.  Allison,  34  Brookside  St.. 

Berkeley. 
Architect — None. 
Day's    work.  $4000 


pWELLING 

[2ns:i)      N     MADELI.NE     350    N    Myrtle, 
Oakland.     Onc-storv  4-rooiii  dwlg. 


Owner — J.    J.    Gerard,     3322    Champion 

St.,  Oakland. 
Architect — None. 
Contractor — H.   L.  Valley.  $800 


DWELLING 

(2594)  OAK  KNOB  ROAD,  Leona 
Heights,  Oakland.  One-story  six- 
room  dwelling. 

Owner — H.  A.  and  B.  Elwart,  757 
Pacific   Ave.,   Alameda. 

Architect — None. 

Days    worlc.  $4000 


REPAIRS 

(2595)      1739    SEVENTH   ST.,    Oakland. 

Fire   repairs. 
Owner — Mrs.   Hufschmidt. 
Architect — None. 
Contractor — E.   J.  Ferrall,   1112   Peralta 

St.,  Oakland.  $1200 


REPAIRS 

(2596)      269  SANTA  CLARA  AVE..  Okd. 

Fire  repairs. 
Owner — Mrs.    B.    S.    Toors,    794    Haight 

St.,   S.   F. 
Architect — None. 
Contractor — E.    Tranmal,    483    Crescent 

St.,  Oakland.  $850 


DWELLING 

(2597)      S  SUTTER  ST.  340  E  Eastman, 

Oakland.      One-story    4-room    dwlg. 
Owner — C.  D.  Deuble,  560  31st  St.,  Okd. 
.\rchitect — None. 
Contractor — A.  R.  Atterbery,  2039   42nd 

Ave.,   Okd.  $3000 


SERVICE  STATION 

(2598)      NW   SIXTY-FIFTH   ST.    &    San 

Pablo.     Oakland.       One-story    steel 

service  station. 
Owner — N.    Bergeson,    6432    San    Pablo, 

Oakland. 
Architect — None. 
Days   Work.  $1000 


ADDITION 

(2599)    NE    SIXTY-EIGHTH   AVE    AI^D 

Trenor   St.,   Oakland.      Addition. 
Owner — -A.    E.    Orton. 
Architect — None. 
Day's    work.  $750 


ALTERATIONS 

(2600)  686  THIRTY-THIRD  ST..  Oak- 
land.    Alterations  and  additions. 

Owner — C.  N.  Vad,  2012  Jackson  St., 
San  Francisco. 

Architect — None. 

Day's   work.  $1200 


ADDITION 

(2601)  326  TWENTY-FIRST  ST.,  Oak- 
land.    Additino. 

Owner — F.  Hersey. 

Architect — None. 

Contractor — I.  E.  Gilson,  180  Jessie  St., 
San  Francisco.  $750 


ADDITION 

(2602)  2911  WEST  ST.,  Oakland.  Ad- 
dition. 

Owner — Ella  DonncUan,   2907  West  St., 

Oakland. 
Architect — None. 
Contractor — O.     Legault,     3044     Market 

St.,   Oakland.  $1000 

DWELLING 

(2603)  W  BRIDGE  ROAD  bet  Alvarado 
Road  and  Tunnel  Road,  Berkeley. 
Two-story  6-room  dwelling. 

Owner — E.  T.    Lesure,   2515   Russell  St., 

Berkeley. 
Architect — None. 
Day'.H    work.  $5000 


DWELLING 

(2604)      NW    ALAMEDA    ANTD    MARIN, 

Berkeley.     One-story  6-room  iwlg. 
Owner — S.   C.    Parr,   956   Shattuck  Ave., 

Berkeley. 
Architect — None. 
Day's  work.  $3600 


SCHOOLS 

(2605)      BOSTON    &    School    Stg.,    Okd. 

Two   1-story   1-room  schools. 
Owner — City  of  Oakland. 
Architect — None. 
Contractor    -^    John    R.    Faulkes,    9828 

E-14th  St.,  Okd.  $1700  each 


SCHOOL 

(2606)      THIRTY-NINTH   AVE.   &   Car- 

rington  St.,  Okd.    One-story  1-roora 

school. 
Owner — City   of  Oakland. 
Architect — None. 
Contractor    — ■    John    R.    Faulkes,    8828 

E-14th   St.,    Okd.  $1700 


DWELLING 

(2607)       N    FAIR    3     blocks    NW    Ullls 

College,     Okd.       One-story     6-room 

dwelling. 
Owner — W.   T.   Lomas,   Fair  Ave.,   Okd. 
Architect — None. 
Day's  Work.  $1500 


.\LTERATIONS 

(2608)  NW  MONTANA  ST.  &  Laguna 
Ave.,  Okd.  Alterations  and  addi- 
tions. 

Owner — Mrs.  McDonald. 

Architect — None. 

Contractor — F.  C.  Stolte.  3455  Laguna 
Ave.,    Okd.  $1450 


DWELLING 

(2609)      MASONIC   AVE.    in    Montclair, 
Okd.      One-story    7-room    dwelling. 
Owner — Geo.    Edwin   Barton. 
Architect — None. 
Day's  Work.  $4000 


ALTERATIONS 

(2610)      928  SIXTEENTH  ST.,  Oakland. 

Alterations. 
Owner — C.    S.    Booth,    375    Euclid    Ave., 

Oakland. 
Architect — None. 
Contractor  —  S.   A.    Warner,    1508    49th 

Ave.,   Okd.  $2600 


DWELLING 

(2611)       W    TWENTY-EIGHTH       AVE. 

300  N   E-16th   St.,  Okd.     One-story 

6-room  dwelling. 
Owner — H.  O.  Medan,  708  5th  Ave.,  Okd. 
Architect — None. 
Contractor — J.  W.   Baughman,   1627   6th 

Ave.,  Okd.  $4509 


RECORDED 

GARAGE 

(2612)       S    THIRTIETH    ST.    127.08      W 
Telegraph  Ave.  W  40  X  73.86,  Okd. 
One-story    reinforced   concrete 
garage. 
Owner  —  C.    H.    J.    Truman    Co.,    2925 

Telegraph   Ave.,    Okd. 
Architect  —  Chasi.    W.   McCall,   Central 

Bank    Bldg..   Oakland. 
Contractor  —  W.    G.    McGlnty   &    Sons. 

2506  Keith.  Bkly. 
Filed  Aug.   2,   1921;  dated  Aug.  2.  1921. 
Trusses   &    forms   completed. ..  .$1000 

Concrete  placed   In   walls 1100 

Concrete  floor  In    1260 

Completed  and  accepted........      412 

Usual    35    days    1800 

TOTAL  COST,  $6062 
Bond.  none.  Forfeit.  $5  day.  Limit. 
45  days.     Plana  and  speclftcations  flleA. 
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DWELLING  ^     ^ 

(2613)     1005  SPRUCE  ST.  being  W  ptn 
Lot  28  Blk  2  Map  North  Cragmont, 
Bkly.      One-story    frame    dwelling. 
Owner — Anna  Lithin,  Bkly. 
Architect — Not   given. 
Contractor   -   Edmund    G.    &    Clarence 

Blucher,  451  Van  Dyke  Ave..  Okd. 
Filed  Aug.  2,  1921;  dated  June  20,  1921. 

Frame  up ^ 

Brown    coated    * 

Completed  and  accepted   % 

Usual  35  days •    ^ 

TOTAL  COST,  ?2794 
Bond.  none.  Forfeit,  $5  day.  Limit, 
90  days  after  June  21.  Plans  and  speci- 
fications filed,  none. 

NOTE — Permit    reported    June    23,    1921. 
No.    2130. 


BUILDING    AND     ENGINEERING     NEWS 


Saturday,  August  6,  1921 


DWELLING 

(2621)  1311  SIXTY-SIXTH  ST.,  Ber- 
keley.    One-story   5-room   dwlg. 

Owner— Walter  Williams,  1221  Ward 
St.,  Berkeley. 

Architect — None. 

Day's    -work.  $2500 


STORES 

(2614)  NW  FORTIETH  ST.  &  Tele- 
graph Ave.,  Okd.  One-story  frame 
stores. 

Owner  —  Richard  J.  Montgomery,  420 
15th  St.,   Okd. 

Architect— Not   given. 

Contractor— C.  M.  Griffin,  746  5th  Ave., 
Oakland. 

Filed  Aug.  1,  1921;  dated  May  15,  1921. 
1st,  2nd  and  3rd  payments  not  given. 

Usual  35  days JIOSO 

TOTAL   COST,    $4200 

Bond.  none.     Forfeit,  none.     Limit,  July 

31.      rians   and   specifications   filed. 


ALTERATIONS 

(2615)      1912      BROADWAY,      Alameda. 

Alterations. 
Owner  —  B.    Moskow,    924    Grove    St., 

San   Francisco. 
Architect — None. 
Day's  work. 


$450 


ALTERATIONS 

(3616)     2040  CLINTON  AVE..  Alameda. 

Alterations. 
Owner  —  A.    E.    Cowley,    2042    Clinton 

Ave.,  Alameda. 
Architect— B.      J.      S.    Cahill,      Easton 

Bldg.,  Oakland. 
Contractor— C.   N.    Grant,    764    56th    St., 

Oakland.  $1250 


DWELLINGS 

(2617)  2515  AND  2519  ENCINAL  AVE. 
Alameda.  Two  one-story  6-room 
dwellings. 

Owner — Harden  &  Groden,  1578  San- 
chez St.,   San  Francisco. 

Architect — None. 

Day's   work.  $3800    each 


AUera- 


DWELLING 

(2622)  HARVARD  ROAD,  Piedmont. 
Two-Story  frame  dwelling  and  ga- 
rage. 

Owner— D.  H.  Bacheller,  530  41st  St., 
Oakland. 

Architect — None. 

Contractor— Geo.  W.  Nunes,  5430  Dover 
St.,   Oakland.  ?5000 


ALTERATIONS 

(2618)      2519  ETNA,  Berkeley. 

tions. 
Owner — C.  B.  Younger,  Premises. 
Architect — None. 
Contractor — F.    E.    Allen,    2718    Regent 

St.,    Berkeley.  $500 


DWELLING 

(2623)      105      PALA      AVE..      Piedmont. 

One-story   frame   dwelling. 
Owner— M.  P.  Brasch,  2734  Ashhy  Ave., 

Berkeley. 
Architect — None. 
Day's   work.  **'^5'' 


DWELLING 

(2619)  W  FRESNO  AVE  151  S  Mon- 
terey, Berkeley.  One-story  6-room 
dwelling. 

Owner — Emma  O.  Larsen. 

Architect — None. 

Contractor — A.  Cederborg,  1445  B-37th 
St.,    Berkeley.  $5000 


One 


DWELLING 

(2624)  PALA     AVE.,     Piedmont, 
and   one-halt-story  dwelling. 

Owner — Miss  Dorothy  MacGregor. 
Architect — None. 

Contractor— C.  M.  MacGregor,  470  13th 
St.,    Oakianci.  $3500 

DWELLING 

(2625)  SCENIC  AVE.,  Piedmont.  One 
and  one-half-story  frame  dwelling 
and  garage. 

owner — Park   and   Joan  Abbott. 
Architect — None. 

Contractor— C.  M.  MacGregor,  470  13th 
St.,  Oakland.  J^OOO 


Piedmont.     Concrete 


SCHOOL 
MAGNOLIA  AVE. 

high  school. 
Owner — Piedmont  School  District. 
Architect— Weeks   &   Day,    57   Post   St., 

San  Francisco. 
Contractor— H.  J.  Christensen,  351  12th 

St.,   Oakland.  $171,551 

NOTE; — Recorded   contracts  reported 
May  5.   1921. 


DWELLING 

(2620)      1436     OXFORD     ST.,     Berkeley. 

One-Story    5-room    dwelling. 
Owner — W.   R.   Perry. 
Architect — None. 
Contractor — Davis  &  Davis,  1902  Henry 

St.,    Berkeley.  $3500 


Architect— None. 

Day's  Work.  *50C 

ALTERATIONS 

(2630)      533  SIXTEENTH  ST.,  Oakland. 

Alterations. 
Owner — Arena  &   Pollard. 
Architect — None. 
Contractor — A.    H.    Rose,    525    17th    St., 


Oakland. 


ADDITION 
(2631)       2733 
Oakland. 
Owner— T.    C 
Architect — None 
Day's  Work. 


DWELLING 

(2626)  E  ALVARADO  ROAD  near 
Hotel  Claremont,  Oakland.  One  & 
one-half   story    6-room   dwelling. 

Owner— Mrs.   N.   W.   Naylor. 
Architect — None. 

Contractor — A.  Hendrickson,  755  60th 
St.,  Oakland.  5^000 

DWELLING 

(2627)  E  DIVISION  ST.  50  S  Everett 
Ave.,  Oakland.  One-story  6-room 
dwelling. 

Owner^Dora   W.    Hemenway,    390   63rd 

St.,  Oakland. 
Architect — None. 
Contractor— Edwin  A.  Hemenway. 

$4000 


THIRTY-F'IFTH 

Addition. 

Randall. 


$455 


AVE., 


$450 


GARAGE 

(2632)      S   TWENTY-FIFTH   ST.    1S2    E 

Telegraph,      Oakland.         One-story 

concrete   garage. 
Owner  —  John   L.    Reed,    434    36th    St., 

Oakland. 
Architect — None. 
Contractor  —  Chas.    C.    Williams.    1524 

Franklin  St.,  Oakland.  $5000 


DWELLING 

(2628)      E   EVANS  AVE.    180   S   Everett 

Ave.,   Oakland.     One-story   7-room 

dwelling. 
Owner— H.  L.  Houck,  4452  Evans  Ave., 

Oakland. 
Architect — None. 
Day's  Work.  J^OOO 


f 


DWELLING 

(2633)      SW    BYRON    &    Cowper   being 
Lot    6    Blk    F   Bryant   Tract,   Bkly. 
One-story   frame   dwelling. 
Owner— Max  &  Rica  Glazer,  2211  Byron 

St.,  Bkly. 
Architect — Not  given. 
Contractor    —    Gustaf    Johanson,    1357 

Northside  Ave.,  Bkly. 
Filed   Aug.   3,   1921;   dated  May   5  ,1921. 

Frame  up    ^ 

Brown   coated    % 

Completed  and  accepted % 

Usual  35  days   M, 

TOTAL   COST,    $3900 
Bond  and  forfeit,  none.     Limit  75  days. 
Plans  and  specifications  .none. 
NOTE — Permit    reported   May   14,    1921.  • 

V 


No.   1700. 


DWELLING  ' 

(2634)      NE     MENDOCINO     AVE     AND 

Indian    Rock    Path.    Berkeley.      All , 

work  except     heating,  electric     flx-| 

tures  and  wall  paper  for  two-story  I 

and   basement   frame   dwelling.      ,    4 

Owner — Grover  C.  Johnson,  Berkeley,      i 

Architect — James      W.      Plachek,      2014 

Shattuck  Ave..  Berkeley. 
Contractor — Doney  H.  Goodrich,  Bkly.  ' 
Filed  Aug.   3,  '21.     Dated  July  27,  '21. 

Frame    up    $2268.75 

Plumbing      and    electric      work 

roughed    in    2268.75 

Plastered    2268.75 

Completed   and   accepted 2268.75 

Usual    35    days 3025.00, 

TOTAL  CO.ST.  $12,100,001 
Bond,  $6100.  Surety,  Florence  L.  PorterJ 
Limit,  80  days.  Forfeit,  none.  Plana 
and   specifications  filed. 


Berkeley.] 


ALTERATIONS 

(2635)      2919       FLORENCE, 

Alterations. 
Owner— M.    G.   Eyre,      2511    Derby      St., 

Berkeley. 
Architect — None. 
Day's  work.  *'''"' 


DWELLING 

(2629)  E  FOREST  HILL  AVE.  (Fruit- 
vale  Extension).  Oakland.  One- 
story  4-room  dwelling. 

Owner  —  Fred  L.  Sanford,  2121  45th 
Ave.,  Oakland. 


DWELLING  -i 

(2636)      S  HOPKINS   98    E   Milvla,   Ber-| 

keley.  One-story  5-room  dwelling.,^ 
Owner— Jordan  &  Zeile,  10836  Hortens^|i 

St.,  Oakland.  ^i 

Architect — None.  •: 

Day's  work.  $300Q 


Saturday,  August  6,  1921  BUILDING      AND       ENGINEERING 

DWELLING  STORE.   ETC. 

(2637)  N  MARIN  AVE  150  S  Indian  (2647)  NE  HOPKINS  AND  ARDLEY, 
llock  Ave,.  Berkeley.  One-story  5-  Oakland.  Two-story  store  and 
room   dwelling.  dwelling. 

Owner — J.  R.  Hardman,  1307  Magnolia  Owner — Cha.s.  Brown,  1707  Broadway. 
St..  Berkeley.  Oakland. 

Architect — None.  Architect — None. 

Contractor — E.  F.  Henderson.  5744  Contractor  —  A.  Stenbro.  1717  Broad- 
Keith  Ave..  Oakland.                    J4200  way.    Oakland.  J3500 

REPAIRS  ADDITION 

(2638)  2909  NEWBURY  AVE.,  Ber-  (2648)  359  ORANGE,  Oakland.  Ad- 
keley.     Fire  repairs.  ditlon. 

Owner— Newbert,   Patterson,   Calif.  Owner— Mrs.  E.   B.  Kennedy. 

Architect — None.  Architect — None. 

Contractor — Curtis  Wright,  2435  Haste  Contractor— F.  E.  Gold,  731  Cleveland 
St.,  Berkeley.                                      ^700  St.,  Oakland.  J500 

ADDITION  DWELLING 

(2639)  1628  TYLER,  Berkeley.  Addl-  (^649)  N  OUTLOOK  AVE  125  E  Semi- 
^jQ„  nary   Ave.,   Oakland.     One-story  6- 

Owner— Dclwlin,  Premises.  ""oom  dwelling. 

Architect— None.  Owner— John  N.  Oley. 

Contractor— Fred  Hambleton,  3737  13th  Architect— None. 

Ave.,  Oakland.  J750  Day's  work.       »3000 

DWELLING 

STOREROOM  (2650)      W    105TH    AVE    400    N    E-14th, 

(2640)  N   UNIVERSITY     AVE   150     E  Oakland.      One-story   4-room    dwlg. 
Shattuck   Ave.,   Berkeley.      One-story  Owner — Gus      Straub,       3236      Foothill 

concrete  storeroom.  Blvd..  Oakland. 

Owner — Lesser    Bros.,    2119    University  Architect — None. 

Ave..  Berkeley.  Day's  work.  ?1800 

Architect — None.  

Contractor— R.  O.  Long  Co.,   2114  Shat-  DWELLING 

tuck  Ave.,  Bkly.  $7000  (2651)      E    SIXTY-THIRD    AVE    200    N 

_^_^__  Avenal,   Oakland.     One-story   four- 

HOSPITAL  room  dwelling. 

(2641)  FOURTEENTH    AVE    &    VAL-  Owner— Emma   Alder,    570    Athol   Ave., 
lecito   Place.     Oakland.        Reinforced  Oakland. 

concrete   hospital.  Architect — None. 

Owner — County  of  Alameda.  Contractor — E.     R.    Blabon,     2482     63rd 
Architect— Henry   Meyers,    Kohl    Bldg.,  Ave.,    Oakland.  $1800 

San  Francisco.  

Contractor  —  Clinton    Constr.    Co.,    140  SCHOOL 

Townsend   St.,   San   Francisco.  (2652)     E    SEVENTEENTH    AND    23rd 
$546,000  Ave.,  Oakland.       One-story   1-room 

school. 

DWELLING  Owner — City  of  Oakland. 

(2642)  S    CALIFORNIA    400    W    Maple  Architect— None. 

Ave.,    Oakland.      One-story    6-room  Contractor — John    R.    Faulkes,   9828   E- 
dwelling.  14th   St.,  Oakland.  $1400 

Owner — W.   R.   Brookes,   2900   Madeline  

St..  Oakland.  SCHOOLS 

Architect-None.  (-«">      ^    TWENTY-EIGHTH    &    24th 

Days   work.  $4000  ^ve.,  Oakland.  Two  one-story  one- 
room    schools. 

OFFICE  Owner — City  of  Oakland. 

(2643)  W   COLLEGE   40   S  Miles  Ave..  Architect— None. 

Oakland.     One-story   2-room   office.  Contractor— John    R.    Faulkes.   9828   E- 
Owner— Elizabeth     Loring,     5679     Col-  "'•»   »'■•  Oakland.  $1400   each 

A       ''^r,'' v"  °^'"^"''-  ALTERATIONS 

Architect     -^one.  THIRTEENTH    ST.,    Oak- 

Contractor — W .    E.    Hull,    5410    College  ,,.,,..  ,  ,   „ 

Ave.,   Oakland.  $965  „      '^"•',,  Al  erat.ons  and   repairs. 

Owner — M.  Klein. 

^  Architect— None. 

GARAGE  Contractor— Corbett      &      Bayliss,    1110 

(2644)  1367  EL  CENTRO,  Oakland.  Franklin  St..  Oakland.  $475 
One-story  concrete  garage.                                                       

Owner — Patricca  Charlton.  RECORDED 

Architect— None.  APARTMENTS 

Contractor — C.  M.  MacGregor.  410  13th  (2655)  NE  ALAMEDA  AVE.  AND 
St.,  Oakland.                                      $450  Union.     73.\100.     Alameda.        Brick 

work,   except   flue   lining   for   three 

FACTORY  one-story   apartments. 

(2645)  S  E-TWELFTH  300  E  26th  Ave.,  Owner — M.  Claussenlus,  1813  Alameda 
Oakland.     One-story  factory.  Ave.,   Alameda. 

Owner — Hammer  Bray  Co.  Architect — Sidney  B.   &  Noble   Newsom 

Architect — None.  Nevada  Bank   Bldg.,  San   Francisco 

Contractor — F.      A.    Muller,      Syndicate  Contractor — C.   H.   Townsend  &   Martin 

Bldg.,    Oakland.  $1800  Back,    3825    Allendale    St..    Okd. 

Filed  Aug.   4,  '21.     Dated   Aug.  3.  '21. 

ADDITION  One-half   completed    $1142 

(2646)  1206     EIGHTY-SECOND    AVE.,  Completed     1143 

Oakland.      Addition.  Usual    35    days 765 

Owner— Antonio  Dwarte.  TOTAL   COST.   $3050 

Architect — None.  Bond,    none.        Limit,      without      delay. 

Contractor— C.    O.    Morris,    2850    E-9th  Forfeit,    $5.      Plans    and    speclllcallons, 

St.,  Oakland.  $850  none. 
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19 


COMPLETION  NOTICES 


A1.A.MED.\.    COUNTY 


Recorded  Accepted 

Aug.  2,  1921— NO.  716  LONGRIDGE 
Road,  Oakland.  V  H  Owen  to  Thos 
Cuthbertson July    14,    1921 

Aug.  2,  1921— E  SEVENTY-FOURTH 
Ave  874  N  E-14th  B  135xS  40,  Okd. 
Marie  E  Learmond  to  C  A  Kingsley 
Aug.    1,    1921 

Aug.  2,  1921— NW  PTN  LOT  19  BLK 
B,  Piedmont  Knoll,  Oakland.  Fred 
E  Bailey  to  whom  it  may  concern 
Aug.    2.    1921 

Aug.  1,  1921— £E  MONTCLAIR  AVE 
162.60  NE  Clevelana  Ave  NE  40xSE 
206,  Oakland.  Jane  C  Nourse  to 
Edward   F   Henderson.  .July   30,   1921 

Aug.  1,  1921— LOT  52  BLK  6.  Map 
Ptn    Berkeley    Properly,    Berkeley. 

Edward  Schwerin  to  S  Morris 

July   29,   1921 

Aug.  1.  1921- TWENTY-FIRST  and 
Bdwy.  35th  Ave.  &  Foothill  Blvd. 
12th  &  Webster  Sts.  San  Pablo  Ave. 

6  Market  St.  College  &  Bdwy.  all 
in  Okd.  Shattuck  Ave.  &  Haste 
St.  Bkly.  Encinal  &  Central  Avea 
Alameda.  Associated  Oil  Co.  to  Bay 
Elec.   Co July  25,  1921 

July  30,  1921 — N  20  LOT  31  and  S  15 
Lot  32  Blk  C,  Map  Alton  Park, 
Oakland  Tp.  Pearl  Gray  to  Thomas 
Griffiths July    29.    1921 

July  30.  1921 — SW  TWELFTH  AND 
Broadway  S  lOOxW  100,  Okd.     Levy 

Estate   Co   to   Barrett   &   Hilp 

July  25,   1921 

July  30,  1921— NO.  2900  ENCINAL 
Ave..  Alameda.  E  C  Maillot  (Build- 
ing Inspector)  to  whom  it  may  con- 
cern    

July  30,  1921 — PTN  LOT  1  BLK  T, 
Revised  Map  Oakland  Heights.  Okcl. 
Lillian  B  Westdorf  (w£  Vincent  H) 
$4000 

July  29,  1921- NW  E-FOURTEENTH 
St.  395-9  NW  27th  Ave.  NW  28  NE 
160,  Okd.     Mrs.  J.,  Pauline  &  John 

Plasonig  to  Joe  Boeddecker 

July  11,   1921 

July  29,    1921 — LOTS  8.   9   &  PTN  Lot 

7  Blk  E  Map  No.  2  Highlands  Ter., 
Oakland.      W.    C.    Morse    by   James 

W.  Plachek  to  C.  H.  Warren 

July  25,   1921 

July  29,  1921— W  FOURTH  ST.  307-14 
S  Bancroft  Way,  Bkly.  Pac.  Spring 
Bed  Co.  by  James  W.  Plachek  to 
Barrett  &  Hilp July   25,   1921 

July  29,  1921 — LOT  6  Map  Brookside 
Manor,  Oakland.  Robt.  Land  to 
whom  it  may  concern.  .  .July  27,  1921 

July  29,  1921  —  LOT  16  Blk  1  Lake- 
shore  Highlands  Tract,  Okd.  Wm. 
MacDonald,  Jr.,  to  Fred  N.  Strang 
July  28.  1921 

.'uly  28.  1921  —  PTN  LOTS  34  &  35 
Blk  A  Map  East  Piedmont  Heights, 
Okd.  Earl  B.  Leonard  to  whom  it 
may   concern    July   27,   1921 

July  28,  1921— SW  FORTY-SIXTH  & 
Market  Sts..  Okd.  Geo.  A.  Flecken- 
stein  to  whom  it  may  concern.... 
July   28.   1921 

July  27,  1921 — LOT  15  Walker  Brad- 
hoft  Tract.  Okd.  S.  Usevich  to 
whom   it  may  concern .  .July  27,   1921 


Notice  of  Non-Responsibility 

AL.VMKUV     COIXTY 


July  27.  1921  —  3276  ADELINE  ST., 
Bkly.  Chas.  E.  Bancroft  as  to  Im- 
provements on   property. 
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LIENS  FILED 


ALAMEDA    COUNTY 


Recorded  Amount 

Aug.  1,  1921— W  PERKINS  ST.  167  V4 
N  Van  Buren  Ave.  N  42%  NW 
154.56  S  34.935  E  to  pt  begin,  Okd. 
J.  W.   Realy  vs  Mary  Salmon.  ..  .$122 

July  30,  1921— N  E-FOURTEENTH 
321.75  E  25th  Ave  E  28xN  300,  OTcd. 
John  Nothduift  &  F  B  Ehlers  vs 
J  and  Marie  P  Plasonig  and  J 
Boeddeker  S**" 

July  29,  1921— W  VERNON  46.30  S 
Santa  Clara  Ave  NW  113.17  SW 
40.72  SE  112.33  N  42.  Okd.  Hogan 
Lumber  Co,  ?225.19:  W  D  Hubbard, 
$48  vs  Emily  C  and  Geo  C  Borne- 
mann  and  R  H  Wells 

July  28.  1921— W  VERNON  46.30  S 
Santa  Clara  Ave  NW  113.17  SW 
42.72  SE  112.33  N  42,  Oakland.  O  K 
Brown  (The  Hoosier  Store),  $25.40; 
F  M  Dreisbach  (Zenith  Mill  &  l.um- 
ber  Co),  $73.30;  W  C  Rigler  (Dow  C 
Golden  Co),  $27.50;  I  M  Toalson 
(Alameda  Hardwood  Floor  Co),  $46; 
G  M  Tuley  (Hopkins  Street  Hard- 
ware Co),  $19.81;  John  P  Maxwell 
(Maxwell  Hardware  Co),  $55.52;  R 
J  York,  $160;  Walter  Miller,  $100; 
W  E  Maas  (Maas  Electric  Co),  $58 
vs  R  H  Wells,  Emily  C  and  Geo  C 
Bornemann    


RELEASE  OF  LIENS 


AL.^^MED.V     COUNTY 


Recorded  Amount 

Aug.  2.  1921— LOTS  11  AND  12  BLK 
9  Map  Regents  Park.  Albany.  John 
Riddle    to    John    F    and    Freda    M 

Brown    $46.50 

July    30.    1921— S   HOPKINS    192.84    E 
Champion    E    50x8    79.75,    Oakland. 
Voncent  J  Donovan  to  T  L  Wand.  . 
$222.75 


HOMESTEADS 


ALAMEDA    COUNTY 


Aug. 
Blk 


1921— PTN  LOTS  10  AND  14 
i;.  Map  Lincoln  Park,  Pied- 
Earl  R  Burris   $5000 

Aug.  1,  1921— LOTS  18,  19,  20  BLK  2. 
Plat  Cerrito  Hill,  Albany.  Olga  G 
Mahlman    (wf  William   G) $7000 

Aug.  1,  1921 — LOT  14  BLK  6.  Brook- 
dale  Terrace.  Oakland.  John  and 
Florence  Nightingale  Hampson.$4000 

Aug.  1.  1921— LOT  2  BLK  C  Map 
Scenic  Boulevard  Knoll.  Oakland. 
Beatrice  K  Harris  (wt  James  I) 
$5000 

Aug.  2,  1921— E  COLLEGE  AVE  123.58 
S  Alcatraz  Ave  NE  136.72  NW  40.25 
SW  124.89  S  42,  Berkeley.  Alice  B 
Kniep    (wf   B  F) $8000 

July  29,  1921— W  line  Blk  C  21.42  SW 
—  N  Cor.  Blk  C  Map  McNeill  Tract 
SW  12.03  SW  48.51  NW  202.04  NE  60 
SE  202.47.  Oakland.  Laura  Bernice 
Cookney    (wf  Theodore  J) $800 

July  29,  1921 — PTN  BLK  B  Map  Town 
of  Pleasanton.  Pleasanton.  Ambrose 
and  Rose   Rivolta $5000 

July  29.  1921— SE  BANCROFT  WAY 
and  Fulton  S  44xE  100,  Berkeley. 
George  Allen  Dow $5000 

July  29,  1921 — LOT  1  BLK  L,  Map 
Santa  Fe  Tract  No.  3.  Oakland. 
Florence  O'Neil    (wt  Edmund)  .  .$4000 

July  29,  1921 — LOT  15  Map  Lake 
Shore  Park.  Heights.  Oakland. 
Jvuclle  A  Baniett<wf  Henry  M).$5000 


July  27,  1921— NE  SUNNYSIDE  ST. 
140  SE  92nd  Ave.  SE  90  NE  212.0J 
N  W90  SW  212.21.  Okd.  Worthing- 
ton  K.  &  Grace  V.  Garrettson.  .$5000 

July  28,  1921 — SE  Vt  Lot  50  Map  Pied- 
mont Manor,  Piedmont.  E.  M. 
Bartlett     $5000 


BUILDING  CONTRACTS 

SANTA   CLARA  COUNTY 


HIGH  SCHOOL 

SANTA  CLARA.     All  work  for  2-story 

concrete   high   school   building. 
Owner   —   Board    of    Education,    Santa 

Clara   High   School    District,  Santa 

Clara,    Cal. 
Architect — W.    H.    Weeks.    75    Post    St., 

San   Francisco. 
Contractor — Morrison    Bros.,    Santa 

Clara,   Cal. 
Filed  July  29,  1921;  dated  July  20,  1921 

As   work   progresses    75% 

Usual   35   days    25% 

TOTAL  COST,  $73,236 
Bond,  $73,236.  Sureties,  R.  T.  Pierce 
and  James  H.  Pierce.  Forfeit,  $10  day. 
Limit,  180  working  days  from  date  of 
instrument.  Plans  and  specifications 
filed. 


ALL  SPECIAL  FURNITURE  Al'JD  Fix- 
tures installed  complete  including 
all  electrical  work,  plumbing  work, 
glas,  fibrestone,  hardware,  etc.,  on 
above. 
Contractor — Pacific  Mfg.  Co.,  177  Stev- 
enson St.,  Sa  nFrancisco. 
Payments   same   as   above. 

TOTAL  COST.  $15,250 
Bond,  $15,250.  Sureties,  Robt.  A.  Fatjo 
&  Geo.  A.  Patton.  Forfeit,  none.  Limit, 
100  working  days  after  date  of  instru- 
ment.    Plans  and  specifications   filed. 


LOCATION  NOT  GIVEN.  Construct 
right-of-way  fences,  wing  fences 
and  install  gates  along  the  W.  P.  R. 
R.  Co.  right-of-way  known  as  the 
San  Jose  Branch,  ■u'hich  branch  ex- 
tends from  Niles  to  and  in  San  Jose. 

Owner — Western  Pacific  Railroad  Co.. 
Mills  Bldg.,  San  Francisco. 

Architect — None. 

Contractor — McClay  &  Dunlap  (a  co- 
partnership), 563  S-Tenth  St.,  San 
Jose. 

Filed  July  30,  '21.     Dated  July  22,  '21. 

As   work    progresses 25% 

60  days  after Balance 

TOTAL    COST,    $5000 

Bond,    $2500.      Sureties.    Fred    M.    Slerh 

and   A.   R.  McClay.     Limit,   60  working 

days    from    date    of   contract.      Forfeit. 

none.     Plans  and  specifications  filed. 


DWELLING 

EMPIRE    AVE.    near    14th.    San    Jose. 

Ready  cut  dwelling. 
Owner — Walter  Palmer. 
Architect    —    G.    Ellis    Nichols.    Alviso 

Road,   San   Jose. 
Day's  Work.  $3500 


ALTERATIONS 

FIRST   &    ST.    JOHN,   San   Jose. 

Alterations. 
Owner — Western   Title  Insurance  Co. 
Archt.    &    Contractor — M.    G.    West    Co., 

115  Front  St..  San  Jose.  $3975 


COTTAGE 

THIRD    &    KEYES,    San    Jose.      Four- 
room  cottage. 
Owner — Will    Jessup, 


Architect — Owner. 
Day's  Work. 


$1990 


ALTERATIONS 

81  W  SANTA  CLARA,  San  Jose.     Alter 

front. 
Owner   —   San   Jose   Building.   &   Loan, 

premises. 
Archt.   &  Contractor,   F.   Thomy,   605   S. 

11th   St.,  San  Jose.  $975 


ALTERATIONS 
380    S    NINTH,    San    Jose. 
Owner — J.    M.    Cratie. 
Architect — None. 
Contractor — S.   Huxtable. 


Alterations. 


COMPLETION  NOTICES 


SANTA  CliABA  COUNTY 


Recorded  Accepted 

Aug.  2,  1921 — PALO  ALTO.  John  J 
and  Edward  P  Cashel  to  Joseph 
Pasqualetti July    29,    1921 

Aug.  2,  1921 — SAN  JOSE.  Eleanor 
Tegen  to  whom  it  may  concern.. 
August     1.     1921 

Aug.  2,  1921— PART  LOT  11  BLK  15. 
Hanchett  Residence  Park,  San 
Jose.  A  K  Burkett  to  whom  it  may 
concern    August    1,    1921 

July  30.  1921 — LOT  11.  O'Bourn  Ad- 
dition to  the  Town  of  Sunnyvale. 
William  E  Knight  to  whom  it  may 
concern June   12.   1921 


LIENS  FILED 


SANT.'V     CLAR.*.     COUNTY. 


Recorded  Amount 

Aug.  2,   1921 — VIEW   ST.  between  Mt. 

Hamilton   and   Edith   Aves   being   1 

acre   Lot    7    in    Los    Altos    Orchard 

Acres.      The   Minton   Co,   Inc    vs    F 

E    Grimes    $138.51 

July  30,  1921— LOTS  139  AND  140  of 
the  Orchard  Park  Sbdvn  of  Villa 
Lots.  San  Jose.  San  Jose  Lumber 
Co  vs  J   F  Winn $268.18 


BUILDING  CONTRACTS 


SACR.\MENTO    COUNTY. 


ADDITION 

MARSHALL  SCHOOL.  Sacto.  One-story 
frame  &   stucco  addition   to  school. 

Owner — Sacramento   City   School   Dist. 

Architect  —  Hemmings-Petersen-Hud- 
nutt.  Inc..  Architectural  &  Engin- 
eering Commission,  Sacramento 
Elementary  Schools,  third  floor  of 
City   Library,    9th    &    I    Sts..    Sacto. 

Contractor — Robt.  Trost.  26th  &  How- 
ard Sts.,  San  Francisco.  $31,660 

Filed  July  27;   dated  July  15,   1921. 


ADDITION 

McKIN-LEY  SCHOOL  on  Blk  F  G  7th 
&  8th,  Sacramento.  Two-story 
frame  &   stucco  addition  to  school. 

Owner — Sacramento   City   School   Dist. 

Architect  —  Hemmings-Petersen-Hud- 
nutt.  Inc.,  Architectural  &  Engin- 
eering Commission,  Sacramento 
Elementary  Schools,  third  floor  of 
City    Library,    9th   &    I   Sts.,    Sacto. 

Contractor — Wm.  C.  Keating,  1714  27th 
St.,    Sacramento.  $55,950 

Filed  July  27;   dated  July   15,  1921. 


ADDITION 

LINCOLN  SCHOOL  Q  St.  bet.  4th  & 
5th,  Sacramento.  Two-story  2-room 
frame   addition   to   school. 

Owner — Sacramento   City   School   Dist. 

.■\rchltect  —  Hemminga-Petersen-Hu(3» 


Saturday,  August  6,  1921 


BUILDING    AND     ENGINEERING 


nutt,  Inc.,  Architectural  &  Engin- 
eering Commission,  Sacramento 
Elementary  Schools,  third  floor  of 
City   Library,    9th    &    I   Sts.,    Sacto. 

Contractor — Wm.  C.  Keating,  1714  27th 
St.,  Sacramento.  )39,950 

Filed  July  27;  dated  July  15,  1921. 


Contractor — Roy    &    Morris, 
Ave.,  Sacramento. 


3737    First 
«860 


FLATS 

HI"      NINETEENTH    ST.,    Sacramento. 

Raise   cottage  &  build  flats. 
Owner— Elizabeth  M.  Martin.   1417   19th 

St.,  Sacramento. 
Architect — None. 
Contractor  —  Geo.    W.    Martin    &    Son, 

1417   19th  St.,  Sacto.  J2500 


BUNGALOW 

E  hi  LOT  7,  C,  D.  23rd  and  24th  Sts., 
Sacramento.       Six-room     bungalow. 

Owner — C.  E.  and  Mary  H.  Truesdale. 
1812  D  St..  Sacramento. 

Architect — None. 

Contractor — L.  F.  Gould.  600  Ventura 
Ave.,  Sacramento.  J4023 

Filed  July  28,  1921.     Dated  . 


REPAIRS 

279    K   STREET, 

Sacramento 

General 

repairing. 

Owner — Jas.    Bal 

ard,    724   K 

St.,  Sacto. 

Architect — None. 

Contractor — G.    D.    Hudnutt, 

Cal.    Fruit 

Bldg.,   Sacramento. 

$2000 

REPAIRS 

729    K    STREET, 

Sacramento 

General 

ALTERATIONS 

V   ST..   Sacramento.     Improvements   for 

distributing  station. 
Owner — Associated    Oil    Company. 
Architect — None. 
Contractor — Alfred  A.  Florance,  2905  W 

St.,  Sacramento.  $104'2 

Filed  July  28.  ■21.     Dated  July  23,  '21. 


REPAIRS 

2312  THIRD  AVE..  Sacramento.  Re- 
pair fire  damage. 

Owner — W.  L.  Norton,  720  27th  St., 
Sacramento. 

Architect — None. 

Contractor — P.  F.  Reed,  2545  28th  St., 
Sacramento.  J2300 


repairing. 
Owner  —  American  Drink  Shop,  729  K 

St.,  Sacto. 
Architect — None. 
Contractor — G.    D.    Hudnutt,    Cal.    Fruit 

Bldg..   Sacramento.  $4000 


COMPLETION  NOTICES 


SACRAMENTO    COUNTY 


DWELLING 

2923   THIRTY-NINTH  ST.,   Sacramento. 

One-story    5-room    frame    dwelling. 
Owner — Salvo    Gasparo,    3915    5th   Ave., 

Sacramento. 
Architect — None. 
Contractor — F.    D.    Lamoure,    413    95th 

Ave.,   Sacramento.  13148 


Recorded  Accepted 

Aug.  1,  1921— S  37^4  FT.  LOT  28  ELK 
54  Sub.  E.  Oak  Park.  SacVamento. 
C    E    Livermore    to    whom    it    may 

concern Aug.     1,     1921 

Aug.  1,  1921— S  %  LOT  8,  T,  U.  8th 
&  9th  Sts.,  Sacramento.  Protestant 
Episcopal  Bishop  of  Sacramento  to 
whom  it  may  concern.  .July  30,  1921 


REPAIRS 

1911    S   STREET,    Sacramento.      Repair 

Are    loss   on   frame   house. 
Owner — Mrs.   H.   Kuhn,   Fruitridge   Rd., 

Sacramento. 
Architect — None. 


BUILDING  CONTRACTS 


FRESNO    COINTY. 


DWELLING 

1521   COLLEGE  AVE.,   Fresno, 
ing. 


Adopted  for  Cutting    and   hilling,  Loading  Cars,  Cleaning  out 
Reservoirs,  Hauling  Loose  Materials  of  all  Kinds. 

217  Hyde  Street  Phone  Franklin  138 


NEWS  21 

Owner — E.   Ablber^. 

Architect — None. 

Days   work.  $4000 

REPAIRS 

VAN  NESS  AND  MARIPOSA  STS., 
Fresno.     Repair  store. 

Owner — O.  J.  Woodward,  2440  Mari- 
posa St.,  Fresno. 

Architect — None. 

Day's  work.  $1000 

ALTERATION'S 

1922  FRESNO  ST..  Fresno.     Alterations 

in  store. 
Owner  —  A.    Mattel,      202        Broadway, 

Fresno. 
Architect — None. 
Day's   work.  $1500 

UEP.MRS 

933   VAN   NESS   AVE.,   Fresno.      Repair 

store. 
Owner — Robert    Lich.    2720    Fresno    St., 

Fresno. 
Architect — None. 
Day's   work.  $2000 

REPAIRS 

651  F  ST.,  Fresno.      Repair  dwelling. 

Owner — K.    Kamikawa,    7   miles   NE    of 

Fresno. 
Architect — None. 
Day's    work.  $700 

♦ 

FRESNO       BUILDING      TOT.\I,S       FOR 
JULY,  1921 

The   following     is   a    report      of     the 
building      operations      in    the    City      of 
Fresno  for  the  month  of  July,  1921. 
New    building $168,806 

Number  of  permits,  90. 

Total     for    year $1,702,851 

Alterations    and    repairs $      33,600 

Number  of  permits,  79. 

Total     for    year $    350,735 

♦ 

COMPLETION  NOTICES 

FRESNO    COUNTY 

Recorded  Accepted 

July  28,  1921  —  946  BDWY,  Fresno. 
Lessee,  Wm.  Eremin  to  whom  it 
may  concern   July  22,  1921 

♦ 

LIENS  FILED 

FRESNO    COUNTY 

Recorded  Amount 

July  30.  1921 — LOT  15  in  Sec.  5,  15-16, 
Fresno.  W  C  Burcham  vs  R  H  Coey 
$225 

July  29,  1921— ELK  1  Cooper  Addi- 
tion, Selma.  G.  E.  Parkison  vs 
A.    B.    Eynon    $141 

July  28,  1921— LOTS  26  to  29  Elk  5 
South  Fresno  Addition,  Fresno. 
Routt  Lumber  Co.  vs  B.  Willlama 
&   C.   Oldham    $220 


BUILDING  CONTRACTS 


SAN    MATEO    COUNTY 


BUNGALOW 

LOT  21  BLK  42.  Easton  .Addition  No.  3. 
Burllngame.  Furnish  labor  and 
materials  and  construct  a  one-story 
frame  bungalow  and  garage. 

Owner — Joseph  A.  and  Mary  C  Burns. 
1182  Guerrero  St.,  San  Francisco. 

Supt.  of  Construction — E.  A.  Herman. 

Contractor — John  W.  Rutherdale.  Red- 
wood City. 

Filed  July  29,  '21.     Dated  Apr.  18,  '21. 
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Saturday,  August  «,  1921 


Garage      built    and      rafters     on 

bung-alow    J1225 

Brown  coat  plaster  on 1225 

Completed   1225 

Usual  35  days 1225 

TOTAL  COST,  $4900 
Bond,  none.  Limit,  to  be  completed  by 
June  25,  1521.  Forfeit,  ?3.  Plans  and 
specifications  filed. 


RESIDENCE 

COR.   SUTTER   &   SOUTH   STS.,   Stock- 
ton.    Residence. 
Owner^S.    M.   Langaro. 
Architect — None. 
Day's    work.  $8500 


COMPLETION  NOTICES 


SAN    MATEO    COIIXTY. 


RESIDENCE 

1924    S-SAN   JOAQUIN 

Residence. 
Owner — Alice  Derverpe. 
Architect — None. 
Day's   work. 


Recorded  Accepted 

July  28,  i;i21 — LOT  19  Corbett  Sub- 
division of  Burlingame,  Burlin- 
game.  Victor  Peterson  to  Martin 
Peterson July    26,    1921 


LIENS  FILED 

SAN  JOAQUIN  COUNTY 


LIENS  FILED 


SAN    M.\TEO    COIINTV. 


Recorded  Amount 

July   29,   1921 — LOT  38   ELK  20,   Belle 

Air  Park,  San  Bruno.     Prosper  Bou 

vs  J  H  White  and  Charles  Witbeck 

$57.66 

July  29,  1921— E  BRUNSWICK  ST.  No. 
1230,  near  Crocker  Ave.,  Daly  City. 
Wm  Kleeman  vs  Wm  Lucas. .  .  .$49.75 


Recorded  Amount 

Aug.  2,  1921— LOT  6  Suess  Oak  St. 
Addition  to  City  ot  Lodi.  E  K 
Wood  Lumber  Co,  Cptn  by  Decoto 
&  Calkins,  Attorneys  vs  Frank 
Ruff,      Jennie    RufE      and    Geo      D 

Parkinson     $932.44 

Aug.  1,  1921— LOT  24  of  the 
Suess  Tract.  Robert  Little  vs  John 
Boss   tnd   W   H   Stewart $19 


per  second  from  West  Branch  of  Soquel 
Creek,  tributary  to  Soquel  Creek,  for 
irrigation  of  80  acres  of  land.  Diver- 
sion by  means  of  pipe  line.  Estimated 
cost,  $10,000. 

Permit  876.  C.  E.  Schmidt,  369  Pine 
St.,  San  Francisco,  Calif.  For  0.067  cu. 
ft.  per  second  from  Laurel  Creek  (also 
known  as  Burrell  Creek)  Santa  Cruz 
County,  tributary  to  Soquel  Creek,  for 
irrigation  of  80  acres  of  land.  Diver- 
sion by  means  of  pipe  line.  Estimated 
cost,  $10,000. 

Permit  880.  Henry  J.  Barton,  Treka, 
Calif.  For  25  cu.  ft.  per  second  from 
West  Branch  Beaver  Creek,  Siskiyou 
County,  for  mining  purposes.  Esti- 
mated  cost,   $20,000. 

Permit  882.  Antone  Quadras,  Nord, 
Calif.  For  7.37  cu.  ft.  per  second  from 
Pine  Creek  Lagoon,  and  Sacramento 
River,  Butte  County,  for  irrigation  of 
598  acres.  Diversion  by  means  of 
ditch  known  as  Quadras  Ditch.  Esti- 
mated cost,  $9,000. 

Permit  884.  Holland  Land  Co.. 
Clarksburg.  Calif.  For  160  cu.  ft  per 
second  from  Elk  Slough  and  Sacra- 
mento River  and  West  Levee,  Borrow 
Pit,   Yolo  and  Solano  Counties,  for  ir- 


STATE     WATER     COMMISSION 


BUILDING     CONTRACTS 


S.AN  JOAftUIN  COUNTY 


BUILDING 
AGRICULTURAL       P.^RK. 

Building. 
Owner — San  Joaquin  County. 
Architect — None. 
Day's  work. 


SAN  FRANCISCO  —  The  following 
permits  to  appropriate  water  were 
granted  by  the  State  Water  Commis- 
sion, Call  Bldg.,  between  May  16th  and 
July  18,  1921: 

Permit  872.  H.  M.  Roberts,  Lookout, 
Modoc  County,  California,  for  2635  cu. 
ft.  per  annum  from  Antelope  Flat 
Drainage  Area,  Modoc  County,  tribu- 
tary to  Pit  River.  Estimated  cost, 
$4,000. 

Permit  875.  C.  E.  Schmidt,  369  Pine 
St.,  San  Francisco,  Calif.  For  %   cu.  ft. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 

ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 

A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 

PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  nn  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  TEON  BUILDING 

San   Francisco,   Cal.  Portland,  Oregon 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


Saturday,  August  6,  1921 
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Diversion    by 
Estimated      cost, 


rigallou  of  1800  acres, 
means  of  pumps.  E 
$75,000. 

Permit  885.  Mary  E.  Ivory,  assign- 
ment to  Pattes,  Huffman  Land  &  Live 
Stock  Co.,  Alturas,  Calif.  For  1500  ac- 
ft.  per  annum  from  Antelope  Plains 
Drainage  Area,  ilodoc  County.  Di- 
versian  by  means  of  channel  4  miles 
long.     Estimated  cost,  $2400. 

Permit  S'J3.  James  F.  Stevlnson,  a 
corporation.  San  Francisco.  Calif.  For 
80.58  cu.  ft.  per  second  from  Merced 
River,  Merced  County,  for  irrigation  of 
6,446  acres.  Diversion  by  means  of 
canal.  Estimated  cost,  J75,000. 
APPLICATIONS 

The  following  applications  for  per- 
mits to  appropriate  water  were  filed 
with  the  Commission  during  the  month 
of  June,  1921. 

Application  2368  (Plumas  Co.)  Great 
Western  Power  Company  of  Calif.,  San 
Francisco,  Calif.,  for  124  cu.  ft.  per 
second  from  Feather  River,  Butte 
County  and  Buck's  Creek,  Plumas 
County,  for  irrigation  of  30,000  acres 
of  land.  Diversion  by  means  of  dam. 
Estimated  cost,  $4,300,000. 

Application  2369  (Plumas)  Great 
Western  Power  Company  of  Calif.,  San 
Francisco,  Calif.,  for  124  cu.  ft.  per 
second  from  Buck's  Creek,  Plumas 
County,  for  power  purposes.  Total 
amount  of  power  to  be  developed  43.7 
t.h.p.  Diversion  by  means  of  dam.  Esti- 
mated cost,  $4,300,000. 

Application  2370  (Plumas  and  Butte 
Counties)  Great  Western  Power  Com- 
pany. San  Francisco,  Calif.,  for  100,000 
ac.  ft.  per  annum,  from  Pine  Creek, 
North  Valley  Creek  In  Plumas  County, 
tributary  to  N.  Fork  Feather  River; 
Little  Kimshew  Creek  and  Crane  Valley 
Creek  in  Butte  County,  tributary  to 
West  Branch  of  Feather  River,  for 
power  purposes.  Total  amount  of 
power  to  be  developed  48,000  t.h.p.  Di- 
version by  means  of  canal  and  pipe 
line. 

Application  2371  (Plumas  and  Butte 
Counties)  Great  Western  Power,  San 
Francisco.  Calif.,  for  24,000  ac.  ft.  per 
annum  from  Feather  River,  Butte 
County,  tributary  to  Sacramento  River; 
Pine  Creek.  Rock  Creek,  and  North 
Valley  Creek.  Plumas  County,  tributary 
to  N.  Fork  of  Feather  River;  Little 
Kimshew  Creek  and  Crane  Valley 
Creek,  tributary  to  West  Branch 
Feather  River,  for  irrigation  of  30,000 
acres  of  land.  Diversion  by  means  of 
canal  and   dam. 

Application  2372  (Nevada)  Fred  H. 
Tibbetts,  Engineer,  Nevada  Irrigation 
District,  Grass  Valley,  Calif.,  for  100,000 
ac.  ft.  per  annum  from  Canyon  Creek, 
Nevada  County,   for   power  purposes. 

Application  2373  (Nevada)  Fred  H. 
Tibbetts,  Engineer,  Nevada  Irrigation 
bistrict.  Grass  Valley,  Calif.,  for  50,000 
ac.  ft.  per  annum  for  agricultural  pur- 
poses, from  South  Wolf  Creek,  Nevada 
County,  tributary  to   Bear  River. 


.Vpjjlication  2374  (Sierra)  H.  L.  Ber- 
key.  Scales,  Sierra  County,  for  175  cu. 
ft.  per  second  from  Spencer  Lakes  (3  in 
number).  Sierra  County,  for  power  pur- 
poses. Diversion  by  means  of  ditch  si.\ 
miles    long.      Estimated    cost,    $300,000. 

Application  2375  (Sierra)  H.  L.  Bcr- 
key.  Scales,  Sierra  County,  for  175  cu. 
ft.  per  second  from  Spencer  Lake  and 
tributaries.  Sierra  County,  tributary  to 
N.  Fork  Yuba  River,  for  irrigation  of 
25.000  acres  of  land.  Diversion  by 
means  of  ditch  si.x  miles  long.  Esti- 
mated cost,  $300,000. 

Application  2376  (Sierra).  H.  L. 
Berkey,  Scales,  Sierra  County,  Cal.,  for 
175  cu.  ft.  per  sec.  from  Spencer  [..akes 
and  tributaries,  in  Sierra  County,  for 
mining  purposes.  Diversion  by  means 
of  canal  about  6  miles  long.  Estimated 
oost,   $300,000. 

Application  2380  (San  Joaquin  Co.). 
A.  N.  Davis.  Yosemite,  Club,  Stockton, 
Cal.,  for  10  sec.  ft.  from  Calaveras 
River,  San  Joaquin  County,  tributary 
to  San  Joaquin  River,  for  irrigation  of 
28S  acres  of  land.  Diversion  by  means 
of  pipe  line.  Estimated  cost,  $300,000. 
Application  2381  (San  Joaquin  Co.). 
A.  N.  Davis,  Y^osemite  Club,  Stockton, 
Cal..  for  7  cu.  ft.  per  sec.  from  Cala- 
veras River,  San  Joaquin  County, 
tributary  to  San  Joaquin  River,  for 
irrigation  of  about  200  acres  of  land. 
Diversion  by  means  of  pipe  line.  Esti- 
mated cost.  $2000. 

Application  2382  (Stanislaus  Co.), 
Paciflc  Pea  Packing  Co.,  a  corporation, 
Oakdale.  Cal.,  for  5  cu.  ft.  per  sec. 
from  Stanislaus  River,  tributary  of 
San  Joaquin  River,  for  irrigation  of 
150.29  acres  of  land.  Diversion  by 
means  of  pump.  Estimated  cost,  $20,000. 
Application  23S3  (Modoc  Co.).  G.  M. 
and  J.  E.  Clark,  Alturas,  Modoc  County, 
Cal.,  for  1270  ac.  ft.  per  annum  from 
Juniper  Gulch,  Modoc  County,  tributary 
to  South  Fork  of  Pit  River,  for  irri- 
gation of  578  acres.  Diversion  by 
means  of  canal  1.82  miles  long.  Esti- 
mated cost,   $15,000. 

Application  2385  (Plumas).  Victor  S. 
arber.  Trustee.  304  E.  16th  St..  Oakland, 
Cal.,  for  60  cu.  ft.  per  sec.  from  Milk 
Ranch  Creek,  tributary  to  North  Fork 
Feather  River,  for  power  purposes. 
Amount  of  power  to  be  developed, 
27,273  t.h.p.  Diversion  by  means  of 
canal  and  flume. 

Application  23S6  (Plumas).  Victor  S. 
Barber.  Trustee,  304  E-16th  £1.,  Oakland 
100  cu.  ft.  per  sec.  from  Chipps  Creek, 
Plumas  County,  tributary  to  North 
Fork  Feather  River,  direct  diversion, 
and  9800  ac.  ft.  per  annum  from  Morris 
Lake,  Lotts  Lake.  Spring  Valley  Lake 
and  an  unnamed  lake  in  Plumas 
County,  for  storage  for  power  pur- 
poses. Amount  of  power  to  be  devel- 
oped, 34,000  t.h.p.  Diversion  by  means 
of  dam.     Estimated  cost,   $1,600,000. 

Application  2387  (Butte).  E.  P. 
Vandercook,  2383  E.  27th  St..  Oakland, 
Cal..    for    250    cu.    ft.    per    sec,    direct 


diversion,  and  160,000  ac.  ft.  per  annum 
for  storage  from  Feather  River  and 
lakes  on  headwaters  of  Rock  Crfeek, 
Chipps  Creek,  Milk  Ranck  Creek,  Butte 
County,  for  irrigation  of"  iVfiOii  acres 
of   land.  '-    _T, 

.\pplication  2393  (Yuba  Co.)rHoncut- 
Yuba  Irrigation  District.  Honcut,  Yuba 
County,  Cal..  for  1000  cu.  ft.  per  sec. 
from  Yuba  River.  Yuba  County,  ,for 
irrigation  of  31,500  acres  of  land. 

Application  2394  (Santa  Barbara). 
Diamond  R.  D.  Co.,  Santa  Barbara, 
Cal.,  for  6  cu.  ft.  per  sec.  from  Santa 
Ynez  River,  Santa  BarBara  County,  for 
irrigation  of  80  acres  of'  land.  Diver- 
sion by  means  of  pipe  liiie  2500  ft.  long. 
Estimated  cost.  $10,000.  -___^ 

Application  2398  (ImpegKJ).  W.  W. 
Patch,  Dlv.  Engineer,  CSB-  Highway 
Commission,  Dept.  Engineering,  for 
and  in  behalf  of  Los  Angeles  County, 
Cal.,  14  cu.  ft.  per  sec.from  San  Fillpe 
Creek,  Imperial  County,  for  construc- 
tion and  maintenance  of  highway  and 
irrigation  of  strip  of  land  on  each  side 
of  highway  for  tree  planting.  Diver- 
sion by  means  of  pumps,.  Estimated 
cost,    $10,000. 

Application  2402  (Ventura  Co).  Sespe 
Power  Corporation,  Los  Angeles,  Col., 
for  135  cu.  ft.  per  sec.  direct  diversion 
and  102,000  ac.  ft.  flood  water  from 
Sespe  Creek,  Ventura  County,  tributary 
to  Santa  Clara  River,  for  generation 
of  electric  power. 

Application  2406  (Yuba  Co.).  Los 
Verjels  Land  &  Water  Co.,  San  Fran- 
cisco, Cal.,  for  150  cu.  ft.  per  sec.  storm 
water,  and  25  cu.  ft.  per  sec.  natural 
flow  of  Dry  Creek,  Yuba  County,  tribu- 
tary to  Yuba  River,  for  irrigation  of 
5675  acres.  Diversion  by  means  of 
ditch.      Estimated   cost.   $120,000. 

Application  240S  (Sacramento).  A. 
E.  Landis,  Sacramento,  Cal.,  for  5000 
cu.  ft.  per  sec.  direct  diversion  and 
15,000  ac.  ft.  per  annum  storage,  from 
Laguna  (sometimes  called  Willow 
Creek),  Sacramento  County,  tributary 
to  C'osumnes  River,  for  agricultural 
purposes. 

Application  2409  (.\mador  Co.).  A. 
L.  Landis,  Folsom,  Cal.,  for  11.000  cu. 
ft.  per  sec.  direct  diversiofi"  and  800,000 
ac.  ft.  per  annum  storage,  from  Moke- 
lumne  River,  Amador  County,  tributary 
to  San  Joaquin  River,  for  agricultural 
purposes.  Diversion  by  means  of 
tunnel. 

Application  2410  (Sacramento).  A. 
L.  Landis,  Folsom.  Cal.,  for  17,000  cu. 
ft.  per  sec.  direct  diversion  and  200,000 
ac.  ft.  per  annum  storage,  from  Dry 
Creek,  Sacramento  County,  tributary  to 
Mokelumne  River,  for  agricultural 
purposes. 

Application  2411  (Amador  Co.).  A. 
L.  Landis,  Folsom,  Cal.,  for  7000  cu.  ft. 
per  sec.  direct  diversion  and  400,000  ac. 
ft.  per  annum  storage,  from  Cosumnes 
River,  Amador  County,  tributary  to 
Mokelumne  River,  for  agricultural  pur- 
poses.     Diversion    by    means    of   canaL 


LIBERTY 

WALtBQARD 

KEY- HOLD  PLACER  LATH  COMPANY 


A  Fibered  Oypsum  Plaster 
Board  that  will  not  shrink, 
warp   or  buclcle. 


Liberty  Wall  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  imper^dous  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — Vi  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Circular  Steel  Windows-Cheaper  than  Wood 


Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 


San  Francisco,  California 


Ears^n  (Honatrurttan  l^^purta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  worlc  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
560   MISSIOIV   STRKET  SAN   FRANCISCO,   CAL. 


Riiinliart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER  YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doors,    Sash 

Frames   and   Mouldings 
17TH   &   KANSAS    STS.  -  SAN    FRANCISCO 

Phone   Market   1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Bush  St. 


SAN  FRANCISCO 


Member 
/nsurance  Brokers  Exchange 


Just    FLUSH    it    on! 
lAPIPOIITH 

■■HIB^B     Tf^AOE    MARK      ■■■■«» 

will  permanently 

Dustproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIMIVEBORIV  SONS,  Inc. 

355  Pacific  Electric  Building,  Los  Angeles  77  O'Farrell  Street.  San  Francisco 


« 


1 

* 


15    Cen«s    Per    Cony 


Phone    Doaglns   2372 
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Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 
Are  Not 

Necessary 


A  One  Piece 

Wall  Can 

Be  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  BIdg. 

Telephone  Kearny  2S22  Telephone  Garfield   17 

FOR  SALF  BY  AM,    MMIIKH    DKAI.KUS 
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Every  item  in  oiir  immense  stock  has 
been  scrutinized  and  the  prices  rediiced 
to  today's  levels. 

Send  for  our 

Illustrated  Price  Stock  Bulletin 

covering  all  Machinery  and 
equipment  in  stock 

You  don't  have  to  struggle  along  with 
worn  out  or  "patched  up"  equipment. 
You  can  get  what  you  want  at  the 
price  you  can  afford. 

Make  your  selection  NOW 
before  stocks  are  broken 


SMITH-BOOTH-USHER  CO. 

Machinery,  Supplies,  Pipe  and  Fittings 

SAN   FRANCISCO 

50-60    Fremont    Street 
LOS   ANGBLES 

22S-238   Central   Avenue 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 
,1    Every    Saturday  SAN  FRANrlSCO,   CAL.,  AUGUST   13,    1921  Tw.nty-first    Year.    Xo.    33 


Building  &) 
Engineering 

_r  News-   ,__^ 


No.    o60    Mission    Street, 

San    Francisco.  Calif. 

>IKS.    I..    A.    I..VItlSL:.V.    Publishrr 

I.    I'.    F.»nRELI..    .Mannetng    Editor 


Kevoled  to  the  Engineering.  Archi- 
ti'.-iiiral.  Uiiilding  and  Industrial  Ac- 
tivities   of    the    Pacific    Coast. 

ORicinl    Paper    of   Vailejo    Bnilders' 
Exchange 

Subscription  terms,  payable  In  advance 
I'.  P.  and  Possessions,  per  year...  $4.00 
Canadian  and  Foreign,  per  year..  5.00 
Single   Copies    15c 

Entered  ns  fteeond-claMiv  matter  at 
San  Franri«<-o  Po-st  Office  under  act  of 
Copsress    of    Jl.nrcU    ;!,    ISTO. 


COXSTRUCTIOX    SLXCE    FIRE 

According    to    a    report    compiled    by 

Chief    Inspector    of    Buildings    John    P. 

Horgan.    the    Board    of    Public    Works 

granted  a  total   of  91,037  building  per- 

trom   May.   1906.  to  July   31.   1921. 

:    carried   on   under   these    permits 

<ont    an    expenditure    of    approxi- 

;■•    $373,883,060.      During    that    pe- 

Horgan's   report   sho^vs,    285    per- 

issued  for  Class  A  structures  cost- 

Lpproximately  $48,619,562;  Class  B, 

-31i      buildings.      $26,269,809;     Class     C. 

;»8:3        buildings.      $103,805,134:        33.973 

frame     structures,     $131,854,283;     52,126 

alterations,     repairs     or     additions     to 

«tanding  structures,  $36,118,987.     Other 

operations  included  in  the  report  shows 

operations   carried    on    by   the    Panama 

Pacific     International     Exposition,     the 

state  and  municipality. 


I  ALIKORMA    WEEKLY    B.VSK 
CLE.4.RIXGS 


Bank  clearings  as  reported  to  the 
California  Development  Board  by  the 
several  clearing  house  cities  for  the 
week  ending  August  4,  1921,  showing 
the  amount  of  increase  or  decrease 
from  the  amount  reported  the  corre- 
sponding week  last  year: 

Decrease 
San  Francisco. $118,100,000  $37,300,000 
Los     Angeles...      74,9is4,C00       •2.180.000 

Oakland     10.846,127  •529,105 

Sacramentc     .  .  .        5,450.972  986,328 

Fresno    3,117,801  804.891 

Stockton reporting  bank  debits 

San    Jose 1,713,215  713,045 

Pasadena     2,843,074  •933,966 

Bakersfleld     .  ..  976,Slo  166,444 

Long  Beach    ...        3,547.425  '770.028 

Berkeley reporting  bank  debits 

Santa    Rosa....  366.614  57,799 

Uodesto    548.848 

Whitlier     406,637 

San    Bernardino       1,340,(64 
* iDcreaa* 


No  Remedy  Seen  for  Housing  Shortage* 

Hoover  Facts  on  Building 

Held  Wrong 


Herbert  Hoover's  statement  that 
there  Is  $22,000,000,000  available  for 
home  building  in  the  mutual  savings, 
savings,  national  and  State  banks, 
building  associations,  trust  companies 
and  life  insurance  companies,  is  100 
per  cent  wrong,  according  to  W.  A. 
Sadd,  president  of  the  savings  bank 
division  of  the  American  Bankers' 
Assn. 

Sadd.  in  taking  exception  to  Secre- 
tarj-  Hoorer's  remarks,  said: 

The  institutions  to  which  Hoover 
refers  have  total  resources  which  are 
distributed  approximately  as  follows 
Mutual  savings  bank,  $6,500,000,000 
building  associations,  $2,500,000,000 
savings  national  banks.  estimated 
$2,000,000,000;  trust  companies  savings, 
no  data;  State  bank  savings,  no  data; 
life  insurance  companies.  $7,000,000,000. 
IVot    Available 

Perhaps  the  two  items  not  now 
available  will  make  a  total  of  gross 
resources  approximating  Hoover's 
estimate  of  $22,000,000,000,  but  he  is 
100  per  cent  wrong  in  advising  that 
this  is  to  be  regarded  as  the  "total 
sum  of  money  available"  for  loans  to 
support    "home    bui'ding." 

That  amount  is  not  available  for 
home  building.  Not  over  one-half  of 
it  could  possibly  be  tied  up  in  real 
estate  security,  and  the  amount  now 
loaned  upon  real  estate  security  by 
those  institutions  cannot  be  very 
materially  increased  because  of  other 
demands  which  confront  each  indi- 
vidual  institution. 

Any  persons  who  begins  to  tinker 
with  the  financial  structure  must 
ascertain  first  the  use  to  which  the 
desired  funds  are  now  devoted  (for,  of 
course,  they  are  not  idle);  second,  the 
possible  emergencies  which  may  yet 
strain  the  liquid  resources  of  each 
institution;  third,  the  ability  to  divert 
any  bank's  loans  and  investments  into 
different      channels,    and    fourth,    that 


depositors  and  loan  holders  desire  that 
their  funds  shall  be  directed  in  par- 
ticular lines  of  investment  which  may 
change  according  to  the  ideas  and 
assumed  needs  of  persons  who  accept 
no  corresponding  responsibility  for 
resources. 

HoukIbs  Remedie* 

To  sum  up  the  situation  as  to 
housing  finance,  no  proposed  remedy  is 
adequate  which  is  not  based  upon  cer- 
tain truths.  First,  housing  will  not 
multiply  until  there  is  a  market  for 
the  finished  product;  second,  this  is 
largely  a  question  of  price,  of  willing- 
ness to  tie  up  capital  in  houses  rather 
than  in  other  things  and  cannot  be 
effected  by  any  mere  theory  of  a  cer- 
tain manufacturers'  association  that  a 
workman  can  afford  to  pay  $8000  for 
a  cottage  because  the  building  will  last 
fifty  or  one  hundred  years;  third, 
money  and  credit  are  scarce  and  there 
are  neither  billions  nor  millions  avail- 
able for  investment  in  new  construc- 
tion now;  fourth,  construction  activi- 
ties cannot  be  sustained  or  even  stimu- 
lated by  reference  to  house  shortage  as 
is  often  attempted;  fifth,  until  there 
is  a  market  which  will  absorb  new 
construction  in  competion  with  old. 
building  will  not  revive;  sixth,  this  is 
not  the  time  to  agitate  forcing  capital 
into  second  mortgage  investment 
which  confer  the  right  to  pay  a  first 
mortgage  in  a  large  majority  of  cases. 

The  American  Bankers'  Assn.  has 
given  close  attention  to  mortgage 
loans  which  bulk  so  large  among 
assets  of  financial  institutions  and  the 
other  funds,  endowments  and  estates 
under  their  charge,  but  there  is  a  vast 
difference  in  loans,  and  all  of  these 
funds  are  distinctly  private  in  their 
nature  and  cannot  be  invested  under 
compulsion  of  law  and  in  the  future 
will  be  distributed  according  to  eco- 
nomic forces  which  are  beyond  the 
reach  of  the  legislators. 


LIMBER    PRICE,S    ARE    AT   ROCK 
BOTTOM 


That  wholesale  lumber  prices  have 
been  fully  deflated  is  the  opinion  of  the 
Board  of  Trustees  of  the  National 
Lumber  Dealers'  Assn.  They  have 
issued  a  statement  in  response  to  a 
request  by  the  National  Federation  of 
Construction  Industries,  which  says  in 
part: 

"In  the  lumber  industry  it  has  been 
possible  to  reduce  labor  costs  rapidly, 
and  in  spite  of  the  fact  that  produc- 
tion costs  are  on  a  minimum  basis,  the 
downward  price  trend  has  brought  mill 
prices  on  numerous  items  lower  than  In 
1913.      Prospective    builders    must    not 


overlook  the  fact  that  even  though  all 
wholesale  lumber  prices  at  the  mills 
were  at  their  pre-war  levels,  the  exist- 
ing higher  freight  rates  would  result 
in  a  correspondingly  higher  selling 
price  at  consuming  centers. 

"Any  perceptible  increase  In  the 
demand  for  lumber  will  undoubtedly 
promptly  result  in  price  advances,  but 
it  is  the  opinion  of  our  board  of  trus- 
tees that  so  far  as  wholesale  lumber 
prices  are  concerned,  deflation  has  com- 
pletely run  its  course." 


In  Naples,  cows  and  goats  are  led 
through  the  streets  and  milked  at  the 
doors  of  customers. 
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The  Observer 


The  Sacramento  Board  of  Education 
is  attempting  to  secure  a  refund  from 
all  builders  engaged  in  city  school 
construction,  following  the  recent  cut 
in  wages  agreed  to  by  the  mechanics. 
Should  the  refund  be  made  it  is 
thought   $30,000  will  be  realized. 


Mrs.  Hazel  Hume,  wife  of  Harry  H. 
Hume,  road  engineer  for  Butte  County, 
died  August  1  following  a  short  illness. 


Directors  of  the  Nevada  State  High- 
way Assn.  will  be  elected,  road  mat- 
ters discussed,  a  report  of  the  asso- 
ciation's activities  given  and  other 
liusiness  transacted  when  the  associa- 
tion meets  in  Reno  on  October  1.  Geo. 
A.  Campbell  is  president  and  Carmen 
J.  Wilkie,  secretary  of  the  association. 


C.  E.  Grunsky  of  San  Francisco  has 
been  selected  by  the  Vallejo  City 
Council  as  consulting  engineer  for  the 
Gordon  Valley  water  project  for  which 
the  city  has  voted   bonds. 


David  Hubbard  Chapman,  father  of 
H.  D.  Chapman,  city  engineer  of  Rich- 
mond, died  in  that  city  August  1  at  the 
age   of  88  years. 


The  hearing  of  charges  against 
Drury  Butler,  Sacramento  County 
engineer,  has  been  postponed  by  the 
Board  of  Supervisors  until  September 
14.  This  was  done  because  of  the  suit 
taken  by  Butler  to  the  Appellate  Court 
in  an  effort  to  prevent  Supervisor  John 
Scholfield  from  sitting  as  a  member  of 
the  board  during  the  hearing.  Butler 
is  charged  with  incompetency,  in- 
efHciency  and  violation  of  rules  of  his 
ofHce. 


The  city  government  of  San  Anselmo 
is  In  a  bad  fix,  all  due  to  a  disagree- 
ment over  the  question  of  assessing 
property  for  bridge  work.  C.  C.  Ken- 
nedy, town  engineer,  relieved  of  ofRce. 
Chester  A.  Pinkham.  mayor  and  presi- 
dent of  the  Board  of  Trustees,  resigns, 
as  does  Trustee   E.   J,   Thomas. 


The  Pacific  Portland  Cement  Co., 
Consolidated,  has  filed  complaint  with 
the  State  Railroad  Commission  against 
the  S.  P.  Co.  alleging  discrimination 
against  it  in  tariffs  for  the  transporta- 
tion of  cement  put  into  effect  July  15 
of  this  year.  The  complainant  oper- 
ates a  plant  at  Cement,  Solano  Councy, 
and  charges  that  the  new  tariff  gives 
undue  advantage  to  plants  of  competi- 
tors at  Davenport  and  San  Juan.  The 
commission  is  asked  to  suspend  che 
rates  for  120  days,  pending  an  investi- 
gation as  to  their  affairs. 


Articles  of  incorporation  have  been 
filed  by  the  Ginsberg  Hospital.  Inc., 
with  a  capitalization  of  $1,250,000  and 
whose  purpose  it  is  to  erect  a  6-story 
fireproof  hospital  in  Sacramento  on  a 
site  yet  to  be  announced.  Directors 
of  the  company  are  Sam  Ginsberg,  H. 
S.  Kirk.  H.  E.  Kleinsorge.  Chas.  B. 
Bills,  S.  J.  Lubin,  Benjamin  Rush,  A. 
M.  Mull,  Geo.  C.  Sherman  and  G.  W. 
Kramer,  all  of  Sacramento. 


Colorado  failed  to  receive  a  bid  for 
the  $2,000,000  State  Highway  bonds 
authorized  at  a  recent  election  and 
State  Treasurer  Strong  has  appealed 
to  Henry  Ford  to  purchase  a  portion 
of  the  issue,  declaring  that  better 
roads  means  more  automobiles  and 
that  more  than  half  the  cars  in  Colo- 
rado are  Fords.  An  appeal  has  also 
been   made  to  John  D.   Rockefeller. 


R.  C.  Stickle  of  South  San  Francisco 
has  been  awarded  $100  in  his  suit 
against  A.  Barada.t  for  $300  claimed 
due  on  account  of  his  having  prepared 
plans  and  specifications  for  a  building 
which  Baradat  proposed  to  erect  in 
Souch   San   Francisco. 


Prompted  by  the  rumor  that  Chas. 
Richardson,  county  surveyor  of  Marin, 
will  resign  applications  for  the  posi- 
tion have  been  filed  with  the  super- 
visors by  R.  E.  Messner,  T.  R.  Mini,  J. 
C.  Oglesby  and  B.  H.  Graff. 


Building  is  brisk  in  Stockton.  Dur- 
ing the  month  of  July  the  city  build- 
ing inspector  reports  51  building  per- 
mits granted  representing  an  expendi- 
ture   of   $365, 21S. 

Standish  &  Hickey,  San  Francisco 
lumber  dealers  donate  to  State  Board 
of  Forestry  a  forty  acre  forest  located 
on  State  Highway  in  Mendocino 
County.  This  is  the  first  organization 
to  respond  to  the  State  Board  of 
Forestry's  campaign  to  save  the  for- 
ests  of   California. 

F'resno  Chapter,  American  Associa- 
tion of  Engineers,  is  planning  a  meet- 
ing of  engineers  engaged  in  private 
work  in  the  San  Joaquin  Valley,  for 
the  purpose  of  discussing  the  adoption 
of  a  uniform  scale  of  fees  for  certain 
classes  of  work. 


Mayor  E.  J.  Garrard  of  Richmond  ap- 
points a  committee  headed  by  himself 
to  seek  an  agreement  between  the 
Building  Trades  Council  and  the  Build- 
ers' Exchange  to  end  the  building  tie- 
up  in  that  city.  Other  members  of  the 
committee  are:  L.  M.  Johnson,  Rev. 
Thomas  A.  Boyer.  W.  H.  Conn  and  \V. 
T.    Helms. 


Bricklayers'  International  Union  No. 
4,  Stockton,  Calif.,  has  voted  a  $1  a  day 
wage  reduction,  effective  September  1. 
The  men  will  receive  $10  a  day  under 
tlie  new  scale.  Material  dealers  prom- 
ise to  reduce  prices  accordingly. 


Residences,  fiats  and  apartments 
make  up  San  Francisco's  building  pro- 
gram for  the  past  seven  months.  Fig- 
ures compiled  by  Chief  Inspector  of 
Buildings  John  P.  Horgan  show  578 
permits  granted  for  residences.  A  to- 
tal of  14S  were  issued  for  flat  build- 
ings housing  401  families  and  40  per- 
mits for  apartment  structures  housing 
3t8  families. 


The  U.  S.  Civil  Service  Commission 
announces  an  examination  is  to  be 
called  for  the  position  of  junior  engi- 
neer. Grade  1  (civil,  mechanical  and 
structural),  in  the  Fifth  Valuation  Dis- 
trict, Interstate  Commerce  Commission 
with  headquarters  in  San  Francisco. 
.Applications  must  be  filed  in  the  of- 
fice of  the  secretary,  12th  U.  S.  Civil 
Service  District,  241  Postofflce  Bldg., 
San  Francisco,  before  September  2. 


A  preliminary  statement  of  the   1920 
census    Of    manufactures    with    respect  "j 
to  the  paint  and  varnish  industries  has  *] 
been    prepared    by    the    Bureau    of    the  ••, 
Census,    Department   of   Commerce.      It  J 
consists  of  a  detailed  statement  of  the 
quantities    and    values    of    the    various 
products   manufactured   and   the   quan- 
tities  and   cost   of   the   principal   mate- 
rials used  during  the  year  1919. 


Construction  activities  continue  be-ij 
low  normal  in  many  sections  of  thaij 
country,  but  when  it  is  considered  thew 
value  of  building  operations  is  greatly  jj 
in  excess  of  the  average  for  the  pe- 1 
riod  from  1914  to  1919,  inclusive,  one* 
must  admit  that  building  operations  / 
represent  a  pretty  healthy,  volume  of  .^ 
l)usiness.  .\t  least  it  might  be  much  i 
worse.  3 


Weed  Lumber  Co.   announces   that   iti 
will    no    longer    employ    women    in    itsl 
sash  and  door  factory,  as  it  cannot  af- 
ford to  pay  the  minimum  wage  of  33V4J 
cents  an  hour. 


Advance  figures  from  the  Harborl 
Commission  show  the  receipt  at  thoS 
port  of  Los  Angeles  during  May  of^'. 
28,490,073  feet  of  lumber,  5.204,690», 
lath,  5,084,900  shingles,  10,000  shakes,  J 
85.1G0  ties,  137,070  lineal  feet  of  poles! 
and  piles,  a  total  equivalent  to  33. 497, -'S 
085  board  feet.  Also  146,500  feet  oft 
hardwood  from  Central  America.  jf 


rd-f 


Essential  needs  for  the  rehabilita- 
tion of  the  building  industry,  accord- 
ing to  Secretary  Charles  Morehead  of. 
the  Alameda  County  Builders'  Ex-j^^ 
change,  include:  "Development  of-" 
skilled  workmen;  increased  opportu--^, 
nities  for  boys  to  learn  trades;  a  fair  ' 
day's  work  for  a  fair  day's  pay;  thei; 
right  to  work  must  be  held  as  sacred  iJ 
as  the  right  to  strike  and  wages  must^ 
be  stabilized." 


Employees  of  a  cement  plant  at  Gold 
Hill,  Ore.,  numbering  130,  quit  when 
the  company  announced  a  wage  reduc- 
tion of  5  cents  an  hour.  All  operations 
at  the  plant  have  been  suspended. 


The  Chamber  of  Commerce  of  Red4 
ding,  Cal.,  is  conferring  with  R.  b3 
Swain,  Inc.,  of  Oakland  regarding  thdf 
establishment  of  a  creosote  plant  inf 
Redding.  The  Swain  Co.  has  contractat 
with  railroads,  telegraph  and  electric*; 
companies  for  furnishing  creosote^ 
poles   in   that  section.  V 


Work  on  the  Homer  Knowles  potteryf-i 
plant  at  Santa  Clara  is  progressing^  | 
rapidly  and  it  is  expected  that  machin-  : 
ery  will  be  ready  for  operation  Octo-  ^ 
ber   1.  •'  , 


Sugar   Pine  Lumber  Co.  of  San  Fran-   , 
Cisco    aliout    to    close   a    deal    with    the   j 
Government    for   purchase    of   six   hun-  j 
dred     million     feet     of     timber     in     the 
Sierra      National      forest,      in      Madera 
county,     and     seven     hundred     million 
feet    owned    by    the    White    &    Friant  | 
Lumber  Co..  adjoining  the  forest.  ' 


Fresno  county's  highway  systenii 
consisting  of  some  215  miles  of  paved 
and  improved  roads  tapping  the  most 
populous  centers  and  traversing  the 
most  traveled  sections,  will  be  com- 
pleted within  18  months,  according  to 
County  Road  Enulneer  Chris.  P.  Jen- 
sen. 


Saturday,  August  11,  1921 
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APARTMENT  HOUSES 


figures  to  be  Taken   Next  Week. 

APARTMENTS  Cost,   $100,000 

iAN  FRANCISCO.  NE  Leavenworth  & 
Washington  Streets. 

lix-.story  and  basement  reinforced  con- 
crete apartment  house  (13  4-room 
apts.) 

)wner — Dr.  J.  A.  Simpson. 

\rcrhitect — Joseph    L.     Stewart.    Claus 
Spreckels  BIdg.,  San  Francisco. 
Fig^ures  will   be   taken   for  a  general 

lontraot. 


•lans  Being  Prepared. 

APARTMENTS  Cost.  $650,000 

IAN  FRANCISCO.  NW  Francisco  and 
Larkin   Streets. 

Pen-story  and  basement  Class  B  apart- 
ment house  (40  apts.  of  4.  5  and 
6  rooms  each). 

Jwner — Thos.  McDougall. 

Architect — Joseph     L.     Stewart.     Claus 
Spreckels  Bldg..  San  Francisco. 
Figures  will  be  taken  as  soon  as  the 

iresent  labor  conditions  are  settled. 


'lans  Completed. 
VPARTMENTS 
;aN  FRANCISCO. 

Avenue, 
rhree-story    and 

apartments. 
Dwner — O.    E.    Anderson, 

San  Francisco. 
Architect — A.    H.    Knoll.    Hearst    Bldg., 

San  Francisco. 


Cost,   $13,500 
S  Cabrillo  30  E  12th 


basement    frame    (6) 
483    5th    Ave., 


Permit   Applied    For. 

\PARTMENTS  Cost  $19,000 

SAN  FRANCISCO.     S.  E.   12th  Ave.  and 

Cabrillo. 
rhree-story   and    basement    frame    (12) 

apartments. 
3wner — O.   E.   Anderson,   483   IBth  Ave.. 

San   Francisco. 
\rchitect — A.   H.  Knoll,   Hearst  Bldg. 

SE.XTTLE.  Wash. — Architect  Harry 
H.  James,  American  Bank  Bldg.,  pre- 
paring plans  for  flve-story  Class  A 
apartment  house  to  be  erected  for  J. 
H.  Williams  at  1208  Sixth  aye.,  esti- 
mated cost  $100,000.  Will  cover  60x109 
feet,  containing  43  apartments;  25  of 
2-room   and   IS    3-room. 


BANKS 


Plumbing  and  Heating  Contract 

Awarded. 
BANK  Cost,    $55,000 

SACRAMENTO.     E  7th  bet.  J  and  K. 
Two-story   Class   A  bank  bldg. 
Owner — Merchants'    Natl.    Bank. 
Architect— H.  H.   Winner  Co.,  503  Mar- 
ket  St.,   San   Francisco. 
General   Contractor — Barton   &   Dudley. 
619  J  St.,  Sacramento. 
The   plumbing   and    healing   has   been 
awarded  to  Hately  &  Hately  of  Sacra- 
mento, at  approximately   $8000. 


Conlract.s   Awarded. 

ALTERATIONS  Cost.    $45,000 

MODESTO.  Stanislaus  Co.,  Cal.  SE  10th 

and   I  Sts. 
Alter  interior  of  bank  in  3-story  brick 

bldg. 
O^vner — The   Modesto   Bank,   1001   I   St., 

Modesto. 
Arphltcct  —  H.    H.    Winner   &   Co.,   603 

^Jarket  St.,  San  FrftnclBco, 


General  Contractor — Hansen  &  Woods, 
Modesto. 

The  plumbing  and  steam  heating  has 
been  awarded  to  Hoffman  &  Rhien,  1014 
10th  St.,  Modesto,  at  approximately 
$8000. 

Electrical  work  awarded  to  J.  M. 
Nightingale,  1004  J  St.,  Modesto,  at 
$960. 


I'lans  Being  Prepared. 

ALTERATIONS  Cost.   $ 

SEBASTOPOL,   Sonoma   Co..   Cal.      Main 

and  Santa   Rosa  Avenues. 
Extensive  alterations  to  bank  building. 
Owner — Sebastopol    National    Bank. 
Architect — Withheld    for  present. 

Work  will  not  be   started  until  Jan- 
uary,  1922. 


BONDS 


RED  BLUFF,  Tehama  Co.,  Cal.  — 
Bonds  of  $15,000  voted  In  Manton 
School  District  to  finance  construction 
of  a  new  school  building.  On  Aug.  20 
another  election  will  be  held  in  the 
district  to  vote  $3500  for  constructing 
addition   to  present  school. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
South  Fork  School  District,  recently 
formed,  will  vote  September  20  on  the 
ciuestion  of  issuing  bonds  of  $26,000  to 
purchase  a  site,  construct  a  new 
school,  install  water  works  system  and 
purchase  a  school  bus  for  transport- 
ing pupils. 


SAN  RAFAEL,  Marin  Co.,  Cal. — Aug. 
25  is  date  set  by  Council  to  vote  bonds 
of  $50,000  for  permanent  street  im- 
provement.s.  H.  H.  Jones,  City  Engineer 


TRACY,  San  Joaquin  Co..  Cal.  — 
Bonds  of  $200,000  have  been  voted  in 
the  Naglee-Burk  Irrigatiion  district; 
$150,000  to  acquire  the  system  of  the 
old  Xaglee-Burk  Assn..  the  remainder 
for  extensions  and  improvements.  L. 
C.    Stark    is   Secretary   of   the   district. 

S.A.N  RAFAEL,  Marin  Co.,  Cal. — Aug. 
25  is  date  set  by  Council  to  vote  bonds 
of  $12,000  to  dredge  portion  of  canal 
and  finance  construction  of  a  municipal 
wharf. 


SACRAMENTO,  Cal.  —  An  election 
will  be  held  Aug.  27  in  the  Courtland 
Union  High  School  District  to  vote 
bonds  of  $80,000  with  which  to  finance 
construction  of  a  new  school  building. 
Trustees  of  the  district  are  W.  J. 
Smith,  Joe  Green  and  W.  J.   Edinger. 

SACRAMENTO,  Cal.  —  An  election 
will  be  held  In  the  Bates  Union  School 
District  Aug.  27  to  decide  the  question 
of  issuing  and  selling  bonds  of  $20,000 
with  which  to  finance  construction  of 
a  new  school  building.  Trustees  of  the 
district  are  W.  J.  Smith,  Joe  Green, 
Chas.   E.   Bauer. 

VISALIA,  Tuiare  Co.,  Cal.  —  Super- 
visors will  receive  bids  on  August  18 
for  the  purchase  of  the  $6000  bond 
i.ssue  of  the  Taurusa  School  District; 
proceeds  of  sale  to  finance  school  im- 
provements. 


NOVATO,  Sonoma  Co..  Cal. — Trustees 
of  Novato  School  District  plan  to  call 
••Ifction  to  diclde  question  of  issuing 
bonds  to  finance  construction  of  ^  new 
grammar  schoo), 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
Until  August  22  bids  will  be  received 
by  supervisors  for  the  purchase  of  the 
$12,000  bond  Issue  of  the  New  Hope 
School  District;  proceeds  of  sale  to 
finance  construction  of  a  new  school 
building. 


WALL.\  WALLA.  Wash.— City  Com- 
missioners set  Sept.  6  as  date  to  vote 
bonds  of  $500,000  to  improve  water 
system.  Issue  for  same  amount  (5%) 
voted  several  years  ago  cancelled,  as 
same   were   not  salable. 


NEWMAN.  Stanislaus  Co..  Cal. — An 
election  will  be  held  August  16th  in 
Merquin  Union  High  School  District,  in 
Stevenson  (-ounty,  about  12  miles  east 
of  Newman,  to  vote  bonds  of  $25,000  tc 
finance  construction  of  a  manual  train- 
ing building. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal.— 
Bonds  of  $206,000  voted  to  complete 
county  highway  system,  as  originally 
planned.  Lloyd  Bowman,  County  En- 
gineer. 


MODESTO,  Stanislaus  Co..  Cal.— The 
Supervisors  have  sold  the  $65,000  bond 
issue  of  Newman  School  District;  pro- 
ceeds of  sale  to  finance  construction  of 
a  new  grammar  school.  Premium  paid 
for   issue   is    $1,288. 

No  bids  were  received  for  the  $13,000 
issue  of  the  Monte  Vista  School  Dis- 
trict. Bids  for  the  purchase  of  the  $60,- 
000  issue  of  the  Oakdale  Union  High 
School  District  and  the  $12,000  issue  ol 
received    up   to   September   13. 


TURLOCK.  Stanislaus  Co.,  Cal.  — 
Aug.  30  is  date  set  by  Trustees  of  the 
Turlock  High  School  District  to  vote 
bonds  of  $65,000  tor  repairing  the  old 
high  school  and  for  additions  to  the 
new   structure. 


CHURCHES 


Contract  Awarded  on  a  Percentage 
Basis. 

CHURCH.  Cost,  $50,000 

SANTA  M.\RI.\,  Santa  Barbara  Co..  Cal. 

Reinforced   concrete   church,    125.X140. 

Owner — Santa  Maria   Methodist  Church 

Architect — Mott  M.  Marston.  I.  W.  Hell- 
man   Bldg.,  Los  Angeles. 

Architect — A.  A.  Peterson.  Santa  Maria. 


Plans    Being    Refigured    —    Bids    Close 

Aug.    31,    1921. 
CHURCH  Cost.    $18,000 

TERRA  BELLA.  Tulare  Co..  Cal. 
Construction  of  church  bldg. 
Owner  —  First   Presbyterian   Church   of 
Terra   Bella,   W.    H.   McTier.  Chair- 
man  of  Building  Committee.  Terra 
Bella.   Cal. 
Architectural     Engineer    —    Claire     C. 
Morris,    706   Morton   St..   Porterville. 
Following  bids  were  received  August 
3   and   rejected: 

Mission  Bldg..  Co..  Porterville.  not 
including  plumbing  and  heating. 
$19,460. 

A.  Day,  Woodlake,  Cal..  structure 
complete,   $21,370. 

Hodgson.  Lowery  &  Son.  Portcrvillo, 
structure    complete.    $23,636. 

New  bids  will  be  opened  August  31. 
Plans    may    be    had    from    the   architect. 

Ready     for   Figures     in  About     Three 

Weeks. 
CHURCH  Cost.   $30,000 

OAK  PAKi;.  KiK.runuiiIrj  Co..  I'lHif. 
Hollp\y   tile  church. 
Owner— Methodist  Chvirph. 
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Architect — W.   J.   Wythe,   Central  Bank 
Eldg.,  Oakland. 


Contract    Awarded. 

CHURCH  Cost,    $10,230 

NORTH  SACR.\MENTO,  Calif. 

Hollow   tile  church. 

Owner — Epworth     Methodist     Episcopal 

Church. 
Architect — W.   J.    Wythe,  Central   Bank 

Bldg.,  Oakland. 
Contractor — Jas.  Otnand,  Elverta,  Calif. 


COURTHOUSES 


NAPA.  Napa  Co..  Cal. — Until  Sept.  6 
bids  will  be  received  by  County  Super- 
visors, James  A.  Daly,  Clerk,  for  alter- 
ations in  the  Hall  of  Records  Build- 
ing. Specifications  on  file  in  office  of 
Clerk. 


FACTORIES  &  WAREHOUSES 


Plans  Being  Prepared. 

BUILDING  Cost,    ? 

LOS  ANGELES.  Flower  St.  S  of  Seventh 
Three-story    brick    building,    60x165. 
Owner — C.   C.  Brown  Candy  Co.,  621  S- 

Olive  St.,  Los  Angeles. 
Architect — Beverly  Keim  Jr.,  Haas  Bldg 

Los  Angeles. 


Contract  Awarded. 

FACTORY  Cost.    $12,000 

LODI,   San   Joaquin   Co.,   Cal. 

One-story  hollow  tile  &  concrete  pack- 
ing  plant   50x125. 

Owner — Earle  Fruit  Co. 

Archt.  &  Contractor  —  Davis-Heller- 
Pearce  Co.,  Delta  Bldg.,  Stockton. 


Plans   to   be  Prepared. 

ADDITION         '  Cost$100,000 

SACRAMENTO.      16th,    17th,    R    and    S 

Sts. 
Two    or    3-story    fireproof    addition    to 

storage  building. 
Owner — Crystal    Ice    and    Cold    Storage 

Co.     (Rasmus     Carstensen,     Pres.). 
Architect — Not    selected. 


RICHMOND,  Contra  Costa  Co..  Cal. — 
The  California  Car  Co..  496  12th  St., 
Oakland,  has  leased  a  portion  of  the 
Santa  Fe  Foundry  plant  in  Richmond 
for  the  manufacture  of  their  cars  and 
therefore  have  postponed  the  construc- 
tion of  their  own  building.  In  about  90 
days  plans  will  be  prepared  for  a  one- 
story  fireproof  structure.  C.  R.  Mantert 
is  the   Engineer. 


OAKLAND.  Cal. — City  Commissioner 
Albert  E.  Carter  announces  city  will 
build  a  new  dock  at  foot  of  Clay  street 
to  handle  foreign  trade  business. 
Structure  will  cost  between  $90,000  and 
JIOO.OOO. 


FIRE  HOUSES  AND  JAILS 


CARSON  CITT,  Nevada.— Until  Aug. 
29,  12  m.,  bids  will  be  received  by  J. 
AV.  Legate,  Clerk.  Ormsby  County  Com- 
missioners, for  the  reconstruction  and 
installation  of  4  steel  cells  in  the  new 
county  courthouse.  Certified  check  for 
10%  required  with  eacli  bid.  Plans 
may  be  had  from  F.  J.  De  Longchamps, 
architect,    Gazette    Bldg.,    Reno,    Nev. 


Figures  to  be  Taken  Shortly. 

JAIL  Cost,  ? 

SANTA  ANA,  Orange  Co.,  Cal. 

Pour-story  reinforced  concrete  marble 
and  tile  jail.  Steel  front  cells, 
steam  heat,  ventilating  system 
and  door  controls. 

Owner — Orange   Co. 

Architect — John  &  Donald  B.  Parkin- 
son, 420  Title  Insurance  Bldg.,  Los 
Angeles. 


FLATS 


Plans   Complete. 

FLAT  BUILDINGS  Cost.   $22,000 

SAN  FRANCISCO,  California  and  15th 
Ave. 

2  2-story,  frame  and  plaster  flat  build- 
ings  (2.   6-room  flats  each). 

Owner — Anderson  &  Ringrose,  320  Mar- 
ket  St. 

Architects — Morrow  &  Garrcn,  Chron- 
icle Bldg. 


Plans  Being  Prepared. 

FLATS  Cost.  $11,000 

SAN  FRANCISCO.  S  Jackson  80  B  Hyde 
Two-story  frame  and  plaster  flat  build- 
ing. 
Owner — John    Diestel,    24 

San  Francisco. 
Architect — Not  Given. 


Russ    Bldg., 


Cost,  $15,000 
14th    Av    50    N 


Permit  Applied   For. 

FX,ATS 

SAN    FRANCISCO. 

Balboa. 
2-story  and  basement  frame  four  flats. 
Owner — Dr.   M.  Hart. 
Architect — Eearle    B.     Bertz,     Foxcrott 

Bldg. 
Contractor — Allen. &   Co.,    168  Sutter. 


GARAGES 


Contract    Awarded. 

GARAGE  Cost.    $65,000 

S.\N  FRANCISCO.     N  Turk   192  W 
Taylor. 

Two-story  &  basement  reinforced  con- 
crete garage. 

Owner — Hub    Garage   Co. 

Architect — Joseph  Stewart,  Glaus 
Spreckels   Bldg. 

Contractor — Monson   Bros.,   251  Kearny 


Contract  to  be  Awarded. 

GARAGE  Cost.    $100,000 

Approximately. 
SAN   FRANCISCO.      W   Sansome   Street 

North  of  Pacific. 
Two-story    and      basement      reinforced 

concrete  garage.  100x137-6. 
Owner — Kittle  Estate. 
Architect  —  Joseph    L.    Stewart,    Claus 

Spreckels  Bldg.,  San  Francisco. 
Low  Bidder — Atlas  Concrete  Co. 


FRESNO.  Fresno  Co.,  Cal. — City  Coun- 
cil rejects  bids  submitted  for  construct- 
ing proposed  municipal  garage  build- 
ing, all  being  above  the  estimate  of  the 
city  engineer.  The  city  will  probably 
erect  the  structure  by  day  labor,  pur- 
chasing the  materials  in  the  open  mar- 
ket. 


GOVERNMENT    WORK    AND 
SUPPLIES 


The  following  awards  have  been 
made  by  the  chief  of  the  Bureau  of 
Yards  and  Docks,  Navy  Department, 
Washington,  for  work  at  yards  and 
stations; 

Specification  4471.  San  Diego,  Cal.. 
sprinkler  system.  W.  C.  Merritt  Co., 
727  7th  St..  San  Diego,  $3,888.73.  time 
60  days. 

Specification  4479.  Mare  Island.  Cal., 
renewal  of  north  half  of  building  85, 
Johns-Manviile,  Inc.,  of  California,  San 
Francisco,  $11.50  per  sq.  in  place,  10 
days. 

WASHINGTON.  D.  C— Until  Septem- 
ber 7  bids  will  be  received  by  Bureau 
of  Yards  and  Docks,  Navy  Department, 
under  Specification  No.  4485.  for  dredg- 
ing and  filling  at  San  Diego,  Cal.  De- 
posit of  $10  required  for  plans. 


wanted  until  Sept.  7,  specification  4390, 
for  riprapping  dike  No.  2,  Mare  Island' 
Navy  Yard.  Deposit  for  plans,  $10. 
For  information  address  above. 


WASHINGTON,  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  for  fur- 
nishing and  delivering  the  following 
supplies  for  Pacific  Coast  Navy  Yard; 
date  for  opening  bids  as  noted  at  end 
of 'each  paragraph: 

Schedule  S567,  Mare  Island,  180 
sheets  plate  glass,  August  26. 

Schedule  8568,  Mare  Island.  1,670 
square  feet  floor  tile,  August  26. 

Schedule  856'J,  Puget  Sound,  a  miscel- 
laneous quantity  of  steel  bolts  and 
nuts.  August  30. 

Schedule  8575,  Mare  Island,  a  miscel- 
laneous quantity  of  steel  plates  and 
angles,  August  26. 

Schedule  S5S5.  Puget  Sound.  1,000 
feet  suction  liose,  August  26. 

Schedule  S58S,  Puget  Sound,  30,000 
pounds  marine  glue,  August  26. 

■Schedule  8597,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  steel  pipe,  August  30. 

Schedule  8609,  Puget  Sound,  60  pairs 
diagonal  cutting  nippers,  200  sharpen- 
ing stones  and  943  wrenches,  August  30. 

Schedule  8619,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  seamless  boiler  tubes,  August 
30. 

Schedule  S621,  Mare  Island,  a  miscel- 
laneous quantity  of  magnet  wire.  Sep- 
tember 2. 

Schedule  8623,  Puget  Sound,  200 
yards  varnished  cambric,  a  miscella- 
neous quantity  of  ebony  asbestos  wood 
fiber,  300  electric  switches  and  250  feet 
mica  tubing,  September  2. 


SEATTLE,  Wash.— Until  Sept.  22.  12 
M.,  bids  will  be  received  by  U.  S.  Engi- 
neer's Office.  Seattle,  for  emergency 
dams  for  Lake  Washington  ship  canal 
locks.  Seattle.  Wash.  Information  on 
application  at  U.  S.  Engineer  Office. 
Seattle,  Wash.;  Chicago,  111.,  or  Pitts- 
burgh,  Pa. 


SAN  FRANCISCO.— Until  Aug.  22,  11 
a.  m..  under  Circular  R.  M.  &  F.  22-19 
bids  will  be  received  by  Quartermaster 
Supply  Officer,  Fort  Mason,  for  furnish- 
ing and  delivering  3000  cords  of  12-in. 
slab  wood  and  6000  cords  of  16-in. 
forest  wood  for  Camp  Lewis.  Wash.; 
180  cords  hardwood  (any  reasonable 
length)  for  Camp  Hearn.  Cal.;  SO  cords 
hardwood  (any  reasonable  length)  for 
Campo.  Cal.;  6S  cords  hardwood,  split, 
4-ft.  lengths,  for  Mather  Field,  Cal. j 
240  cords  hardwood  for  Yuma,  Ariz.; 
300  cords  of  slab  wood  for  Presidio  of 
Monterey,  Cal.;  all  to  be  delivered  be- 
tween date  of  award  of  contract  and. 
June  30,   1922. 


Navy   Department,    Bureau    of   Yards 
and      Docks,      Washington.— Bids      are 


WASHINGTON.  D.  C— Until  Sept.  7.' 
bids  will  be  received  by  Bureau  of 
Yards  and  Docks,  Navy  Department, 
under  Specification  No.  4478,  for  fur- 
nishing and  delivering  two  steam" 
cranes  for  dry  dock  at  Navy  Yards  at 
Puget  Sound  and  South  Boston.  De- 
posit of  $10  required  for  plans,  which 
may  be  obtained  from  bureau. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Plans  Being  Prepared. 

GOLF  CLUB  Cost,  $15,00 

RENO,    Nevada.      One-story    brick    & 

stone  club   house. 
Owner   —    Reno    Golf    Club,    Col.    C. 

Moore,    president. 
Architect — F.    J.    De    Longchamps, 

Gazette  Bldg.,  Reno,  Nev. 
Building  committee  composed 
Chas.  B.  Henderson,  Chairman;  W.  A.* 
Shockley,  Cole  Harwood.  Rev.  Brew- 
ster Adams,  A.  E.  Cheney  and  San 
Piatt. 
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Plans  Being  Prepared. 

ALTEIiATIO?JS,  ETC.  Cost,  ?80,000 

ALAMEDA,  Calif.     Santa  Clara  Ave. 

Extension,  alterations  and  additions  to 
lodge  building  (auditorium,  gym- 
nasium,  plunge,   etc.) 

Owner — Elks'  Hall  Association  (G.  E. 
Goggln,  President). 

Architect — JI.  V.  Politeo,  1st  National 
Bank  Bldg..  iC-a.n  i'rancisco. 


Figures    tc 

Weeks. 
LODGE  BLDG. 
VALLEJO.    Solano 

St.,    bet.    Marin 
Three-story    reinto 


be    Taken    in    About    Two 


Cost,  »40,000 
Co.,   Cal.      V'irginfa 
and    Sacramento. 
;ed    concrete    lodge 


building  (pressed  brick  front). 
Owner — iloose  Hall  Association. 
Architect — \V.  A.  Jones,  Vallejo. 

Figures   will   be   taken   for  a   general 
contract. 


HOSPITALS 


Contract   Awarded. 

ADDITION  Cost,   $10,733 

OROVILLE.  Butte  Co.,  Cal. 

Brick   addition    of   4    rooms    to   County 

Infirmary    (36   beds). 
Owner — County  of  Butte,  C.  F.  Belding, 

Clerk,  Oroville,  Cal. 
Architect  —  Chester    Cole,    Waterland- 

Breslauer    Bldg..    Chico,    Cal. 
Contractors — Hibbard     Bros.,     Oroville, 

Cal. 


Preliminary    Plans    Being    Prepared. 

ADDiJION  Cost,   $ 

SAN  FRANCISCO.    Fell,  Steiner,  Baker. 
Addition   to  Class  A  hospital. 
Owner — Southern   Pacific  Co. 
.Architect  —  Architectural      Department 
of  owner. 
It    has    not    been    definitely    decided 
whether    this    addition    will    be    erected 
jr  not. 


SANTA  BARBARA.  Cal. — Until  10  A. 
M.,  E'ept.  5,  bids  will  be  received  by  the 
Board  of  Supervisors  of  Santa  Barbara 
bounty,  for  installing  a  central  heating 
|)lant  at  the  Santa  Barbara  general 
lospital,  located  on  the  county  farm 
ibout  3  miles  west  of  Santa  Barbara, 
rhe  work  will  include  installation  of 
joilers,  hot  water  tanks,  conduits,  man- 
holes, radiation  and  piping  for  the  en- 
;ire  group  of  buildings.  Plans  and 
ipeciflcations  may  be  obtained  from 
;he  Clerk  of  the  Board.  Certified 
;htck  for  10^^  required.  C.  A.  Hunt, 
-ounty  Clerk. 


HOTELS 


<ew  Plans  Being  Prepared. 

^OTEL,  ETC.  Cost,    $103,000 

rAFT.  Kern  Co.,  Cal. 

rhree-story    reinforced    concrete    store 
and  hotel  building. 

)wner — Withheld. 

Architect — Eugene    K.    Martin,    Arling- 
ton  Bldg.,   Bakersfield. 
New  plans  will   be   ready   for   figures 

n  about  a  month. 


Cost,  i- 


•lans  to  be  Prepared. 

lOTEL 

lONOMA,  Sonoma  Co. 

'Ireproot    hotel,    40    or    50   rooms   with 

baths, 
•wner — Sam    Sebastiani,    Sonoma,    Cal. 
.rchltect — Not  given. 
aft734>  R-10 


.ontract  Awarde<l. 

.OnoiNG   HOUSE  Cost.    $15,000 

lAllVSVlLLK.    Vul.a    Co.,  Cal.      Fourth 

and   A   Streets, 
'hrec-siory    frame   and   stucco    lodging 

house  (35  rooms), 
iwner — Kablna   Urlz   and    wife.    Marys- 

vlUe. 
.rghltect — Not  Given, 
ontractor— W,  A.  Sablii.  Mary.sville. 


FRESNO,  Fresno  C-,  Cal.— The  San 
Joaquin  Valley  Hotel  Co.  of  Los  An- 
geles Is  planning  the  erection  of  a 
large  hotel  building  in  this  city.  The 
company  is  also  planning  the  erection 
of  hotels  at  Tulare  and  Dinuba  in 
Tulare  county  and  on©  In  Reedley, 
Fresno  county.  Otlioer.-^  of  the  company, 
all  Los  Angeles  busin.-ssmen,  are: 

William  W.  Padon.  president;  C.  II. 
Price,  vice  president:  E.  iL  Whilton, 
secretary;  William  Murphy,  director. 


PUBLIC  BUILDINGS 


BAKERSFIELD,  K.rn  Co.,  Cal.  — 
I'm  11  Aug.  15.  8  p.  m.,  bids  will  be 
received  by  V.  Van  Riper,  City  Clerk, 
for  constructing  reinforced  concrete 
comfort  station  in  Jastro  Park  at 
Myrtle  and  18th  Sts.  Certified  check 
tor  10%  payable  to  City  required. 
Plans  may  be  had  from  office  of  R.  H. 
Hubbard,    City    Engineer. 

WOODLAND.  Yolo  Co..  Cal.  —  Until 
August  31.  2  p.  m.,  bids  will  be  re- 
ceived by  H.  R.  Saundtrs.  County  Clerk, 
for  furnishing  and  installing  a  flood 
lighting  system  for  the  Yolo  County 
Courthouse.  Certified  check  for  10% 
payable  to  County  required  with  each 
bid.  Specifications  on  file  in  office  of 
Clerk. 


RESIDEXCES 


Cost.    $60,000 
rce  and  Jackson 


Plans  Completed. 

RESIDENCE 

SAN  FRANCISCO. 
Streets. 

Three-story  and  basement  frame  and 
plaster  residence  (12  rooms,  5  bath- 
room. 6  servants'  rooms  and  ga- 
rage.) 

Owner — Samuel  Pauson  of  Pauson  & 
Co..  200  Kearny  St.,  San  Francisco. 

Architect  —  S.    L.      Hyman,      Foxcroft 
Bldg.,  San  Francisco. 
Figures  will  be  taken  as  soon  as  the 

present  labor  conditions  are  settled. 


Plans   Being   Prepared. 
RESIDENCE   '  Cost,   $17,000 

SAN  FRANCISCO.     SI.  Francis  Wood. 
Two-story    and     basement    frame    and 

plaster  Colonial  n  sidence   (9  rooms 

2  bathrooms  and  garage). 
Owner — Lee  Piersol. 
Architect — Joseph     L.     Stewart.     Claus 

Spreckels  Bldg.,   San   Francisco. 
Plans    will    be    ready    for    figures    in 
about  three  weeks. 


Plans  Being  Figured — Bids  Close  Aug. 
24,   8  p.  m. 

ERECTION  $ 

LOS   BANGS,   Merced  Co..   Calif. 

Erection  of  keeper's  cottage  at  water- 
works site. 

Owner — City    of   Los    Banos,    Searcy    D. 
McPhail,  Clerk 

.\rchitect — Guy    H.    Wilson. 

Certified    check    for    10%    payable    to 

city  required  with  each  bid.  Plans  may 

be  had  from  city  clerk. 


Plans     Complete  —  Sub-figures     Being 
Taken   by  Owner. 

FRAME   RESIDENCE  Cost,  $6,000 

SAN   FRANCISCO.     .N.  Broadway   154-6 
W.  Baker. 

2-story  and   basenicni   frame  residence. 

Owner — Saretta  B.  Hindcs,  2519  Broad- 
way. 

.■\rihiiects — Fred      Meyer     and      A.      L. 
Johnson,    742    Mai  kel   St. 
.Mr.  Hindcs  is  connoted  with  the  San 

Fr.inciHco  Bridge  Co.  and  is  out  of  town 

at    thf   present   time.      .\   permit  for   the 

foundation    has    b<<n    applied    for    and 

will    cost   $6,000. 


T'lan.H   Being   Prepared. 
I'.ESIDKNCE 
1-IKJJMONT.     Ashmont 


.-story  frame  and  plastered  residence, 
9  rooms  and  2  bathrooms. 

(Jwner — John  Okell. 

Architect— W.  E.  Milwain,  Albany  Blk., 
I'iedmont. 

Segregated  Figures  Beins  Taken. 

RESIDE.VCE  Cost,  $ 

VACAVILLE.  Solano  Co..  Cal. 
Two-story  frame  and  plaster  residence 

and     separate     garage     (10     rooms 

and    3    bathrooms). 
Owner— C.    M.    Hartley,    Vacaville.   Cal. 
Architects— Reed    &    Corlett.    Oakland. 

Bank  of  Savings  Bldg..  Oakland. 


SCHOOLS 


Plans   Being  Figured— Bids  Close  Aug 
IS.   1921,  2  p.  m. 

GYMNASIUM,   ETC.  Cost,   $25,000 

SONORA,  Tuolumne  Co.,  Cal. 

Two-story   reinforced   concrete   gym- 
nasium and  auditorium. 

Owner— Sonora    High    School    District. 

Architect    —    Davis-Heller-Pearce    Co., 
Delta    Bldg.,   Stockton. 

Ready  for  Figures  in  About  Two  Weeks 
SCHOOLS  Coat,  $150,000 

HAYWARD,  Alameda  Co.,  Cal. 
Two   1   and  2-story  reinforced   concrete 

schools  (4  &  10  rooms  &  auditorium 

each) 
Owner— Hayward  Grammar  School  Dist 
Architect— Henry    C.    Smith.    Humboldt 

Bank   Bldg.,   S.   F. 


Plans    Completed    and    Ready    tor    Ap- 
proval. 

SCHOOL  Cost,    $ . 

PALO  ALTO.  .Santa  Clara  Co.,  Cal. 

One-story    frame   and    stucco   grammar 
school. 

Owner— Palo  Alto  School  District. 

Architects— Chas.   K.  Sumner  and   Wm. 
C.   Hays.   Mechanic   Institute   Bldg., 
San   Francisco. 
Plans  will  be  submitted  to  the  Board 

for  approval  on  August  5th. 


Plans  Being  Figured— Bids   Close    \ug 
15,  1921,  7:30  P.  M. 

SCHOOL  Cost,    $ 

PLACENTIA,  Orange  Co.,  Cal. 

Hollow    tile    school    (4    rooms    and    an 
auditorium). 

Owner — Placentia  School   District. 

Architect— Arthur  W.   Angel.  5521  Cen- 
tral Ave.,  Los  Angeles. 
Separate   bids   will   be   received   for  a 

general  contract,  plumbing  and  heatine 


Commissioned   to  Prepare   Plans 

SCHOOL  Cost    $ 

SEAL  BEACH.  Orange  Co.,  Cal.  ' 
Grammar  school. 

Owner — Seal  Beach  Board  of  Education 
Architect— H.   Alfred  Anderson,   Palace 
Theatre   Bldg.,   Long  Beach. 

Plans  Being  Figured.— Bids  Close  Aug 
19,   1921,  4   P.  M. 

SCHOOL  Cost,  $ 

VENICE,  Los  Angeles  Co..  Cal.     Evan- 
geline Avenue  near  Trolleyway. 
Eight-room  brick  school. 
Owner— Venice  City  School   District. 
Architect  —  Edwin      Rergstrom.      1128 
Citizens   National   Bank    Bldg..   Los 
Ajigeles. 
Separate  bid.^  will  be  taken  for  gen- 
eral work,  plumbing,  gas  heating,  elec- 
tric  work,      painting,      pin.stering     and 
blackboards. 


Cost,   $1 
Ave. 


Plans   Being   Figured — Bids   close   Aug. 
20.  3  p.  m. 

ADDITION  I 

BAKEItSFlRLI),    Kern    Co..    Calif. 
.Vdditinn  of  <,n<(  classroom  to  Progress 


1 
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school   building;   separate   bids   for 

constructing  4-room  teacherage. 
Owner — Orelena    School    District;    Mrs. 

Edna  Hill,  Clerk. 
Architect— J.    IM.    S'affell,    924    19th    St., 

Bakersfield,  Calif. 
Certified    check    of    10%    payable    to 
clerk    required    with    each    bid.     Plans 
may  be  had  from  offlce  of  architect. 

Contract  Awarded. 

S'CIBNCE  BLDG.  Cost,   $24,000 

WASCO,   Kern   Co..   Cal. 

Tleintorced  concrete  science  building. 

Owner — Wasco   High  School  District. 

Architect — Eugene  K.  Martin,  Arlington 

Bldg.,   Bakersfield. 
Contractor — August   Zimmerman. 

Contract  Awarded. 

ADDITION  Cost,  $11,000 

DELAXO,   Kern   Co  .   Cal. 
Addition    to    school. 

Owner — Delano    Grammar   School    Dist. 
Architect — Eugene    K.    Martin,    Arling- 
ton Bldg.,  Bakersfield. 
Contractor — F.   S.   Bales,   Delano. 

Plans  Being  Figured — Bids   Close  Aug. 
20,  2:30  p.  m. 

ADDITION  I 

GRANGBVILLE,  Kings  Co.,  Cal. 

Addition    to   Grammar   School. 

E.   B.   Groat,  Clerk,  P.   O.   Box  297, 
Hanford,  Calif. 

Architect — Ernest  J.  Kump,  207-8  Row- 
ell  Bldg.,  Fresno,  Calif. 
Certified  check  10%  payable   to  clerk 

of  district  required  with  each  bid.  Plans 

may  be  had  from  office  of  the  architect. 

Bids  Rejected. 

SCHOOL  Cost,  ? 

SAN  LUIS  OBISPO.  San  Luis  Obispo  Co. 

One-story    masonry    and    frame    school 
(South  End  School). 

Owner — San    Luis    Obispo    School    Dis- 
trict (Ruth  Merritt,  Clerk). 

Architect — Oroville    L.    Clark,    Brower 
Bldg.,  Bakersfield. 
The    lowest    bids    were   submitted    by 

Cobby   &  Owsley,     180   Jessie     St.,   San 

Francisco,  and  Dan  Wagner,  Call  Bldg., 

San   Francisco,    at   approximately    ?4b,- 

000. 

Plans  Being  Figured — Bids  Close   Aug. 
19,    1921,    7:30    p.    m. 

SCHOOL  Cost   $75,000 

LOMPOC,   Santa  Barbara  Co.,  Cal. 

Hollow   tile  9-room  school. 

Owner — Lompoc   School   District. 

Architect — R.  C.  Farrell,  444  I.  W.  Hell- 
man   Bldg.,   Los   Angeles. 
Separate   bids   w-ill   be   taken   for   the 

general     contract,    plumbing,     heating, 

clectricaLwork  and  painting. 

OAKLAND,  Cal. — The  following  bids 
were  received  on  August  8th  by  Lloyd 
D.  Barzee,  Secretary  of  the  Oakland 
Board  of  Education,  for  heating  and 
plumbing  for  the  girls'  gymnasium  at 
45th  St.  and  Broadway. 
Heating 

Scott    Co $7,236 

W.    H.   Picard 7,357 

Carl   T.    Doell 7,400 

Jas.    Rankin    &    Son 7,579 

P.    J.    Enwright 7,750 

Pliinibiiig: 

W.    H.    Picard    $3,555 

Carl   T.    Doell 3,624 

J.    B.   Cruz 3,975 

Scott    Co 4,074 

Jas.    Rankin    &   Son 4,635 

SALINAS,  Monterey  Co.,  Cal. — Until 
Aug.  20.  7:30  p.  m.,  bids  will  be  re- 
ceived by  A.  Schnittspan,  clerk.  Elk- 
horn  School  District,  R.  F.  D.  Route 
161,  Box  2,  Salinas,  for  furnishing  and 
delivering  to  Elkhorn  school  on  old 
Toll  road,  lumber,  finish,  shingles, 
frames,  sash  and  doors,  rough  hard- 
ware and  other  building  materials  in 
accordance  with  specifications  on  file 
in  office  of  Architect.s  Tuttle  &  Angel, 
.'■>G.")  Lighthouse  ave..  Pacific  Groye. 
Materials  are  required  to  complete  one- 
(■onm  addition  to  present  school. 


LOS  ANGELES,  Cal. — Bavin  &  Burch 
Co.,  173  E.  Jefferson  St.,  L.  A.,  was 
awarded  the  general  contract  at  $74,349 
for  brick  gymnasium  at  Polytechnic 
High  School,  Washington  and  Hope 
Sts.,  L.  A.  E.  W.  Crowell  Co.,  744  San 
Pedro  St.,  L.  A.,  was  awarded  the  con- 
tract at  $5945  for  plumbing;  Thos. 
Haverty  Co.,  Sth  and  Maple  Ave  ,  L.  A., 
the  contract  at  $13,105  for  heating;  D. 
Zelinsky  &  Sons,  729  W.  9th  St.,  L.  A., 
the  contract  at  $3750  for  painting,  and 
Renard-Stary  Elec.  Co.,  942  W.  7th  St., 
L.  A.,  the  contract  at  $2503  for  electric 
wiring. 


MODESTO.  Stanislaus  Co..  Cal. — 
Randolph  &  Ward,  Modesto,  at  $1,900 
awarded  contract  by  Trustees  of  Bel- 
passi  School  District  for  constructing 
a  new  school  building.  Other  bidders 
were:  Miller  &  Livingston,  $1,888  and 
$1,919;  Sherman  Co.,  $2,170;  Watts  & 
Tennyson,  $2,050;  E.  G.  Dull,  $1,912,  all 
of  Modesto.  John  C.  Peterson  sub- 
mitted a  separate  bid  for  painting  at 
$345. 


SBBASTOPOL,  Sonoma  Co.,  Cal. — C. 
B.  Donley,  Care  High  School,  has  been 
awarded  a  contract  by  the  Trustees  of 
Analy  Union  High  School  District  for 
constructing  portable  building  on  the 
school  grounds.  G.  W.  Faugth  is 
Clerk  of  the  district. 


SAN  FRANCISCO.— Until  August  17, 
3  p.  m.,  bids  will  be  received  by  Board 
of  Public  Works  for  heating  and  ven- 
tilating system  in  Emerson  school,  now 
under  construction  in  Pine  St.  bet. 
Scott  and  Divisadero  Sts.  Estimated 
cost,  $10,000;  bond  fixed  at  $2500.  Plans 
may  be  had  from  Bureau  of  Architec- 
ture,  2nd  floor.  City  Hall. 


SAN  F'RANCISCO. — Board  of  Super- 
visors requested  to  appropriate  $20,200 
to  finance  the  preparation  of  plans  for 
the  proposed  Horace  Mann  School  in 
Valencia  St.   bet.   23rd  and  24th  Sts. 


ALHAMBRA,  Los  Angeles  Co.,  Cal. — 
Until  7:30  p.  m.,  Aug.  18,  sealed  bids 
will  be  received  by  Board  of  Education 
of  Alhambra  City  High  School  Dist. 
for  the  following  work;  (1)  Plumb- 
ing for  old  high  school  building;  (2) 
lighting  fixtures  for  commercial  build- 
ing; (3)  window  shades  for  commer- 
cial building;  (4)  rolling  partitions  for 
gymnasium  building,  bids  to  be  in  ac- 
cordance with  plans  and  specifications 
of  Architects  Allison  &  Allison,  1403 
Hibernian    Bldg.,    Los    Angeles. 


VENICE,  Los  Angeles  Co.,  Cal. — J.  F. 
Kobler,  918  W.  Sth  st.,  submitted  the 
lowest  bid  at  $16,444  on  the  general 
contract  tor  erecting  a  4-room  brick 
grammar  school  on  the  Machado  school 
site  at  Venice.  J.  B.  Harris,  808  West- 
chester PI.,  Los  Angeles,  will  be  the 
lowest  bidder  if  composition  roof  is 
used  instead  of  itle  root.  Edwin  Berg- 
strom,  1128  Citizens  National  Bank 
Bldg.,   Los  Angeles,   architect. 

The  following  submitted  the  lowest 
bids  on   other   portions   of  the   work: 

Plumbing — Venice  Sanitary  Plumbing 
Co.,    $165;    J.    Hokom,    $319. 

Electrical    Work — Standard 
Co.,   $515;  F.  B.   Potter,   $520. 

Plastering — J.    F.    Atkinson, 
F.   Kobler,   $946. 

Painting — Alhambra    Wall    Paper 
Paint  Co.,   $635;  D.  Zelinsky,  $800. 

Heating— Gowdy-Bailhache  Co.,  $266; 
Williams  Radiator  Corp.,  $630.95. 

Blackboards — Pacific  Coast  Black- 
board Co.,  $277 1  C,  F.  Weber  Co.,  $334, 


Electric 
$850;  J. 
& 


FRESNO,  Fresno  Co.,  Cal.  —  Until 
August  15,  5  p.  m.,  bids  will  be  received 
by  L.  L.  Smith,  Secretary,  Board  of 
Education,  2525  Tuolumne  St.,  for  grad- 
ing yard  and  grounds  of  the  Kirk 
School.  Certified  check  for  10%  required 
with  each  bid.  Specifications  may  be 
had  from  Secretary. 


RIVERBANK,  Stanislaus  Co.,  Cal. — 
The  following  bids  were  received  on 
August  8th,  by  the  Board  of  Trustees 
of  the  Riverhank  School  District  for 
the  construction  of  a  new  masonry 
grammar  school  building  from  plans 
prepared  by  Architect  Jas.  H.  Hoose, 
Ramont  Bldg.,  Modesto.  All  bids  were 
taken  under  advisement  until  August 
11th.  Bids  were  taken  as  follows: 
Building  complete,  alternate  L  Heath 
or  Mastertile;  (2)  reinforced  concrete; 
(3)  universal  windows;  (4)  fan  and 
motors  in  heating  system;  (5)  book- 
cases in  ciockroom. 
Ubel    &    Van    Til.    Ripon $20,260 

(1)   deduct  $350;    (2)   add  $ ;   (3) 

add    $377;    (4)    deduct   $160;    (5)    de- 
duct  $182. 
Miller  &   Livingston,  Modesto.  .  .$22,666 

(1)    $400;    (2)    $ ;    (3)    $334;    (4) 

$90;   (5)   $175. 
Randolps  &  Ward,  Modesto $22,800 

(1)    $325;    (2)    $ ;    (3)    $500;    (4) 

$150;    (5)    $175. 
J.  I.  Webster,  Chico $22,887 

(1)   $300;   (2)    $300;   (3)  deduct  $900; 

(4)    $400;    (5)    $175. 
Tornell  &   Son,  Turlock $23,600 

(1)    $740;    (2)    $ ;    (3)    $ ;    (4) 

$115;    (5)    $175. 
W.   A.   Stevens  &   Sons,  Modesto.  $24,157 

(1)     $342;     (2)     $850;    (3)     $575;    (4) 

$175;    (5)    $175. 
Collman  &  Speidel,  S.  F $25,187 

(1)     $150;    (2)     $150;    (3)     $450;    (4) 

$477;    (5)    $160. 


STORES  AND  OFFICES 


Sub-Figures    to    Be    Taken    Shortly. 
STORE  BUILDING  Cost,  $12,500 

SAN  FRANCISCO.     S.  E.  20th  Ave.  and 

Geary   St. 
1-story  frame  slore  building  (3  stores). 
Owner — W.    A.    Savage,    81    7th   Ave. 
Architects — Morrow   &   Garren,    Chron- 
icle Bldg. 
Work  will  be  started  as  soon  as  the 
present  labor  conditions  are  settled. 


Contract  Awarded. 

R.^KBRY  AND   RES.  Cost,   $13,500 

SAN  FRANCISCO.  N  Fulton  27-6  W 
Octavia. 

2-story  reinforced  concrete  bakery  and 
residence. 

Owner — National   Pie   Co.,   163    Kisling. 

Architect — None.  '. 

Contractor — Dodge  A.  Riedy,  850  Pa- 
cific Bldg. 


Contract   Awarded. 

NEWSPAPER  Cost,  $ 

HOLLYWOOD,  Los  Angeles  Co.,  Cal. 

Hollywood    Blvd.    &    Cosmo    St. 
Three-story   &   basement   reinforced 

concrete  offices  &  newspaper  plant  ^| 

50x150. 
Owner — Palmer  Building  Corp.  , 

Architect — Edw.  T.  Flaherty.  434  I.  W.  f^ 

Hellman    Bldg..   Los  Angeles. 
Contractor— C.  L.  Peck,  721  H.  W.  Hell-   ,'. 

man  Bldg..  Los  Angeles. 


THEATRES 


Plans    Complete. 

THEATRE  Cost,    $300,000 

SAN   FRANCISCO.      S   GEARY   137-6  W 

Mason, 
(^lass  A  Theatre. 
Owner, — Curran  Theatre  Co. 
Architect — ^Alfred     Henry     Jacobs,     110 

Sutter  St. 
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Official    Proposals 


ST.VTK       OK       CALIKOKMA 


IIKIMRTMKXT      OP     PIBLIC     WORKS 


M.IFOHMA    IHtiHAVAY  COMMISSIOX 


XOTJCK    TO    rOXTRAfTORS 

£EALI;D  PROI^OSALS  will  be  re- 
ceived al  the  otlice  of  the  California 
Hiichnay  C'ommiHMion,  .'1,'  Fomm 
Bailiiins.  Siicranienio,  (nl.,  nntll  2 
oVInrlt  V.  M.,  on  $rptrmi>er  6tb,  at 
which  time  they  will  be  publicly  opened 
;iii*l  read  for  construction  in  accordance 
1  the  specifications  iherefor  to 
'  i»    special    reference    is    made,    por- 

-  of  State    Highway  as   follows: 
uolumne  t'ounty,  Hetween  Westerly 

li'juudary  and  one  mile  north  of  Key- 
stone (in-Tuo-13-A),  about  9.4  miles 
in  length,  to  lie  paved  with  Portland 
I.  mcnt   concrete. 

;')Iunine     County.  Between     James- 

and  Sonora  (III-Tuo-13-B).  about 

:  liles    in    length,    to   be   paved  with 

and  cement  concrete. 

ms  may  be  seen  and  forms  of  pro- 

).   bonds,      contract  and      specifica- 

may      be    obtained    at      the    said 

and   they   may     be  seen  at     the 

s  of  the  Division  Engineers  at  Los 

-    les  and  San  Francisco,  and  at  the 

of    the    Division    Engineer   of   the 

ion  in  which  the   work   is  situated. 

Division   Engineers'  otJices  are  lo- 

1  al  Willits.  Dunsmuir.  Sacramento. 

I'raricisco.  San  Luis  Obispo,  Fresno 

i^os  .Vngeles. 

'  bid  will  be  received  unless  it  is 
on  a  blank  form  furnished  by  the 
iii-ssion.  The  special  attention  of 
•.ective  bidders  is  called  to  the 
lie  In  <"ontraclors"  annexed  to  the 
v    form   of  proposal   for   full  direc- 

-  as  to  bidding,  quantities  of  work 
to   l,e   done.   etc. 

The    Department      of   Public      Works. 

acting    by    and    through    the    California 

Hie-hway      Commission,      reserves      the 

•    to    rejfct    any    or    ^11    bids    or    to 

i.l  the  t>id   deemed   for  the  best  in- 

-t  of  the  State. 

NEWELL    D.    DARLIXGTOX, 
CHAULES    A.    WHITMORE, 
OEO.  C.   .MANSFIELD. 
California    Highway    Commission. 
AUSTIN    B.    FLETCHER. 

State  Highway  Engineer. 
JOHN  F.  GALVIN, 

Secretary. 
Dated  August  8.  iri21. 


BIDS    W.AXTKD    FOR    BlILDIX'G 


SEALED  RIDS  will  be  received  op  to 
2  K  M..  AuKwit  lOtli.  1021.  Address  to 
John  C.  Gibson  and  mark  (Bids  for 
Gibson  Building)  or  may  be  left  at  the 
Law  Omce  of  A.  K.  Campbell,  1024 
Chorro  street,  San  Luis  Obispo,  Calif., 
which  place  has  been  selected  to  open 
same  on  da.v  and  hour  above  written. 
Bids  will  be  for  the  Building  complete 
as  shown  and  called  for.  and  may  be  In 
two  ways.  1st:  In  accordance  with 
plans:  subsiltuiing  reinforced  concrete 
for  strui  tiiral  st...-l  shown  in  floor  de- 
tails and  .■-•,;  i.jiial  elevations  and  ac- 
cording to  reinforced  concrete  floor 
plan. 

2nd:  Substituting  reinforced  con- 
crete in  place  of  brick,  and  as  spec- 
fled  In  steel  work  and  cement  work 
of  basement  and  general  speciflca- 
tlon.o.  Th>-  bid  or  bidders  awarded  con- 
tract will  be  required  to  give-  a  good 
and  acoeptalile  bond  In  the  sum  of 
twenty-flve  (2.=;)  per  cent  of  contract 
price  for  the  protection  of  the  owner, 
and  a  further  and  like  bond  in  the 
sum  of  fifty  ind)  per  cent  for  the  pro- 
tection of  labor  and  material  fur- 
nishers. Building  to  be  completed 
In  one  hundred  (100)  working  days 
fri.'n  date  of  contract. 


The  owner  reserves  the  right  to 
accept  or  reject  any  and  all  bids. 
Plans,  specifications  and  information 
can  be  had  from 

C.    F.    BOOEINGER, 

2»9    Brizzolara    St., 
San  Luis  Obispo,   Calif. 

Ill  UK    W.4XTED      FOR    ALTERATIONS 
TO     POST     OFFICE     BVILDING 

NOTICE   TO    CONTRACTORS 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office,  Washington, 
D.  C.  July  23.  1921. — SEALED  PRO- 
POSALS will  be  opened  in  this  ofRce  at 
3  P.  M.  August  29,  1921.  for  altera- 
tions to  the  United  Stales  Post  OfBce 
Building  at  Eugene,  Oregon.  Draw^- 
ings  and  specifications  may  be  ob- 
tained from  the  Custodian  at  Eugene. 
Oregon,  or  at  this  Office  in  the  dis- 
cretion of  the  Suprevising  Architect. 
JAS.  A.  WETMORE,  Acting  Supervis- 
ing Architect. 


NOTICE    TO    CONTR.*.CTORS 


Office  of  the  Clerk  of  the  Board  of 
Supervisors  of  the  County  of  Colusa, 
.'itate   of  California. 


Pursuant  to  an  order  of  the  Board 
of  Supervisors  of  the  County  of  Colusa. 
State  of  California,  made  and  entered 
on  record  on  the  2nd  day  of  August, 
1921. 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  up  to  and  not 
later  than  the  hour  of  3  o'cluciv  p.  m. 
of  «iic  24th  day  of  .Voguxt,  1921,  at  the 
office  of  the  Clerk  of  the  Board  of 
Supervisors,  in  the  Hall  of  Records,  in 
the  town  of  Colusa.  County  of  Colusa, 
for  furnishing  of  all  labor,  materials 
and  mechanical  workmanship  necessary 
for  painting  in  connection  with  altera- 
tions to  Colusa  County  Courthouse,  in 
accordance  with  the  plans  and  speci- 
fications prepared  therefor  by  J.  S. 
Gould,  and  adopted  by  the  Board  of 
Supervisors  of  the  County  of  Colusa, 
which  plans  and  specifications  may 
be  seen  and  examined  at  the  office  of 
Cli-rk   of  the   Board. 

All  bids  must  be  marked  For 
Painting  in  Connection  With  the 
Alterations  of  the  Colusa  County 
Courthouse,  and  must  be  accompanied 
by  a  certified  check  on  some  solvent 
bank  in  a  sum  equal  to  10  per  cent  of 
the  amount  of  each  bid.  conditioned 
that  it  the  contract  is  awarded,  the 
party  submitting  the  accepted  bid 
will  enter  into  a  contract  and  furnish 
such  bond  as  may  be  required  within 
ten  days  after  making  award  or,  fail- 
ing so  to  do,  the  amount  of  such  check 
wi:i  be  forfeited  .is  liquidated  damages 
for  such  failure.  .\11  checks  must  be 
made  payable  to  the  Chairman  of  the 
Board  of  Supervisors. 

The  risht  is  hereby  reserved  to 
reject  any  and  all  bids. 

By  order  of  the  liriard  of  Supervisors 
oi   Colu.sa  County.  Cal. 

C.  J.   WESCOTT, 
Chairman  of  Said  Board. 
Attest:  T.    D.    CAI.V, 

Clerk  of  Said  Board. 


BIDS         WANTED         FOR         SERVICE 
Bl  II>I)I.\G 


\0'l'K'E    TO    < ONTR.VrTORS 


Notice  is  hereliy 
bids  will  be  rccei- 
the  Hospital  <'enl 
the  Counties  of 
Contra  Costa.  El 
Plumas.  Sacraniiii 
umne,  I'olo  and  V 
fornin.  up  la  1  n'< 
»CNh  day  of  Aura"). 
Room,  *.  ourlhouse. 
ramento  County,  i 
erection   and   compl 


given    that    scaled 

••d    and    opened    by 

al     Committee     for 

Amador.       t'^olusa, 

I       Dorado.      Placer, 

to.      Sutter,      Tuol- 

uba.    State    of    Cali- 

't<>«k    r.    M.,    on    the 

,  al  the  Supervisors' 

111  Sacramento,  Sac- 

L'allfornia.    for      the 

cilon   of  a  concrete 


and  frame  strvicc  building  wilh  alter- 
nate for  tile  in  accordance  with  plans 
and  specifications  lor  the  same  by  W. 
H.  Weeks,  the  authorized  architect 
employed  by  the  Hospital  Central 
*  ommittee. 

Bids  will  be  received  on  the  work  as 
a  whole. 

Plans  and  specifications  can  be 
.;t-cured  from  the  office  of  the  architect 
W.  H.  Weeks.  75  Post  St.,  San  Fran- 
cisco. California. 

A  deposit  of  Ten  (JIO.OO)  Dollars 
cash  will  be  required  on  all  plans 
loaned  out,  as  a  guarantee  of  good 
faith. 

All  bids  must  be  made  out  on  blank 
forms  furnished  by  the  architect  and 
must  be  accompanied  by  a  certified 
check  for  not  less  than  five  (5<f)  per 
cent  of  the  amount  bid.  made  payable 
to  R.  E.  Callahan,  Chairman  of  the 
Hospital  Central  Committee,  and  certi- 
fied to  by  some  responsible  banking 
house.  This  check  is  to  be  forfeited 
in  the  event  that  the  successful  bidder 
after  having  been  awarded  the  con- 
tract, fails  within  ten  days  to  sign  the 
contract  and  furnish  a  good  and  suf- 
ficient bond  as  required  by  law. 

The  Committee  reserves  the  right 
to   reject  any  and  all  bids. 

paled      al     .Sacramento.      August     4, 

HOSPITAL  CENTRAL  COMMITTEE, 
By  Robert  E.  Callahan.  Chairman. 


BIDS     WANTED     FOR     ELECTRIC 
FREIf;HT   ELEVATOR 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office.  Washington. 
D.  C.  August  .5,  1921. — SEALED  PRO- 
POSAL;? will  be  opened  in  this  office  at 
3  P.  JM.,  August  30,  1921.  for  the  in- 
stallation complete  of  one  electric 
freight  elevator  in  the  United  States 
New  Post  OtTice  at  Portland.  Oregon, 
in  accordance  with  drawings  and 
specifications,  copies  of  which  may  be 
had  al  this  ollice  in  the  discretion  of 
the  Supervising  Architect.  Jas.  A. 
\\  etmore.  Acting  Supervising  Archi- 
tect 


BIDS        WANTr.D        FOR        ELEVATOR 
EVCLOSI  HE 

TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office.  Washington. 
D.  C..  August  5.  1921. -.SEALED  PRO- 
POSALS will  be  received  in  this  office 
until  ;{  P.  .M.,  .«DKuxt  .10,  1921,  and 
then  opened  for  the  construction  of 
Elevator  Enclosure.  Wire  Mesh  Par- 
titions, stairs  to  closet,  etc..  at  the 
United  States  New  I'ost  Office.  Port- 
land. Oregon,  in  accordance  with  the 
specifications  and  drawings,  copies  of 
which  may  be  obtained  at  this  office 
or  at  the  Office  of  the  Custodian,  Port- 
land. Oregon,  in  the  discretion  of  the 
Supervising  Architect.  Jas.  A.  Wet- 
more.   Actlnsr  Supervising   .Architect. 


NOTICE  IS  IIERRRY  GIVEN  by  the 
Board  of  Education,  Vallejo  School 
District,  that  sealed  bids  will  be  re- 
ceived on  School  Furniture  as  per  list 
on  file  in  the  Office  of  the  Board  of 
Education,  Rooms  1  and  2.  Ma.<<onic 
Temple.  Vallejo. 

Bids  must  be  filed  wilh  Elmer  L. 
Cave.  Secretary.  Board  of  Education. 
Rooms  1  and  2.  Masonic  'Temple,  on  or 
hrfnre  elsrht  i>°<-lock  P.  M.,  of  Tnenday, 
AoKost   2.f,    1021. 

A  certified  ilieck  of  five  per  cent  (S'", ) 
of  the  amoiijit  of  bid  must  accompany 
each   proposal 

The  Boat'l  of  Education  reserves  the 
right  to  rej.  et  any  and  all  bids. 

ELMER    L     CAVE. 
Secretary    U'lard    of    Education.    Vallejo 
Schr.ol  District. 

Dated  at  Vallejo.  California,  this  4th 
day  of  August.  1921. 
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IVO'l'ICK  IIWITING  SEALED 

PKOPOSAI>S 


'  flie  Consd-iii'iioii  of  an  Elementary 
Sfhool    BHihling  at    Merced 


Notice  is  here))v  given,  by  the  Board 
of  Tr'ustefS  of  111'-  Merced  School  Dis- 
trict at  Merced,  M>-rced  County,  Cali- 
fornia, that  bids  will  be  received  by 
said  Board  for  the  erection  and  con- 
stiuctinn  of  a  new  lOlementary  School 
Building  at  Meiced  in  said  district. 

rians  and  spi  cifit-ations  may  be  ob- 
tained from  the  Clerk  of  the  Board  at 
Merced,  or  from  the  architect,  Norman 
K.  Coulter.  46  Kearny  street.  San 
Francisco,  California.  A  deposit  of  ten 
($10)  dollars  will  be  required  for  each 
set   of   plant. 

All  bids  will  be  opened  by  the  said 
Board  of  Trustees  on  the  33nd  Day  of 
AuKust,  at  8  oVIock  P.  M..  at  the  Mer- 
ced school  building,  and  all  bids  must 
be  delivered  to  Mr.  J.  Spagnoli,  Clerk 
of  said  Board,  before  said  hour,  en- 
closed in  sealed  envelopes  and  marked 
on  the  outside  "Bids  for  Construction 
of  Elementary  School  Building  at 
Merced."  .    ,    , 

All  bids  must  be  accompanied  by  a 
certified  check,  cash  or  a  certificate  of 
deposit  equal  to  ten  per  cent  of  the 
amount  bid:  cheeks  or  certificates  of 
deposit  to  be  made  payable  to  the 
Board  of  Trustees  and  to  be  returned 
to  the  party  or  parties  whose  bid  or 
bids  are  not  accepted  and  to  the  party 
whose  bid  is  accepted  upon  his  enter- 
ing into  a  contract  with  the  said 
School  District  and  giving  such  bonds 
as  may  be  required  by  law  or  said 
Board. 

The  Board  of  Trustees  reserves  the 
right   to   reject  any  and  all  bids. 

J.  W.  SPAGNOLI, 
Clerk   of  the  Board   of   Trustees  of  the 

Merced    Elementary    School    District, 

Merced  County,  California. 


BIDS    WANTED    FOR    SCHOOL 
Bl'ILDIlVG 

NOTICE   TO    CONTRACTORS 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Trustees  of  the  Woods  School  District. 
Woodbridge,  California,  at  the  office  of 
said  Board  at  the  .School  House  of  said 
District,  located  in  the  town  of  Wood- 
bridge,  County  of  San  Joaquin,  State  of 
California,  until  3  oVlock  P.  M.,  Satur- 
day, AuKUist  a7,  l'Ji\,  for  the  erection 
of  a  scliool  building  to  be  built  in 
Woodbridge,  California,  according  to 
plans  and  specifications  prepared  for 
the  same  by  the  George  C.  Sellon  and 
Company,    the    authorized    architects. 

Plans  and  specifications  can  be 
seen  at  the  residence  of  the  Clerk  of 
said  Board  of  Trustees,  at  Wood- 
bridge,  California,  and  may  be  seen 
at  or  obtained  from  the  office  of  the 
Arcihtects,  202  Mitau  Building.  Sac- 
ramento, California.  A  cash  deposit 
of  $25.00  will  be  required  from  all 
prospective  bidders  on  all  copies  of 
plans  and  specifications  loaned  out,  as 
a  guarantee  of  the  same  being  re- 
turned. ,  ,  ,  , 
All  shall  be  presented  on  blank 
forms  which  may  be  procured  at  the 
office  of  architects.  Each  bid  must  be 
accompanied  by  a  certified  check  on 
some  responsible  California  bank  for 
a  sum  of  not  less  than  ten  per  centum 
(10%)  of  the  amount  of  the  bid,  made 
payable  to  Geo.  M.  Bancroft,  Clerk  of 
the  Board  of  Trustees,  as  a  guarantee 
of  good  faith  that  the  party  to  whom 
the  contract  may  be  awarded  will, 
within  ten  days  after  the  award  is 
made,  enter  into  the  necessary  agree- 
ment and  furnish  the  necessary  bonds 
for  faithful  performance  of  said  work, 
and  in  case  the  liidder  to  whom  the 
contract  is  awarded  fails  or  refuses 
to  enter  into  said  agreement,  or  to 
furnish  said  bonds,  said  check  will  be 
forfeited  to  the  said  school  District 
in  the  manner  provided  by  law.  Each 
bid  must  be  enclosed  in  a  sealed  en- 
velope and  addressed  to  Geo.  M.  Ban- 
croft Clerk  of  the  Board  of  Trustees 
of  Woods  School  District,  Woodbridge. 
California,  and  endorsed  "Proposal  for 
building   school." 

The  Board  of  Trustees  expressly  re- 
serve   the    right    to    reject    any    or    all 

By  order  of  the  Board  of  Trustees 
of  Woods  School  District,  AVoodbridge, 
San  Joaquin  County,  California, 


Dated  August  3,   1921.  ,„„.^„ 

Signed:      GEO.    M.    BANCROFT, 
Signed:     MARTHA    D.    GARRISON. 

Signed:      L.   T.  MASON, 

Trustees, 


BIDS     WANTED    FOR    ALTERATIONS 
TO    COURTHOUSE 


NOTICE   TO    CONTRACTORS 

Office  of  the  Clerk  of  the  Board  of 
Supervisors  of  the  County  of  Colusa, 
State   of  California. 


Pursuant  to  an  order  of  the  Board 
of  Supervisors  of  the  County  of  Colusa, 
.'-'tate  of  California,  made  and  entered 
on    record    on    the    2nd    day   of   August, 

Notice  is  hereby  given  that  sealed 
liids  will  be  received  up  to  and  not 
later  than  the  hour  of  2  o'clock  p.  m. 
of  the  24tli  day  of  AuRust,  1031,  at  the 

office  of  the  Clerk  of  the  Board  of 
Supervisors,  in  the  Hall  of  Records,  in 
the  town  of  Colusa,  County  of  Colusa, 
for  furnishing  of  all  labor,  materials 
nnd  mechanical  workmanship  necessary 
for  addition,  all  work  in  connection 
with  alterations  to  Colusa  County 
Courthouse,  in  accordance  with  the 
plans  and  specifications  prepared 
therefor  by  J.  S.  Gould  and  adopted 
by  the  Board  of  Supervisors  of  the 
County  of  Colusa,  which  plans  and 
specifications  may  be  seen  and  exam- 
ined at  the  ortice  of  the  Clerk  of  the 
Board.  „        .  , ,. 

All  bids  must  be  marked  For  Addi- 
tional Work  in  Connection  with  the 
Alterations  of  the  Colusa  County 
Courthouse,  and  must  be  accompanied 
l)y  a  certified  check  on  some  solvent 
bank  in  a  sum  equal  to  10  per  cent  of 
the  amount  of  each  bid,  conditioned 
that  if  the  contract  is  awarded,  the 
party  submitting  the  accepted  bid 
will  enter  into  a  contract  and  furnish 
such  bond  as  may  be  required  within 
ten  days  after  making  award  or,  fail- 
ing so  to  do,  the  amount  of  such  check 
v.V.l  be  forfeited  as  liquidated  damages 
for  such  failure.  All  checks  must  be 
made  payable  to  the  Chairman  of  the 
r.oard  of  Supervisors. 

The  right  is  hereby  reserved  to 
reiect  any  and  all  bids. 

By  order  of  the  Board  of  Supervisors 
of   Colusa  County,  Cal. 

C.   J.    WESCOTT, 
Chairman   of  Said  Board, 
attest-  T.    D.    CAIN, 

Clerk  of  Said  Board. 


Commission.  The  special  attention  of 
prospective  bidders  Is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc.  ,        ,,^      , 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest   of   the   State.  ^^^ 

NEWELL    D.    DARLINGTON, 
CHARLES  A.  WHITMORE, 
GEO.    C.    MANSFIELD, 
California    Highway    Commission. 
AUSTIN    B.    FLETCHER. 

Stale    Highway   Engineer. 
JOHN   F.    GALVIN, 

Secretary. 
Dated   August   1,   1921. 

♦ 

Bins    W^ANTED   FOR   OVERHEAD 
CROSSING 


BIDS     WANTED     FOB    HIGHWAY 
IMPROVEMENT 

STATE    OP    CALIFORNIA 


DEPARTMENT      OF  PUBLIC      WORKS 

C.VLIFORMA  HIGHWAY  COMMISSION 

NOTICE    TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
HiKhnay  Commission,  515  Forum 
Building.  Sacramento.,  Cnl.,  until  2 
o'clock  P.  M.,  on  Augrust  3»tli,  at  which 
time  they  will  be  publicly  opened  and 
read  for  construction  in  accordance 
with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions of  State  Highway  as  follows: 

Marin  and  Sonoma  Counties,  between 
Ignacio  and  Fairville  (IV-Mrn-Son-8- 
A),  about  9.5  miles  in  length,  to  be 
paved  either  with  Portland  cement 
concrete    or    asphaltic    concrete. 

Santa  Barbara  County,  between  San 
Jose  Creek  and  Stony  Creek  (V-SB-2- 
K),  about  2.0  miles  in  length,  to  be 
paved  with   Portland  cement  concrete. 

Los  Angeles  County.  between 
Hancho  El  Encino  and  Shoup  Avenue 
(VII-L.A.-2-B),  about  5.7  miles  in 
length,  to  be  paved  with  Portland 
cement   concrete. 

Plans  may  be  seen,  and  forms  of  pro- 
l)0sals,  bonds,  contract  and  specifica- 
tions may  be  obtained  at  said  offices 
of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno 
and  Los   Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 


NOTICE   TO    CONTRACTORS 

Office  of  the  Clerk  of  the  Board  of 
Supervisors,    Alameda   County,   Cal. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County,  at  bis  office,  until 
Slonday.  AuKUst  23,  1021,  at  10  o'clock 
a.  m.,  (the  day  when  said  bids  will  be 
opened  and  the  contract  awarded)  for 
the  construction  of  a  reinforced  con- 
crete overhead  crossing  on  County 
Road  81 S,  over  the  tracks  of  the  Cen- 
tral Pacific  Railway,  east  of  Altamont, 
Murray     Township,     Alameda     County, 

plans  and  specifications  on  file  in  the 
office  of  the  County  Clerk,  open  to 
inspection.  . 

Bach  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of  the 
amount  of  the  bid  or  proposal,  certi- 
fied to  by  some  responsible  bank,  and 
made  payable  to  Geo.  E.  Gross,  Clerk 
of  the  Board,  to  be  forfeited  to  the 
County  of  Alameda  as  agreed  and 
liquidated  damages  should  the  party  or 
parties  to  whom  the  contract  shall  be 
awarded  fail  to  enter  into  the  contract 
:irter  the  award  or  give  the  bond  re- 
(luiied  by  the  Board  for  the  faithful 
performance    of    the    Contract. 

(Seal)  GEO.  E.  GROSS, 

Clerk    of   the   Board    of   Supervisors   of 

the  County  of  Alameda. 

TO  CALL  BIDS  FOB  STEEL 
SUPERSTRUCTURE 


NOTICE  TO  CONTRACTORS 

Proposals"will  be  opened  in  the  near 
future    on    Specification     No.     4464     for 
erection    of    steel     superstructure     for 
new  machine  shop.  Naval  Station,  Pearl  ; 
Harbor,  T.  H.  ,  ,^     '. 

The  work  covers  the  erection  of  the  . 
steel  work  for  the  new  machine  shop 
which  will  be  rectangular  in  shape,  1 
story  high,  181  ft.  3  Vs  in.  wide,  and  520 
ft.  long,  measured  between  column 
center  lines.  Bottom  chords  of  main 
trusses  will  be  approximately  50  f t.  • 
above  main  column  bases.  All  struc- 
tural steel  will  be  furnished  by  the 
Government.  . 

Plans  and  specifications  will  be, 
available  for  distribution  shortly  and' 
will  be  forwarded  when  available  upon 
the  receipt  of  check  or  postal  money 
order  for  $10,  payable  to  the  Chief  of 
the  Bureau  of  Yards  and  Docks,  as 
security  for  their  safe  return 

K.   L.   MARTIN, 
Lieut.  Comdr.    (CEC)   U.  S.  Navy, 
By  direction.  Public  Works  Officer. 
« 

TO  CALL  BIDS  FOR  RIPRAPPING 

NOTICE   TO   CONTRACTORS 

The  Bureau  of  Yards  and  Docks  will 
shortly  open  proposals  on  Speciflcation 
No.  4390  for  riprapping  Dike  No.  12 
at  the  Mare  Island  Navy  Yard. 

The  work  includes  the  excavation  of 
approximately  100,000  cu.  yds.  of  rooK 
at  the  southerly  end  of  Mare  Island, 
nnd  the  depositing  thereof  outside  of 
Dike  No.   12.  ,       ,.    J 

Plans  and  specifications  may  be  had 
when  available  upon  depositing  check 
or  postal  money  order  for  $10,  payable 
to  the  Chief  of  the  Bureau  of  Yards 
and   Docks,    as    security    for   their   safe 

'■'''"'•"■  R.   L.    JL^RTIN. 

Lieut.  Comdr.   (CEC)   U.  S.  Navy, 
By  direction.  Public  Works  Officer. 
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BinDGES. 


DAMS    &    HARBOR 
WORK 


SACRAMENTO,  Cal.  —  Improvements 
planned  by  the  State  Reclamation 
Board  on  the  Sacramento  River  in  the 
vicinity  of  Hood  will  cost  approxi- 
mately  »200,000. 


STOCKTON',  San  Joaquin  Co.,  Cal. — 
Following  bids  received  by  Supervisors 
for  bridge  construction  and  were  taken 
under  advisement: 

Linden  road  bridge,  Davison  &  Nicol- 
sen.  San  Francisco,  $17,794:  Cowden- 
Broderick  Co.,  San  Francisco,  $20,350; 
Jenkins  &  Elton,  Sacramento,  $18,168; 
Rocca  &  Caletti,  San  Rafael.  $21,439; 
Shepherd  &  Riley,  Stockton,  $21,706; 
E.  H.  Martin  &  Co.,  Oakland,  $19,260; 
Miller  &  Nommensen.  San  Jose.  $18,791. 

Waterloo  bridge,  Jenkins  &  Elton, 
$13,937:  Cowden-Broderick  Co..  $15,290; 
Davison  &  Nicolsen,  $15,014;  Rocca  & 
Caletti.  $17,159;  M.  B.  White,  Stockton, 
$16,988:  Shepherd  &  Riley.  $17,054;  E. 
H.  Martin  &  Co..  $15,091;  Miller  &  Nom- 
mensen,   $15,656. 

E.  H.  Martin  &  Co.  offered  to  build 
both  structures  for  $33,053.24.  and 
Rocca  &  Caletti,  both  structures  for 
$37,500.     F.  E.  Quail,  County  Engineer. 


SAN  LUIS  OBISPO.  San  Luis  Obispo 
Co.,  Cal. — West  Coast  Const.  Co..  519 
California  St.,  San  Francisco,  at  $35,880 
awarded  contract  by  Supervisors  for 
constructing  reinforced  concrete  bridge 
over  Estrella  River  on  the  State  high- 
way. Seven  bids  were  received  rang- 
ing as  high  as  $42,000.  Warren  Burch, 
County  Engineer. 


STOCKTO.V.  San  Joaquin  Co..  Cal. — 
Davidson  &  Nicholsen,  San  Francisco, 
awarded  contract  by  Supervisors  to 
construct  Linden  bridge  at  $17,794. 
Jenkins  &  Elton,  36th  and  Y  Sts., 
Sacramento,  awarded  contract  to  build 
Waterloo  bridge  at  $13,937.  F.  E. 
Quail,  County   Engineer. 


OAKLAND.  Cal.— The  City  Council, 
Eugene  K.  Sturgis,  Clerk,  passes  reso- 
lution of  intention  to  construct  rein- 
forced concrete  culvert,  internal 
dimensions  5  ft.  10  in.  In  height  by  5 
ft.  In  width,  in  Haddon  road  between 
Excelsior  Ave.  and  Trestle  Glen  road. 
Imp.  Act  1911.  Geo.  Mattis,  City 
Engineer, 


RED  BLUFF.  Tehama  Co..  Cal. — Gay 
&  Thompson,  Orland,  at  $10,321  were 
awarded  a  contract  by  the  .Supervisors 
for  constructing  a  rLJnforced  concrete 
bridge.  1'j2  fret  long.  ,Tn<l  J.  L  Webster. 
Chico,  at  $1,027  for  constructing  a  re- 
inforced concrete  bridge  16  feet  long. 
Both  structures  are  between  the  towns 
of  Los  Molinas  and  Tehama.  Following 
|s  a  complete  list  ot  bids  received: 

Hart  Constr.  Co..  (Jerber  (bridge  No. 
1).  $11,950,  (2)  $120(1;  Bordwell  &  Zim- 
fnerman,      Callstoga    (l)      $11,158;      (2) 


$1075.  combined.  $11,987;  R.  B.  McKen- 
zie.  Gerber.  combin.d  1  and  2.  $3545. 
Was  allowed  to  withdraw  bid:  I.  W. 
Brunk,  Flournoy  (1)  $12,885,  (2)  $1380; 
Pacific  Constr.  Co..  San  Francisco.  (1) 
$11,990;  J.  L.  Webster,  Chico  (1)  $11.- 
360,  (2)  $1027;  Gay  &  Thompson,  Or- 
land    (1)     $10,321;     (2)     $1200. 

W.   F.   Lunning,  County  Engineer. 

SAN  FRANCISCO. — Bid  of  American 
Dredging  Co.  for  improving  San  Rafael 
Canal  exceeds  amount  available  by 
$14,000  and  will  probably  be  rejected. 
Bids  opened  by  U.  S.  Engineer  Office. 
Customhouse. 


PLACERVILLE.  El  Dorado  Co..  Cal. 
— The  El  Dorado  Water  Co.  announces 
early  construction  of  its  proposed 
reservoir  on  the  Webber  Creek  water 
shed  with  an  impounding  capacity  of 
3000  acre  ft. 


SAN  BERNARDINO,  Cal. — City  Engi- 
neer C.  E.  Johnson  has  practically  com- 
pleted plans  for  the  Mt.  Vernon  bridge 
to  be  constructed  across  Lytle  Creek. 
Bids  will  be  advertised  for  shortly. 


YUBA  CITY,  Sutter  Co.,  Cal. — Trus- 
tees of  Reclamation  District  No.  777  in 
the  vicinity  of  Live  Oak  are  planning 
to  clean  ditches,  deepen  the  main  ditch 
and  laterals  from  1  to  2  ft.  and  to 
deepen  all  drains  4  ft.  Engineers  ot 
the  district  are  preparing  estimates  of 
ccst. 

LOS  ANGELES.  Cal.— C.  A.  Fellows. 
Central  Bldg.,  awarded  contract  at 
$86,700  for  constructing  a  reinforced 
concrete  bridge  over  Rio  Hondo  on  El 
Monte-Pomona  Road. 


LOS  ANGELES,  Cal. — C.  H.  Hudson. 
508  Marsh-Strong  Bldg.,  awarded  con- 
tract at  $55,399.52  for  constructing  a 
concrete  dam  in  Live  Oak  canyon  near 
La  Verne  for  L.  A.  County  Flood  Con- 
trol District. 


PORTLAND.  Ore.  — Following  dis- 
position was  made  of  bids  received  by 
State    Highway   Commission: 

Bridge  725— -Enterprise-Joseph  Sec- 
tion.    Awarded   to  Oscar  Oberg  of  En- 


Engineers    and    Contractors 
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terprise.  Ore.,  at    $9,895. 

Bridge  736 — Forest  Grove  -  Gaston 
Section.  Awarded  to  Bean  Construc- 
tion Co.  of  Mt.  Vernon,  Wash.,  at 
$1,539^ 

Bridges  786  to  796— Nelson-Hunting- 
ton Section.  Referred  to  engineer. 
Oxman  &  Harrington,  Baker,  Ore.,  at 
$12,982.    low    bidders. 

Bridges  649  and  770 — North  Powder- 
Telocasset  Section.  Referred  to  engi- 
neer. Low  bid  submitted  by  Kenneth 
Oxman.  Baker.  Ore.,  at  $7,145. 

Bridges  558  and  779 — Hot  Lake-Union 
Section.  Referred  to  engineer.  G.  A. 
Burnett,  Spokane.  Wash.,  low  bidder  at 
$11,150. 


BAKERSFIELD,  Kern  Co..  Cal.— The 
^late  Railroad  Commission  has  ordered 
the  Bakersfield  Water  Works,  supply- 
ing East  Bakersfield,  to  improve  its 
service  by  constructing  a  750.000-gallon 
reservoir. 


SALEM,  Ore.— State  Highway  Com- 
mission awards  contract  to  C.  A.  Bur- 
nett, Spokane.  Wash.,  to  construct  2 
bridges  over  Katherlne  Creek  along 
Old  Oregon  Trail  in  Union  County;  to 
Kenneth  Oxman  and  F.  C  Oxman  of 
Baker,  Ore.,  to  construct  bridges  over 
Wolfe  and  Kimmy  Creeks  along  route 
of  Old  Oregon  Trail  in  Union  County, 
and  to  Union  Bridge  Co..  Portland,  Ore., 
to  construct  bridge  over  Grand  Ronde 
River  at  Perry. 


SACRAMENTO.  Cal.— City  Manager 
Clyde  Seavey  and  City  Engineer  Albert 
Givan  are  working  out  details  for  im- 
proving the  Sacramento  waterfront.  It 
i.':  proposed  to  dismante!  the  present 
wharves  and  docks  and  rebuild  fire- 
proof docks,  two  stories  in  height, 
allowing  for  storage  space.  A  bond 
issue  of  $250,000  is  contemplated  to 
finance  the  improvements. 

OAKLAND.  Cal— The  following  bida 
were    received    on    August    3    by    Lloyd 

D.  Barzee,  Secretary  of  the  Oakland 
Board  of  Education,  for  the  grading 
of  lot,  construction  of  culvert  and  re- 
taining wall,  and  repairing  of  fences 
at  the  Fremont  High  School  play- 
ground, located  bet.  the  Foothill  Blvd., 
Ygnacio.    High   St.    and    45th    St.: 

E.  E.   Etherton,   S.   F $  9,950 

Kopperud  &   Heafey,  Okd 12,500 

Guy  H.  Chick   13, 70S 

REDDING.  Shasta  Co.,  Cal.— Until 
Sept.  7,  10  a.  m..  bids  will  be  received 
by  S.  N.  Witherow.  County  Clerk, 
for  constructing  reinforced  concrete 
bridges  as  follows: 

Across  Five  Mile  Gulch  on  French 
'lulch  and  Trinity  Center  road;  across 
Whitney  Gulch  on  French  Gulch  and 
Trinity  Center  road;  across  French 
<riilch  Creek  at  the  town  of  French 
Gulch;  across  Tadpol.;  Creek  on  the 
Redding  and  Igo  road;  .icross  Crowley 
Gulch  on  th.>  Cottonwood  and  Gaa 
Point  road;  across  Lack  Creek  on  the 
Dersch-Scharsch  cutoff  road;  across 
Hear  Creek  fti  Fred.  Dersch's  place  on 
I  1m-   ShiiiKleiown    road. 

I'erlifled  check  of  10%  payable  lu 
f.'ounly  rcinilrod;  plans  may  bo  Iia4 
from  County  Surveyor  C.  R.  Wieglo, 
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for  the  sale  of  approximately  1600  ft. 
of  2^-in.  cotton  lined  double  jacket 
rubber  Are  hose  without  couplings,  no 
longer  required  by  the  fire  department. 


OROVILLE,  Butte  Co.,  Cal.— Recla- 
mation District  No.  833,  situated  m  the 
Gridley  District,  plans  an  expenditure 
of  $200,000  for  canal  and  drainage 
work;  this  in  addition  to  work  under 
way. 


GRASS  VALLEY,  Nevada  Co.,  Cal. — 
Nevada  County  Irrigation  District 
formed  at  a  recent  election.  The  cost 
of  the  first  unit  of  the  system  is  placed 
at  $5,000,000;  water  to  be  taken  from 
the  upper  sheds  of  the  Tuba  river  and 
Canyon   creek. 

SUSANVILLE.  Lassen  Co..  Cal.  — 
Grant  Smith  Co.,  Railway  Exchange, 
Portland,  Ore.,  awarded  contract  by 
Eagle  Lake  Irrigation  District  for  con- 
struction work.  District  will  furnish 
water    for   approximately    25,000    acres. 

EL  CENTRO,  Imperial  Co.,  Cal. — 
General  Manager  P.  N.  Cronholm  of 
the  Imperial  Irrigation  District  has 
recommended  that  the  Colorado  River 
l)e  returned  to  its  original  channel,  the 
r-ost  being  estimated  at  more  than  $3,- 
000  000.  This  plan  will  save  the  dis- 
trict an  expenditure  of  $500,000  a  year 
fur  maintenance  of  levees  and  protec- 
tion work.  Appropriations  to  start  the 
work  under  this  plan  are  asked  for  the 
coming  vear  as  follows:  Diverting  the 
river  into  the  Pescadero  basm  and 
obstructing  the  river  flo.w  below  it  to 
assure  diversion  through  the  cut, 
S150,000;  strengthening  the  Ockerson 
levee,  $90,000;  building  a  small  levee 
on  the  north  side  of  Bee  River  from 
the  Ockerson  to  the  diversion  south, 
$25,000:  aerial  and  land  surveys  of  the 
deltaic  ridge  from  intake  to  Volcano 
Lake  and  of  a  portion  of  the  old  chan- 
nel to  study  existent  conditions,  $10,- 
000;  total.  $275,000. 

TURLOCK,  Stanislaus  Co.,  Cal.  — 
Santa  Cruz  Portland  Cement  Co., 
Crocker  Bldg..  San  Francisco,  at  $3.35 
per  bbl.  awarded  contract  by  directors 
of  Turlock  and  Modesto  Irrigation 
Districts,  acting  jointly,  for  furnishing 
and  delivering  50.000  bbls.  of  cement 
for  use  in  the  Don  Pedro  Dam  project; 
cement  delivered  at  Hetch  Hetchy 
Junction.  Other  bidders  were  Pacific 
Portland  Cement  Co.,  John  Lukey,  San 
Francisco,  and  two  bids  offering  a 
foreign   brand  of  cement. 


LIGHTING  SYSTEMS 


(1)  -^i-ton  White  truck  chassis,  or 
equal;  (2)  for  furnishing  and  install- 
ing on  truck  chassis  two  25-passenger 
body.  Specifications  may  be  had  from 
Clerk. 


FIRE  EQUIPMENT 


RAILROADS 


SAN  FRANCISCO.— Until  Aug.  23,  12 
M.,  bids  will  be  received  by  F.  W.  Tay- 
lor, Purchasing  Agent,  Southern  Pacific 
Co.,  Room  952,  Southern  Pacific  Bldg., 
for  furnishing  and  delivering  boiler, 
fire  box,  and  tank  steel,  blue  annealed 
and  galvanized  sheets  and  steel  bars 
and   shapes. 


MACHINERY 


SAN  JOSE,  Santa  Clara  Co.,  Cal.  — 
Until  August  16,  11  a.  m.,  bids  will  be 
received  by  County  Supervisors,  Henry 
A.  Pflster,  Clerk,  for  furnishing  and 
delivering  for  a  10  E.  Foote  wheel 
paving  mixer,  having  a  capacity  of 
11%  cu.  ft.  wet  mixed  concrete,  with 
2-speed  reversible  traction,  hand- 
steering  wheel,  traction  brake,  com- 
bination end  loading  skip,  automatic 
water  tank,  operating  platform  and 
15-ft.  gravity  distributing   chute. 

For  a  4-ton  trailer.  Shall  be  of  the 
reversible  type,  having  a  steel  frame, 
the  main  members  of  which  shall  be 
of  6-in.  channel  or  1  beam  construction; 
the  springs  shall  be  SVa  in.  wide,  axles 
shall  be  drop  forged  steel,  etc. 

For  1  lathe.  Shall  be  what  is  known 
as  a  Mueller  18  in.  by  12  in.  bed, 
standard  3-step  cone,  double  back 
geared,  quick  change  screw-cutting 
engine  lathe,  complete  with  counter 
shaft   and   regular   equipment. 

For  1  or  more  3 V4 -4-ton  truck,  hav- 
ing 7-speed  compound  transmission, 
gross  capacity  9000  lbs.;  frame,  pressed 
steel,  channel  S  in.  deep,  5-16  in.  thick, 
3-in.  flange,  bumper  of  6-in.  channel 
steel  built  integral  with  frame,  hot- 
riveted   throughout. 

Certified  check  for  10%  payable  to 
County  Clerk  required  with  each  bid. 
Specifications  may  be  seen  at  office  of 
Clerk.     Irving  Ryder,  County  Engineer. 


ALHAMBR.4,  Los  Angeles  Co.,  Cal.— 
Moore  Elec.  Co.,  Alhambra,  were  low 
bidders  at  $1900  for  installing  an  orna- 
mental lighting  system  at  Alhambra. 
Other  bids  were  Newbery  Elec.  Co., 
$"772-  John  C.  Jacobs.  South  Pasadena, 
$2775;  Southern  Cal.  Elec.  Co.,  $2963; 
C.  W.  Sparks,  $3225;  H.  H.  Walker. 
$3072.      Bids    taken    under    advisement. 

FULLERTON,  Orange  Co.,  Cal. — Until 
7-30  p.  m..  Aug.  23,  bids  will  be  re- 
ceived by  City  Clerk  F,  C.  Hezmalhalch 
for  constructing  ornamental  lighting 
systems  on  portions  of  North  Spadra 
road  and  South  Spadra  road,  on  West 
Commonwealth  avenue,  including  posts, 
conduits,  appliances,  etc.  The  work 
will  be  done  under  three  separate  con- 
tracts; 1911  Improvement  Act  and  1915 
Bond  Act.  Bon  F.  Dupuy,  City  En- 
gineer. 


SANTA  CRUZ,  San  I  a  Cruz  Co.,  Cal.— 
Bids  received  by  Council  for  furnish- 
ing and  delivering  cast  and  wrought 
iron  pipe  and  fittings  taken  under  ad- 
visement. Bids  received  from  Republic 
Supply  Co.,  R.  D.  Wood  &  Co.,  U.  S. 
Cast  Iron  Pipe  &  Foundry  Co.,  Amer- 
ican Cast  Iron  Pipe  Co.,  San  Francisco 
Steel  Products  Co.,  and  the  California 
Steam  Plumbing  &  Supply  Co..  who  bid 
on  wrought  iron  pipe  only.  James  K. 
James,  City  Engineer. 


VISAHA,  Tulare  Co.,  Cal. — Until 
August  16,  7:30  P.  M.,  bids  will  be  re- 
ceived by  C.  T.  Pool,  Clerk,  Visalia 
Union  High  School  District,  for  fur- 
nishing and  delivering  2  auto  trucks, 
with  bus  bodies,  seating  34  with  driver; 
for  transporting  pupils  of  the  district. 
Bids  will  be  taken  under  the  follow- 
ing segregations:  (1)  For  chassis, 
motor  and  bus  body,  with  the  capacity 
aforesaid,  combined;  (2)  For  chassis 
and  motor  without  bus  body,  equipment 
to  be  same  as  above;  (3)  For  bus  body, 
without  chassis  or  motor,  equipment 
as  stated  above. 


SACRAMENTO.  Cal.— City  Commis- 
sioners reject  bids  received  for  sale  of 
motor  in  city  waterworks  department. 
Olfers  were  T.  f.  Herman.  $1000;  R.  O. 
Conrad.  $500;  Hill  Elec.  Mfg.  Co.  $1550. 
Commissioners  are  of  the  opinion  the 
motor  is  worth   $2500. 


LOS  ANGELES,  Cal.— The  California 
Gypsum  Corp.,  731  Pacific  Finance 
Bldg.,  will  purchase  a  steam  shovel, 
crusher,  etc.,  for  its  proposed  1000-ton 
gypsum  plant  in  Imperial  Valley.  R. 
W.  Waterman  is  chief  engineer.  Cost 
of  crushing  plant,  shovel  and  quarry 
equipment  estimated  at   $100,000. 


SAN  FRANCISCO. —  Elec.  Appliance 
Co.,  San  Francisco,  awarded  contract 
by  Supervisors  for  furnishing  and 
delivering  underground  cables  re- 
quired  by  the  Dept.   of  Electricity. 

EUREKA,  Humboldt  Co.,  Cal— Until 
Aug.  16,  5  p.  m.,  bids  will  be  received 
by  Jno.  Griffiths.  Superintendent  of 
Public  Works,  for  furnishing  f.  o.  b. 
steamer,  San  Francisco,  12.000  ft.  2-in. 
standard  black  pipe,  random  lengths. 
Specifications  may  be  had  from  super- 
intendent,  621   D  St.,  Eureka. 


SACivAME.N"TO,  Cal.— Until  Aug.  11, 
9  p.  m  ,  bids  will  be  received  by  M.  J. 
Desmond,  City  Clerk   (public  auction), 


SACRAMENTO,  Cal. — Cass  Amacker, 
614  N  St.,  Sacramento,  at  $2,650  award- 
ed contract  by  the  Supervisors  for 
constructing  a  ferry  to  be  operated  on 
Georgiana  slough  near  Isleton.  Only 
other  bidder  was  Nunes  Bros.,  Sacra- 
mento, at  $2,975.  Drury  Butler,  is 
County  Engineer. 

ELK  GROVE,  Sacramento  Co.,  Cal. — 
ITntil  August  18,  7:30  p.  m.,  bids  will 
he  received  by  S.  R.  Gage,  Elk  Grove 
Union  High  School  District,  for  fur- 
nishing and  delivering  one  25-passen- 
ger, motor  driven  school  bus.  Bids  will 
be  considered  for  furnishing  complete 


SACRAME:."T0,  Cal.  —  Pacific  Pipe 
Co.  at  $62.38  per  hundred  ft.  awarded 
contract  by  City  Commissioners  for 
furnishing  and  delivering  900  ft.  6-in. 
joint   steel   pipe. 

MODESTO,  Stanislaus  Co.,  Cal. — Un- 
til Aug.  22,  7:30  p.  m.,  bids  will  be  re- 
ceived by  Kathleen  G.  Prewhett,  Clerk, 
ModestoHigh  School  District,  for  fur- 
nishing and  delivering  two  manual 
training  lathes  and  one  printing  press 
for  Modesto  high  school.  Certified 
check  10%  payable  to  district  required 
with  each  bid.  Specification  may  be 
had    from   clerk. 

SEWERS,  STREET  WORE, 
ROADS    &    WATER    SYSTEMS 

HOLLISTER,  San  Benito  Co.,  Cal.— 
Town  Trustees,  D.  F.  H.  McPhail, 
Clerk,  passes  resolution  of  intention  to 
improve: 

East  half  of  Monterey  St.  from  B 
St.   to  south  town  limits. 

Sixth   St.   from  Sally   to  College. 

Seventh  St.  from  East  to  AVest  Sts. 

Haydon  St.  from  San  Benito  to  West; 
all  by  grading,  paving  with  cement 
concrete  5  in.  thick  and  constructing 
concrete  curbs.  Imp.  Act  1911.  Pro- 
tests will  be  heard  August  15.  Alfred 
M.    McCray,   Town   Engineer. 


MARTINEZ,  Contra  Costa  Co.,  Cal. —  I 
Kopperud    &     Heafey,    2030     High    St.,  J 
Oakland,    awarded    contract    by    Super- 
visors   for    extension    of    Division    N9, 
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,  county  highway  system,   at   $S3$8. 
Hutchinson  Co.,  444  17th  St.,  Oakland, 
t  |,t320  awarded   contract  for   placing 
sphaltic    top    on    tunnel    highway    at 
5820.     R.  R.  Arnold,  County  Engineer. 


VALLEJO,  Solano  Co.,  Cal. — Uepair- 
JB  ot  4th  St.  in  South  Vallejo  will 
ast  J4000,  according  to  City  Engineer 
'.  D.  Kilkenny.  Funds  will  lie  avail- 
ble  for   the   work   in  November. 


OROVILLE,  Butte  Co.,  Cal.  —  J.  J. 
[cHugh,  Foxcroft  Bldg.,  San  Fran- 
laco,  at  $32,877  submits  only  bid  to 
upervisors  for  constructing  Gridley 
clonics  roads;  bid  rejected  and  work 
rdercd  done  by  day  labor  under  the 
upervision  of  County  Engineer  H.  H. 
[ume. 

THE  DALLES,  Ore.  —  United  Con- 
racting  Co.,  Portland,  at  $49,262  was 
warded  contract  by  County  Court  for 
onstructing  7>^  miles  ot  macadam 
>ad. 


FRESN'O.  Fresno  Co.,  Cal.  —  Super- 
ieors  approve  plans  of  County  Road 
Ingineer  Chris  P.  Jensen  for  paving 
;im  Ave.,  known  as  Route  11.  Section 
;,  County  highway  system.  Bids  have 
een  ordered  called  to  be  opened 
eptember    5. 


BAN  JOSE.  Santa  Clara  Co.,  Cal.  — 
bounty  Engineer  Irving  Ryder  in- 
truded to  prepare  specifications  for 
Tjproving  Mount  Hamilton  road  from 
upervisor  Dist.  No.  2  to  Smith  Creek; 
Iso  instructed  to  repair  Pierce  road 
I  Supervisor  Dist.  Xo.  5;  and  to  make 

survey  of  Stockton  Ave.,  and  vicinity 
or  the  purpose  ot  making  a  storm 
rater  drainage. 


SEATTLE,  Wash. — Fiorito  Bros.,  New 
'ork  Block,  at  $213,593  submits  only 
id  to  Council  for  paving  15th  Ave.  NW. 
!id  taken  under  advisement. 


MARTINEZ,  Contra  Costa  Co..  Cal. — 
lutchinson  Co.,  444  17th  St.,  Oakland, 
,t  $13,500  awarded  contract  by  Super- 
isors  tor  furnishing  15,000  tons  of 
ock  and  screenings  for  use  on  the 
ounty  highway  system.  R.  R.  Arnold, 
;ounty  Engineer. 


EUREKA.  Nevada. — John  Pastorio  & 
V.  Schultz,  Eureka,  Nev.,  at  $1050  were 
iwarded  contract  by  Eureka  County 
I'ommissioners  for  constructint^  side- 
valks  and  gutters  in  the  vicinity  of  the 
■ourthouse.  Other  bidders  were  W.  H. 
tusscll,  $1460;   A.   L.  McGinty,   $1095. 


LODI,  San  Joaquin  Co.,  Cal.  —  City 
rruslees.  J.  F.  Blakely,  Clerk,  passes 
esolution  ot  intention  to  improve  the 
ollowing  streets: 

Resolution  33  —  Pleasant  Ave.  from 
iOckford  to  Locust;  from  Locust  to 
Sim;  from  Elm  to  Pine;  from  Pine  to 
Jak;  from  Oak  to  Walnut;  and  from 
iValnut  to  Lodl  Ave. 

Resolution  34 — Elm  St.  from  point  40 
t.  west  of  Main  St.  to  Cherokee  Lane. 

Resolution  35  —  Stockton  St.  from 
-ocust  to  Elm;  Elm  to  Pine;  I'ine  to 
)ak;  Oak  to  Walnut;  Walnut  lu  Lodi 
Vve. 

Resolution  36 — Church  St.  from  Louie 
\ve.  to  Lockford;  Lockford  to  Locust; 
locust  to  Elm;  Elm  to  Pine;  Pine  to 
)ak:  Oak  to  Walnut;  Walnut  to  Lodi 
Ave. 

Resolution    37 — Oak    St,    from    Sfiora- 


mcnto    St.    to    a    point    125    ft.    east    of 
Sacramento    St, 

Resolution  38  —  I^ockford  St.  from 
Pleasant  to  School;  School  to  Sacra- 
mento; Sacramento  to  a  point  125  ft. 
east;  all  by  gradins.  constructing 
hydraulic  combined  concrete  curbs  and 
gutters  and  paving  wiili  lV4-in.  War- 
renite  wearing  surfac-  on  an  asphaltic 
concrete  base  2V4  in.  thick.  Imp.  Act 
1911  and  Imp.  Bond  Act  1915,  Pro- 
tests will  be  heard  August  17.  L.  F. 
Barzelotti,   City   Engineer. 


RICHMOND,  Contra  Costa  Co.,  Cal.— 
City  Manager  J.  A.  MoVittie,  City 
Engineer  H.  D.  Chapman  of  Richmond 
and  R.  R.  Arnold,  Contra  Costa  County 
Engineer,  conferring  on  proposed 
sewer  system  in  North  Richmond.  The 
residents  of  San  Pablo  Villa  Tract 
have  petitioned  City  Council  for  street 
improvements  but  work  cannot  b« 
started  until  sewer  problem  is  solved. 
Due  to  the  fall  ot  the  tract,  sewers 
cannot  be  connected  with  the  Rich- 
mond system  without  going  outside  the 
city   limits. 


OROVILLE,  Bulte  Co..  Cal.  —  H.  H. 
Hume,  County  Engineer,  preparing 
specifications  for  road  60  ft.  wide  from 
Parrott  Ranch  School,  south  of  Chico, 
north  tor  a  distance  of  one  mile,  bet. 
Parrott  and  Phelan   ranches. 


FAIRFIELD.  Solano  Co.,  Cal.— Bids 
received  by  the  County  Supervisors  for 
Road  District  Improvement  No.  3, 
Vacaville  Township,  rejected  as  being 
too  high  and  bids  ordered  re-advertis- 
ed. Project  involves:  13,000  cu,  yds. 
grading;  5750  cu.  yds.  screened  gravel; 
4000  tons  crushed  rock  and  screenings; 
23,300  lin.  ft.  reshaping  surface;  23,300 
lin.  ft.  oil  macadam  surfacing;  562  lin. 
ft.  corrugated  culverts  in  place;  50  cu. 
yds.  of  concrete.  F.  .\,  Steiger,  County 
Surveyor. 


GUARANTEED  TESTED 

Used  Pipe  and  Screw 
Casing  —  Valves  —  Fittings 

PACIFIC  PIPE  COMPANY 

231    Howard   St.,   Sail  Francisco 


i'ETALUMA,  Sonoma  Co.,  Cal. — City 
Council  will  call  bids  for  constructing 
appro.\lmately  5780  sq.  ft.  of  cement 
sidewalks  in  Main  and  Third  streets. 

SAN  FRANCISri)— Cowden-Broder- 
ick  Co..  at  $5503  suljmits  low  bid  to  the 
Board  of  Public  Works  for  construct- 
ing sewer  in  Woolsey  St.  bet.  Dart- 
mouth and  University  Aves.,  involving 
540  lin.  ft.  2x3  ft.  reinforced  concrete 
sewer;  47  lin.  ft.  IS-ln.  vitrified  pipe 
sewer;  2  brick  or  concrete  manholes 
and  1  brick  manhole. 

Other  bidders  were  T.  D.  Harney, 
$5819;  Hickey  &  Harmon,  $7013;  Hugh 
McGill,  $5569;  Jas.  T,  Tobin,  $5855; 
Henry  Twohy,   $5957, 

Clarence  Baton  at  $9828  submitted 
low  hid  for  improving  Folsom  St.  bet. 
Ogden  and  Tompkins,  involving  675  cu. 
yds.  cut;  520  cu.  yds.  fill;  920  lin.  ft. 
concrete  curbs;  4000  sq.  ft.  artificial 
stone  sidewalks;  6  brick  catchbasins; 
150  lin.  ft.  10-in,  culverts;  3920  sq,  ft. 
asphaltic  concrete  and  11.800  sq.  ft. 
concrete  pavement.  Only  other  bidder, 
Raisch    Improvement    Co.,   at   $10,340. 

No  bids  received  for  improving  Craut 
St.  bet.  Maynard  and  Ney,  where  not 
already.  This  project  involves  360  cu. 
yds.  cut;  195  lin.  ft.  concrete  curbs  and 
2340  sq.  ft.  asphaltic  concrete  pavement 


MARYSVILLE.  Yuba  Co..  Cal.— City 
of  Marysville  will  request  State  Rail- 
road Commission  to  place  valuation  on 
plant  and  system  of  Marysville  Water 
Company.  Council  plans  purchase  for 
municipal  system. 


SACRAMENTO,  Cal.  —  City  Commis- 
sioners. M.  J.  Desmond,  Clerk,  passes 
Resolution  of  Intention  1548  to  improve 
Sacramento  Blvd.  from  sewer  in  place 
in  9lh  Ave.  to  14th  Ave.  by  construct- 
ing vitrified  pipe  sewer  with  42  6-in. 
vitrified  Y  branches.  7  concrete  man- 
holes; 12th  Ave.  from  point  10  ft.  west 
ot  37th  St.  north  to  point  680  ft.  east 
of  Sacramento  Blvd.  by  constructing 
vitrified  pipe  sewer  with  27  6-in.  Y 
branches,  4  concrete  manholes;  38th  St. 
from  manhole  in  place  in  12th  .\ve.  to 
point  400  ft.  northerly  by  constructing 
vitrified  pipe  sewer  with  14  6-in.  Y 
branches,  1  concrete  manhole;  37th  St. 
from  manhole  in  place  in  12th  Ave.  to 
point  400  ft.  northerly  by  constructing 
vitrified  pipe  sewer  with  15  6-in.  Y 
branches,  1  concrete  manhole. 

Resolution  1549  for  improving  53rd 
St.  from  manhole  in  place  in  5th  Ave. 
to  14th  .Ave,  by  constructing  vitrified 
pipe  sewer  with  46  6-in.  Y  branches. 
6  concrete  manholes;  11th  Ave.  from 
manhole  in  53rd  St.  to  52nd  St.  by  con- 
structing vHriHod  pipe  sewer  with  2 
6-in.  Y  branches,  1  concrete  manhole; 
52nd  St.  from  manhole  in  11th  Ave.  to 
point  520  ft.  southerly  by  constructing 
vitrified  pipe  sower  with  19  6-in.  Y 
branches,  1  concrete  manhole.  Imp, 
Act  1911.  Protests  will  be  heard  on 
August  18th.  Albert  Oivan,  City 
Engineer. 


Plans  Being  Figured — Bids  Close   Aug. 

22,  1921,  10  a.  ni, 
CROSSl.N'G  Cost,   $30,000 

.•\LAMED.\  COUNTY.  Bast  ot  Altamont 

In  Murr.ty  Township. 
Reinforced  concrete   overhead  rro.<!8ing. 
Owner— Al.inud.i   County. 
Engineer— P    ,\     IT.TvlIand,  County 

Courthouse. 
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Contracts  Awarded  ^jens, Accept 


ances 


,Etc. 


BUILDING  CONTRACTS 


SAN    FRANCISCO    COUNTY 


The    following:    is    an    index    for    the 
contracts   for    this    issue: 

No  Owner                '      Contractor  Ami. 

1645  Milne  Owner  800 

1646  R   C   Archbishop      Pennell  4000 

1647  Arrigoni  Mori  500 

1648  Williams  Ferguson  500 

1649  Beverson  Owner  500 

1650  .Tr  Orpheum  Sartorius  52701 

1651  Same  Coleman  32987 

1652  Same  Michel  15495 

1653  Anderson  Owner  13500 

1654  Kittle  Atlas  80000 

1655  Bogart  Monson  55000 

1656  Welsh  Owner  500 

1657  Erlach  Owner  4500 

1658  Anderson  Owner  19000 

1659  Chamberlain  Schoenfeld  2258 

1660  Hindes               S.    F.    Bridge  6000 

1661  Robinett  Owner  lOUO 

1662  Fear  McLeod  800 

1663  Carey  Owner  500 

1664  Jansson  Owner  3950 

1665  Harris  Allen  10000 

1666  Masetti  Owner  90U 

1667  Kittle  Atlas  79961 

1668  Curran  300000 

1669  Hart  Allen  15000 

1670  National  Riedy  13500 

1671  Lipman  Todhunter  1138 

1672  Lawrence  Owner  500 

1673  Schandel  Sullivan  800 

1674  Giacomi  Owner  2500 

1675  McGaha  Owner  3500 

1676  Wardrobe  Owner  7500 

1677  Valvoline  Cameron  1000 

1678  Klute  Mahler  8000 

1679  Ackenheil  Roberts  600 

1680  Merrill  Owner  20000 

1681  Chase  Owner  1000 

1682  Sachs  Moriconi  3000 

1683  Earl  Cameron  1500 


PKUMITS 

ALTERATIONS 

(1645)      2364    MISSION.      Alter    clothing 

store  front. 
Owner — G.   Milne,   Premises. 
Plans  by  Owner. 
Day's  work.  ?800 


ALTERATIONS 

(1646)   SE   VAN  NESS   AVE   AND 

Filbert.     Alterations  and   additions 

for  Infant  hospital. 
Owner — Roman      Catholic     Archbishop. 

1100  Franklin  St.,  San  Francisco. 
Architect — L.    J.    Devlin,    Pacific    Bldg., 

San  Francisco. 
Contractor — Fennell     &     Chisholm,   180 

Jessie  St.,  San  Francisco.  $4000 


ALTERATIONS 

(1647)      1888      GREENWICH.        Cement 

floor  and  foundation  for  garage  in 

dwelling. 
Owner — D.   Arrigoni,   Premises. 
Architect^None. 
Contractor — G.   Mori.   5  Charlton  Court. 

San   Francisco.  ?500 


REPAIRS 
(1648)      2845 


FILLMORE.       Repair    fire 

liinnase  In  residence. 
Owner — Mrs.    Williams,  Premises. 
Architect — None. 
Contractor  — ■  Ferguson     &     Son,      1739 

Union   St.,   San   Francisco.  ?500 


RESIDENCE 

(1649)      515    GATES    (rear).      One-story 

and  basement    frame   residence. 
Owner — Martin   Boverson. 
Architect — None. 
Pay's  work,  ?50l| 


RECORDED 

IROiN    WORK 

(1650)      NW  GOLDEN  GATE  AVE  AND 
Taylor.     Ornamental  iron  work  tor 
Junior    Orpheum    Theatre. 
Owner — Junior  Orpheum  S-an  Francisco 

by  Contractor  W.  S.  Dinwiddle. 
Architect — G.      Albert    Lansburgh.      709 

Mission   St..   San   Francisco. 
Sub-Contractor — Sartorius    Co.,    15th    & 

Utah  Sts.,  San  Francisco. 
Filed  Aug.   6.   '21.     Dated  Apr.  26,  '21. 
As   work   progresses  monthly   pay- 
ments    of 75% 

Usual    35    days 25% 

TOTAL  COST,  ?52,701 
Bond,  $26,350.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Limit.  Nov.  1, 
1921.  Forfeit,  none.  Plans  and  speci- 
fications filed. 


(1651)      PLUMBING  ON  ABOVE. 
Sub-Contractor  —  Alexander  Coleman, 

706  Ellis  St.,  San  Francisco. 
Filed  Aug.    6;   dated   Apr.    18,    1921. 
Payments   same   as   above. 

TOTAL  COST.  $32,987 
Bond.  $16,493.50.  Surety,  Hartford 
Accident  &  Indemnity  Co.  Forfeit, 
none.  Limit.  Nov.  1,  1921.  Plans  and 
specifications  filed. 


(1652)      MISCELLANEOUS    IRON    work 

on  above. 
Sub-Contractor — Michel  &   Pteffer  Iron 

Works,    1415    Harrison   St. 
Filed  Aug.  6;  dated  Apr.   26,   1921. 
Payments  same  as   above. 

TOTAL  COST,  $15,495 
Bond,  $7747.50.  Surety,  Hartford  Acci- 
dent &  Indemnity  Co.  Forfeit,  none. 
Limit,  Nov.  1.  1921.  Plans  and  speci- 
fications filed. 


APARTMENTS 

(1653)      S  CABRILLO   30-6   E   12th   Ave. 

Three-story     and  basement     frame 

(6)   apartments. 
Owner — O.    E.    Anderson,   483   15th  Ave., 

San  Francisco. 
Architect — A.     H.     Knoll.   1023     Hearst 

Bldg..  San  Francisco. 
Day's  work.  $13,500 


GARAGE 

(1654)      W      SANSOME    68-9      N   Pacific. 

Two-story  and  basement  reinforced 

concrete  public  garage. 
Owner — Harriette    Dewitt    Kittle,    Care 

Allen    Kittle,    Nevada    Bank    Bldg., 

San  Francisco. 
Architect — Jos.   L.    Stewart.    1214    Claus 

Spreckels  Bldg.,  San  Francisco. 
Contractor — Atlas     Concrete     Co.,      180 

Jessie  St.,  San  Francisco. 

$80,000 


GARAGE 

(1665)     N  TURK  192-6  W  Taylor.     Two 

story     reinforced     concrete     public 

garage. 
Owner — Harry  R.  Bogart.  Cr.  Architect. 
Architect — .Tos.    L.    Stewart.    1214    Claus 

Spreckels  Bldg.,  San  Francisco. 
Contractor — Monson    Bros.,    251    Kearny 

St.,  San  Francisco.  $55,000 


ALTERATIONS 

(1656)  S  BUSH  87-6  E  Taylor.  Alter- 
ations and  additions  lor  two-room 
servants'  apartments. 

Owner — James  Weigh,  597  20th  Ave., 
San  Francisco. 

Architect — None. 

Day's   work.  $500 


FLATS 

(1657)      NW   NINETEENTH  AND  VER-J 

mont.     Two-story  frame  store  andf 

(2)   flats. 
Owner — John     Erlach.     2220     18th     St., 

San   Francisco. 
Architect — H.   C.   Baumann,  251   Kearny^ 

S*t.,  San  Francisco. 
Day's   work.  $450(( 


APARTMENTS 

(1658)      SE   TWELFTH      AVE      &      CAH 

brillo.      Three-story    and    basement; 

frame   (12)   apartments. 
Owner — O.   E.   Anderson,   483   15th  Ave.,' 

San  Francisco. 
Architect — A.    H.    Knoll,    Hearst    Bldg.,1 


San    Fran 
Day's    work. 


$19,000  ■ 


1 


RECORDED 

MARBLE   WORK 

(1659)      SUTTER    ST..    between    Powe 

and  Mason.     Marble  work  for  build 

ing. 
Owner — Chamberlain  &  Proctor. 
Architect — Willis      Polk      Co..      Hobart 

Bldg..  .San  Francisco. 
Contractor — The  Schoenfeld  Marble  Co.' 

265   Shipley   St.,   San   Francisco. 
Filed  Aug.  8,  '21.      Dated  Aug.  6,  '21 

On    10th   of  each   month 75% 

Usual    35    days 25% 

TOTAL  COST,  $225S 
Bond,  limit,  forfeit,  plans  and  speciH- 
cations,   none. 


FOUNDATION 

(1660)      N  BROADWAY  154-6  W  Baker 
Foundation  only  for  two-story  and! 
basement    frame    residence.  | 

Owner — Sar.atta  B.  Hindes,  2519  Broad- 
way,   San    Francisco. 

Architect — F.    Meyer    and    A.    L.    John- 
son. 742  Market   St..    S.   F. 

Contractor — San   Francisco   Bridge   Co., 
Nevada   Bank   Bldg.,   S.    P.  $6000 


RESIDENCE 

(1661)      1749    EIGHTH    AVE.    One-story 

and    basement    frame    residence. 
Owner — Thos.    W.     Robinett,    1757    8tli 

Ave.,   San    Francisco. 
Architect — None. 
Day's   work.  $1000 


ALTERATIONS 

(1662)      945       GOLDEN       GATE       AVEJ 

Alter  apartments. 
Owner — Sergeant    V.    Fear,    Premises. 
Architect — None. 
Contractor — J.   J.   McLeod,   2146   Goldenj 

Gate  Ave.,   San  Francisco.  $800,'! 


ALTERATIONS 

(1663)  4115   JUDAH.     Residence   to  be 
plaster  boarded  and  install  French^ 
doors. 

Owner — Jas.   T.   Carey,   1338  Filbert  St.,''|jl 

San  Francisco. 
Architect — None. 
Day's    work.  $509 

DWELLING 

(1664)  W     SIXTEENTH     AVE     200 
Cabrillo.     One-story   and   basemen^ 
frame   dwelling. 

Owner — E.      A.    Jansson.  402      Hearst^ 

Bldg..   San  Francisco.  T 

Architect — None.  M 

Day's  work.  $3950 


FRAME   FLATS  » 

(1665)  SE  TWENTY-NINTH  AVE.  «T 
Cabrillo.  Two-story  and  basemenW 
frame   (4)   Hals.  '-' 

Owner — M.   Harris,   Care  Architect. 

Aj'cliitect--Earle   B.   Bertz,   B8   Post  3(,| 
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ttm  Francisco. 
Contractor — Allen  &  Co.,  168  Sutler  St., 
San  Francisco.  JIO.OOU 


DWKL,L,1NG 

(iseu)      1507     McKINNON     AVE.       One- 
story  and  basement  frame  dwelling 
Owner — I'ete   Ala.setti,    ITemises. 
Architect — None. 
Day's   work.  *90" 

RECORDED 

3ARAGE 

C1667)  W  SAXSOME.  6S-9  N  PACIFIC 
N  92xW  137-6.  All  work  for  a  2- 
story  and  basement  reinforced  con- 
crete building  (garage). 
Owner — Harriette  De  Witt  Kittle,  Ne- 
vada Bank  Bldg..  San  Francisco. 
Architect — Joseph     L.     Stewart,     Glaus 

Spreckels  Bldg. 
Contractor — Atlas     Concrete     Co.,     180 

Jessie  St. 
Filed  Aug.   9,  "21.     Dated  Aug.  5,  '21. 
1st   floor    poured    and    forms 
for    side    walls    up    to    2d 

floor    $22,970.75 

2nd  floor  poured 15,000.00 

Fire  walls  and  roof  poured...    10,000.00 
Completed  and  accepted...      12,000.00 

Usual    35    days 19,990.25 

TOTAL  COST.  $79,961.00 
Bond,  $39,980.50.  Surety,  London  and 
Lancashire  Indemnity  Co.  Limit,  for- 
feit, none.  Plans  and  specifications 
filed 

NOTE — Permit  reported  Aug.  9,  1921. 
No.   1654. 


(1668)      S    GEARY      137-6      W      Mason. 

Class   A  theatre    building. 
Owner — Curran  Theatre  Co.,   110  Sutter 

St.,  San   Francisco. 
Architect — Alfred      Henry   Jacobs,      110 

Sutter  St.,   San   Francisco. 

$300,000 


FRAME    FLATS 

(1669)      W    FOURTEENTH    AVE    50    N 

Balboa.      Two-story    and    basement 

frame  (4)   flats. 
Owner — Dr.  M.   Hart,  Care  Architect. 
Architect — Earle  B.   Bertz,   68   Post  St., 

San    Francisco. 
Contractor — Allen  &  Co.,  168  Sutter  St., 

San   Francisco.  $15,000 


RESIDENCE.  ETC. 

(1670)      N    FULTON      27-6    \V      Octavia. 

Two-Story        reinforced        concrete 

bakery  and  residence. 
Owner — National    Pie    Co.,    163    Kisling 

St.,   San   Francisco. 
Architect — None. 
Contractor — Dodge  A.  Riedy,  850  Paciflc 

Bldg.,  San  Francisco.  $13,500 


REPAIRS 

(1671)  305  SPRUCE.  Repair  fire 
damage;  painting;  plastering;  elec- 
tric work.,   etc.,  to  residence. 

Owner — Mrs.  Rose  Lipman,  216  Russ 
Bldg.,  San  Francisco. 

Architect — None. 

Contractor — Geo.  C.  Todhuntcr,  1088 
Ashbury  St.,  San  Francisco.       $1138 


PLATS 

(1672)  1509  BAKER.  Construct  base- 
ment garage;  concrete  work,  etc., 
for  (2)  flats. 

Owner — J.  M.  Lawrence,  1509  Baker  St., 
San   Francisco. 

Architect — None. 

Day's  work.  $500 


DWELLING 

(1673)NE  FORTY-SIXTH  AVE  &  LAW- 

ton.  One-story  and  basement  frame 

dwelling. 
Owner — Paul    Schandel,    374    Grove    St., 

San  Francisco. 
Architect — None. 
Contractor — R.    J.    Sullivan,    1655    48th 

Ave.,  San  Francisco,  $800 


RESIDENCE 

(1674)  \V  GOUGH  1 12-6  S  Filbert.  One- 
story  and  basement  frame  residence 

Owner — P.  Giacomi.  560  Union  St.,  San 
Francisco. 

Designer — Albert  Massagli,  147  Parker 
.\ve.,  San  Francisco. 

Days    work.  $2500 


STORE.  ETC. 

(1675)      SW    SAN     BRUNO     &     BACON 

Aves.      One-story    frame    store   and 

living  rooms. 
Owner — John   McGaha.      1005     Shotwell 

St..  San  Francisco. 
Architect — Antone    Petersen,    2770    San 

Bruno  Ave..  San  Francisco. 
Days    work.  $3500 


TANK   HOUSE 

(1676)  S  TEHAMA  375  E  Fifth.  One- 
story  frame   tank   house. 

Owner — Wardrobe  Laundry  Co.,  344 
Clementina  St.,  San  Francisco. 

Engineer — T.  Konneberg,  826  Crocker 
Bldg..  S-an   Francisco. 

Not   .\warded   Yet.  $7500 


ALTERATIONS 

(1677)  462  BRYANT.  Erect  otfice  par- 
titions (glass  and  wood);  cork 
flooring  and  construct  plattorm  for 
warehouse. 

Owner — Valvoline  Oil  Co.,  440  Brannan 
St..  San  Francisco. 

Architect — None. 

Contractor — Cameron  &  Disston,  823 
Hearst  Bldg.,  S.  F.  $1000 


RESIDENCE  S 

(1678)      W  TWENTY-SECOND  AVE  20n 

and   225   S  Anza.        Two      one-story 

and   basement  frame  residences. 
Owner — Wm.  Klute,  2704  Bush  St.,  San 

Francisco. 
Architect — None. 
Contractor — T.    E.    Mohler,    2400    Balboa 

St..   San   Francisco.  $4000  each 


ALTERATIONS 

(1679)      876  WALLER.     Tar  and  gravel 

roof:    extension    of    two    rooms    for 

residence. 
Owner — N.  Ackenheil,  Premises. 
Architect — None. 
Contractor — L.    J.    Roberts,    105    Steiner 

St.,  San  Francisco.  $600 


APARTMENTS 

(1680)      S    CLAY      154-3      E      Franklin. 

Three-story    and     basement     frame 

(6)    apartments. 
Owner — S.    D.    Merrill,     1901    California 

St.,  San   Francisco. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San  Francisco. 
Day's  work.  $20,000 


RESIDENCE 

(1681)  E  EGBERT  225  N  Phelps.  One- 
story  and  basement  frame  residence 

Owner — J.  G.  Chase.  160  Charter  Oak 
Ave.,  San  Francisco. 

Architect — O.  E.  Evans,  2569  Mission 
San  Francisco. 

Day's  work.  $1000 


ALTERATIONS 

(1682)      18  (TEARY.      Alter  store. 
Owner — L.  Sachs,  Premises. 
Architect — None. 

Contractor — G,    MoriconI,    2200    Larkln 
St.,  San  Francisco.  $3000 


ALTERATIONS 

(1683)  1336  POST.  Construct  mezza- 
nine floor  for  oHlces,  glass  parti- 
tions, etc. 

Owner — Earl  Cooper  Co.,  Premises. 

Architect — None. 

Contractor — Cameron  &  Disston,  Hearst 
B\ie-,  San  Francisco.  $1600 


COMPLETION  NOTICES 


s.*\    FH\\<  isro   rot  .VTV. 


Recorded  Accepted 

Aug.  9,  1921 — LOT  15  ELK  25,  Lake- 
view.      Emmet    D    O'Callaghan    and 

wife   Minnie   to   Oscar   Wilson 

August    5,     1921 

Aug.  9.  1921 — LOT  41  BLK  25,  Lake- 
view.  Oscar  and  Hilda  Wilson  to 
whom  it  may  concern. .  .Aug.  8,  1921 
Aug.  8,  1921— EIGHTEENTH  AVE 
150  S  Anza  on  18th  Ave  on  W  side. 
P  Algol     Nelson     to  whom   it  may 

concern    Aug.   8,    1921 

Aug  8.  1921— E  SEVENTEENTH  AVE 
25  N  Balboa;  NE  17th  Ave  and 
Balboa.      A    T    Morris    to    whom    it 

may  concern Aug.   6,   1921 

Aug.  6,  1921— SE  EXETER  225  NE 
Salinas.     Wm  H  Hoppe  to  whom  it 

may   concern Aug.    4,    1921 

Aug.  6,  1921 — E  VAN  NESS  AVE  87-6 
S  Green  S  35-9  E  69  S  11-9  E  25-5 
N  47-6  W  94-5.     Anna  Jl   Waters  to 

Kincanon  &  Perego Aug.  5,  1921 

Aug.  6,  1921— N  SUNNYSIDE  AVE  75 

E  Forester  E  25.\N  100.     H  Mattick 

to  whom  it  may  concern. Aug.  3,  1921 

Aug.    5,    1921— S   NINETEENTH    A\'E 

100  S  Balboa  S  28 xW  120.     Mathew 

B  Mergen  to  Michael  Costeilo 

August    3,    1921 

Aug.  4,  1921 — SW  LAKE  &  EIGHTH 
Ave  W  32-6xS  75.  Jacobine  Larsen 
wife  H  H  to  whom  it  may  concern 

August    4,    1921 

Aug.  4,  1921— S  CUMBERLAND  77  W 
Sanchez  No.  311  Cumberland.  Mrs. 
C  E  Ferguson  and  C  E  Ferguson  to 

L  H   Stevenson Aug.   3,   1921 

Aug.  3,  1921 — SE  LAKE  AND 
Seventeenth  Ave  E  32-6xS  100. 
Jessie    M    Eraser    to   whom    it    may 

concern Aug.     3,     1921 

Aug.  3,  1921 — SE  O'FARRELL  and 
Octavia  S  137-6  x  E  37-6.  O'Brien 
Bros.,   Inc Aug.   2,   1921 


LIENS  FILED 


SAX  FR.WCTSCO  COTXTY 


Recorded  Amoubt 

Aug.  5,  1921 — N  CABRILLO  30  W  47th 
Ave  W  30xN  100.  George  Wienholz 
vs  Chas  e  Williams  and  Harry  J 
Frank     $253.44 

Aug.  5.  1921 — N  CABRILLO  60  W  47th 
Ave  W  30xN  100.  George  Wienholz 
vs  Chas  C  Williams  and  Harry  J 
Frank     $303.44 

Aug.  5,  1921— E  SCOTT  63  N  Tell  N 
37-6XE  100.  Samuel  Greenback  vs 
Maud   Warwick    $584.50 

« 

RELEASE  OF  LIENS 


SA.\    FIlANrlSCO    rOINTY 


Recorded  Amount 

Aug.  8,  1921— W  TWE.VTV-SECOND 
Ave  50  S  Cabrillo  S  25xE  120.     Uhl 

Bros  to  R  Monson 

Aug.  4,  1921— N  SUTTER  167-3  W 
Van  Ness  Ave  W  57-6xN  120.  Atlas 
Electric  Co   to   Mendel  Weisbleet.. 


Notice  of  Non  Responsibility 


SAX   FR.IXCISCO   COr.NTY 


Aug.  2.  1921—2456  MISSION.  Marlon 
F  Young  as  to  Improvements  on 
property    


16 


BUILDING    AND     ENGINEERING    NEWS 


Saturday,  August  13,  1921  | 


BUILDINa  CONTRACTS 


AtAJIEDA  COUNTY 


The    following    is 

an     index    to 

r    the 

conti 

acts   tor   this 

ssue: 

No. 

Owner 

Contractor 

Amt 

2656 

Fallen 

Owner 

3750 

2657 

Johnson 

Goodrich 

12000 

2658 

Buckhani 

Owner 

5000 

2659 

Catucci 

Owner 

500 

2660 

Carrato 

Valente 

484 

2661 

Moore 

Owner 

400 

2662 

Karpi 

Owner 

450 

2663 

Bichert 

Owner 

500 

2664 

Picallo 

Owner 

400 

2665 

Stephens 

Anderson 

2500 

2666 

Kazlowski 

Hauri 

11000 

2667 

Dodge 

Hansson 

6500 

2668 

Frost 

Owner 

475 

2669 

Dacha 

Barustetter 

1000 

2670 

Oakland 

Etherton 

49384 

2671 

Same 

Parks 

62657 

2672 

Richter 

Hebel 

2800 

2673 

Chandler 

Pickering 

400 

2674 

Joslin 

Owner 

1500 

2675 

Barnes 

Russell 

2400 

2676 

Tupper 

Owner 

3500 

2677 

Bell 

Owner 

2500 

2678 

Esola 

Camponenosi 

3800 

2679 

Goranson 

Owner 

6800 

2680 

Westphal 

Stewart 

7500 

2681 

De  Luci 

Parana 

10000 

2682 

Barker 

McWethy 

7500 

2683 

Weaver 

Owner 

3500 

2684 

Hirshebrg 

Owner 

1000 

2685 

Skaggs 

Nielson 

427 

2686 

Wilson 

Owner 

750 

2687 

Mills   College 

Owner 

1000 

2688 

Fassler 

Owner 

600 

2689 

Robbin 

Brown 

500 

2690 

Peterson 

Johnson 

5000 

2691 

Barrill 

Owner 

5900 

2692 

Heyer 

Owner 

6200 

2693 

Kreiger 

Owner 

4500 

2694 

Ross 

Gastraan 

8000 

2695 

Frazier 

Kidder 

500 

2696 

Lowder 

Owner 

3000 

2697 

Baker 

Owens 

500 

269S 

Gritfln 

Owner 

625 

2699 

Allison 

Owner 

400 

2700 

Mattison 

Mattison 

2800 

2700 

Mattison 

Mattison 

2800 

2701 

Dupich 

Monroe 

1000 

2702 

Burrage 

Owner 

500 

2703 

Doody 

Bean 

500 

2703 

Doody 

Bean 

428 

2704 

Easton 

Corbett 

475 

2705 

Taylor 

Owner 

5000 

2706 

Degen 

Owner 

1500 

2707 

Parnay 

Owner 

500 

2708 

Gutsch 

Coburn 

500 

2709 

Smith 

Long 

1200 

2710 

McAtee 

Davis 

3000 

2711 

Batsford 

Wright 

550 

2712 

Price 

Strang 

4500 

2713 

Webner 

Owner 

500 

2714 

Poulson 

Davidson 

400 

2715 

Welspiel 

Owner 

2000 

2716 

Pirati 

Cal.     Bldrs. 

567 

2717 

Sangenitto 

Owner 

400 

271S 

Hawk 

Hawk 

500 

2719 

Young 

Owner 

450 

2720 

Wilton 

Neel 

600 

2721 

Gbanes 

Alhmon 

700 

2722 

Wilbur 

Dunakin 

2500 

2723 

Botto 

Luisson 

3000 

2724 

Christy 

Broad 

6000 

2725 

Habel 

K rosea 

500 

2726 

Copp 

Andresen 

1500 

2727 

I.oomis 

Andresen 

8000 

2728 

Gorman 

Dolan 

3000 

2729 

Jepsen 

Owner 

4000 

2730 

Waldron 

Anderson 

500 

2731 

Olson 

Owner 

3750 

2732 

Loomis 

Picard 

1000 

2733 

T^oomis 

Andresen 

4674 

PERMITS 

DWELLING 

(2656)      S  CAPISTRANO  300   W   Colusa, 
Berkeley.     One-story  6-room  dwlg. 
Owner — A.  H.  Pallen,  686   61st,  Oakland 
Architect- — None. 
Day's  work.  ?3750 

DWELLING 

(26r,7)      NE  MR-VDOrlXO-AND  INDI.AX 

Rock    Path,    Berkeley.      Two-atory. 

9-room  dwelling. 


Owner — G.    <"     Johnson.    1701    Cedar  St.. 

Berkeley. 
Architect  —  James   W.    Plachek,      2014 

Shattuok   Ave.,  Berkeley. 
Contractor — D.  H.  Goodrich,   2923  New- 

berv   St..   Berkeley.  $12,000 


REPAIRS 

(2658)      36      PANORAMIC      WAY,    Ber- 

-  keley.     Fire  repairs. 
Owner — J.    W.   Buckham,    2528    Warring 

St.,    Berkeley. 
Architect — None. 
Day's  work.  J5000 


SHED 

(2659)       NE    E-TWELFTH    ST.    &    18th 

Ave..  Oakland.     Shed. 
Owner — J.  Catucci,  1212  ISth  Ave.,  Okd. 
Architect — None. 
Day's  Work.  $500 


ALTERATIONS 

(2660      938    FORTY-SIXTH    AVE., 

Alterations   and   addition. 
Owner — G.    Carrato. 
Architect — None. 
Contractor — M.   E.   '^'^alente   &   Co., 

Builders  'Exchange,  Okd. 


$484 


DWELLING 

(2661)       E    FRUITVALE    AVE.     263     E 

Funston   Place,  Oakland.  One-story 

2-room  dwelling. 
Owner — J.   L.  Moore.   1075  77th  Ave., 

Oakland. 
Architect — None. 
Day's  Work.  $400 


ALTERATIONS 

(2662)  2029    FORTIETH      AVE..    Okd. 
Alterations   and   repairs. 

Owner — C.   Karpi. 

Architect — None. 

Day's  Work.  $450 

ADDITION 

(2663)  S    MESABA    AVE.    250    W    68th 
Ave.,   Oakland.      Addition. 

Owner — A.   Bichert. 

Architect — None. 

Day's   Work.  $500 


G.\RAGE 

(2664)      4630    WEST   ST.. 

Garage. 
Owner — Frank   Picallo. 
Architect — None. 
Day's  Work. 


$400 


DWELLING 

(2665)     S  BIRCH  ST.   320  E  92nd  Ave., 

Oakland.      One-story   4-room   dwlg. 
Owner — F.  W.  Stephens,  9208  Birch  St., 

Oakland. 
Architect — None. 
Contractor — A.  T.  Anderson,  9302  Birch. 

Oakland.  $2500 


DWELLING 

(2666)     E  VALLE  VISTA  50  N  Elwood, 

Oakland.     Two-story   9-room  dwlg. 
Owner  —  A.   Kaslowski.   2424   Diamond 

St.,  Bkly. 
Architect — None. 
Contractor — Hauri    &    Wierk,    822    56th 

St.,   Oakland.  $11,000 


LIBRARY 

NE  DANA  AND  ALLSTON  WAY,  Ber- 
keley. Two-story  6-rooni  t;lass  "C  " 
library. 

Owner — Pacific  Unitarian. 

Architect — Wm.  C.  Hays.  1st  National 
Bank  Eldg..  San  Francisco. 

Contractor — Barrett      &      Hilp,     Sharon 

Bldg..  San  Francisco.  $27,289 

NOTE: — Recorded    contract     reported 

July  22,   1921.  No.   2483. 

RECORDED 

DWELLING 

(2667)     LOT  S  BLK  L  Northbrae  Ter., 

Bkly.      Frame    dwelling. 
Owner — Mrs.    W.    J.    Dodge,    919    Mono 

St.,    Berkeley. 
Architect — John  Hudson  Thomas.   First 

Natl.  Bank  Bldg.,  Bkly. 
Contractor  —  Louis    O.    Hansson,    1409 

Bonita,  Bkly. 


1921;  dated  Aug.   5, 


1921.  i 


Filed   Aug.    I 

Frame  up    ... 

Brown  coated 

Completed  and  accepted % 

Usual   35   days   ^ 

TOTAL  COST,  $65W 
Bond  and  forfeit,  none.  Limit,  90  days. 
Plans   and  specifications  filed. 


GARAGE 

(2668)      5810      AYALA      ST.,      Oakland. 

Garage. 
Owner — Thomas  S.  Frost,  Colusa,  Cal.,. 
Architect — None.  J 

Day's  work.  $41 


ADDITION 

(2669)      461    FIFTY-FIRST      ST.,      Dal 

land.     Addition. 
Owner — John   Dacha. 
Architect — None. 
Contractor — Geo.   Braustetter,  48th  ai 

Telegraph   Ave.,   Okd.  $10i 


GYMNASIUM 

(2670)    FORTY-SEVENTH  &   TGNAC; 

Aves..    Oakland.       One-story    gyi 

nasium. 
Owner — City   of   Oakland. 
Architect — None. 
Contractor — E.   E.  Etherton  &  Co.,  M 

nadnock  Bldg.,  S.  P.  $49,3 


SCHOOL 

(2671)      103RD    AVE.    &    BIGGEREA 

Oakland.   One-story  7-room   sclioi 
Owner — City  of  Oakland. 
Architect — None. 
Contractor — D.    W.    Parks.    Monadnoi 

Bldg..   San   Francisco.  $52,5 


DWELLING 

(267.;)      E    RHODA    AVE    100    S    Mad( 

line,    Oakland.      One-story      5-rooi 

dwelling. 
Owner — R.    Richter,    3720    Rhoda    Ave 

Oakland. 
..Architect — None. 
Contractor  —  A.     Hebel,    4061     WhittI 

Ave.,  Oakland.  $2g|| 


ADDITION 

(2673)      549         THIRTY-SECOND       SI 

Oakland.     Addition. 
Owner — Chas.   S.   Chandler. 
Architect — None. 
Contractor — P.  J.  Pickering,  Premises 


DWELLING 

(2674)      N   TIFFAN  ROAD  40  W  Har 

ing  St..  Oakland.    One-story  4-roa 

dwelling. 
Owner — D.  C.   Joslin.   843  46th   St.,  Okj 
Architect — None. 
Day's    work.  $15< 


DWELLING 

(2675)      N    EMERSON    112    E    Shattut 

Ave..    P.erkelej'.      One-story   4-roo: 

dwelling. 
Owner — L.  B.  Barnes,  2121  Emerson 

Berkeley. 
.\rchitect — None. 
Contractor — John  A.  Russell,  3614  Poj 

ter  St.,  Berkeley.  $24d 


DWELLING 

(2676)  SE   RUSSELL  &  ELLSWORTB 
Berkeley.     One-story  5-room  dwll 

Owner — Thad.   M.   Tupper,   2310  Russ^ 

St.,  Berkeley. 
Architect — L.    F.    Hyde,    2745    26th  At 

Oakland. 
Day's   work.  $351 

DWELLING 

(2677)  S  STUART  360  W  California, 
Berkeley.      One-story   5-room   dwlg. 

Owner— Glenn  R.  Bell,  1433  Madison  St., 

Oakland.  i 

.Architect — None. 
Day's   work.  $2500 

DWELLING 

(2678)  567  FORTY-.SINTH  ST.,  Oak- 
land. One-story  5-room  frame 
dwelling. 

Owner — J.   Esola. 
Architect — None. 
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Contractor  —  E.      CampomenosI,      6238 
Lawton  Ave..  Oakland.  J3800 


DWELLINGS 

(267S)      W    PERALTA    180    AND    225    S 

Hopkins.   Oakland.     Two  one-story 

5-room  frame  dwellings. 
Owner — H.  Goranson,  3476  Laeuna  Ave., 

Oakland. 
Architect — None. 
Days  work.  J3400  each 

DWELLING 

(2680)      S  ROSAL  AVE  300  E  Lakeshore 

Oakland.      Two-story   6-room  dwlg-. 
Owner — Westphal  &  Hann,  437  Perkins 

St..  Oakland. 
Architect — None. 
Contractor — B.   A.   Stewart.  17500 


STORE.    ETC. 

(2681)      E    TELEGRAPH      AVE      150    N 

49th  St..  Oakland.  Two-story  frame 

store  and  loft  building. 
Owner — D.   De  Lucis. 
Architect — None. 
Contractor — John    Perona,    570    7th    St., 

Oakland.  $10,000 


ALTERATIONS 

(2682)  2339-41  WAVERLY,  Oakland. 
Alter  dwelling  into  flats. 

Owner — Mrs.  R.  A.  Barker,  2424  Grin 
Drive,   Oakland. 

Architect — None. 

Contractor — McWethy  &  Greenleaf,  Al- 
bany Bldg.,  Oakland.  ?7500 


DWELLING 

(2683)      W   DIVISION      150     S     Everett, 

Oakland.     One-story  4-room  dwlg. 
Owner — P.   B.    Weaver,    1643    84th   Ave., 

Oakland. 
Architect — A 

Oakland 
Day's  work. 


W.  Smith.  1010  Broadway, 
?3500 


DWELLING 

IS90  MARIN  AVE.,  Berkeley.  One-story 

six-room  dwelling. 
Owner — Mrs.  W.  J.  Dodge,  Ventura  St., 

Berkeley- 
Architect — John      Hudson   Thomas,      1st 

National  Bank  Bldg..  Berkeley, 
contractor — Louis     O.     Hansson,      1409 

Bonita  St.,   Berkeley.  $6500 

NOTE: — Recorded    contract    reported 
August  6,  1921.  No.  2667. 


DWELLING 

(2684)  £•  BROADWAY  TERRACE  bet. 
Leo  Way  and  Duncan  Way.  Oak- 
land.    One-story   4-room  dwelling. 

Owner — Mrs.  David  E.  Hirshberg,  4  58 
21st    St.,    Oakland. 

•Architect — None. 

Days  work.  $1000 


ALTERATIONS 

12685)     830      ATHENS      ST.,      Oakland. 

Alterations. 
Owner — J.  H.   Skaggs. 
Architect — None. 
Contractor — J.     C.     Nielson,     849    Athol 

Ave.,    Oakland.  $427 


DWELLING 

(28686)  W  EIGTHY-SIXTH  AVE  28 
N  A  St.,  Oakland.  One-Story  3- 
room  dwelling. 

Owner — Itoy  Wilson,  1455  86th  Ave., 
Oakland. 

Architect— None. 

Day's  work.  $750 


CLASSROOM 

(2687)      MILLS        COLLEGE.      Oakland. 

One-story  classroom. 
Owner— Mil l.s   College,   Oakland. 
Architect — .None. 
Day's   work.  $1000 


REPAIRS 

(2688)      SW    THIRTEENTH    &    JACK- 

son  Sts.,  Oakland.     Fire  repairs. 
Owner — Joseph  Eassler,  55  Niagara  St., 

San  Francisco. 
Architect — None. 
Day's  work.  $600 


ADDITION 

(2689)  336  WALSWORTH  ST.,  Oak- 
land.    Addition. 

Owner — Mrs.   Robbln. 

Architect — None. 

Contractor — E.  F.  Brown,  93  Garland 
Ave.,   Oakland.  $500 


DWELLING 

(2690)  LOT  19,  LORETA  AVE.,  Pied- 
mont.     Two-story   frame   dwelling. 

Owner — Annie  G.   Peterson. 

Architect — None. 

Contractor — S.  G.  Johnson,  4652  Dolores 
St.,   Oakland.  $5000 


DWELLING 

(2691)      YORK  DRIVE,  Piedmont.     One 

and     one-half-story    dwelling     and 

garage. 
Owner — Burritt      &      Shealey,    427    63rd 

St..  Oakland. 
Architect — None. 
Day's  work.  $5900 


DWELLING 

(2692)  LOT  25  YORK  DRIVE.  Pied- 
mont. Two-story  frame  dwelling 
and  garage. 

Owner — Chas.  W.  Heyer  Jr.,  Dalziel 
Bldg.,  Oakland. 

Architect — None. 

Day's   work.  $5200 


DWELLING 

(2693)  2039  LOS  ANGELES  ST.,  Ber- 
keley. One  and  one-half-story  6- 
room  dwelling. 

Owner — C.  J.    Kreiger,   2930  Harper   St., 

Berkeley. 
Architect — None. 
Day's  work.  $4500 

DWELLING 

(2694)  SW  L.A.UREL  AND  OAK  STS., 
Berkeley.     Two-story  10-room  dwlg 

Owner  —  Mrs.  Douglas  Ross,  Oak  and 
Laurel  Sts.,  Berkeley. 

Architect — R.  I.  Stringhara,  260  Cali- 
fornia St.,  San  Francisco. 

Contractor  —  H.  H.  Gastman,  1265 
Euclid    Ave.,    Berkeley.  $8000 


ALTERATIONS 

(2695)  2133  PARKER  ST.,  Berkeley. 
Alterations. 

Owner — Dr.   S.  H.  Frazier,  Premises. 

Architect — None. 

Contractor — H.  C.  Kidder,  2108  Addi- 
son St..  Berkeley.  $500 


DWELLING 

(2696)      N.     CAMDEN    ST.     64     E    60TH 

Ave. 
Owner — V.    L.    Lowder,   Premises. 
Architect — None. 
Day's    work.  $3000 


REPAIRS 

(2697)     677  5TH  ST.,  Oakland,  Repairs. 

Owner — P.   Baker. 

Architect — None. 

Contractor — W.   W.    Owens,   1209   Fran- 

cisc  St.,  Berkeley.  $500 


DWELLING 

(269  8)      E.      FOREST      HILL,      FRUIT- 
vale  Ext.     1-story  3-room  dwelling. 
Owner— Jas.  L.  GrifTin,  130  7th  St. 
Architect — None. 
Contractor — Owner  $625 


DWELLING 

(2699)      LEONA     HEIGHTS,       Oakland. 

One-story  2-room  dwelling. 
Owner— II.  I.  Allison,  1806  7th  St.,  Okd. 
Architect — -None. 
Day's  work.  $400 


DWELLING 

(2700)      W  LAGUNA  AVE  120  S  Damuth 

Oakland.     One-story  4-room  dwlg. 
Owner — N.    H.    Mattison,      3228      Maple 

Ave.,  Oakland. 
Architect — None. 
Contractor — E.   T.    Matllson.  $2800 


GARAGE 

(2701)   SW  PLEASANT  VALLEY  AND 


Rose   Aves.,   Oakland.     Garage. 
Owner — H.   Dupich. 
Architect — None. 
Contractor — J.    W.   Monroe,    4612   Grove 

St.,  Oakland.  $1000 


GARAGE 

(2702)  3451   RHODA     AVE..     Oakland. 
Garage. 

Owner — J.  E.   Burrage. 

Architect — None. 

Day's  work.  $500 

REPAIRS 

(2703)  579  SIXTH  ST.,  Oakland.     Fire 
repairs. 

Owner — M.    Doody.    3123    Peralta    Ave., 

Oakland. 
Architect — None. 
Contractor — W.   R.  Bean,  1222  4th  Ave., 

Oakland.  $42S 

ALTERATIONS 

(2704)  NE   THIRTEENTH   &   BROAD- 
way,  Oakland.    Alterations. 

Owner — N.  M.  Easton. 
Architect — None. 

Contractor — Corbett      &      Bayliss,    1110 
Franklin  St..  Oakland.  $475 


DWELLING 

(2703)  N  WELDON  AVE  60  W  Ver- 
mont, Oakland.  Two-story  6-room 
dwelling. 

Owner — H.  T.  Taylor,  330  Portland  St., 
Oakland. 

Architect — None. 

Day's   work.  $5000 

DWELLING 

(2705)      BUENA      VISTA      AVE      E    St. 

Charles  St..  Alameda.     One-story  4- 

room  dwelling. 
Owner — O.   W.    Degen,    1814   Eighth    St., 

Alameda. 
Architect — None. 
Day's    work.  $1500 

ALTERATIONS 

(2707)  2310  CHANNING  WAY,  Ala- 
meda.    Alterations  and  repairs. 

Owner — M.   Y.   Parney,   Premises. 

Architect — None. 

Day's   work.  $500 

REPAIRS 

(2708)  2122  CLINTON  AVE.,  Alameda. 
Repairs. 

Owner — Gutsch.    Premises. 
Architect — None. 

Contractor — Chas.  Coburn,  180  Jessie 
St.,    San    Francisco.  $500 

ALTERATIONS 

(2709)  2721  HILLEGASS  AVE.,  Ber- 
keley.    Alterations. 

Owner — Mrs.   Jessie   Smith,   Premises. 
Architect — None. 

Contractor — Roy  O.  Long,  2114  Shal- 
tuck  Ave.,   Berkeley.  $1200 

DWELLING 

(2710)  W  McGEE  138  S  Channlnff 
Way.  Berkeley.  One-story  5-room 
dwelling. 

Owner — H.   C.   McAtee,   2422   McGee   St., 

Berkeley. 
Architect — None. 
Contractor — Davis  &  Davis,  191)2  Henry 

St.,  Berkeley.  $3000 

REPAIRS 

(2711)  2320  STUART  ST..  Berkeley. 
Fire  repairs. 

Owner — Mrs.   Batsford,   Premlse.>i. 
Architect — None. 

Contractor — Curtis  Wright.  2435  Haste 
St.,  Berkeley.  Jo50 

DWELLING 

(2712)  W  CALMAR  200  K  Viona.  ukd. 
One-story  a-room  dwelling. 

Owner — Walter  Price,  San  Francisco. 
Architect — None. 

Contractor — Fred  Strang.  HOG  CentrSl 
Ave.,  Alameda.  |<S00 
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ADDITION 

(2713)      9229      CHERRY     ST.,   Oakland. 

Addition. 
Owner — H.  E.  Webner. 
Architect — None. 
Day's   work.  $500 


ALTERATIONS 

(2714)      6410      E-FOURTEENTH        ST., 
Oakland.    Alterations  and  additions 
Owner — Stanley   l^oulson. 
Architect — None. 
Contractor — A.  lO.  Davidson.  ?400 


DWELLING 

(2715)      E     14TH     300     B     25TH     AVE, 

Oakland.     l-.=:tory  o-room  dwelling. 
Owner — J.     E.    Welspiel,    22S6    B.     14th, 

Oakland. 
Architect — None. 
Contractor — Owner.  $2000 


ADDITION 

(2716)      11.39   53D.  OAKLAND.  Addition. 

Owner — Mrs.  M.  L.  Pirati,  1534  Frank- 
lin, Oakland. 

.\  rchitect — None. 

Contractor— Cal.  Builders  Co.,  1534 
Franklin,   Oakland.  $567 


ADDITION 
(2717)      537 

dition. 
Owner — Mrs."  R.   Sangenitto. 
Architect — None. 
Contractor — J.  Sangenitto. 


FILBERT,    Oakland.     Ad- 


$400 


DWELLING 

(2718)      W    W    LITTLE    AVE.    FRUIT- 

vale  Ext.,  Oakland.     1-story  2-room 

dwelling. 
Owner — Mrs.  Eva  Hawk,   922  Chestnut, 

Oakland. 
A  rchitect — None. 
Cintractor — J.  C.   Hawk.  $500 


DWELLING 

(2719)      W    LOMA    VISTA    AVE.    105    N. 

Hopkins,    Oakland.    1-story    3-room 

dwelling. 
Owner — B.    C.    Yonng,    1149    Divisadero, 

San  Francisco. 
A  rchitect. — None. 
Contractor — Owner.  $450 


GARAGE 

(2720)      555    MIRA    VISTA    AVE.,    Oak- 
land.    One-story  concrete  garage. 

Owner— F.    H.    Witton. 

Architect — None. 

Contractor — Neel  &  White.  El  Cer- 

reto.  $600 


DWELLING 

(2721)  W  103  AVE.  150  S  WALNUT, 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — Raymond  (j'baties,  1449  103d 
Ave.,   Oakland. 

Architect — None. 

Contractor — G.    F.   Alhmon.  $700 


ADDITION 

(2722)  W  35  AVE.  130  S  E  14TH,  Oak- 
land.    Addition. 

Owner— Mrs.  C.  C.  Wilbur,  665  62d  St., 
Oakland. 

A  rchitect — None. 

Contractors — Dunakin  &  Wilbur,  3515 
E.   14th,  Oakland.  $2500 


DWELLING 

(2723)  E  UNION  115  S  28th.  Oakland. 
One-story  .i-room  dwelling. 

Owner — G.   Botto.  2912  Union  St.,  Okd. 
Architect — None. 

Contractor — Eugene  Luisson,  2516  Pop- 
lar St..  Oakland.  $3000 

ALTERATIONS 

(2724)  1737  EUCLID  AVE.,  Berkeley. 
Alterations  and  additions  (alter 
dwelling    into    opartments.) 

Owner — M.  Christy.   Premises. 
Architect — None. 

Contractor — A.  H.  Broad,  2117  Kitt- 
redge  St.,  Berkeley.       '  1^6000 


GARAGE 

(2725)      2006      YOLO     AVE.,     Berkeley. 

Garage. 
Owner — G.  M.  Habel,  Premises. 
Architect — None. 
Contractor — B.   I.   Krosca.  $500 


ALTERATIONS 

(2726)  251  ADAMS,  Oakland.  Altera- 
tions. 

Owner — Mrs.  E.  W.  Copp,  52  San  Lean- 
dro   Way.   San   Francisco. 

Architect — None. 

Contractor — H.  C.  Anderson,  1229  Pearl 
St.,  Alameda.  $1500 


ALTER,   &   ADDITION 

(2727)      1101  ASHMOU.NT   AVE..   Okd. 
Alterations  and  addition   to   dwell- 
ing. 

Owner — Dr.  Loomis. 

-■Vrchitect — Sidney    B.    and    Noble    New- 
som,  Nev.  Bank  Bldg.,  S.  F. 

Contractor — H.  C.  Andresen,   1229  Pearl 
St.,  Alameda.  $8000 


DWELLI.NTG 

(2728)      N   E   33D  ST   70   W   13TH  AVE. 

One-story    4-room    dwelling. 
Owner — Jas.  Gorman,  361  60th  St.,  Okd. 
Architect — None. 
Contractor — Leo     J.     Dolan,     Syndicate 

Bldg.,  Oakland,  $3000 


DWELLING 

(2729)  S  MASO.XIC  AVE  400  E  ARMY, 
Oakland.  One  and  one-half  story  7- 
room  dwelling. 

Owner — E.   T".  Jepsen,  Oakland. 

Architect — None. 

Day's  work.  $4000 


DWELLING 

(2730)      BLK  5  LOT  28,  Stotts  Property, 

Oakland.      One-story    2-room   dwlg. 
Owner — C.   H.    Waldron,  2129   26th  Ave., 

Oakland. 
Architect — None. 

Contractor — Geo.    Anderson,    Premises. 
$500 


DWELLING 

(2731)      SW      YGNACIO      AND      FAIK- 
fa.\   Aves.,   Oakland.     One-story  flve- 

room  dwelling. 
Owner — O.       Olson,'     3625       E-12th     St., 

Oakland. 
Architect — None. 
Day's    work.  $3750 


PLUMBING.  ETC. 

(2732)      1101   ASHMONT  AVE.  Oakland, 
plumbing  and  sewering  for  altera- 
tions  and   additions    to   dwelling. 
Owner — Olive   V.    Loomis,   350    29th    St., 

Oakland. 
Architect — Sidney  B.  &  Noble  Newsom, 

Nevada  Bank   Bldg.,  S.  F. 
Contractor — W.  H.  Picard.  5656  College 

Ave.,  Oakland. 
Filed  Aug.  11,    21.     Dated  Aug.  8,  '21. 

Roughed    in    $500 

Completed   250 

Usual  35  days 250 

TOTAL  COST,  $1000 
Bond,  none.  Limit,  without  delay.  For- 
feit. $5.     Plans  and  specifications  filed. 


(2733)      EXCEPT  PLUMBING,  SBWER- 

ing.        electric        work,        painting, 

plastering,   hardwod  floors,   electric 

fixtures  and  heating  on  above. 

Clontractor — H.  c.  Andersen.   1229   Pearl 

St.,  Alameda.  ' 
Filed  Aug.   11,  '21.     Dated  Aug.  S.  '21. 

Frame   up    $llt;8 

Roof  &  exterior  walls  completed   1168 

Completed  and  accepted 1169 

Usual   35  days 11B9 

TOTAL  COST,  $4  674 
Bond,  $2500.  Surety,  Simon  M.  Bryson 
Limit,  without  delay.  Forfeit.  $5.  Plans 
and   specifications   filed. 


Saturday,  August  13,  1921 

COMPLETION  NOTICES 


ALaMED.V     fOUXTY 


Recorded  Accepted 

Aug.  9,  1921— PTN  LOT  45,  Map  Di- 
mond  Park,  Oakland.  Frank  Holi- 
day to  L  G  Hudson June  7,  1921 

Aug.  8,  1921— i^OTS  5,  6,  7,  8,  9.  10, 
11  and  12  Blk  1,  Map  Stanyan  Park, 
Berkeley.  C  M  MacGregor  to  whom 
it  may   concern Aug.  4,   1921 

Aug.  8,  1921— E  MARKET  481  S  First 
S    175xE    100,   Okd.      Pacific    Gas   & 

Electric    Co    to    C    E    Darling 

July    29,    1921 

Aug  8,  1921— NE  TELEGR.-VPII  ROAD 
and  N  A  St.  NE  1384.16  NW  327.30 
fm  pt  beg  NE  435.6nNW  100,  Eden 
Tp.  Frank  Shula  to  A  F  Hanson.. 
July   18,   1921 

-Vug.  6,  1921— PTN  LOTS  34  AND  35 
Blk  A  Map  East  Piedmont  Heights, 
Okd.  Earl  B  Leonard  to  whom  it 
may    concern Aug.    5,    1921 

Aug.  6,  1921— E-FOURTEENTH  ST. 
and    46th      Ave.,      Okd.       Southern 

Pacific  Co  to  Hutchinson  Co 

July   30,   1921 

Aug.  6.  1921 — BOUNDED  BY  ROSE, 
Hopkins  and  Grant,  Berkeley.  Ber- 
keley Board  of  Education  to  Berger 
Mfg    Co July    22,    1921 

.A.ug.  6,  1921 — BOUNDED  BY  ROSE, 
Hopkins  and  Grant,  Berkeley.  Ber- 
keley Board  of  Education  to  Bar- 
rett &  Hilp June   28,   1921 

Aug.  6,  1921— COR.  ROSE  &  GRANT, 
Berkeley.  Berkeley  Board  of  Ed- 
ucation to  Carl  T  Doell.May  26,  1921 

Aug  6,  1921 — LOT  59  Piedmont  Manor, 
Piedmont.  W  E  Schirmer  to  Harry 
Schwalm Aug.   1,   1921 

Aug.  6,  1921 — E  20  LOT  3  and  W  20 
Lot    4   Blk    1,    Map   Thousand   Oaks 

Station    Tract,    .      J    o    Stalder 

to    A   H    Fallen 

Aug.  6,  1921— PTN  LOTS  5  AND  6  Blk 
1.  Map  Lakeshore  Highlands.  Okd. 
C  J  Pfrang  to  whom  it  may  con- 
cern  Julv    20.    1921 

Aug.  6,  1921 — £•  FORTY-FIRST  125  E 
West    E    30xS    110,    Okd.      Mary    M 

Johnson  to  John  E  Sprague 

August   3,    1921 

Aug.  6,  1921— S  FORTY-FIRST  90  E 
West    B    35xS    110,    Okd.      Mary    M 

Johnson   to  John  E  Sprague 

August  5,  1921 

Aug.  6,  1921 — SW  E-EIGHTEENTH 
and  SE  Seventh  Ave  SE  lOOxSW  35, 
Okd.  Lillian  St.  Martin  to  whom  it 
may  concern Aug.   5,   1921 

Aug.    5,      1921— W      COLLEGE      AVE 

495.74  S  Manila  Ave  S  42.  .  Carl 

C  Lassen   to  whom   it  may  concern 
August    5,    1921 ' 

.\ug.     3,     1921 — PT.     160     NE     OF    SE 
Cor.  Foothill  Blvd  and  51st  Ave  NE      ; 
40xSB    120.    Okd.      Ford    Kitchel    to 
F  A  McCausland July  29,  1921 

Aug.  3,  1921— LOT  10  BLK  7,  Putnam 
Tract,  Okd.  William  H  Jordan  to 
H    Carlson Aug.    3,    1921 


Notice  of  Non-Responsibility 


.*L.\MED.V    COU.XTY 


.\ug.  6,  1921 — N  ENCINAL  AVE  180 
E  Regent  E  83-9xN  91-6,  Alameda. 
R  B  Mott  as  to  improvements  on 
property    


HOMESTEADS 


.\I,.\>I10I) A     COl  V'l'V. 


Aug.    8,    1921 — LOT      77    BLK   C      Map     •» 
Fruitvale    Villa    Tract,    Okd.      Carl 
L    Johanson     $4000<^ 

.\ug.    8.    1921- W    HARRISON    366    N     ^ 
14th  N  45xW   150,  Oakland.     Frank 
Guderian     $5000i' 

Aug.  S,  1921 — LOT  8  BLK  20,  Map 
Melrose  Heights,  Okd.  Annie  Carle- 
ton   (wf  S)    $4000- 
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Aug.   8,   1921 — LOTS  5,   9,   10  BLK  19.  RRSIDENCE  One-Story  S-rdom  frame  dwelling. 

Town      of     Liverraore.     Livermore.  1438     THIRTY-SEVENTH     STi,     Sacra-  Owner — Mrs.    Addi.i    Callahan.    1711    7th 

Carlo  Ferrario    J40U0  memo.      Temporary    residence.  St..  Sacrameni... 

Aug.   6.   lUn-LOTS   17   AND   18   BLK  owner-C.     L.     Sloppv,     1400     37th     St..  ;^"'^"<^';'— ^'?"t;.    ..                                .„.„. 

D    Map      Mastick    Park.      Alameda.  Sacramento  Contractor — J.  \V.  core.                       $2500 

Marlanna  A  Dias   <wf  Antone  S)..  ......       '  ■ 

54000  Architect— None.  DWELLING 

Aug.  6.  1921 — PTN  LOT  8  BLK  C.  Re-  Days   work.                                                 $100  2310   D  ST.,   Sacratmnto.     One-story   6- 

vlsed    Map    Oak    Tree    Farm    Tract.  room  dwelling. 

Okd.  Antonina  Anzelmo  (wf  Louis)  DWELLING  Owner — E.  Machadc.  517  P  St..  Sacra- 
$2500  1126    FORTY-NINTH    ST.,    Sacramento.  mento. 

Aug.  5,  1921 — VV  ESSEX  120  S  45th  \V  Four-room  dwelling  Architect — None. 

54  S  72.25  E  54.20  N  64.81.  Emery-  Owner— O.  H.  Brown,  4900  J  St..  Sacra-  Contractor— M.  Furlado.  2428  18th  St.. 
vllle.  Bell  Bernheim  (wf  William)  m^ntn  Sacramento.  $3400 
$2500  memo.  

Aug.   5.  1921— N  CIIANNiNG  WAY  85  Architect— None.  VENTILATING  SY.STEM 

W  Kulton  W  40xN  50.  Bkly.     Tessie  Day's  work.                                                    $750  -n.i^X    THIRTY-FIFTH   ST;.    Sacramento. 

I   Shipman    (widow) $6oOO  Install  ventilating  system. 

Aug.  5,  1921 — LOT  8  BLK  6,  Map  San  REPAIRS  Owiifr— H.  C.  Muddox,  2930  K  St.,  Sac- 
Pablo    Park,    Berkeley.      Chester    E  1612  FOURTH  ST.,  Sacramento.   Repair  ramento. 
Hemenway    .> $ porch.  .Architect — None. 

Aug.     5.     1921 — E    ADELINE    68-9    N            Owner Alice    R.    Miller,      700    1st      St.,  Contractor — Latourrette-Flcal  Co..  35th 

26th    N    3T-9XE    122.      Okd.        Anna  kiopramontn                    '                                 '  "■"'^   Sacramento   BlTd..   Sacramento 

Gorman   (wt  Benjamin  H) $5000  ^rchUect-None  **"' 

Mxs.  3.  1921- LOT  32  BLK  4.  Map  San  Arcnueci     rtone.          .  

Pablo      Park.       Berkeley.         Gertie  ^ay's    work.                                                $400  caRAGE 

Kragen    (wf   Morris)     $3000  ,    „             '  2219  G  ST..  Sacramento.     Frame  garage 

REPAIRS  with    brick    foundation. 

^ 1913  N  STREET,  Sacramento.     General  Owner — A.   P.   Harrison,  Premises. 

repairing.  Architect — None. 

BUILDING     CONTRACTS  °"'"s"c;^m^enTo.'''  *"""■'  "''  "  ^'^  '''"'''  ''''"■''•      *'"" 

Architect — None.  REPAIRS 

SACR.\ME.\TO   COUNTY  Contractor    —    C.    Vanina,    2025    M    St..  520  K  ST..  Sacramento.     General  repairs 

-__,,,_,„  Sacramento.                                         $450  Owner — D.   J.   Long.    1614    K  St..   Sacra- 

lEPAIRS  mento. 

r27    NINTH    ST.,    Sacramento.       Repair  MOVE   RESIDENCE  Architect — None. 

flre  damage.  From   2315    to   2309   G  STREET,   Sacra-  Day's  work.                                                 $750 

Jwner — Capitol  Fire  Insurance  Co.,  8th  mento.      Move    residence.  

and  J  Sts..   Sacramento.  Owner— Geo.     P.    Putman.    2709    D    St.,  BUILDING 

irchitect- None  Sacramento.  SE    EL   CAMINO   AVE   AND   SEVENTH 

:ontractor-P.    F.    Reed,    2545    28th    St..  Architect-None.                „     ,,      ..        „,„  f'-    Sacramento.      One-story    build- 

., „„„„,„                                        .n^o  Contractor — Truesdale    &    Martin.    2116  ">&• 

bacramento.                                       $1132  ^  g^     Sacramento.                           $742  Owner— Epworth    Methodist      Episcopal 

^^—^^  Church. 

REPAIRS  NEW   FLOOR  Architect — None. 

!830  THIRTY-THIRD   ST.,  Sacramento.  "1019    FRONT   ST.,   Sacramento.      Put   in  Day's   work.                                               $9995 

New  fireproof  patent   roofing.  new    floor.  Filed   Aug.   9,  '21.      Dated   .\ug.  5,  '21. 

Jwner — 2nd  Church  of  Christ  Scientist,  Owner  —  Ennis    Brow    Co.,    110    J    St.,  

2828  33rd  St.,  Sacramento.  Sacramento.  REPAIRS 

Architect- None  Architect— None.  1011-2d     K    ST..    Sacramento.       Ke-roof 

OaV<!    work          '                                        S^OO  Contractor  —  C.    Vanina.    2022    M    St.,  building. 

Oays    work.        $oOO  Sacramento.                                         $450  Owner— Mr.     Bibbin.s,     564     Walsworth 

Ave.,  Oakland. 

REPAIRS  DWELLING  .Architect — None. 

1420  NINETEENTH     ST..'     Sacramento.  2212  TWENTY-FIFTH  ST..  Sacramento  Contractor — H.      C.    prown.      3417      San 

General  repairing.  One-story    6-room    frame    dwelling.  Pablo  Ave..  Oakland.                      $965 

)wner — Mrs.  A.  Ketcham.  1416  19th  St..  Owner — W.   E.   Trainer.   813   J  St.,   Sac-  ^             ^ 

Sacramento  ramento.  REPAIRS 

•  rchitect- None  Architect— None.  1328  O  ST.,  Sacramento.     Repair.s. 

-AnVrrefor     R    M    qmifb    OR,,  ,n,h   Of  Contractor— Brier  &   Wilson,   813   .7  St.,  Owner— Mrs.  E.  C.  Crowley,  Premises, 

contractor- R.  M.   Smith,  2633  30th  St.,  Sacramtnto                                        $ Architect— None. 

Sacramento.                                       $2600  Day's   work.                                                 $500 

FLAT   BLDG.  2208       TWENTY-FIFTH       ST..       Sacra-  S.^^'t-''^^^.      .,                   .... 

1917  J  ST..  Sacramento.  Two-story  flat  mento.  One-story  5-room  dwlg.  *"'  ^.  ^^"  i'acramento.  General  re- 
building. Owner— W.   E.   Trainer.   813   J   St.,   Sac-  ^      pairs^                     ,.,„    i,    ..        0.      c, 

Dwner-A.  Wallen,  410  30th  St..  Sac-  ramento.  Owner— G  Tropp.  128  Sutter  St..  Sac- 
ramento. Architect — None.  /.h^nl^^^Lvone 

Architeet-None.  Contractor-Brier  &   Wilson.   813  J  St  ^o^^^;i'e'or--Siner   Bros.,    1614    13th    St.. 

Contractor— A.    W.    Norris.    3012    G    St..  Sacramento^ $2900  Sacramento.                                       $4500 

Sacramento.                                    $20,690  REPAIRS  

1125  EIGHTH  ST.,  Sacramento.     Repair  REPAIRS 

FRAME  BLDG.  building  ''"^    '^    ST..    Sacramento.      General    re- 

1817    TWENTY-EIGHTH      ST.,      Sacra-  Owner— H.      Feldharsen.      1400      P     St.,  pairs. 

mento.     Two-story  frame  building.  Sacramento.  Owner— John  Lagorn,  M.  D..  San  Pran- 

Jwner— E.    J.    Bradley,    1611    2Sth    St.,  Architect— None.  ,*^'.^'^'';     x, 

Sacramento                                            •  Contractor— J.  A.   Pausback,  1722  J  St.,  Architect— None. 

aacramento.  Sacnmento                                             S7S0  Contractor— J  as.   Ivalvors  ct  al.        $2dOO 

\rchltect — None.  bacramento.                                         »(au ^ 

Contractor — J.   A.  Saunders.    2810   I  St.,  DWELLING 

Sacramento.                                         $7280  1218    TWENTIETH      ST..      Sacramento.  .SACBAMRNTO     BVII.I>IK«     PERMITS 

Two-story  dwelling.  FOR  JULY 

^7^rsu°,?TMnvn-nr.rvn    «                  ,  Owner-Mrs.  H.  A.  Bovyer.  1322  6th  St.,  records '^T'i^n'ldlng    Inspector 

i761  SA.  RAMENTO  BLVD.,  Sacramento  Sacramento  Henjamln  P.  Covell  of  the  City  of  Sao- 

.      ^"'^  '"°°'-  c^n^ilt.nTfr-     F     Hnrvie     2212    T    St  ramento    show    a    total    of    175    permits 

3wner-Latourrette-Flcal  Co..  Prem.  Contractor— G     E.    Hai  vie.    2212    T    St..  ._^^^^^  ^^            ,,^.  _,^,^,^„,  ^^  j,,,^.  ^,  ^,^ 

\rchltect— None.  Sacramento. $12,000  ,.^,1^,,,^^    ,,,,„,    ,.„^t   ..f   ,,83,417.     This 

Contractor — G.    E.    Hook,    718    18th    St.,  P.UNKKIIS  '»  '^  large  increa.-^e  over  the  figures  for 

Sacramento.                                        $600  1804   TWENTY-SIXTH  ST..  Sacramento  -'"'y-      l^-"-    when      101    permits      were 

DWELLING  Rock  and  sand  bunkers.  issued   with   a   cost    of   $180.66...   the    In- 

.126  SACRAMENTO  AVE.,-  Sacramento.  Owner-Sacramento    Kock   &    Sand   Co..  crease  ^-^;o..,^ZTn.i7r  'oT'pe'rTlts 

tour-room    dwelling.  Archltec^-None  for  additions  and  repairs  was  143  at  a 

Owner— Reglna     H.     Michel.     Nicolaus.  u.y-lV^U                                                 $2500  --ost    of    $48.12:..    while    33    permits    for 

Calif.  '  '  ■                        „p^y  bulldlng.s  were   issued   with  a  cost 

Architect — None.  DWELLING  of    $135,288.    showing    thai    many    tine 

Day's  work.                                               $2600  ;:621   FIFTY-FOURTH  ST.,  Sacramento,  new  buildings  .ire  being  erected  now. 
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BUILDING  CONTRACTS 


FRESNO   COUNTY 


DWELLINGS 

602-608-612    F    ST.    and    1511    Ventura 

Ave.,    Fresno.      Four    dwellings. 
Owner — C.    E.    Kliewer,    202    McKinley 

St.,  Fresno. 
Architect — None. 
Contractor — Geo.   Mihalal<is. 

$1000   each 


DWELLING 

20    AMADOR   ST.,   Fresii 
Owner — A.    Murgiolo. 
Architect — None. 
Day's  work. 


SERVICE    STATION 

701   VAN  NESS  AVE.,   Fresno. 

and  comfort   station. 
Owner — Associated   Oil   Co. 
Architect — None. 
Day's  work. 


$6000 


ALTERATIONS 

2325    SAN   BENITO    ST.    and   404    M    St.. 
Fresno.      Alterations    to    dwellings. 
Owner — A.   Shakorian. 
Architect — None. 
Day's  work.  $1750 


SCHOOL 

LOT    1   Vin    Col.,   Fresno.      Excavating, 

concrete    steel    and    iron    work    for 

school  building. 
Owner — Great  Western     Union     School 

District. 
Architect — Anton    Johnson,    Kingsburg. 
Contractor — Barkelew  &  Gould,  153  N- 

Van   Ness  Ave.,   Fresno. 
Filed  Aug.  2,  '21.     Dated  July  19.  '21. 

As    work    progresses 

TOTAL  COST,  $23,454 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans   and   specifications  filed. 


SETTING    CAST   CEMENT   ON   ABOVE. 
Contractor — Frederick    F.    Smith,    2950 

Nevada  St.,  Fresno. 
Filed  Aug.  2,  '21.     Dated  July  19,  '21. 

Payments    same    as   above 

TOTAL  COST,  $10,000 
Bond.  nonjB.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


SHEET   METAL   WORK   ON   ABOVE. 
Contractor  —  Ruth-Ringleman     Hard- 
ware   Co.,    Parlier,    Calif. 
Filed  Aug.  2.  '21.     Dated  July  19,  '21. 

Payments   same   as   above 

TOTAL  COST,  $1150 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans   and  specifications  filed. 


ROOFING  ON  ABOVE. 

Contractor — Mallott    &    Peterson,     Mo- 

nadnock   Bldg.,   San   Francisco. 
Filed  Aug.  2,  '21.     Dated  July  19,  '21. 

Payments   same   as  above 

TOTAL  COST,  $523 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


PLASTERING  ON   ABOVE. 
Contractor — Chas.    E.    Thollander. 
Filed  Aug.  2,  '21.     Dated  July  19,  '21. 

Payments    same    as   above 

TOTAL  COST,  $34  53 
Bond,  none.  Limit,  'JO  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


HEATING      AND      VENTILATING      ON 

above. 
Contractor — Mechanical  Eng.   &   Supply 

Co.,   906  7th   St.,   Sacramento. 
Filed  Aug.  2,  '21.     Dated  July  19.  '21. 

Payments   same   as   above 

'  TOTAL    COST,     $2352 


Bond,    none.      Limit,    90    days.      Forfeit, 
none.     Plans  and  specifications  filed. 


NEWS  Saturday,  August  13,  1921 

COMPLETION  NOTICES 


ADDITION 

1488    FERGER    ST.,    Fresno.      Addition. 

Owner — P.     M.   Normart,     821      Divisa- 

dero  St.,  Fresno. 
Architect — None. 
Day's    work.  $850 


STORE 

651    BROADWAY.    Fresno.      Store. 

Owner — Jacob    Richter,    701    Broadway, 

Fresno. 
Architect — None. 
Day's    work.  $3000 


SLEEPING    PORCH 

655    WELDON      ST.,   Fresno.        Sleeping 

porch. 
Owner — Emil  Gundelfinger,  Premises. 
Architect — None. 
Day's   work.  $750 

ALTERATIONS 

1161     F     ST.,     Fresno.       Alterations     to 

rooming  house. 
Owner — G.    Malanca,    Premises. 
Architect — None. 
Day's   work.  $1500 


DWELLING 
339   CLARK   ST 
Owner — Chas.    ^ 
Day's   work. 


Fresno.     Dwelling. 
.   Fairbanks,   Premises 
$3000 


REPAIRS 

1740  WEBSTER 

dwelling. 
Owner — F.   Capp. 
Architect — None. 
Day's  work. 


STORE 

1919    McKENZIE   AVE.,   Fresno. 

Owner — Henel  Humphreys. 

Architect — None. 

Day's   work. 


flOOO 


STORE    BLDG. 

WHITE     AND     BLACKSTONE     AVES., 

Fresno.     Store  building. 
Owner — Jacob    Richter,    701    Broadway. 

Fresno. 
Architect — None. 
Contractor — Chris     Sehrt,   2027     Fresno 

St.,   Fresno.  $21,000 


STORE 

1480  FEGER  ST..  Fresno.     Store. 

Owner — A.  &  C.  C.  Carstens,  Fresno. 

Architect — None. 

Day's   work.  $17 


DWELLING 

LOCATION  NOT       GIVEN, 

Dwelling. 
Owner — Salvation  Army. 
Architect — None. 
Contractor — N.    J.    Funch,    Fr( 


GARAGE 

645   BROADWAY,  Fresno. 

Owner — H.  Cramer. 

Architect — None. 

Day's    work. 


$1500 


DWELLING 

1363  POPLAR  AVE.,  Fresno.     Dwelling 

Owner — C.    L.    Saylor,    3734    Illinois   St., 

Fresno. 
Architect — None. 
Day's   work. 


$5000 


ALTERATIONS 

1151    J    ST.,   Fresno.      Alterations. 

Owner — r.       T.       Cearley,     1128       J     St.. 

Fresno. 
Architect — None. 
Contractor — A.     Allen,     259     Blackstone 


S't..   Fresno. 


flOOO 


GARAGE 

LOTS      7       TO      10      BLK 

Garage. 
Owner — Sol.    Davidson. 
Architect — -None, 
ppiftractor — Valley  Constr, 


FRESNO    COUNTY 


Recorded  Accepted 

Aug.  10,  1921^ — LOT  3  BLK  16,  Ven- 
tura Heights  No.  2,  Fresno.  Myrtle 
B  Holiday  to  whom  it  may  con- 
cern     Aug.    5,    1921 

Aug.  10,  1921 — SEC.  33,  19-15  (Oil 
well  No.  37).  Pacific  Oil  Co  to 
whom   it   may   concern.  .Aug.    7,    1921 

Aug.  9,  1921 — LOTS  3  AND  4,  Fuller 
Sub.  Mae  Marris  to  whom  it  may 
concern Aug.    3,    1921 

Aug.  9,  1921 — LOT  6  BLK  9.  North 
Park  Terrace,  Fresno.  Nels  N  Nel- 
son  to   whom   it   may   concern 

Aug.    8,    1921 

Aug.  3,  1921 — LOTS  7  AND  8  BLK  19, 
Hazelwood.  Manoog  Manoogian 
to  whom  it  may  concern. July  1,  1921 

Aug.  3,  1921— LOTS  22  AND  23  BLK 
27,  Arlington  Heights,  Fresno.  O 
F  Campbell  to  whom  it  may  con- 
cern  August     2,    1921 


LIENS  FILED 


F11I5SNO    COINTY. 

Recorded  Amount 

Aug.  10,  1921 — LOTS  6  AND  7  BLK  7, 
Lincoln  Terrace  Addition,  Fresno. 
C  S  Pierce  Lumber  Co  vs  F  J 
Sutherland      $56 

Aug.  8.  1921 — LOT  6.  Terry  Tract, 
Fresno.  M  A  Spear  vs  Clementina 
Devecchio     $53 

Aug.  5.  1921— LOTS  1  TO  7  BLK  16. 
Laton.  D  Bartlett  vs  First  M  E 
Church     $148 


Notice  of  Non-Responsibility 


FRESNO    COUNTY 


Aug.  9,  1921— NW  Vi  OF  SEC.  33, 
22,  Fresno.  Phoenix  Fruit  Co 
to     improvements    on    property. 


BUILDING  CONTRACTS 


SANTA   CLARA   COUNTY 

ALTERATIONS 

646    N   THIRTEENTH,   San    Jose. 

Alterations. 
Owner — M.  Faso,  premises. 
.Architect — None. 
Contractor — G.   Leone,  San  Jose. 


ALTERATIONS 

351   S  EIGHTH.  San   Jose. 

Owner — Mary   J.   Curran. 

San    Jose. 
Architect — None. 
Day's  Work. 


Alterations. 
S.   19th   St., 


$400 


ALTERATIONS  1 

181  S  FIRST.  San  Jose.     Alter  front,     i 
Owner — M.   Hardy,   125  Lenzen  St.,  San] 

Jose. 
Architect — None. 
Contractor— Z.   O.    Field,   130   S.   Market' 

St.,   San   Jose.  $495 


ALTERATIONS 

101    N    FIFTH,    San    Jose.      Alterations. 
Owner — Mrs.   S.   E.   Miller,   premises. 
Architect — None. 

Contractor — A.    J.    Nielson,    358    N.    4th 
St.,    San    Jose.  $400 


SCHOOL 

SANTA  CLARA.  Cat.  All  steel  and  iron-' 
work  tor  two-story  concrete  school^ 
building.  T 

Owner  —  Board  of  Education  Santa^l 
Clara    High    School    District,   Santa!  1 


Weeks.    75    Post   St., 


Clara. 
.■Architect — ^ 

San  Francisco. 
Contractor — Brode      Iron      Works,      ?7 


Saturday.  August  13,  l»4l  BUILDIM      AND      ENGINEERING 

Hawthorne   at.,   San  Francisco.  room   &   breakfast   room   l)ung;ilow. 

Filed  .luly  ail,  'ai.     Dated  July  20,  '21.  Owner— .Sophia  H.   Hirst. 

AS    work    Droeresses                  ...     75%  Architect— None. 

AS    worK    progresses lo/o  contractor— A.   K.   Hurkett.   246   Randol 

usual     35     days 26%  Ave.,   San  Jo.se. 

TOTAL  COST,   $2560  p^^^^  Aug    3    .jj       D^i^d  Aug.   3,   '21. 

Bond,    »2560.      Surety,    New    Amsterdam  Buliding    enclosed     $1025.74 

Casualty   Co.     Limit,   50   working   days  Brown    mortar    on 1025.74 

from  July  20,  1921.     Forfeit.  ?10.  Plans  Notice  of  completion  nied....    1025.74 

and  specifications   filed.  Usual    35   days 1025.74 

TOT.\L  COST.  $4102.96 

Bond,    limit,    forfeit,    none.      Plans    and 

LATHING       AND       PLASTICniNG       ON  spceiflcations  filed. 

above. 
Contractor — J.    AIcLeod,    180    Jessie    St., 

San  Francisco.  hiincai  f>w 

Filed  July  29.  -21.     Dated  July  20,  '21.  J^^'puLTON    ST.    be,.    University    and 

Payments    same   as   above Hamilton    Aves..      Palo      Alto.      All 

TOTAL  COST,  $9494  ,^.ork  for  one-story  bungalow. 

Bond,    $9494.      Surety.    Globe    Indemnity  Owner — .\lice      H.    Sumner,      University 

Co.    Limit,  100  working  days  from  July  Ave..  Palo  Alto. 

20.     Forfeit.   $10.     Pains  and   speciflca-  Architect — Charles  K.  Sumner,   57   Post 

lions  filed  ^''■'  '''*"  Francisco. 

Contractor — W.   S.  Couter,  660  Colridge 

nvviri  T  iKr  Ave.,   Palo  Alto. 

:-,,  TiiTT  r     uT      o„„    T„„„       T-.„.oiii„<,  Filed   Aug.   6.   '21.      Dated  Aug.   4,   •21. 

47'J    HULL   ST.,    San    Jose.      Dwelling.  ,..       ^..                      ,,           ,        ...    _ 

r^...    ^,     T^    ^    tr„ff™o„    oQ  o.    n/i.,..,,  at  Sheathing  on  walls  and  ceiling 

Owner— E.  E.  Hoffman,  83  St.  Mary  St.,  .^  ^^^^^   ^^^^^^ 

ArchiUct-Xone  ' «'  ^°'-^'  P"'^'"  °" ^'"''^ 

com  actor-Geo'.   Luebben,   897    Delmar  ^"'"P'^V^''^^"'^   ^''^^'^^ ^S!!? 

o»     „„„    T„=o                                         107";  Usual    35    days 904.75 

t>t..  ban  jose^ $»/&  TOTAL    COST.    $3659.00 

AI  TFRATIONS  P.ond.  $.1659.     Sureties.  Agnes  G.  Couter 

FIRST     AND     FOUNTAIN     STS..     .--an  ^"^    ^';'°" /""\^- ^^'/"V    '"    '"'"'^^lll 

Jose.     Alter   front.  days  after  Aug.  8.  Forfeit,  none.     Plans 

owner-Max  Blum.  ^""'  ■'^I'^'cihcat.ona  filed. 
Architect — Herman     Krause,     Bank    of 

San  Jose  Bldg.,  San  Jose. 

Contractor — G.    M.    Latta,    95    Viola    St..  ..,.u/-vr>r 

&an    jose.    ^                      ♦lauu  j^   LINCOLN  AVE  S  of  Mlnesotta  Ave., 

San   Jose.     All   work   for  one-story 

*pj-)j,jijQ^  frame  school  building. 

685  ORCHARD  ST.,  San  Jose.     Addition  Owner  —  Trustees      of     Willow      Glen 

Owner— J.  Salami,  Premises.  School     District     (Mary     Worthen, 

Arcbitect— None.  E.   H.   Warner,  Geo.  N.  Stray),  San 

Days  work.                                                $400  Jose. 

Architects — Wolfe  &  Higgins,  Auzerais 

Bldg.,   San   Jose. 

ALTERATIONS  Contractor — C.    F.    Keesling,    Coe    Ave., 

SECOND  AND  SAN  ANTONIO  STS..  San  San    Jose. 

Jose.     Alterations.  Filed  Aug.   9,  '21.     Dated  Aug.   6,  '21. 

Owner — Y.  W.  C.  A.  Frame  up    $1175 

Architect — None.  Plaster   on    1175 

Contractor — Morrison        Bros.,        Santa  Completed    and    accepted 1175 

Clara.                                                        $47.S  Usual   35  days 1175 

Bond.    $2350.      Sureties.    H.    G.    Keesling 

BUNGALOW  and  G.  L.  Keesling.     Limit,  65  working 

LOT   22   BLK      3,   Hanchett     Residence  days  from  Aug.  6.     Forfeit,  $10.     Plans 

Park.  San  Jose.     All  work  for  six-  and   specifications   liled. 
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'      A  A  ■ 


Adopted  for  Cutting    and   hilling,  Loading  Cars,  Cleaning  out 
Reservoirs,  Hauling  Loose  Materials  of  all  Kinds. 


217  Hyde  Street 


Phone  Franklin  138 


COMPLETION  NOTICES 


S.\NT.\     <I,AU.\    COl.\TY. 


Recorded  Accepted 

Aug.  5,  1921— LOT  3  OF  THE  Cad- 
wallader-Taylor  Sbdvn  of  a  pin  of 
Lot  13  of  the  Los  Coches  Rancho. 
San  Jose.  William  H  O'Nell  to 
whom  It  may  concern.  .  .Aug.  5,  1921 
Aug.  8.  1921— LOT  15  BLK  17  of  the 
Wasnington  Sub  of  Block  17  of  the 
Cook  &  Branham  Addition,  San 
Jose.  S  F  Waick  to  whom  it  may 
concern Aug.    5.    1921 


LIENS  FILED 


SAXT.4.   CLARA  COUNTY 


Recorded  Amount 

Aug.  8,  1921 — PTN  LOT  10  of  the 
Alta  Mesa  Ranch  near  Mountain 
View.        Wm   Laughland      vs   A     B 

Hughes  and  Ruth  Haber $153.50 

Aug.  8,  1921- PTN  LOT  10  of  the 
Alta  Mesa  Ranch  near  Mountain 
View.  Adams  Lumber  Co  vs  A  B 
Hughes  and  Ituth  Haber $175.18 


BUILDING  CONTRACTS 


SAIV    JOAQII.V    COrNTY. 


RESIDENCE 

528  SOUTH  SAN  JOAQUIN  ST.,  Stock- 
ton.    Residence. 

Owner — M.  Schweitzer  Sr.,  1222  S- 
Pilgrim  St.,  Stockton. 

Architect — None. 

Day's   work.  $1800 

ALTERATIONS 

415    EAST      WEBER      AVE.,    Stockton. 

Remodel    lodge    rooms. 
Owner — John   Jory. 
Architect — None. 
Day's   work.  $4500 


ADDITION 

1225  N  CALIFORNIA,  Stockton.  Addi- 
tion to  residence. 

Owner— Edwin  H.  Hess,  1225  N.  Cali- 
fornia St.,  Stockton. 

Architect— None. 

Day's  Work.  $1000 


RESIDENCE 

E   MAIN   ST.,   Stockton.     Residence. 

Owner — Ramsey-Emerson    Co.,    540    E. 

Market  St.,  Stockton. 
Architect — None. 
Day's  Work.  $1500 

RESIDENCE 

R  ADAMS.  Stockton.      Residence. 

Owner — -Mrs.   Saul   Morris. 

Architect — -None. 

Day's  Work.  $3200 


RESIDENCE 

CLAY   &    LINCOLN   STS.,   Stockton. 

Residence. 
Owner — T.    F.    Kosprovitz. 
.Architect — None. 
Day's  Work.  $- 


ALTERATIONS 

40  SOUTH  CENTER  ST.. 

model  restaurant. 
Owner — Paul  J.  Ross. 
Architect — None. 
Day's  work. 


Stockton.   Re- 


$900 


ALTERATIONS 

204    WEST   JEFFEP.SON  ST.,   Stockton. 

Remodel. 
Owner — E.  Rebozio. 
Architect — None. 
Day's  work.  $600 


REMODEL 

lli,s    SOUTH    EL   DORADO   ST..   Stock- 
ton.     Remodel. 
Owner — S.  S.  I'arsons. 
Architect — None. 
Day's  work.  $2000 


ALTS  RATI  ON  tj 

39    SOUTH      HUNTER      ST.,      St^ 

Remodel  building. 
Owner — S.  H.   Parsons,  Stockton. 
Architect — None. 
Day's   work. 


FLATS 

NORTH        CENTER        ST..       .Stockton. 

Frame  building  (4)  flats. 
Owner — M.   Goldstein,   219   S-El   Dorado 

St.,  Stockton. 
Architeot— None. 
Day's  work.  $15,130 


BUILDING    AND     ENGINEERING     NEWS 

sewer  and  cess  pool  for  bungalow. 
3kton.        Owner — G.   H.   Mlze. 
Architect — None. 
Contractor — Bortley    &    Woodhams,    La 

Honda,   Calif. 
Filed  Aug.  2,  '21.     Dated  July  29,  "21. 

Roof    on    $544.30 

Completed      544.30 

Usual    35    days 362.40 

TOTAL  COST,  $1451.50 
Bond,  none.  Limit,  30  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


5000 


ALTERATIONS 

16    SOUTH       CENTER    ST.,       Stockton. 

Remodel. 
Owner — S.    T.    Sanguinetti,    West    Lane, 

Stockton. 
Architect — None. 
Day's  work.  $850 


RESIDENCE 

EAST _  MINER    AVE.,    Stockton. 

dence. 
Owner — M.   Schweitzer. 
Architect — None. 
Day's  work. 


COMPLETION  NOTICES 


SAX    .IOA<ll'IN    COIM'Y. 


Recorded  Accepted 

Aug.  3,  1921 — LOT  1,  Lincoln  Acre- 
age. VV  A  Hurst  to  whom  it  may 
concern July    15,    1921 


BUILDING  CONTRACTS 


SAN    MATEO   COUNTY 


BUNGALOW 

LOT  4,  La  Honda  Park,  La  Honda,  Cal. 
Carpenter  work,  cleaning  of  cable, 


DWELLING 

LOT  35  BLK  47,  Easton  Addition  No.  4 
to  Burlingame.  All  work  for  four- 
room  dwelling. 

Owner — Frank  Louis,  —  Main  St., 
Maytield. 

Architect — None. 

Contractor — Alfred  C.  Dahl. 

Filed  Aug.  4.  '21.     Dated  July  25,  '21. 

Four  equal  payments 

TOTAL  COST,  $3320 

Bond,   none.      Limit,   90   days   from  July 

27,     1921.      Forfeit,    none.       Plans    and 

specifications,  none. 


COMPLETION  NOTICES 


.S.W    ,>l.\TKO    coix'rv 


Recorded  Accepted 

Aug.  8.  1921— LOT  8  BLK  28.  Easton 
Addition  No.  2  to  Burlingame.  H 
J  Hughes  to  H  J  Hughes. Aug.  3,  1921 

Aug.  6,  1921— LOT  22  BLK  18,  Easton 
Addition  No.  2  to  Burlingame.  Mrs. 
Hannah  E  Dawson  to  Arthur  Dus- 
enberry July  28,  1921 

Aug.  5,  1921  —  LOT  2  BLK  23  San 
Carlos.  Mercantile  Trust  Co.  to 
Ben  C.  Zimmerman Aug.   1,  1921 

Aug.  5,  1921— LOTS  13  &  14  Blk  24 
San    Carlos.      Mercantile    Trust   Co. 


} 
Saturday,  August  13,  l92l| 

to  Ben  C  Zimmerman. .  .Aug.   1,   1921" 
Aug.    5,    1921— LOTS    3    &    4    BLK    25 

San    Carlos.      Mercantile    Trust   Co. 

to  Ben  C.  Zimmerman ..  .Aug.   1,   1921 
Aug.    5,    1921   —   LOT    5    BLK    20    San 

Carlos.     Mercantile     Trust     Co. 

Ben  C.  Zimmerman Aug.  1 


LIENS  PILED 


1»21; 


S.\]V   MATEO    COUNTY 


Recorded  Amount 

Aug.    6,    1921— LOTS    9    AND    10    BIvK 
21  Addition  No.  3,  San  Bruno  Park, 
San    Bruno.      J    Piconi    vs    Guiseppe     t 
Di  Rista   $204. 50f 

Aug.    5,    1921— LOTS    9    &    10    BLK    21      i 
San    Bruno    Park    No.     3    Addition,     I 
San  Bruno.  Cal.  San  Bruno  Lumber     i 
&  Supply  Co.  vs  Guiseppe  Di  Rista 
$768,101 

Aug.  3,  1921— COBURN  RANCH,  Pes- 
cadero.  J  P  Pennington  vs  C  H 
Widman    $7,Slf 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  PlacerviJle, 
Nevada  City,  Reno 

SACRAMENTO    OFFICK 

ROSS  E.  PIERCE,  Manager 
9C5  Sixth  Street 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Cnpacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manu^'aofnrprl  nn  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  git'e  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  YEON   BUILDING 

San   Francisco,   Cal.  Portland,  Oregon 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  OaR  Street 

Bet.  Gough  and  Octavia  San  Francisco 


S:iinri.l;iy,  Aneust   13,  1921 

NOTICE  TO  SUBSCRIBERS 

In  apiilying  for  Information  regard- 
ing "Foreign  Trade  Opportunities" 
read  ihe  directions  carefully  and  fully 
and    tollQW   them. 

Many  do  not  do  this  and  much  an- 
noyance and  delay  is  caused  by  this 
carelesaicLSs. 
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Foreign  Trade  Opportunities 

[Where     addresses     are     omitted     they 
may    be    obtained    from    the      nearest 
bmnrh   office   ot  The   Bureau   of  For- 
olBii  nn<I   nomedtic  (ommcrre  by  ap- 
plication  in  letter  form] 
It    is    requested    that,    in    asking    the 
Bureau  of  Foreign  and   Domestic  Com- 
merce for  information   regarding  Trade 
Opportunities      or   reports      of   consular 
othcers.      correspondents      specify      the 
number   of   the   "opiiortuiiity"      or      the 
author    and    date    of    the    consular    re- 
port    sought,     giving     also     any     other 
data    that    might    be    useful    in    aiding 
the  bureau  quickly  to  identify  the  re- 
port sought.      The   list    of  offices  on   the 
Pacific   Coast   follows:     San   Francisco, 
aiO    I'niled     Slate     Ciisf  omhouxe;     Seat- 
tle,   107    Alnxkn    Buililins. 

NOTE: — Be  Careful  that  enough 
poNtnKe  is  placed  on  all  catalogueH. 
Coniplnint  Is  made  that  Americans  are 
enrelesH   about  thiM. 


:t51S0 — -A.  commission  merchant  from 
JAPAN  who  is  in  the  United  States  de- 
sires to  purchase  an  ice  plant,  am- 
monia compressor,  ice-plant  motor, 
vacuum  cleaners,  cement  scales,  mill- 
ing machines,  railway  supplies  and 
equipment,  and  second-hand  automo- 
biles.     Reference. 

35100 — A  mercantile  firm  in  MEXICO 
desires  to  purchase  a  steam-power 
caterpillar  tractor.  Quotations  f.  o.  b. 
factory,  catalogues,  and  descriptive 
literature  should  be  forwarded.  Cash 
to  be  paid. 

.tSSIS — A  construction  corporation  in 
CHINA  is  inviting  tenders  for  the  de- 
livery of  a  floating  pumping  plant,  for 
pumping  ashore  dredged  material  con- 
tained In  barges,  of  an  actual  working 
output  of  300  cubic  yards  per  hour. 
Quotations  should  be  given  c.  i.  f. 
Chinese  port,  or  f.  o.  b.  American  port. 
Payment  to  be  made  one-third  with 
order,  one-third  on  shipment,  and  one- 


third  on  acceptance.  .Specifications  and 
fujthor  information  may  bo  secured 
from  the  Bureau  or  its  district  offices. 
(Itcfer  to  file  No.  3^264). 

.IBZ.'M-^A  municipality  in  a  CENTltAL, 
AMEKICAN  country  is  soon  lo  Install 
a  modern  water  and  power  system  and 
requires  piping,  llUlngs,  tools,  and 
other  equipment.  Quotations  should  be 
given  r.  o.  b.  American  port.  Cash  to 
be  paid.  Correspondence  perferrcd  In 
Spanish,   though   Enelish   may   be  used. 

»52S9. — A  manufacturer  in  MEXICO 
desires  to  purchase  woodworking  ma- 
chinery for  making  hubs,  spokes,  and 
complete  wagon  and  coach  wheels. 
Quotations  should  Ij.  given  f.  o.  b.  El 
Paso.  Tex.  Cash  to  be  paid  in  United 
States  currency.  Catalogues  and  prices 
requested.      lieference. 

Xtar.S. — A  busine.>:s  man  in  CHILE 
desires  to  secure  the  representation  of 
an  American  lire  insurance  company. 
References. 

RiSST", — The  American  representatives 
of  a  mercantile  firm  in  AUSTRALIA, 
desires  to  purchase  and  secure  an 
agency  for  the  sale  of  tools,  padlocks, 
lanterns,  lamp  glasses  or  globes,  table 
and  pocket  cutlery,  meat  choppers,  and 
household  hardware  lines  such  as 
aluminum  and  enamelware.  They  also 
request  sami>les  and  prices  of  textiles 
and  paper,  and  glass  and  porcelain 
tableware.  Purchases  to  be  paid  for 
in  cash.     Reference. 

.'iSS.SS A  mining  company  in  CHILE 

desires  to  secure  catalogues  illustrat- 
ing all  manner  of  mining  machinery, 
oil  engines,  pumps,  rolling  stock  for 
railways  and  mines,  locomotives,  elec- 
trical machinery  and  appliances,  tools, 
lubricating  oils,  packings,  wire  ropes, 
steels  and  irons,  and  e.-cplosives.  These 
supplies  are  required  for  furnishing  a 
railways,  fleets  of  steamers,  tugs  and 
launches,  workshops,  foundries,  power 
stations,  farms,  coal  fields,  etc.  Quo- 
tations should  be  given  c.  i.  t.  Chilean 
port.     References. 

:t528.'{ A    hardware   firm    in   MEXICO 

desires  to  purchase  cheap  and  medium- 
priced  wood-burning  cooking  stoves 
and  ranges,  of  light  weight,  with  four 
holes,  cast  iron  top  and  doors,  and 
sheet  sides.  The  dimensions  of  the  top 
should  be  about  20  by  24  inches.  Quo- 
tations should  be  given  f.  o.  b.  El  Paso, 
Tex.  Cash  to  be  paid.  References. 
Catalogues    are    requested. 

35387. — An  importers  in  CHINA  de- 
sires to  be  placed  in  communication 
with  exporters  of  copper  and  lead. 


FORMATION   OF    STATE  HIGHWAY 
ASSN.    IS    C'OHPIiElTE: 


The  California  Highway  Assn.,  which 
has  been  formed  along  the  lines  of  the 
Massachusetts  and  New  York  associa- 
tions, has  been  formally  organized,  ac- 
cording to  Colonel  Ed  Fletcher  of  San 
Diego,  who  is  president  of  the  new 
association.  The  purposes  of  this  or- 
ganization are  to  acquire  and  dissemi- 
nate knowledge,  both  theoretical  and 
practical,  relating  to  the  construction 
and  maintenance  of  roads,  bridges  and 
highways  in  the  State  of  California. 
The  membership  will  be  confined  to 
those  having  active  connection  with 
the  administration  or  maintenance  of 
city,  county  or  state  streets,  roads  or 
highways. 

The  men  now  in  charge  of  this  new 
association  are  as  follows: 

Colonel  Ed  Fletcher  of  San  Diego, 
president;  Richard  J.  Welsh,  supervisor 
of  this  city  and  county  of  San  Fran- 
cisco, first  vice-president;  Jonathan 
Dodge,  former  chairman  of  the  Board 
of  Supervisors  of  Los  Angeles  County, 
second  vice-president;  J.  C.  Haveley, 
highway  commissioner  of  Sacramento 
County,  secretary  and  treasurer;  other 
directors,  W.  O.  Russell  of  Davis,  chair- 
man of  the  Board  of  Supervisors  of 
Yolo  County;  Thos.  McCormack,  chair- 
man of  the  Board  of  Supervisors  of 
Solano  County;  Chris  Jorgensen,  chair- 
man of  the  Board  of  Supervisors  of 
Fresno  County;  Lin  F.  Shaw,  highway 
commissioner  of  Imperial  County;  N.  D. 
Darlington,  president  of  the  California 
Highway   Commission. 


PUBLIC    ROADS    FOR   JULY 


The  July  issue  of  "Public  Roads,"  a 
monthly  publication  issued  by  the  U.  S. 
Department  of  .\griculture,  contains 
"The  Story  of  One  Gravel  Road,"  by 
B.  E.  Gray;  "The  Trafllic  Census  and 
Its  Use  in  Deciding  Road  Width,"  by 
A.  N.  Johnson;  "Unusual  Drainage 
Conditions  in  Public  Roads  District  No. 
12,"  by  E.  E.  Kidder  and  A.  B.  Brown; 
"The  Patrol  System  a  Success  in  Grant 
County,  Wash."  by  A.  F.  Morris;  "Tests 
for  Sub-Grade  Soils."  by  A.  T.  Goldbeck 
and  F.  R.  Jackson;  "Federal  Aid  Allow- 
ances and  the  Status  of  Federal  Aid." 
All  authors  are  members  of  the  Bureau 
of  Roads  Staff  with  the  exception  of 
Mr.  Johnson,  who  is  dean  of  the 
Engineering  College,  University  of 
Maryland. 


LIBERIY 

WALL  BOPD 

KEY- HOLD  PLI^TER  UTHlCOMPAHY 


A  Flbered  Gypsum 
Board  that  will  not 
warp    or   buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEKfHT  — i/i  inch  thick,  32  and  48  inches  wide, 
by  various  lrnf,nhs  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT      DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Circular  Steel  Windows-Cheaper  than  Wood 


Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 


San  Francisco,  California 


SJarHnt  (EnuBtrurtinn  ISfpnrta 

Issued  every  business  day  of  the  year.     Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway    projects,    bridges,    dams   and    harbor    works, 
machinery,  etc.     Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
500  MISSION   STJIKET                    SAN   FR.\NCISCO,   CAIi. 

House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 

FRED  H.  BOGGS 

INSURANCE 

T34-T44  Busti  St. 

Member 
SAN  FRANCISCO                          (nsurance  Brokers  Exchange 

Reintiart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER  YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
aeneral    Mill    and    Cabinet    Work,    Stock    Doors,    Snsli 

Frames   and    Mouldings 
17TH    &    KANSAS    STS.                -               SAN    FRANCISCO 

Phone   Market   1057 

Just    FLUSH    it    on!            J 
lAPIDOIITH                         1 

■bbbbbb    trade  mark    Bbbim"                                                                         1 ; 
will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOINJIVEBORIV  SOIVJS,  Inc. 

355  Pacific  Electric  Building.  Los  Angeles                                                                                     77  O'Farrell  Street,  San  Francisco         |i 

, 1 

i 

I'uhlication    Office 
.'no      Mlsulon      Street 


SAX  FRAXCISCO,  CAL..  AUGUST  20,  1921 


Pul.lishfd    Ev.  ry  Satur.lay 
T«enty-flr-.t    Year,     \ii.    :\4 


Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Baltens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 

Be  Obtained 


WUITK   FOR   I.NPOUMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  1 15  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldg. 


Telephone  Kearny  2522 


Telephone  Garfield   17 


FOR  SAI.K  BY   AI.I,     I.I   >llli:i{    UK.  A  I.KII  S 


fetJILbiNG     AND     ENGINEERING     NEWS 


Saturday.  AjJgust  20,  IsSij 


Every  item  in  our  immense  stock  has 
been  scrutinized  and  the  prices  I'cduced 
to  today's  levels. 

Send  for  our 

Illustrated  Price  Stock  Bulletin 

covering  all  Machinery  and 
equipment  in  stock 

You  don't  have  to  struggle  along  with 
woru  out  or  "patched  up"  equipment. 
You  can  get  what  you  want  at  the 
price  you  can  affoi'd. 

Make  your  selection  NOW 
before  stocks  are  broken 

SMITH-BOOTH-USHER  CO. 

Macliinery,  Supplies,  Pipe  and  Fittings 

SAN    FRANCISCO 


50-60    Fremont    Street 
LOS   ANGELES 

22S-238    Central    Avenue 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Itthu^d     Kvery    Saturday 


SAX  FKAXCISCO,  I'AL.,  AUGUST  20,  19-21 


Twenty-tirst    Year,    So.    31 


Building  g> 
Engineering 


News- 


No.    560    Mission    Street. 

San   Francisco.   Calif. 

MRS.    L.    A.    L.\RSEN,    PnblUher 

I.    P.   F.4RRELIi,    Managing    Editor 


Devoted  to  the  Engineering.  Archi- 
tectural. Building  and  Industrial  Ac- 
tivities   of    the    Pacific    Coast. 


Ofllclal    Paper    of  Vailejo   Builder*' 
Exchange 

Subscription  terms,  payable  in  advance 
IT.  S.  and  Possessions,  per  year... $4. 00 
Canadian  and  Foreign,  per  year..  5.00 
Single   Copies    15c 

Entered  ns  serond-claaa  matter  at 
San  Frnncisco  PoNt  Office  under  act  ot 
C'ODgreHii    of    March    3,    1879. 


ELECTRIC.4I,   INDUSTRY  CENSUS 
ISSUED 


The  1920  census  of  the  manufacture 
of  electrical  machinery  and  apparatus 
shows  returns  from  1404  establish- 
ments, with  products  valued  at  J993,- 
220.000.  In  addition,  electrical  mach- 
inery and  apparatus  to  a  value  of  $21,- 
093,000  were  produced  as  subsidiary 
products  by  79  establishments  in  other 
lines  of  manufacture,  making  a  total 
of  n. 014, 373, 000. 

In  the  census  of  1914  there  were  1030 
establishments,  with  products  valued 
at  $335,170,000  and  91  establishments 
with  subsidiary  electrical  machinery 
and  apparatus  to  the  value  ot  $24,- 
282.000.    a    total    of    $335,170,000. 


LIMBER  CUT   IX   1930  LESS  TH.4X  IN 
PREVIOUS    YEAR 


The  1920  lumber  cut  of  the  United 
States  various  little  from  that  of 
1919.  but  incomplete  returns  indicate 
that  it  was  slightly  less,  state  offlciels 
of  the  forest  service.  United  States  de- 
partments of  agriculture. 

This  opinion  is  based  on  reports  re- 
ceived from  927  large  mills,  represent- 
ing about  one-half  of  the  annual  cut 
of  the  country,  compared  with  reports 
from  the  same  mills  in  1919,  as  re- 
ported to  the  bureau  of  the  census. 
The  total  reported  cut  of  these  mills 
was  16,709,115  M  feet  In  1920,  as  against 
18,254,812  M  feet  during  1919 — an  In- 
crease of  3.4   per  cent. 

A  heavy  increase  In  cut  is  reported 
from  Washington,  Oregon.  California, 
Idaho  and  Montana.  The  New  York 
cut  also  Increased.  But  there  are  in- 
dications of  a  10  per  cent  decrease  In 
the  cut  of  the  lake  state.>i.  and  also  a  ' 
eeneral  falling  off  In  the  production  of 
southern  pine,  except  In  Georgia  anfl 
South  Carolina. 


Cartwright  Act  Case  Dismissed; 

Opinion  of  Judge  McAtee 


Upon  charges  of  violating  the  Cart- 
wright  anti-trust  act  by  a  conspiracy 
in  restraint  of  trade  against  Charles 
W.  Gompertz,  president,  and  'William 
H.  George,  secretary  of  the  Builders' 
Exchange,  which  were  dismissed  by 
Police  Judge  Sylvester  MqiAtee,  the 
following  opinion  was  handed  down: 

I  have  placed  what  I  have  to  say  In 
writing,  not  because  it  at  all  ap- 
proaches to  the  dignity  of  an  opinion 
Ijut  in  order  that  the  record  may  be 
clear. 

•  First  of  all.  certain  misconceptions 
may  be  cleared  away.  It  is  obviously 
absurd  to  suppose  that  this  court  in 
this  action  must  pa.s3  upon  the  merits 
ot  the  controversy  that  has  been 
waged  between  employers  and  labor 
for  nearly  three  months.  Of  course 
I  express  no  opinion  whether  the  arbi- 
tration board  wa.s  right  or  wrong, 
whether  labor  was  justified  in  reject- 
ing the  findings  of  the  arbitration 
board,  whether  the  employers  were 
justified  in  the  course  that  they  took, 
whether  this  is  a  strike  or  a  lockout, 
whether  the  American  plan  is  right  or 
wrong.  Equally,  ot  course,  it  is  not 
my  province  to  consider  or  discuss 
these    questions. 

This  is  a  criminal  proceeding  where- 
in certain  men  are  charged  with  the 
commission  of  a  public  offense.  "With- 
out regarding  whether  they  stand  upon 
the  side  of  capital  or  upon  the  side  of 
labor,  they  are  entitled  to  a  fair  deter- 
mination whether  there  is  sufficient 
cause  to  believe  that  a  public  offense 
has  been  committed  upon  which  they 
should  be  held  to  answer  to  the  Supe- 
rior Court. 

It  will  be  unnecessary  to  review  the 
evidence  in  detail.  It  is  rather  to  the 
law  that  we  must  look.  The  defend- 
ants are  charged  with  a  violation  of 
the  Cartwright  anti-trust  law.  That 
law  has  been  read  so  often  during  the 
hearings  that  it  will  not  be  necessary 
to  set  it  forth  here  in  full.  It  pro- 
hibits combinations  for  certain  pur- 
poses. We  are  concerned.  I  take  it. 
from  the  admissions  of  the  District 
.\ttorney.  with  only  the  first  three  sub- 
divisions of  Section  One.  namely:  "To 
create  or  carry  out  restrictions  in 
trade  or  commerce;  to  limit  or  reduce 
the  production  or  increase  the  price 
of  merchandise  or  of  any  commodity; 
to  prevent  competition  in  manufactur- 
ing, making  transportation,  sale  or 
purchase  of  merchandise,  produce  or 
any  commodity." 

In  the  very  words  of  the  law,  the 
combination  must  be  for  one  of  the 
purposes  prohibited  by  its  specific 
terms.  Not  every  combination  is  pro- 
hibited, as  is  recognized  in  the  law  it- 
self and  by  the  Supreme  Court  in  the 
Eastman  Kodak,  and  the  Ghirardelli 
cases.  We  may  readily  conceive  a 
situation  where  there  might  be  a  com- 
bination and  an  incidental  effect  of 
restraint  of  trade  and  yet  no  violation 
of  the  Cartwright  -Vet.  Lot  us  suppose 
that  all  the  iron  works  of  San  Fran- 
cisco entered  into  combination — as  in- 
deed they  did  in  Dyer  Bros.  vs.  Central 
Iron  Works.  1S2  Cal.  58.S — and  suppose 
the  purpose  of  their  combination  was 
to  resist  certain  demands  of  labor, 
and  that  they  agreed  that  they  would 
not  resume  their  business  of  produc- 
in?  the  various  products  that  they 
turn  out  until  the  men  would  return 
to  work  upon  stated  conditions.  In 
that  situation  there  might  actually  be 
a  restraint  of  trade.  People  who  de- 
sired to  purchase  the  products  of 
the  Iron  works  would  not  be  able 
to  purchase.     Thereby  other  industries 


might  ))e  seriously  hampered  and  im- 
peded. The  public  would  be  subjected 
to  inconvenience.  It  would  be  ac- 
tually an  effective  restraint  of  trade 
for  there  would  be  no  trade  in  those 
lines,  and  it  would  be  the  result  of  a 
combination.  Yet.  I  am  sure,  it  would 
not  lie  Contended  here  that  such  a 
f;om|jination  was  in  violation  of  the 
Cartwright  Act.     For  unless  their  pur^ 
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but  had  to  do  with  a  labor  dispute. 

In  this  case,  before  us  the  defend- 
ants entered  into  a  combination.  What 
was  lis  purpose?  What  were  they 
endeavoring  to  accomplish  by  it?  Was 
It  that  they  were  endeavoring  to 
create  or  carry  out  restrictions  in 
trade  or  commerce,  or  to  limit  or  re- 
duce the  production  or  increase  the 
price  of  merchandise  or  of  any  com- 
modity, or  to  prevent  competition  in 
manufacturing,  making.  transporta- 
tion sale  or  purchase  of  merchandise, 
prodiice.  or  any  commodity?  There 
i.s  noLhingr  anywhere  in  the  evidence 
to  indicate  any  such  purpose.  It  standi 
fteqr  throughout  all  the  testimony 
that  their  purpose  was  to  accomplish 
Certain  results  bearing  upon  a  labor 
dispBte.  There  is  no  doubt  ot  that  in 
the  mind  of  anyone  who  knows  any- 
thing of  the  case.  Indeed  this  court- 
room has  been  crowded  day  after  day 
and  is  crowded  this  morning,  preciselv 
liecause  this  is  one  phase  ot  a  labor 
liuspute.  It  it  were  a  question  merely 
of  a  combination  in  restraint  of  trade, 
there  would  not  have  been  a  dozen 
people  in  this  courtroom  at  the  va- 
rious hearings. 

Labor  disputes  are  not  within  the 
contemplation  ot  the  Cartwright  Act. 
The  act  itself  exempts  labor  from  the 
effect  ot  its  provisions.  That  is  so 
clear  that  it  needs  no  argument  in  its 
."upport.  But  if  there  were  any  doubt, 
under  the  Cartwright  Act.  we  would 
need  only  to  turn  to  other  laws  and 
the  decisions  of  the  Supreme  Court  of ' 
this  state. 

The  Statute  ot  1903.  p.  289.  has  been 
referred  to.  It  reads: 

■'No  agreement,  combination  or  con- 
tract by  and  between  two  or  more  per- 
.sons  to  do  or  procure  to  be  done,  or 
not  to  do  or  procure  not  to  be  done, 
any  act  in  contemplation  or  further- 
ance of  any  trade  dispute  between  em- 
ployers and  employees  in  the  State  ot 
California  shall  be  deemed  criminal, 
nor  shall  those  engaged  therein  be 
deemed  criminal,  nor  shall  those  en- 
gaged therein  be  indictable  or  other- 
wise punishable  tor  the  crime  ot  con- 
spiracy, if  such  act  committed  by  one 
lierson  would  not  be  punishable  as  a 
crime,  nor  shall  such  an  agreement, 
combination,  or  contract,  be^consldered 
us  restraint  of  trade  or  commerce,  nor 
.•ihall  restraining  order  or  injunction 
be    issued    in    relation    thereto." 

Words  could  not  more  clearly  ex- 
press the  legislative  intent  upon  the 
situation  with  which  we  are  here  con- 
cerned. It  has  been  said  here  that  the 
Statute  ot  1903  has  been  declared  un- 
constitutional. I  do  not  think  so.  The 
decision  In  Pierce  vs.  Stablemen's 
fnion.  declared  no  more  than  that  It 
would  be  unconstitutional  it  the  con- 
struction there  contended  for  was  con- 
ceded. The  construction  contended  for 
in  that  case  was  that  this  law  ex- 
empted trade  unions  from  the  opern- 
linn  of  the  general  laws  and  the  court 
held  that  under  such  construction  It 
would  be  special  legislation  granting 
privileges    and    Immunities    to    certain 
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citizens  or  classes  of  citizens  which, 
upon  the  same  terms,  were  not  granted 
to  all  ritizens.  The  court  was  there 
concerned  with  a  particular  construc- 
tion of  the  law  that  was  contended  for, 
and  did  nothing  more,  I  think,  than 
hold  that  such  a  construction  would 
make    the   law   unconstitutional. 

If  it  is  not  unconstitutional,  then 
it  solves  thi.s  case  completely.  For  the 
Statute  of  1903  says  that  an  act  done 
in  combination  in  a  labor  dispute  i.s 
not  a  crime  if  such  act  committed  by 
one  person  would  not  be  a  crime.  The 
district  Attorney  in  this  case  has  ad- 
mitted that  any  individual  may  re- 
fuse to  sell  his  merchandise  to  any 
one  whatsoever.  If  he  may  refuse  to 
do  so  individually,  he  may  refuse  to  do 
.so  in  combination  with  others  if  such 
:ict  is  in  contemplation  or  furtherance 
of  a  trade  dispute. 

Thus  wo  nave  a  statute  in  point 
upon  the  case  before  us.  We  have 
.■iI.«o  decisions  of  our  Supreme  Court 
I  bat  will  show  the  judicial  attitude 
toward  such  a  situation  as  here  con- 
fronts us.  It  is  needless  to  review  the 
(boisions  in  this  state  holding  that 
I  he  boycott  and  the  secondary  l"toy- 
cott  are  legal  in  labor  disputes.  The 
I;tw  is  too  thoroughly  established.  We 
noed  refer  only  to  the  Parkinson  case, 
I  lie  Goblberg-Bowen  case  and  Pierce 
\  s.  Stablyemen's  Union  alcove  noted. 
I'.riefly,  the  rule  is  that  in  a  labor 
(lisinito.  laljor  may  not  alone  boycott 
an  individual,  but  may  apply  the 
secondary  boycott  by  threatening  to 
boycott  a  third  person  who  has  deal- 
ings with  the  person  originally  under 
I  be  ban.  If  that  be  true  as  regards 
employees  it  must  be  true  with  regard 
to  the  employer  as  well:  otherwise  we 
would  again  run  "foul  of  the  constitu- 
tional inhibition  against  granting  priv- 
ileges and  immunities  to  certain  citi- 
zens or  classes  of  citizens  whicli  upon 
the  same  terms  were  not  granted  to 
all  citizens. 

But  we  need  be  in  no  doubt  about 
the  judicial  attitude  upon  this  point. 
Mr.  Justice  Sloss  in  his  concurrin.g 
opinion  in  the  Parkinson  case,  cited 
with  approval  as  indicating  what  acts 
are  not  illegal,  the  case  of  Cote  vs. 
.Murphy,    1.59   Pa.   St.   Rep.    420. 

I  quote  from  the  Pennsylvania  case: 
"The  plaintiff,  at  the  time,  was  do- 
ing business  in  the  City  of  Pittsburg, 
as  a  dealer  in  building  materials.  He 
was  not  a  member  of  either  the  Plan- 
ing Mill  Association  or  of  the  Builders' 
I'jXchange.  There  were  also  contract- 
ors and  builders  who  belonged  to 
neither  of  these  organizations,  who 
conceded  the  demands  of  the  workmen. 
They  sought  to  secure  building  mate- 
rial from  dealers  wherever  they  could 
and  thus  go  on  with  their  contracts. 
If  thej'  succeeded  in  purchasing  the 
necessary  materials,  the  result  would 
be  that  at  least  some  of  the  striking 
v.'orkmen  would  have  employment  at  a 
1'. igher  rate  of  wages  than  the  two  as- 
sociations were  willing  to  pay.  The 
tendency  of  this  was  to  strengthen 
the  cause  of  the  strikers,  for  those  em- 
Tiloyed  were  able  to  contribute  to  the 
.support  of  their  fellow  workmen  who 
were  idle.  The  two  associations  al- 
r.?ady  named  sought  to  enlist  all  con- 
cerned, as  contractor.?  and  builders  or 
as  dealers  in  supplies,  whether  mem- 
bers of  the  association  or  not,  in  the 
J'urtherance  of  the  one  object,  resist- 
ance to  the  demands  of  the  workmen. 
The  plaintiff  and  six  other  individuals 
or  firms  engaged  in  the  same  business, 
refused  to  join  them  and  undertook  to 
continue  sales  of  building  material  to 
those  builders  who  had  conceded  the 
eigbt-hour  day.  The  Planing  Mill  As- 
sociation and  the  Builders'  Exchange 
tried  to  limit  their  ability  to  carry  on 
work  at  the  advance  by  inducing  lum- 
ber dealers  and  others  to  refrain  from 
shipping  or  selling  them,  in  quantities, 
the  lumber  and  other  material  neces- 
sary to  carry  on  the  retail  business. 
In  several  instances  their  efforts  were 
successful  and  the  plaintiff  did  not  suc- 
ceed in  purchasing  lumber  from  cer- 
tain of  the  wholesale  dealers  in  Cleve- 
land and  Dubois,  where  he  wanted  to 
buy.  The  defendants  were  active  mem- 
bers of  one  or  other  or  both  of  the  as- 
sociations engaged  in  the  contest  with 
the  striking  workmen.  The  strike  con- 
tinued about  two  months." 

"The  plaintiff's  case  is  not  one  which 
appeals  very  strongly  to  a  sense  of 
justice.  The  mechanics  of  Pittsburg 
engaged      in      the      different      building 


trades,  on  the  first  day  of  May,  1891. 
demanded  that  eight  hours  should  be 
computed  as  a  day  in  payment  of  their 
wages.  Their  right  to  do  this  is  clear. 
It  is  one  of  the  indefeasible  rights  of 
a  mechanic  or  a  laborer  in  this  com- 
monwealth to  fix  such  value  on  his 
-lervices  as  he  sees  proper,  and  unde." 
the  Con.stitutiou  there  is  no  power 
lodged  anywhere  to  compel  him  to 
« ork  for  less  than  he  chooses  to  ac- 
cept. But  in  this  case  the  workmen 
went  further.  They  agreed  that  no 
one  of  them  would  work  for  less  than 
t)ie  demand  and  by  all  la%vful  means, 
such  as  reasoning  and  persuasion,  they 
would  prevent  other  workmen  from 
working  for  less.  Their  right  to  do 
this    is    also    clear. 

"The  strike  was  conducted  through- 
out in  a  lawfu'.  orderly  manner.  The 
employers,  contractors  and  others  en- 
gaged in  building  and  furnishing  sup- 
plies— members  of  the  two  associations 
already  mentioned,  to  which  these  de- 
fendants belonged — refused  to  concede 
tlu  demands  of  the  workmen,  and  then 
there  followed  a  prolonged  and  bitter 
(■ontcst.  The  members  of  the  associa- 
tions refused  to  furnish  supplies  to 
those  engaged  iu  the  construction  of 
any  building  wliere  the  contractor  had 
conceded  the  eight  hour  day.  This,  as 
individual  dealers,  thev  had  a  clear 
rjght  to  do.  They  could  sell  and  de- * 
liver  their  material  to  whom  they 
u!eased.  But  they  also  went  further: 
■They  agreed  among  themselves  that 
no  members  of  the  association  would 
furnish  supplies  to  those  who  were  in 
favor  of  or  had  conceded  the  eight 
hour  day,  and  that  they  would  dis- 
siiade  other  dealers,  not  members  of 
the  a.ssociation,  from  furnishing  build- 
ing material  to  .'uch  contractors  or  re- 
tail dealers.  To  the  extent  of  their 
power  this  agreement  was  carried  out. 
This  clearly  was  combination,  and  the 
acts  of  assembly  referred  to  do  not, 
iu  terms,  embrace  employers.  They 
include,  wthin  their  express  terms, 
workmen.  Hence  it  is  argued  by 
coiinsil  for  appellee  that  these  defend- 
ants are  subject  to  all  the  common 
'aw  liability  of  conspirators,  in  their 
attempt  to  resist  the  demands  for  in- 
creased wages;  that  is,  there  can  be 
a  combination  among  workment  to  ad- 
\ance  wages,  but  there  can  be  no  such 
combination  of  employers  to  resist  the 
advance.  That  which  by  statute  is 
permitted  to  the  one  side,  the  common 
law  still  denies  to  the  other. 

"If  this  position  be  well  taken,  we 
then  have  this  inequality:  the  plaintiff, 
who  is  aiding  combination,  either  di- 
rectly or  indirectly,  intentionally  or 
unintentionally,  to  advance  wages, 
sues  for  damages  members  of  another 
combination  who  resist  the  advance. 
Nor  is  there  any  difference  in  the 
character  of  the  act  or  means  on  both 
sides  in  furtherance  of  their  purposes. 
The  workmen  will  not  work  them- 
selves, and  they  use  persuasion  and 
reason  with  their  fellows  to  keep  them 
from  going  to  work,  until  the  demand 
is  conceded.  The  employers  will  not 
sell  to  contractors  who  concede  the 
demand  and  they  do  their  best  to  per- 
suade others  engaged  in  the  same 
business   from   doing  so. 

"It  is  not  our  business  to  pass  on 
the  soundness  of  the  theories  which 
prompt  the  enactment  of  statutes. 
Une  thing,  however,  is  clear:  the 
moment  the  legislature  relieves  one, 
and  by  far  the  larger  number  of  the 
citizens  of  the  commonwealth  from  the 
common  law  prohibition  against  com- 
binations to  raise  the  price  of  labor, 
and  by  a  combination  the  price  was 
raised,  down  went  the  foundation  on 
which  common  law  conspiracy  was 
based   as   to   that   particular  subject." 

The  above.  1  think,  clearly  disposes 
of  this  ease.  The  task  of  this  court 
is  made  easy  in  my  opinion.  From 
the  lengthy  argument  that  was  made 
and  the  numerous  authorities  that 
were  cited  at  the  beginning  of  these 
bearings,  I  thought  that  the  case  would 
turn  upon  a  very  fine  legal  point — 
upon  a  hair  line  of  law.  Upon  the  hear- 
ing of  the  evidence  such  proves  to  be 
not  the  case.  It  seems  to  me  that  the 
duty  of  this  court  is  made  very  clear 
l>y  the  evidence.  I  am  not  at  all  sur- 
prised that  the  Grand  Jury  has  not  in- 
dicted these  defendants  upon  this 
charge. 

The  suggestion  has  been  made  by 
the  District  Attorney  that  it  is  not 
the    duty    of   this   court   to   pass   upon 


the  guilt  or  innocence  of  the  defend- 
ants, but  only  upon  the  question  of 
reasonable  cause  to  hold.  That  is  true. 
But  I  conceive  it  to  be  the  duty  of 
this  court  to  he  convinced  that  there 
is  reasonable  cause  for  a  holding  and 
in  my  opinion  there  is  not  such  rea- 
sonable cause,  then  I  submit  that  these 
defendants  are  entitled  as  a  matter  of 
right  to  a  dismissal.  Any  suggestion 
that  the  final  determination  must  in  the 
event  of  a  holding,  be  made  before  an- 
other tribunal,  is  merely  an  argument 
for  passing  along  the  responsibility.  It 
would  be  an  easy  way  out,  and  I  am 
frank  to  admit  I  think  it  a  politically 
expedient  way.  Indeed  the  intimation 
of  political  expediency  in  disposing  of 
this  case  has  been  made.  Unfortunate- 
ly, however,  matters  canot  properly  be 
decided  in  a  court  of  justice  by  nicely 
balancing  political  expediency.  I  am 
aware  of  the  forces  that  are  arrayed 
ill  this  controversy  and  of  the  probable 
consequences  that  may  result  from  my 
action  I  must  accept  those  conse- 
(luences.  Certainly  I  would  not  per- 
mit political  expediency  to  weigh 
Xeither  can  I  against  these  defendants. 
Xeither  can  I  against  these  defendants. 
I  find  that  there  is  not  sufficient 
or  reasonable  cause  to  believe  that  a 
public  offense  has  been  committed.  The 
defendants  are  therefore  dismissed. — 
The   Recorder. 


C.\I.IPORlVIA  WE5EKLY  BANK 
CLEARINGS 


Bank  Clearings  as  reported  to  the 
California  Development  Board  by  the 
several  clearing  house  cities  for  the 
week  ending  August  11,  1921,  showing 
the  amount  of  increase  or  decrease 
from  the  amount  reported  the  corre- 
sponding week,  last  year: 

Decrease 
San  Francisco. .J120, 300, 000  $28,300,000 
Bos  Angeles   .  .      72,407,000  1,605,000 

Oakland    10,482,242  •108,200 

Sacramento    ...        5,724,213  888,393 

San  Diego 2,944,236  296.513 

Fresno     3,849,626  808,898 

San  Jose 1,682,766  732,594 

I'asadena     ....        2,836,680  •654,913 

Bakersfleld    ...  997,353  128. 6Z5 

Long    Beach...        3,397,821  *401,134 

Santa   Rosa....  354,578  76,501 

Whittier   No  report 

Modesto    590,074  278,484 

San  Ber- 
nardino     .  .  .         1,258,300 
♦Increase. 


I'RADE    NOTES    FROM    MEXICO 


[Prepared      by      the     Latin      American 

Division] 
HoiiKinB:    Shortjige    in    Mexico   <«y. 

In  answer  to  the  many  protests 
against  high  rents  being  made  by  those 
in  Mexico  City  who  are  not  owners  of 
dwellings,  writes  Assistant  Trade  Com- 
missioner R.  M.  Connell,  the  Excelsior 
states  that  there  is  a  shortage  of 
dwellings  for  more  than  100,000  persons 
in  the  capital.  It  is  estimated  by  this 
periodical  that  since  the  year  1914  the 
population  of  Mexico  City  has  increased 
by  more  than  200,000,  while  during  this 
period  of  seven  years  but  2.000  houses 
have    been   erected. 

New    Railway    Projeel 

On  June  7,  reports  Assistant  Trade 
Commissioner  R.  M.  Connell.  the  Fed- 
eral Government  authorized  the  con- 
struction of  a  railroad  from  Mazatlan. 
Sinaloa,  to  Llano  Grande,  Durango.  to 
be  administered  by  the  Government. 
The  explanation  of  this  decree,  as 
state  ofHcially.  is  the  need  of  extending 
to  the  North  Pacific  coast  the  lines  in 
I  be  interior  and  uniting  the  central  and 
southern  sections  of  the  Republic  with 
the  northeastern  States,  thus  allowing 
free  and  convenient  outflow  for  the 
products  of  those  regions  and  in  turn 
permitting  the  easy  entry  of  merchan- 
dise from  North  America  and  the 
Orient.  It  is  expected  that  this  vast 
area,  at  present  practically  unexploited 
for  lack  of  communications,  will  be  led 
to  undergo  a  period  of  notable  develop- 
ment upon  completion  of  the  project. 
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The  composite  price  of  brick  was 
JH.49  per  thousand  July  1.  as  compared 
with  $15.H  June  1.  ia21.  These  figures 
are  griven  in  the  monthly  digest  of  the 
Common  Brick  Manufacturers'  Asso- 
ciation of  America.  It  is  stated  there 
is  nothing  in  the  reports  from  manu- 
facturers to  indicate  lower  costs  of 
manufacture  and  the  lower  composite 
price  is  attributed  to  over-competition 
in  some   centers. 

Homes.  Homes  and  more  Homes! 
Harry  W.  Isaacs  of  Oakland  heard  the 
cry  and  will  erect  twelve  residences  in 
the  Maxwell  Tract.  The  buildings  will 
cost    $40,000. 


At  least  $120,000  more  than  the  esti- 
mates previously  submitted  by  the  fil- 
tration engineers  will  be  required  to 
complete  the  Sacramento  city  filtration 
plant,  according  to  officials.  The  engi- 
neers estimated  last  spring  a  bond  issue 
of  $720,000  would  be  needed  to  com- 
plete the  plant,  but  che  new  city  offi- 
cials say  it  will  require  at  least 
$900,000. 


Anderson,  Gale  &  Xilsson.  attorneys 
of  Prescott,  Ariz.,  have  offered  their 
services  free  to  the  Yavapai  County 
Highway  Commission  co  defend  the 
suit  brought  to  enjoin  the  commission 
from  proceeding  under  a  contract  with 
Olmsted  &  Gillelen  of  Los  Angeles, 
consulting  engineers,  to  supervise 
construction  of  the  county  highways 
imder  the  $1,500,000   bond  issue. 


W.  A.  Dontanville.  contractor,  who 
laid  the  concrete  paving  in  Main  and 
Third  streets,  Petaluma,  has  filed  with 
the  city  council  a  claim  for  $2,800,  al- 
leged to  be  due  him  from  the  city  be- 
cause of  delays  occa.vioned  by  the  al- 
leged failure  to  deliver  rock  and  sand. 
Dontanville  says  he  was  delayed  a 
lotal  of  eleven  days. 


The  Park  Directors  of  Oakland  have 
filed  with  Mayor  Davie  a  recommend- 
ation seeking  the  appointment  of  a 
landscape  engineer  for  overseeing  the 
planning  and  carrying  out  of  park  de- 
velopment. 


Suit  has  been  filed  in  the  Superior 
Court  by  Architect  Willis  Polk  against 
the  First  National  Bank,  First  Federal 
Trust  Co.,  and  Chas.  E.  Gottschalk.  Ar- 
chitect, for  damages  in  the  sum  of  $15.- 
000.  Polk,  in  his  complaint,  alleges 
that  the  defendants  used  in  the  con- 
struction of  a  bank  building  ideas  that 
belonged  to  him.  Polk  declares  he  was 
employed  by  the  First  National  Bank  to 
draw  plans  for  a  bank  building  to  be 
erected  at  Montgomery  and  Market  Sts. 
In  January  of  1K20,  Polk  says,  the 
originally  proposed  building  not  having 
been  built,  the  bank  borrowed  from 
him,  for  the  "purpose  of  inspection"  the 
drawings  he  prepared  ten  years  ago. 
He  charges  that  the  bank  then  built  a 
smaller  bank  building.  basing  the 
building  plans  on  his  ideas.  He  con- 
tends that  the  ideas  belong  lo  him  and 
may  not  rightfully  be  used  by  others 
without  his  permission. 


Buildings  are  scarce  in  Los  Angele.s 
—a  saloon,  billiard  hall  and  store 
building  will  be  remodeled  Into  a 
church. 


Plans  for  development  of  the  area  on 
the  Middle  and  S'oulh  Forks  of  the  Yuba 
and  Bear  rivers  in  Vuba  and  Nevada 
counties  to  the  extent  of  $18,000.0(in 
are  before  the  Federal  Water  Power 
Commission,  according  to  word  received 
at  Marysville. 


"Tou  can  bet  yuiir 
Snid   nlKO  Old  M:ii 

•That  »hen  bDildlii 
That    the    rentx    \ 


l:i»t    dolla 


III 


Melting  snow  in  mid-summer  to  pro- 
vide water  for  cement  is  the  means 
adopted  by  the  landscape  engineering 
department  of  the  National  Park  ser- 
vice in  the  construction  of  a  new  look- 
out station  and  slielter  at  the  top  of 
Mount  Washburn.  Situated  more  than 
10.000  feet  above  the  sea-level,  this 
structure  presented  a  building  problem 
that  promised  to  stump  engineers.  They 
hit  upon  the  method  of  using  artificial 
means  of  melting  snow,  but  recently 
the  summer  weather  has  melted  it  so 
rapidly  that  the  work  has  had  to  be 
rushed  to  be  completed  before  the 
water  supply   runs  out. 


Irving  Kahn,  Vice-President  of 
Kahns  Department  Store  in  Oakland, 
says  a  building  campaign  would  aid  in 
the  city's  growth.  "We  used  to  say 
that  what  Oakland  needed  was  a  few 
funerals.  We've  had  the  funerals  and 
things  have  not  improved  materially. 
What  we  have  to  do  is  to  begin  with 
the  individual  and  start  a  building 
campaign." 


Claims  for  ?117.S.'i:!  a^'ainst  the 
State  of  Nevada  have  been  filed  by  C. 
P.  Thomas.  J.  H.  Rooney  and  C.  U. 
Francis.  The  money  is  alleged  to  be 
due  the  three  men  for  a  contract 
awarded  them  for  highway  work  in 
Klko  county,  and  later  taken  over  by 
the  State  Highway  Department.  The 
claims  include  general  and  punitive 
damages.  The  department  claims  it 
took  over  the  contract  after  the  con- 
tractors had  notified  the  state  highway 
engineers  of  unwillingness  to  com- 
plete the  work,  and  refused  a  subse- 
quent request  that  the  contract  be  re- 
turned. 


'Tis  said  that  Pat  Ward,  an  expert  in 
concrete  construction,  is  attempting 
to  perfect  a  process  whereby  dilapi- 
dated horses  may  be  rebuilt  through 
a  system  of  reinforcing  steel  and  con- 
crete. Details  are  lacking,  hence  we 
are  at  a  loss  to  know  what  kind  of 
horses    Pat    expects    to    work    on. 


Work  on  practically  all  city  im- 
provement projects  in  Seattle  has  been 
temporarily  halted,  due  to  an  order  ol 
the  Board  of  Public  Works  "that  all 
laborers  employed  by  the  city  be 
citizens  and  registered  voters."  Ap- 
proximately 450  men  were  affected  by 
the  order,  according  to  Assistant  City 
Kngincer   W.   H.  Tiedeman. 

The  Bureau  of  Mines  has  Issued  a 
report  of  the  investigations  of  Oliver 
Bowles  on  "slate  as  a  permanent 
roofing    material." 


The  (Seneral  FIreproortng  Co. 
Vi>nnK.stown,  Ohin.  lias  perfected  a  new 
pruduct  called  "I  m:i iriuiid  l{il>  Lath"  li.i 
use  In  suspended  eellliigs  or  walls  and 
in   connection   with   steel   til«  and  atael 


lumber  floor  construction.  Samijles 
of  the  material  will  be  furnished  by 
addressing  llie  Engineering  Service 
Department    of    the    company. 


Inferring  from  his  conduct  during 
these  troublous  times  of  labor  dif- 
liculties  on  both  sides  of  the  bay.  we 
should  say,  if  asked,  that  P.  H.  Mc- 
I'arthy  has  joined  the  San  Francisco 
Chamber  of  Commerce. — Oakland  En- 
quirer. 

Badt-Falk  Co.  of  San  Franci.sco. 
dealers  in  reinforcing  steel,  will  open 
offices  in  the  Pantages  Building,  Los 
Angeles,  with  Mr.  Badt  in  charge. 

Lack  of  demand  for  lumber  is 
closing  mills  in  El  Dorado  County,  ac- 
cording to  reports  received  from 
Placerville. 


The  Postle  Co.  architects,  structural 
and  civil  engineers.  Los  Angeles,  an- 
nounce its  organization  and  entrance 
into  Southern  California  field.  The 
firm  is  composed  of  Mr.  D.  E.  Postle, 
Architect:  Mr.  H.  R.  Postle.  Civil  En- 
gineer, and  Mr.  George  R.  Postle,  Ar- 
chitect and  Structural  Engineer.  Mr. 
D.  E.  Postle  was  for  the  past  29  years 
a  member  of  the  firm  of  Postle  & 
Fischer,  Architects  and  Engineers,  of 
Chicago. 


C.  C.  Cottrell.  Nevada  State  Highway 
Engineer,  will  resign,  according  to  re- 
ports from  Carson  City.  It  has  been 
known  for  some  time  that  Cottrell  has 
received  offers  from  other  public-  and 
private  highway  organizations,  but  his 
resignation  from  the  Nevada  depart- 
ment has  been  held  in  abeyance  pend- 
ing the  settlement  of  details.  Coltnii 
has  been  connected  with  the  Nevada 
^department  since  its  organization  in 
1!II7,  coming  here  from  California, 
where  he  had  been  engaged  in  liigli- 
way  work.  Upon  the  resignation  of 
Robert  K.  West  to  join  the  militarv 
forces  in  1918  Cottrell  was  appointed 
to  succeed  him  as  chief  engineer  and 
he  has  held  that  position  since  that 
time. 

The  Pythian  Building  Association  of 
Martinez  has  been  organized.  The  as- 
sociation plans  the  erection  of  a  $25.- 
000  lodge  building  at  Castro  and  Ward 
Sts.,  Martinez. 


Eugene     Hogan.     brother    of    W.    B. 
Hogan,  died   in   Stockton.   August   16th. 


Pacific-Portland  Cement  Company, 
Consolidated,  complains  to  the  Rail- 
road Commission  against  the  Central 
California  Railroad.  Southern  Pacific 
Company  and  Sacramento  Northirn 
Railroad  Co.  alleging  that  joint  rates 
established  by  the  carriers  August  1 
from  Davenport  and  San  Juan  to 
points  on  the  Sacramento  Northern 
illscriminate  against  the  complainants 
lilant   at  Cement,  Contra  Costa  County. 


The  Santa  Maria  Uas  &  I'ower  Co. 
has  served  notice  on  the  San  Lui 
Obispo  City  Council  declaring  that  un- 
less bills,  amounting  to  approximately 
$3,600  for  street  lighting  are  paid,  tlu 
city  will  be  In  darkneas  before  Sep- 
tember 15.  'Tis  said,  nitho  not  coii- 
firmefl  that  the  council  i.s  .^eriuusly 
conaldei'ing  the  subailiutluii  of  "muun- 
shiiiu  "  fur  lighting  the  city'a  thorouch- 
f^res. 
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APARTMENT  HOUSES 


Sketches  Prepared. 

APARTMENTS  ?80,00U 

SAN  JOSE,  Santa  Clara  Co.,  Cal. 

Four-story  reinforced  concrete  com- 
munity apartments  (16  4-room 
apts.) 

Owner — Withheld. 

Architect — Wolfe  &  Higgins,  Auzerais 
Bldg.,  San  Jose. 


Low   Bidder   on   Structural   Steel. 

APARTMENTS  Cost,  $ 

SAN     FRANCISCO,      S      Bush      St.      AT 

Leavenworth  St. 
Four-story    Class    C    apartment    house 

(12    3-room    apts.). 
Owner — John    O.   Titlow. 
Architect — M.   V.    Politeo,    1st    National 

Bank  Bldg.,  San  Francisco. 
Golden    Gate    Iron    Works    submitted 
lowest    bid   at    $48S0. 


Ready  for  Figures  About  September  1. 
APARTMENTS  Cost,  $73,000 

SAN   FRANCISCO.     Vicinity   of  Larkin 

and   Geary   Sts. 
Four-story  and  basement  67-room  apt. 

house. 
Owner — Withheld. 
Architect   —    Smith     O'Brien,     Bankers 

Investment  Bldg,   San  Francisco. 


Figures  to  be  Taken  in  Two  Weeks. 

APARTMENTS  Cost,    JIOO.OOO 

SAN  FRANCISCO.  NE  Leavenworth  & 
Washington   Streets. 

Six-story  and  basement  reinforced  con- 
crete apartment  house  (13  4-room 
apts.). 

Owner — Dr.   J.  A.  Simpson. 

Architect — Joseph     L.     Stewart,     Olaus 
Spreckels  Bldg.,  San  Francisco. 
Figures   will  be  taken   for  a  general 

contract. 


To  Be  Done  by  Day's  Work 
APARTMENTS  Cost,  $70,000 

S.\N    FRANCISCO.       W.     Stockton     91.6 

North   Bush. 
Five-story      and      basement      concrete 

apartments   (29). 
Owner — L.  B.  Ham,  105  Montgomery  St., 

San   Francisco. 


BANKS 


Plans   Being   Figured. 

BANK  Cost,  $15,000 

LAKEPORT,  Lake  Co.,  Cal. 

One-Story     and      basement      reinforced 
concrete   bank. 

Owner — Bank  of  Lake. 

Architects — Morrow    &    Garren,    Chron- 
icle  Bldg.,   San  Francisco. 
Vaults,    safe    deposit    boxes,    burglar 

alarm    and    time    clock    systems,    plate 

glass  front,  marble  or  tile  vestibule. 


BONDS 


YUBA  CITY,  Sutter  Co.,  Cal.— Until 
Sept.  6,  bids  will  be  received  by  the 
Supervisors  for  the  purchase  of  the 
$38,000  bond  issue  of  the  Central- 
Gaither  Union  School  District;  pro- 
ceeds of  the  sale  to  finance  construc- 
tion of  a  new  school. 


FRESNO,  Fresno  Co.,  Cal. — Supervis- 
ors sell  $20,000  and  $3'?, 000  bond  issueft 
of  Sanger  and  McKinley  S"liool  Dis- 
tricts,    respectively;    proceeds    of    the 


sale  in  each   instance  will  finance  con- 
struction of  a  new  school   building. 


ORLAND,  Glenn  Co.,  Cal.  —  State 
Board  of  Control  purchases  $20,000 
bond  issue  to  finance  purchase  of  aux- 
iliary engine  for  water  works. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— An 
election  will  be  held  in  the  Bloomfield 
School  District  August  26  to  decide  the 
question  of  issuing  and  selling  bonds 
of  $14,000  to  finance  construction  of  a 
new  school  building.  Trustees  of  the 
district  are;  Joseph  W.  Salz,  James 
Martin  and  Russell  L.  Smith. 


GRASS  VALLEY,  Nevada  Co.,  Cal. — 
The  $140,000  bond  issue  of  the  Grass 
Valley  High  School  District  has  been 
sold  by  the  County  Supervisors  with  a 
premium  of  $2,460.  Proceeds  of  the 
sale  will  finance  construction  of  a  new 
high  school  building,  plans  for  which 
are  being  compelled  by  Architect  Wm. 
Mooser,  Nevada  Bank  Bldg..  San  Fran- 
cisco. 


CHURCHES 


Plans   Being  Prepared. 

CHURCH  Cost.   $60,000 

ANAHEIM,   Orange  Co.,  Cal.     Center  & 

Helena  Streets. 
Two-story    reinforced    concrete    church 

building  (tile  roof). 
Owner — The      Christian    Church,      Rev. 

Lauren  Howe,  Pastor,  Anaheim. 
Architect — Not    Given. 


SANTA  MONICA,  Los  Angeles  Co., 
Cal. — Architect  C.  M.  Skilling,  430 
Bradbury  Bldg.,  has  been  commissioned 
to  prepare  plans  for  a  new  church 
building  for  3rd  and  Arizona  streets, 
Santa  Monica,  for  the  First  Presbyte- 
rian CTiurch  of  Santa  Monica;  audito- 
rium to  seat  1040  people;  Sunday  school 
department,  classrooms,  social  quar- 
ters; brick  walls,  stucco  exterior,  clay 
tile  roof,  art  glass,  ornamental  iron, 
staff  work,  heating  and  ventilating; 
$100,000. 


FACTORIES  &  WAREHOUSES 


Contract    Awarded. 

PACKING   SHED  Cost,    $16,450 

LODI,    San    Joaquin    Co.,    Cal. 
One-story     hollow     tile     fruit     packing 

shed. 
Owner — J.  A.  Anderson,  Lodi,  Cal. 
Architect — Ralph  P.  Morrell,  I.  O.  O.  F. 

Bldg.,  Stockton. 
Contractor — Hieb   Bros.,   Lodi,   Cal. 


Figures     to     be     Taken     End     of    Next 
Week. 

FACTORY  $40,000 

SAN       FRANCISCO.  Howard     Street 

near  Second. 

Two-story     and  basement     brick     rein- 
forced concrete  factory. 

Owner — Louis   R.   Lurie. 

Architects — O'Brien     Bros.,     240     Mont- 
gomery St..  San  Francisco. 
Figures  will   be   taken   for  a   general 

contract. 


Bids   Close  August  22,   1981. 
LOFT   BLDG.  Cost.    $43,000 

OAKLAND,  Cal.     Franklin  St.,  opp  17lh. 
Two-story      reinforced      I'oncrele      luft 

building. 
Owner — W,  WakeflelU, 


Architect — Chas.     W.     McCall,     Central 
Bank    Bldg.,    Oakland. 
Mr.    McCall    is   also    making   prelimi- 
nary   sketches    for    a    church    to    cost 
about   $65,000. 

Preliminary  Plans  Being  Prepared. 

FACTORY  Cost,   $ — 

LOS  ANGELES,  Los  Angeles  Co.,  Cal. 
Ninth  St.  and  Maple  Ave. 

Ten-story  reinforced  concrete  factory, 
80x320. 

Owner — Adam  F.  Hoch  &  Co.,  325  S- 
Hill   St.,  Los  Angeles. 

Architects — John  &  Donald  B.  Parkin- 
son, 42  Title  Insurance  Bldg.,  Los 
Angeles. 

Contracts  Awarded. 

WAREHOUSE  Cost,     $ 

RICHMOND,   Contra   Costa   Co.,   Cal. 
Pile    Driving    and    floor    structure    for 

warehouse. 
Owner — City  of  Richmond. 
Engineer — H.  B.  Chapman,  Richmond. 
Hannah  Bros.,  142  Sansome  St.,  San 
Francisco,  has  been  awarded  the  con- 
tract for  the  pile  work  and  Mathew 
Morton,  Ellis  St.  near  Prince,  Berkeley, 
the  contract  for  the  floor  structure. 


Contract   Awarded. 

FACTORY  Cost,   $27,000 

VALLEJO,     Solano     Co.,   Cal.     Georgia 

Street. 
Three-story    reinforced    concrete    store 

and  factory. 
Owner — Meyer   Liberman. 
Architect — Bernard      J.      Joseph,      Call 

Bldg.,   San   Francisco. 
General        Contractor  —  H.        Dubnoft, 

Vallejo. 
Bids  tor  plumbing,  painting  and  elec- 
trical  work   will   be  taken   separately. 


City 


.All   Bids   Rejected. 

SHED 

OAKLAND,    Alameda    Co.,    S    8th    E    of 

Fallon.     One-story  shed. 
Owner — City  of  Oakland. 
Architect — Architectural      Dept., 
Hall,    Oakland,    Cal. 

The  lowest  bid  was  received  from  A. 
J.  McPhee  at   $5300  and  $9000. 

TRACY,  San  Joaquin  Co.,  Cal. — 
Naglee-Burk  Dairymen's  Association 
announce  work  will  be  started  im- 
mediately rebuilding  the  milk  cooling 
plant  recently  destroyed  by  fire.  The 
plant  is  located  about  3  miles  west 
of  Tracy.  Approximately  $15,000  will 
be  spent  in  construction. 


FIRE  HOUSES  AND  JAILS 


FRESNO,      Fresno      Co.,      Cal. — Until  ' 

Aug.   25.   3   p.   m.,   bids  will  be  received  ' 

by    R.    Y.    St.    George,    City    Clerk,    for  ' 

constructing   new  fire   engine  house  on  , 

lots    18   and    19,    block    10,    North   Park  J 

terrace.      Certified    check    10%    payable  •) 

to  city  required  with  each   bid.     Plans  •' 

may   be   had    from   clerk.  \ 


FLATS 


Cost,   $30,000 
No.    2900   Francis 


Contract   Awarded. 

FLATS 

LOS   ANGELES,   Cal. 

Avenue.  ' 

Two-story      frame    fiat      building      (42      ^ 

rooms,    10   flats),    100x84.  J 

Owner — York      Realty    Co.,    40      Mont-     ,i 

gomery  St.,   San  Francisco,  ij 


I 


Saturday,  August  20,  1921  BUILDING      AND       ENGINEERING 

Architect  —  Edward     E.      Young:,     251        W.  D.  Lovell,  Minneapolis i  94.880 

Kearny  St..  San  Francisco.  J.    H.    Wlese,   Omaha 117,720 

Oontractor — F.    H.   Muohmore,    1157    W-        Wm.   McDonald,  St.   Louis 119,738 

28th  St.,  Los  Angeles.  Hillard  &  I'ierce.  New  York....      96,284 

Ja.s.  VV.  Martin,  Phoenix 124,000 

Perilminary    Plans    Being    Prepared.  

FLATS                                            Cost,    »18,000  WASHINGTON,    D.    C— Following    is 

SAN  FRANCISCO.  a  list  of  prospective  bidders  for  Pacific 

Three-story   5-rooni    frame   and    plaster  Coast    improvements,   specifications   for 

flats.  which     were    prepared    by    Bureau     of 

Owner — Withheld.  Yards  and  Docks,  Navy  Department: 

Architect — Albert    J.    F.'Oin-.    110    Sutler  Pear   Harbor,  T.  H.,   Specification   No. 

St..   San    Franci.sco.  4464,     erection     of     steel     for     machine 

shop;    bids   to   be   opened   Sept.    21: 

McClintic    -    Marshall      Co.,      Munsey 

GARAGES  r.ldg-..   Washington. 

Donnell-Zane    Co.    Woolworth    Bldg., 

^——^-^'-^——^—^^^——^-^—^^—  .New   York   City. 

Contract  Awarded.  Penn    Bridge    Co.,    4029    4th    avenue, 

GARAGE                                    Cost,   llS.Oflu  Beaver  Falls,  Pa. 

SAN  FRANCISCO.     N  Eddy  Street  130-2  Bethlehem   Fabricators,   Inc.,   Bethle- 

E  Webster  Street.  hen.  Pa. 

One-story     reinforced   concrete      public  American   Bridge  Co.,   Wilkins   Bldg., 

garage.  Washington. 
Owner — F.  W.  Leis,  109  Montgomery  St.,  Puget  Sound,  Wash.,  and  South  Bos- 
San  Francisco.  ton.      Specification      No.      4478,      50-ton 
Architects — O'Brien       Bros.,     Inc..       240  steam  locomotive  Job  cranes;  bids  to  be 

Montgomery  St.,  .San  Francisco.  opened  Sept.   7: 

Contractor — American  Concrete  Co.,  785  McMyler      Interstate      Co.,      Bedford, 

Market  St.,  San  Francisco.  Ohio. 

Brown   Hoisting  Machinery   Co.,   4403 

Plans  Being  Prepared.  St.  Clair  avenue,  Clevelnad. 

GARAGE                                   Cost,  $142,000  Industrial    Works.   Bay   City,   Mich. 

LOS   ANGELES.   Los   Angeles   Co.,   Cal.  American    Hoist    &    Derrick    Co.,    St. 

11th  and  San   Pedro  Sts.  P;iiil.   Minn. 

One-story  and   basement   garage.  F.     E.     Gillmore.     13S17     Woodworth 

Owner — South   Cal.   Telephone   Co.,   Los  road,   Cleveland. 

Angeles.  Terry  Mfg.  Co.,  Grand  Central  Term., 

Architect — Not  given.  New  Y'ork  City. 

General     Electric     Co.,     Schenectady. 

Site  Purchased.  N.   Y. 

STORAGE,    ETC.                                 $150,000  American   Bridge   Co..   Wilkins   Bldg., 

PASADENA,  L.  A.  Co.,  Cal.     S.  Maren-  \\'ashington. 

go   Ave.  San     Diego,     Cal.,     Specification     No. 

Six-story    Class    A    rein.    con.    storage  '<^5,  dredging  and  filling: 

and   garage    building.  Penn    Bridge    Co.,    4029    4th    avenue. 

Owner — Pasadena   Transfer    &    Storage  Beaver  Falls,  Pa. 

Co.;   H.   G.  Cattell,   Pres.;    65   South  Ellicott     Machine    Corp.,     1111     Bush 

Broadway,    Pasadena.  ^"■«"^t,  Baltimore^ 

Architect-None^ WASHINGTON,      D.      C.-Bureau      of 

Yards    and    Docks.    Navy    Department, 

Plans   Bemg   Figured.  awards   contracts   as   follows: 

AITTO  WAREHOUSE               Cost,  $20,000  Specification     44  "9      San     Die eo      Cal 

SAN    FRANCISCO.       Eddy    St.    east    ot  bpecincation     44-S,    ban     Uiego,    Cal., 

Van  Ness  Ave.  alterations    to    part    of    barracks    C-1, 

One-story     and      basement      reinforced  nava!    base,     Miller    &     Eddleman,    401 

concrete    auto    sales    building    and  Central     Mortgage     BUlg.,     San     Diego, 

warehouse.  Cal..   $3,089,   90   days. 
Owner— C.   W.  Humphrey.  Specification  4456.  Mare  Island,  heat- 
Architect— W.H.  Crim.  Jr.,  425  Kearny  ing  system  for  moved  buildings  at  raa- 

St..   San    Francisco.  rine     barracks,     Herman     Lawson,     340 
4th    avenue,    San    Francisco,    $7,593,    90 

GOVERNMENT      WORK      AND  specification     4458,    San    Diego,    dol- 

SUPPLIES  phins    and    repairs    to    fender    system, 

Ross   Construction   Co..    $2,400,    90    days. 

Specification    4466,    San    Diego,    auto- 

TURES  FOR  I  .  S.  POST  OFFICE  matic    sprinkler    system.    Western    Au- 

WASHINGTON,   D.  C. — The   following  tomatic    Sprinkler    Co.,    1031    Van    Nuys 

bids  were   received  on   August   12th  by  Bldg.,    Los    Angeles,    Cal.,    $18,380,    100 

Jas.    A.     Wetmore,    Acting    Supervising  days. 

Architect,    for    furnishing    and    install-  

ing   or    for    furnishing    and    delivering,  SAN    FRANCISCO. — Until   August   25, 

lighting     fixtures   on    the     U.   S.      Po.st  11  a.  m.,  bids  will  be  received  by  U.  S. 

Oltlce,  Court  House,  and  Custom  House  Engineer    Office,    240    Montgomery    St., 

at  Honolulu,  T.  H.:  under    Order    No.    3235.    for    furnishing 

(A)      furnished    and     installed;      (B)  and   delivering   f.   o.    b.    regular   wharf, 

furnished   only.  Rio  Vista,  Solano  county: 

Beardsley  Chandlier  Mfg.  Co.  40   pes  3   in.   by  6   in   by  36  ft  and  200 

(a)    $12,111.65;    (b)    $10,998.50.  pes.  2   In.   by  6   in.   by  10   ft.  pine.  No.   2 

Cassldy  Co.,  New   York.  clear  and  better,  s.  4  s. ;  20  pes.  2  In.  by 

(a)    $10,000;    (b)    $8,500.  4    in.  by  12  ft.  and  20  pes.   1   In.  x   12  In. 

E.  J.  Schroeder  Lamp  Wks,  Jersey  City.  by  12  ft.  pine,  clear,  s.  4  s.;  10  pes.  1  In. 

(a)    $13,783.95:    (b)    $ .  by  12  in.  by  12  ft.  and  10  pes.   Vt  In.  by 

Simes  Co..   New   York.  12   in.  by   12   ft.   redwood,  clear,   s.   4  s., 

'a)   $^ ;   (b)   $8,392.  and  12  ft.  oak  turned  to  7%   In.  round. 

Kayline   Co.,  Cleveland.  

(a)   $7,500;    (b)    $6,700.  WASHINGTON.    D.    C— Bids   arc    be- 

T.s    *,l^^ln^'  .^f'W^ln  "'K  recoiv.d  by  Bureau  of  Supplies  and 

laj    »1U,45J,    (b)    ^J..M).  Accounts,    Navy    Department,    for    fur- 
nishing   and    delivering    the    following 

WASHl.NGTON.   IJ.   C.— The   following  supplies    for    Pacific   Coast    Navy   Yard; 

bids  were   received   on   August    loth   by  date   for   opening  bids  as  noted  at  end 

the   Acting   Supervising   Architect,   Jas.  of   each    paragraph: 

A.   Welmore,    for  the  (jonstruci  Ion   of  a  Schedule    8567,    for    Mare    Isl.ind,    ISO 

two-slory   and    basemtnt   brick   and   re-  sheets  polished   plate   glass.   August   26. 

inforccd   concri.lo      United   Slates      I'osI  Schedule   856S.   for   Mare  Island.    1,670 

Omce   and      Court    House      lUnbling      at  .si|uaro    fitl    while    imrcelain    Hoor    Hie, 

Ulobe,  ArlKona;  August  26. 
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Schedule  8575,  for  Mare  Island,  97,200 
pounds  medium  hull  steel  plates  and 
I0.725    pounds   steel   angles,   August   26 

Schedule  8585,  for  Puget  Sound,  1,00() 
feet  11.4 -inch  rubber  suction  hose. 
-August    26. 

Schedule  8588,  for  Puget  Sound,  80,- 
000    pounds   marine   glue,   August   26 

Schedule  8623.  Mare  Island.  1,600  ship 
.serapers.  September  6. 

Schedule  S626,  Mare  Island,  10  000 
gaIlon.s  paint  drier  and  2.000  gallons 
damar  varnish,  September  6. 

Schedule  8632.  Mare  Island.  55,350 
pounds  angle  and  bar  steel,  Septem- 
ber 6. 

.Schedule  8637,  Mare  Island,  a  mis- 
cellaneous quantity  of  electric  cable 
and    13    terminals,   September   6 

Schedule  8641,  Mare  Island,  5  trans- 
formers and  2  watthour  meters,  Sep- 
tember 6. 

Schedule  8642.  Mare  Island,  a  miscel- 
laneous quantity  of  electric  cable, 
.•September   S. 


SAN  FRANCISCO.— Until  Aug.  27,  11 
a.  m..  bids  will  be  received  by  U  S 
1-ngineer  Ofiice.  240  Montgomery  street 
under  Order  No.  3238,  for  furnishing 
and  delivering,  Rio  Vista,  Solano 
county: 

Four  qts.  paint,  Nile  green.  In  1-qt. 
cans;  4  qts,  paint,  olive  green.  In  1-qt. 
can.s;  10  gals,  spar  varnish;  20  gals 
boiled  linseed  oil  in  5-gal.  cans;  50 
gals,  paint,  gray.  In  6-gal.  cans;  6  paint 
brushes,  flat  2-in,  submit  sample;  6 
liaml   brushes,  fiat  2^-ln. 


flALLS  AND  SOCIETY  BUILD- 
INGS 


Figures  to  Be  Taken  in  About  One 
Week. 

COMMUNITY  BLDG.  Cost,  $40  000 

FORT  BRAGG,  Mendocino  Co.  Two- 
story  frame  community  building 
(auditorium,   swimming   pool,    etc ) 

Owner— Fort  Bragg  Community  Center 
Cptn. 

Architect— W.  H.  Weeks,  75  Post  St., 
San   Francisco. 

Day's   work. 


riaiis  Being  Prepared. 

OFFICE   BLDG.  co.st.    $150,000 

TUCSON,    Arizona.      Sixth  and    Alameda 

Streets. 
Four-story    and    basement    store,    oWicc 

and  lodge  building. 
Owner— Knights   ot   Columbus.    Tucson 

Arizona. 
Architect — Not  Given. 


HOSPITAU 


Commissioned    to    Prepare    Plans 
ISOLATION  WARD  Cost,  $25,000 

KENO.  Nevada. 

Isolation  ward  for  County  Hospital. 
Owner— County     of     Washoe,     Nevada. 

E.  H.  Beemer,  Clerk,  Reno,  Nevada. 
Architect — Geo.   Ferris  &   Son,  Colonial 

Apartments,    Reno.   Nevada. 


SACRAMENTO.  Sacramento  Co..  Cal. 
— Meyer  &  Johnson,  Bankers'  Invest. 
Bldg.,  San  Francisco,  will  be  the  Ar- 
chitects for  the  newly  incorporated 
Sutter  Hospital  at  Sacramento.  The 
building  is  expected  to  cost  about 
$.tOO.OOO.  A  .sit,,  will  1„.  determined 
short  I V. 


HOTELS 


'•iiriiract    .Awarded. 
l''()l'.\DATK).V.    ETC. 
TI'LARE.  Tulare  Co..  Cnl 
l':\ciivaliiin    anil      I'onrreii 

worh, 


(■■•.•<t.  $22/1.000 
rnuniliitloi) 
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Owner — San  Joaquin   Valley   Hotel   Co.. 

Tulare. 
Architects — Leonard  L.  Jones  and  E.  L. 

Mayberry,  468  Pacific  Electric  Bldg 

Los  Angeles. 
Contractor — Leon   Leboza,   Tulare. 

Preliminary   Plans   Being   Prepared. 
ADDITION  Cost,   J30.000 

VENTURA.  Ventura  Co.,  Cal.     Main  St. 

near  First. 
Thirty-room  addition  to  hotel. 
Owner — J.  M.  De  Leon,  Ventura. 
Architect — Not  Given. 

Plans  Being   Figured. 

HOTEL  BLDG.  Cost,  $ 

GILROY,   Santa  Clara  Co. 

Three  or  4-story  hotel   building. 

Owner — Name  withheld. 

Architect — W.    H.    Weeks,    75    Post    St., 

San    Francisco. 


PUBLIC  BUILDINGS 


Plans  Being  Figured — Bids  Close  Aug. 
30.    1921. 

MUNICIPAL    BLDG.  Cost,    J35.000 

GLENDORA,   Lo.s  Angeles  Co.,    Cal. 

Brick    municipal    building. 

Owner — City   of  Glendale. 

Architect — Alfred  W.  Rea  and  Chas.  E. 
Garstang,   903-5   Los   Angeles  Trust 
&    Savings   Bldg.,   Los   Angeles. 
Bids  will  be  taken  separately  on   the 

general      contract,    plumbing.      heating, 

electric   wiring  and   painting. 

The    structure    will    house    the    City 

offices,     council     chamber,     jail,     police 

station   and   fire   department. 


Bids   Ordered    Called    For. 

OFFICE    BLDG.  Cost,    $23,000 

STOCKTON,  San  Joaquin  Co.,  Cal.  N 
side  of  Stockton  channel  near  El- 
dorado Street. 

Two-story  office  building. 

Owner — City  of  Stockton,  A.  L.  Banks, 
Clerk. 

Architect — Ralph  P.  Morrell,  I.  O.  O.  F. 
Bldg.,  Stockton. 
A  part  or  all  of  the  structure  will  be 

occupied   by    the   California   Navigation 

Company. 


BAKERSFIELD,  Kern  Co.,  Cal. — C. 
D.  Brown,  Bakersfield,  at  $1,490,  award- 
ed contract  by  City  Council  to  construct 
a  reinforced  concrete  comfort  station 
in  Jastro  Park  at  18th  and  Myrtle 
streets.  Other  bidders:  P.  L.  Cura- 
mings,   $1,850;   Crease  &  Core,   $2,260. 


FRESNO.  Fresno  Co..  Cal. — A  com- 
mittee headed  by  Dr.  Herbert  Collins 
petitions  the  County  Supervisors  to 
construct  a  dormitory  at  the  county 
hospital  for  nurses  and  internes.  A 
structure  costing  approximately  $80.- 
000  is  recommended;  funds  to  be  pro- 
vided in  the  budget. 


RESIDENCES 


Construction      Postponed    Until       Next 

Year. 
RESIDENCE  Cost,    $16,000 

LODI.  San  Joaquin  Co..   Cal. 
Two-story      frame    and      stucco    8-room 

residence   and   separate    garage. 
Owner — Mrs.   Jas.   A.   Anderson,   Lodi. 
Architect — Ralph    Morrell,    I.    O.    O.    F. 

Bldg.,   Stockton. 


Plans    Completed. 

RESIDENCE  Cost.   $14,000 

SAN  FRANCISCO.  San  Francis  Wood. 
Two-story  frame  and  plastered 
residence. 

Owner — Herman  Mattern. 

Architect — Louis    M.   Upton,    454    Mont- 
gomery  St.,   San   Francisco. 
Figures  will  be  taken  as  .^oon  as  th« 

present   labor   condition   is   over. 


To  be  Done  by  Day's  Work. 
DWELLINGS  $3,000    to   $3,500 

OAKLAND,  Alameda  Co.,  Cal.     NB  and 

NW  Modesto  St.  and  Fleming  Ave., 

etc. 
Twelve  one-story  5-room  frame  dwlgs. 
Owner — Harry     W.     Isaacs,     Syndicate 

Bldg.,  Oakland. 
Architect — L.    F.    Hyde,    2745    26th    St., 

Oakland. 


Plans  Being   Figured. 

BUNGALOW  Cost,   $3000 

NORTH  BERKELEY.     One-story  frame 

bungalow  (rustic  exterior). 
Owner — Miss  Alma  I.  Galbraith. 
Architect — W.      T.      Steilberg,     Flatiron 

Bldg.,  San  Francisco. 
Day's  work. 


Contract    Awarded. 

ALTERATIONS,  ETC.  Cost,   $6398 

MENLO    PARK,    San    Mateo    Co.,    Cal. 
Alterations     and     additions     to     frame 

residence. 
Owner — Judge    Shurtleff,    Menlo    Park, 

San  Mateo  Co.,  Cal. 
Architect — A.    A.    Cantin,    6S    Post    St., 

San   Francisco. 
Contractor — Wieben  Bros.,  Menlo  Park. 
Contracts    for   heating    and    painting 
not  included  in  this  figure,  but  will  be 
let   shortly. 


Plans  Being  Prepared. 

RES.  AND  GARAGE  Cost,  $7,000 

MARYSVILLE,   Yuba  Co. 

Frame  residence  of  7  rooms  and  ga- 
rage. 

Owner — Mrs.    MacCauley,    Marysville. 

Architect — Carl  I.  Warnecke,  414  13th 
St.,   Oakland. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $6,500 

0.\KLAND,     Alameda     Co.     Lakeshore 

Highlands. 
Two-story  frame  and  stucco  residence. 
Owner — P.  J.  Bordenave,   6614  Tremont 

Ave.,   Piedmont. 
Architect — H.   C.  Baumann,  251  Kearny 

St.,   San    Francisco. 

Owner  Taking  Figures. 

RESIDENCE  Cost,   $S,000 

OAKLAND.      Crocker    Highlands. 

Two-story  frame  and  plastered  resi- 
dence. 

Owner — G.   W.  Atkinson. 

Architect  —  Schirmer  -  Bugbee  Co., 
Thayer   Bldg.,   Oakland. 


Figures  to  be  Taken  Next  Week. 

RESIDENCE  Cost,   $12,000 

OAKLAND,  Alameda  Co.,  Cal.  Lake- 
shore  Highlands. 

Two-story  and  basement  frame  and 
stucco  residence. 

Owner — Withheld. 

Architects — Echimer-Bugbee  Company, 
Thayer  Bldg.,  Oakland. 


Contract  Awarded. 

BUNGALOWS  Cost,    $18,000 

VALLEJO,   Solano  Co.,   Cal. 

Four   frame   bungalows. 

Owner — Mrs.  Levee  and  Mr.  Rosenberg, 

Vallejo. 
Architect — Bernard      J.      Joseph,      Call 

Bldg.,  San  Francisco. 
Contractor — W.   Crosby,  Vallejo. 


Figures   to  be  Taken  Shortly. 
RESIDENCE  &  GAR.  Cost,  $10,000 

S.\N  FRANCISCO,   Cal.   26th  Ave. 
Two-story     and     basement     frame    and 

plaster   residence  and  garage. 
Owner — E.  A.  Kenny. 
Architect — H.    C.   Bauman,    251    Kearny 

St..  San  Francisco. 


Pl.ans   Being    Prepared. 

BUNGALOWS,   ETC.  Cost,   ? 

FRESNO,  Fresno  Co.,  Cal.  Block 
Bounded  by  Belmont  Ave.,  Park 
Blvd.,   Harrison  and  Taft  Aves. 

Group  of  bungalows  and  hotnl  luinea- 
low. 


Owner — Motor   Inns   of   Calif.,    Dougrlas 

L.  Edmonds,  Treasurer. 
Architect — Not  Given. 


HEEDLEY,   Fresno   Co.,   Cal.   —  The  ( 

Fresno    Building   Corp.,    F.    B.    Biliings  < 

and   R.   G.   Meyering,   managing   direct-  t 

ors,   plans  an   expenditure  of  $25,000  in  J 

the    construction   of   residences   in    this  « 

city,   to   be  sold  on   the   "easy   payment  1 

plan."      The    buildings    will    cost    from  ' 

$2,500  to  $8,000.  ] 


SCHOOLS 


Plans  Being   Prepared.  J 

GYM   St   AUDITORIUM  Cost,    $12,000    < 

BOONEVILLE,  Mendocino  Co.  .j 

One-story  frame  gymnasium  and  audi- 
torium. 
Owner — Boonevllle     High    School    Dis- 
trict. 
Architect — Norman       R.       Coulter,     46 
Kearny  St.,   San  Francisco. 


Ctimmissioned   to   Prepare   Plans. 
SCHOOL  BLDG.  Cost,  $25,000 

SANTA   ROSA,   Sonoma  Co. 
One-story     frame     and     stucco     school 

with     composition     roof;     4     rooms 

and  an  auditorium. 
Owner — Roseland   School   District. 
Architect  —  Norman     R.     Coulter,     46 

Kearny  St.,  San  Francisco. 
Bonds  have  been  sold. 


Plans  Being  Prepared. 
ALTERATIONS  Cost,    $75,000 

HUNTINGTON  PARK,   Los  Angeles. 
Alterations   &  additions   to  gymnasium 

&   administration  bldg. 
Owner — Huntington   Park   High   School 
Architect — Alfred    W.    Rea   &   Chas.    E. 

Garstang,    Trust    &    Savings   Bldg., 

Los  Angeles. 


Plans  Being  Figured — Bids   Close  Aug. 
24,    11    a.    m. 

CONSTRUCTION  $ 

SANTA   ROSA,  Sonoma  Co.,  Calif. 
Construction   of  1-room  frame  school. 
Owner — Wallace   School  District. 
Architect — Wm.      Herbert,     City     Hall, 
Santa   Rosa,  Calif. 
Plans  may  be  had  from  the  architect 
on   deposit   of  $5. 


Preliminary  Plans  Being  Prepared. 
SCHOOL  Cost  $110,000 

FILLMORE,  Ventura  Co.,  Cal. 
Reinforced  concrete  eight-room  school. 
Owner   — ■   Fillmore      Union      Grammar  ,^ 

School   District. 
Architect — Jeffery      &     Schaefer,      1106 

Kerkhoff   Bldg.,   Los   Angeles.  ^ 

A  bond  election  will  be  called  shortly  C 

by  the  trustees.  d 

Contract   Awarded.  .; 

SCHOOL   BUILDING  Cost,    $13,276    ;; 

LOS  BANDS.  Merced  Co.,  Cal.  ^< 

Constructing    Domestic    Science    Build-    ^ 
ing.  1 

Owner — Los  Bancs  High  School  Dis- 
trict, S.  B.  Dismukes,  Clerk,  Los 
Bancs,   Cal.  <^ 

Architect — Not  given. 

Contractor.^M.   M.   Finlayson,   Los   Ba-    ' 
nos,  Cal. 
Only   other   bidder  was  Guy   H.   Wil- 
son. Los  Bancs.   Cal.,   $13,480. 


Bids  Rejected — New  Bids  to  be  Called. 

GYMNASIUM  Cost,  $ 

HAMILTON  CITY,  Glenn  Co.,  Cal. 
Construction  of  a  gymnasium  building. 
Owner  —  Hamilton    City    Union    High 
School   Dist.,   A.   M.   Gelston,   Clerk. 
Architect — Not   Given, 

Two   bids  were   submitted,   both   bid- 
ders of  Chlco,  Calif. 

White    &    Shalz $3,247 

A,  D.  Kerf 3,8I>I 
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STOCKTON.    San    Joaquin    Co.,   Cal. —  SAN   LORENZO,    Alameda   Co..   Cal.— 

The    following    bids    were    received    on  Graham  &  Van    Dyke  of  Hayward  have  STORV^     I  V7>  OPFfCF^ 

August  16th  by  the  Trustees  of  the  At-  been  awarded  a  contract   by   the  Trus-  ii^.j  .i.riy  yji  l  i\^i,o 

lanta  School  District   for  the  construe-  tees    of    the    San    Lorenzo    School    Dis-        ^ . 

tion   of   a   new   addition    to    the   present  trict    for    painting    the    exterior    of    the  l>|an.s   Being    I'repared. 

school    building.      Plans   were    prepared  school  building.     Contract  price,  »1,125.  AUTO    SALES    BLDG.                          JIO.OOO 

by    Architect    Charles    H.    Young,   Com-                                           LONG    BEA<'H.    Los    Angeles    Co..    Cal. 

merclal   &    Savings  Bank   Bldg.,   Stock-            FRESNO.    Fresno    Co.,    Cal. — Forma-  ^  American  Avenue  S  of  Anaheim  St. 

ton;  tion    of    a    union    high    school    district  One-story  brick  or  concrete  auto  sales 

John   Madsen,    Stockton J11.700  comprising    the    following    districts    is  building,    loO.vlOO. 

Ubel   &    Van   TiL    Ripon 11.900  planned:        Barstow.       Biola.       Teague,  Owner  —  Spencer      Kennelly.    1615    E- 

W.  O.   Brown,  Stockton 12.750  Roosevelt.      Pershing      and      Houghton.  Anaheim    St..   Long   Beach. 

All    bids   rejected    and   new    bids   will  After    formation    an     election     will     be  Architect — Not    Given. 

be  called  for  in  two  weeks.  called    to    vote    bonds    to    finance    con-  

— —  struction  of  a  modern   high  school. 

BURLINGAME.  San  Mateo  Co..  Cal.—                                        Plans    Completed. 

The    following    bids    were    received    on             GRASS     VALLEY,     Nevada.  —  J.     S.  STORE    BLDG.  $ 

August  1"  by  the  Trustees  of  the  Bur-  Clauson,    Grass   Valley,   at    J28.70    each,  SA.V  FRANCISCO.  N.  Mission  near  New 

llngame    Grammar    School    District    for  awarded   contract   by   Board   of   Educa-  Mcmtgomery. 

the  construction    of   a  one-story   frame  lion     to    furnish    and    deliver    27    low-  One-story     and     mezzanine     reinforced 

and    plaster    5-room   school   building   to  down    closet    combinations    with    never  concrete  store  building  20xS0. 

be     known     as  the     "Pershing    School."  split    seats,    enameled    cast    iron    tank  Owner — Sullivan    Estate. 

Plans  were   prepared   by  Architect   Er-  and    regular    wash    down    bowl.      Other  Architect — Leo   J.    Devlin.    Pacific   Bldg. 

nest    L.    Norberg.    Bankers"    Investment  bidders   were:     Grass  Valley   Hardware  Figures    will    not   be   taken    until    the 

Bldg..  San     Francisco.     The     following  Co.,    $31. SO    each:   Alpha   Hardware   Co.,  present    labor   condition    is   settled. 

bids  were  received:  Grass   Valley,    ?29.98    each.  The  excavating  is  being  done   by  the 

General   Contract                                                                Carlin    Grading  Co..    180   Jessie    St. 

U  Dioguardi    $21,834             S.V.VTA     ROSA.     Sonoma     Co..     Cal. —  

(1)  deduct  $1929;  (2)  $1370;  (3)  $313  Roseland   school    recently   destroyed   by 

C.  H.   Bessett   Bldg..  Co $24,785  fire    will    be    rebuilt.       Roseland    School  Plans  Being  Figured. 

(1)  deduct  $2347:  (i»  $690;  (3)  $668  District  recently  voted  $18,000  in  bonds  .^TORE  BUILDING                     Cost,  $9000 

J.  Pringle $25,373  to   finance  moving  the  old   structure   to  SAN     FRANCISCO.       Howard     St..     bet. 

(1)  deduct  $2500;  (2)  $1400;  (3)  $67.';  new     site     and     constructing     addition.  3d   and    4th    Sts. 

R.  C.  Stickle  (awarded) $21,660  These     funds,     in     addition     to     several  One-story    and    basement    frame    store 

(1)  deduct  $2185;  (2)  $1100;  (3)  $»00  other    hundred    dollars    to    be    obtained  building   (2   stores). 

Chas.  Peterson    $24,240  through    direct    tax.     will    be    used    to  Owner — Withheld. 

(1)  deduct  $1676;  (2)  $1200;  (3)  $780  finance  construction   of  the  new  struc-  Architect — O'Brien  Bros..  240  Montgom- 

P.    F.    Reillv $24.8.50  ture.  erySt. 

(1)  deduct  $2100;  (2)  $1000;  (3)  $340                                        Figures   are   being   taken    for  a   gen- 

Dowsett    &   Ruhl   Co $24,370  >-ral    contract. 

(1)  deduct  $1828;  (2)  $828;  (3)   $447             H.A.KERSFIELD.     Kern     Co..     Cal. — J.  

I.  M.  Sommer  Co $24,711  H.  Burnett  Iron  Works.  Fresno,  at  $300, 

(1)  deduct  $2670;  (2)  $1372;  (3)  $450  S~a(Tell.    924    19th    street,   Bakersfield.    to  SKLllA,      Fresno      Co..      Cal. — H.      J. 

R    Caldwell    $23.9110  feacell,    924    19th    street.    Bakersfield,    to  Wells.    Selma    rancher,    has    purchased 

(1)  deduct  $1100;  (2)  $900;  (3)  $600  construct       two       iron       stairways      at  property    at    McCall    and    High    streets 

Contract    awarded    to    R.    C.    Stickle.  Ceardsley  school.     Other  bidders  were:  and    plans   erection    of   two-story   brick 

South  City.  Fair  Mfg.  Co.,  $300;  Rincon  Iron  Works.  store  and  office   building. 

PIninbInK  and  Heatlne  f 308. 50;  Sims  &  Gray.  $598.00;  all  of  San  

Prop.  1  Deduct  Francisco.  PORTL.\.Nn.      Ore. — Oscar     Wayman. 

W.  T.   Hickey $3114.79      $1624                                           Worcester  Bldg..   Portland,  at   approxi- 

Jos.     Grimes 3229.00        1658             HOLLISTER.    San    Benito    Co..    Cal. —  mately     $42,000.     awarded     contract     to 

W.  C.  Palmounlaln 3771.00        1993  Until  Aug.   31,  8  p.  m..  bids  will   be  re-  erect   2-story.    125x95.    salesroom    build- 
Harry  Park   (bids  unsigned)    Voided  ceived   by   Jos.    Boucher.   Clerk.   Hollis-  ing  at  Ninth  and  Oak  streets  for  J.  T. 

Frank  J.    Klimm 4283.00        1949  ^^^    Grammar    School    District.     (1)     for  Barren.       from       plans      of      Architects 

J.  F    McGowan 3975.00        2125  constructing     two     toilet     rooms,     com-  Houghtaling    &    Dougan,    Portland. 

A.    Lettich    4025.00        2000  piete.     including     all     plumbing     work,  

Above  bids  taken  under  advisement.  electrical,  finish  fixtures,  etc.:   (2)  state  S.A.NTA    ROSA.    Sonoma    Co.,    Cal. — If 

Painting  deduction    allowed    if    toilets    specified  a  suitable  tenant  can  be  found,  a  two- 

R.  Zelinsky $1858  j,yg  changed  to  low  down  combinations  story   fireproof  building.   40x120  ft.   will 

A.  Maklosky   1344  jjj,  Plate  \V-1177.  H.  J.  and  C.  Co.'s  Cat.;  be  erected  in  Hinton  avenue,  adjoining 

Frisk  &  K-wanson 1238  ^3^   state  additional  price  on  construct-  the  City  Hall,  according  to  John  Gree- 

A.   Flook    2450  jj,g  „p,,.  partitions  in  heater  room.  Cer-  ott  and  E.  Strobino,  who  recently  pur- 

.\bove  bids  taken  under  advisement.  tified    check    10%    payable    to    clerk    re-  chased   the  property. 

HOWARD  .4VEM  E  .SCHOOI.  quired    with    each    bid.      Specifications  

t-onrrrle  >Vall  Coiiine  .Vrouiul  Ynril    _  may    bg   had   from   clerk.  SAN    LUIS    OBISPO.    Cal. — Following 

C".  H.  Bessett  Bldg.  Co $1475               ".                          bids  were  received   by  C.   F.   Boosinger. 

J.  Pringle   IZaO            FRESNO.      Fresno      Co.,      Cal. — Until  209   Brizzolara  St..  for  constructing  the 

Nick  LIsevich    1288  Aug.   29,  5   p.   m..   bids  will   be   received  Gibson    building    in    San    Luis    Obispo: 

All  the  above  bids  were  rejected.  I,y    i_     l     Smith.    Secretary,    Board    of  (1)    in    accordance    with    plans;    substi- 

T»o  Ste*l   Fire  Eaoapeii  Education,      for     constructing     certain  tuting    reinforced    concrete    for    struc- 

Rincon    Iron    Works $1291  temporary    school    buildings    and    gym-  tural    steel    shown    in    floor  details  and 

C.J.  Hillard  Co 2070  nasium     building.       Specifications    may  sectional    elevations    and    according    to 

Contract      awarded    to    Rincon      Iron  j,g    j,ad    from    the    office    of    Trewhitt-  reinforced  concrete  floor  plan;  (2)  sub- 
Works.  Shieds    Co..    435    Rowell    Bldg..    Fresno.  stituting    reinforced    concrete    In    place 

of  brick,  and  as  specifled  in  steel  work 

SAN  FRA.NCISCO.  —  The  Supervisors            HOLLISTER,    San    Benito    Co..    Cal. —  and    cement    work      of    basement      and 

adopt  resolution  authorizing  an  appro-  Until  -Vug.  31,  8  p.  m.,  bids  will  be  re-  general    specifications, 

prlatlon   of  $20  000   for  the  purchase  of  ceived   by   Jos.    Boucher.   Clerk,   Hollis-  .McLeran  &   Peterson.  San   Francisco 

equipment  for  the  Galileo  High  School  ter   Grammar   School    District     for   fur-  (1)  no  bid;  (2)  $36,900. 

>;iju.K..,.cMu  '"'    >•   <=                        =  nishing    and    delivering    furniture    and  .Magnus  Johnson 

in  Van   Ness  Ave^ furnishings      for      the      new      Holllster  (1)    $48,730:   (2)    $52,000. 

^.^TiTo.       ^.  r~IZ     7Z       /^oi       w      n  grammar     school.       Specifications    may  Healon    &    Bacher    (excluding    excava- 

B.^fn^'-l^lusa^-r^l.S^O.-  a^a  ££  -  •>--  from  c.erk^ ^^  tion,  ^,2)  ^^.OO.  ^^^^^^^ 

rf  i  Juurr,r  b=    7t     l^r;^  ^  nEEDLKV     Fresno    Co..    Cal^-Until  

«hool  grounds.     Only  other  bulder  was  jV^Marion      Deneen.     Clerk.      Reedley  THEATRES 

A.  E.  Stewart  ot  Colusa.                                       ^j  1^^    ^^.^.^^    jj,p,^    g^^^^„,    n,st,.ict.    for  

INGLEWOOD.  Los  Angeles  Co..  Cal.-  Joint    Inion    I'.'Sh    School    District     for  v«.  .rd.d 

W.  M.  Bell.  Huntington  Park,  has  been  locke.s.      Specifications    ot     lockers    to  ',''"';'^'    •^;;ji:''^"L,^,_,-..^     „,_,, 

awarded  the  genera,  contract  at  $.9.2.2  Le   furnished   mu_st^ccompany  bid.  '.VsI'^^T J'^V."  Oak'^anl' Abfmed.' Co. 

[he  "efferso'n^Schoo.'mstrlct"  nelrS"             SEATTLE,    ^Vash.-Cl.y    School    Dis-  ^''Z^lZl  l"^  Tn\ZuJZ':^ni 

=.i„,..„,  1      r-     A     it^„.„^A     T-     son  «(,^rv  trict    No     1,    Reuben    W.    Jones.    Secrc-  Ing   heating   and   ventilating  plant. 

BulMlng    1  o,   AnLeTes    archltec?      The          ary.    will    receive    bids    until    Aug.    2D  electrical  work  and  a  n.w  organ. 

P.umb?n^g  wrs  awaried  to  Pau?  Macy  at  for^.nc-story   brick   and   fr.,me    8-room  Owner-Fremont  Theatre,   Albert    Port. 

$1387.20;    eleptrlcal    work    to    Robertson  addition    to    North    Qn.en    Anne    schoo.  ";^"';"t.    ,.. 

Ing  to  R.  H.  Hanson  at  $1025.  N.-tramore.    City    School    Arcljltect.  SRn  Francisco.                              $40,000 
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Official    Proposals 


QIAY     AVALL     BIDS     WAXTED 

BUREAU  OF  YAKDS  AND  DOCKS. 
Xavy  Department.  Washington.  — Bids 
are  Avanted  until  September  7.  speci- 
fications 4484.  for  constructing  quay 
wall  at  the  naval  station.  San  Diego, 
I'alit..  deposit  for  plans  ?10.  Address 
the   chief   of    bureau. 


BIDS    WANTED    FOR     STEEL    WORK 


BUREAU  OF  YARDS  AND  DOCKS. 
Navy  Department.  Washington — Bids 
are  wanted  until  September  21,  speci- 
fication 4464,  for  steel  work  machine 
shop  at  rearl  Harbor.  H.  T.  Deposit 
tor  plans  $10.  For  information  address 
chief  of  bureau. 


METAL    SHELVING    BIDS    WANTED 

OFFICE  OF  THE  SUPERVISING 
Architect,  Treasury  Department, 
Washington. — Bids  are  wanted  until 
September  26  for  installing  metal 
vault  shelving  in  the  U.  S.  public  build- 
ing, Honolulu,  H.  T. 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office.  Washington. 
D.  C  August  .5.  1921.— SEALED  PRO- 
POSALS will  be  received  in  this  office 
until  3  P.  M.,  August  30,  19S1,  and 
then  opened  tor  the  construction  of 
Elevator  Enclosure.  Wire  Mesh  Par- 
titions, stairs  to  closet,  etc..  at  the 
United  States  New  Po.st  Office.  Port- 
land. Oregon,  in  accordance  with  the 
specifications  and  drawings,  copies  of 
which  mav  be  obtained  at  this  office 
or  at  the  Office  of  the  Custodian.  Port- 
land. Oregon,  in  the  discretion  of  the 
Supervising  Architect.  Jas.  A.  Wet- 
more.  Acting  Supervising  Architect. 


BIDS     ^VANTED     FOR     ELECTRIC 
FREIGHT    ELEVATOR 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office.  Washington, 
D.  C.  August  5,  1921.— SEALED  PRO- 
POSALS will  be  opened  in  this  office  at 
3  P.  M.,  August  30,  1921.  for  the  in- 
stallation complete  of  one  electric 
freight  elevator  in  the  United  States 
New  Post  Office  at  Portland.  Oregon, 
in  accordance  with  drawings  and 
specifications,  copies  of  which  may  be 
had  at  this  office  in  the  discretion  of 
the  Supervising  Architect.  Jas.  A. 
Wetmore.  Acting  Supervising  Archi- 
tect. 


TO  CALL  BIDS  FOR  STEEL 
SUPERSTRUCTURE 


NOTICE  TO  CONTRACTORS 


Proposals  will  be  opened  in  the  near 
future  on  Specification  No.  4464  for 
erection  of  steel  superstructure  for 
new  machine  shop.  Naval  Station,  Pearl 
Harbor,  T.  H. 

The  work  covers  the  erection  of  the 
steel  work  for  the  new  machine  shop 
which  will  he  rectangular  in  shape.  1 
story  high.  181  ft.  3>i  in.  wide,  and  520 
ft.  long,  measured  between  column 
center  lines.  Bottom  chords  of  main 
trusses  will  be  approximately  50  ft. 
above  main  column  bases.  All  struc- 
tural steel  will  be  furnished  by  the 
Government. 

Plans  and  specifications  will  be 
available  for  distribution  shortly  and 
will  be  forwarded  when  available  upon 
the  receipt  of  check  or  postal  money 
order  for  $10.  payable  to  the  Chief  of 
Ihe  Bureau  of  Yards  and  Docks,  as 
sccuritv  for  their  sate  return. 

R.   L.   MARTIN. 
Lieut.  Comdr.    (CEC)   U.   S.   Navy, 
By  (Jirectipn,  Public  Works  Ofilcer. 


TO  CALL   BIDS   FOR  RIPRAPPING 


NOTICE    TO    CONTRACTORS 


The  Bureau  of  Yards  and  Docks  will 
shortly  open  proposals  on  Specification 
No.  4390  for  riprapping  Dike  No.  12 
at  the  Mare  Island  Navy  Y'ard. 

The  work  includes  the  excavation  of 
approximately  100,000  cu.  yds.  of  rock 
at  the  southerly  end  of  Mare  Island, 
and  the  depositing  thereof  outside  of 
Dike  No.   12. 

Plans  and  specifications  may  be  had 
when  available  upon  depositing  check 
or  postal  money  order  for  $10,  payable 
to  the  Chief  of  the  Bureau  of  Yards 
and  Docks,  as  security  for  their  safe 
return. 

By  direction,  Public  Works  Officer. 
R.   L.   MARTIN, 
Lieut.  Comdr.    (CEC)   U.   S.   Navy, 


NOTICE   TO    CONTRACTORS 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office.  Washington, 
D.  C.  July  23,  1921.— SEALED  PRO- 
POSALS will  be  opened  in  this  office  at 
3  P.  M.,  August  29.  1921.  for  altera- 
tions to  the  United  States  Post  Office 
Building  at  Eugene.  Oregon.  Draw- 
ings and  specifications  may  be  ob- 
tained from  the  Custodian  at  Eugene, 
Oregon,  or  at  this  Office  in  the  dis- 
cretion of  the  Suprevising  Architect. 
JAS.  A.  WETMORE,  Acting  Supervis- 
ing Architect. 


STATE    OF    CALIFORNIA 


DEPARTMENT      OF  PUBLIC     WORKS 


CALIFORNIA  HIGH\\\AY  COMMISSION 


NOTICE    TO    CONTR.ACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Hij^h^vay  i'oniniission,  .%15  Forum 
Building.  Sacramento.,  Cal.,  until  2 
o'clock  P.  M.,  on  August  29tli.  at  which 
time  they  will  be  publicly  opened  and 
read  for  construction  in  accordance 
with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions of  State  Highway  as  follows; 

Marin  and  Sonoma  Counties,  between 
Ignacio  and  Fairville  (IV-Mrn-Son-8- 
A).  about  9.5  miles  in  length,  to  be 
paved  either  with  Portland  cement 
concrete    or    asphaltic    concrete. 

Santa  Barbara  County,  between  San 
Jose  Creek  and  Stony  Creek  (V-SB-2- 
K).  about  2.0  miles  in  length,  to  be 
paved  with   Portland  cement  concrete. 

Los  Angeles  County.  between 
Rancho  El  Encino  and  Shoup  Avenue 
(VII-L.A.-2-B),  about  5.7  miles  in 
length,  to  be  paved  with  Portland 
cement  concrete. 

Plans  may  be  seen,  and  forms  of  pro- 
posals, bonds,  contract  and  specifica- 
tions may  be  obtained  at  said  offices 
of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento, 
San  Francisco.  San  Luis  Obispo,  Fresno 
and   Los   Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right    to    reject   any   or   all   bids    or   to 


accept   the  bid  deemed  for  the  best  in- 
terest of   the  State. 

NEWELL    D.    DARLINGTON, 
CHARLES   A.   WHITMORE, 
GEO.    C.    MANSFIELD, 
California    Highway    Commission. 
AUSTIN   B.    FLETCHER, 

State   Highway   Engineer. 
JOHN   F.   GALVIN, 

Secretary. 
Dated   August   1,   1921. 


NOTICE    TO    CONTR.ACTORS 


Office  of  the  Clerk  of  the  Board  of 
Supervisors  of  the  County  of  Colusa, 
.^tate   of  California. 


Pursuant  to  an  order  of  the  Board  1 
of  Supervisors  of  the  County  of  Colusa,  i 
State  of  California,  made  and  entered  J 
on  record  on  the  2nd  day  of  August,  ' 
1921.  f 

Notice  is  hereby  given  that  sealed  , 
bids  will  be  received  up  to  and  not  1 
later  than  the  hour  of  2  o'clock  p.  in.  j 
of  the  24th  day  of  August,  1921,  at  the  H 
office  of  the  Clerk  of  the  Board  of  l| 
Supervisors,  in  the  Hall  of  Records,  in  J 
the  town  of  Colusa.  County  of  Colusa,  . 
for  furnishing  of  all  labor,  materials  f 
and  mechanical  workmanship  necessary  .[ 
for  painting  in  connection  with  altera-  ' 
tions  to  Colusa  County  Courthouse,  in  ,• 
accordance  with  the  plans  and  speci- 
fications prepared  therefor  by  J.  S.  ' 
Gould,  and  adopted  by  the  Board  of  > 
Supervisors  of  the  County  of  Colusa,  | 
which  plans  and  specifications  may  ^ 
be  seen  and  examined  at  the  office  of  1 
Clerk    of  the   Board.  I 

All  bids  must  be  marked  For  t 
Painting  in  Connection  With  the  I 
Alterations  of  the  Colusa  County  t 
Courthouse,  and  must  be  accompanied  j 
by  a  certified  check  on  some  solvent  • 
bank  in  a  sum  equal  to  10  per  cent  of  '^ 
the  amount  of  each  bid,  conditioned  , 
that  if  the  contract  is  awarded,  the  ] 
party  submitting  the  accepted  bid  / 
will  enter  into  a  contract  and  furnish  . 
such  bond  as  may  be  required  within  ] 
ten  days  after  making  award  or,  fail-  i 
ing  so  to  do,  the  amount  of  such  check  ' 
will  be  forfeited  as  liquidated  damages  ^ 
for  such  failure.  All  checks  must  be  J 
made  payable  to  the  Chairman  of  the  1 
Board   of  Supervisors.  { 

The  right  is  hereby  reserved  to  i 
reject  any  and  all  bids.  I 

Bv  order  of  the  Board  of  Supervisors  -f 

of  Colusa  County,  Cal.  ' 

C.   J.   WESCOTT,       ^ 

Chairman  of  Said  Board.  J 

Attest:  T.    D.    CAIN.       | 

Clerk  of  Said  Board.   5 


BIDS 


SERVICE 


NOTICE    TO    CONTRACTORS 


Notice    is    hereby    given    that    sealed  -^ 
bids    will    be    received    and    opened    by  j; 
the     Hospital     Central     Committee     for  *. 
the       Counties       of       Amador.       Colusa,  ': 
Contra      Costa.       El       Dorado.       Placer, 
Plumas,       Sacramento,       Sutter.       Tuol- 
umne.   Yolo    and    Yuba.    State    of    Cali-  ■, 
fornia.    up    to    1    o'clock    P.    31..    on    the  ] 
30th  day  of  .August,  at  the  Supervisors'  ^ 
Room.  Courthouse,  at  Sacramento,  Sac- 
ramento     County,    California,    for      the 
erection   and    completifm    of   a    concrete 
and  frame  service  building  with  alter-  . 
nate   for   tile   in    accordance   with   plans 
and   specifications   for   the   same   by  W.  | 
H.      Weeks,    the      authorized      architect  , 
employed      by      the      Hospital     Central  ] 
Committee.  ; 

Bids  will  be  received  on  the  work  as-  I 

a  whole.  < 

Plans      and      specifications      can    be  \ 

secured  from  the  office  of  the  architect  \ 

W.   H.   Weeks.   75    post   St.,    San   Fran-  ' 

Cisco,   California.  ! 

A    deposit    of    Ten     ($10.00)     Dollars.  ; 
cash    will    bp    recjuired    oi)    4II    plft 


w 
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loaned  out,  aa  a  guarantee  of  good 
faith. 

All  bids  must  be  made  out  on  blank 
forms  furnished  by  the  architect  and 
must  be  accompanied  by  a  certified 
check  for  not  less  than  five  (5%)  per 
cent  of  the  amount  bid.  made  payable 
to  K.  K.  Callahan,  Chairman  of  the 
Hospital  Central  Committee,  and  certi- 
fied to  by  some  responsible  banking 
house.  This  check  is  to  be  forfeited 
in  the  event  that  the  successful  bidder 
after  having  been  awarded  the  con- 
tract, fails  within  ten  days  to  sign  the 
contract  and  furnish  a  good  and  suf- 
ficient bond  as  required  by  law. 

The  Committee  reserves  the  right 
to  reject  any  and  all   bids. 

Dated  at  Sacramento.  August  4, 
1921. 

HOSPITAL  CENTRAL  COMMITTEE, 
By  Robert  E.  Callahan.  Chairman. 


.ST.4TE       OF       CALIFORNIA 


DKP.*RTME\T     OF     PIBLIC     WORKS 


<AI,IFOR.M.V    IIIGH'\V.\Y  COMMISSION 


NOTICE    TO    CONTR,4CTORS 


fEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Hielina>'  Conimliiaion.  515  Foram 
Bnlldlne.  Sucmmento,  Cal..  nntil  2 
o'rinrfc  P.  M.,  on  September  Otb,  at 
which  time  they  will  be  publicly  opened 
and  read  for  construction  in  accordance 
with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions  of   State    Highway  as   follows: 

Tuolumne  County.  Between  Westerly 
Boundary  and  one  mile  north  of  Key- 
stone (III-Tuo-13-A).  about  9.4  miles 
In  length,  to  be  paved  with  Portland 
cement   concrete. 

Tuolumne  County.  Between  James- 
town and  Sonora  (lII-Tuo-13-B).  about 
J. 5  miles  in  length,  to  be  paved  with 
Portland  cement  concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal. l)onds.  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
oflice  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  AVillits.  Dunsmuir.  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

Xo  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be   done,   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLINGTON, 

CHARLES    A.    WHITMORE. 

GEO.  C.   MANSFIELD. 
*'aIifornia     Highway     Commission. 

AUSTIN   B.   FLETCHER. 

State  Highway  Engineer. 

JOHN  F.  GALVIN. 

Secretary. 
Dated  August  8.  1921. 


NOTICE    TO    CONTR.*CTORS 


Ofilre  of  the  Clerk  of  the  Board  of 
Supervisors  of  the  County  of  Colusa, 
State  of  California. 


Pursuant  to  an  order  of  the  Board 
of  Supervisors  of  the  County  of  Colusa. 
State  of  California,  made  and  entered 
on  record  on  the  2nd  day  of  August, 
1921. 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  up  to  and  not 
later  than  the  hour  of  2  o'clock  p.  m. 
of  the  24th  day  of  ADKoat,  1921,  at  the 
office  of  the  Clerk  of  the  Board  of 
Supervisors,  in  the  Hall  of  Records,  in 
the  town  of  Colusa.  County  of  Colusa, 
for  furnishing  of  all  labor,  materials 
and  mechanical  workmanship  necessary 
for  addition,  all  work  In  connection 
witb     alterations     to     Colusa     County 


Courthouse,  jn  accordance  with  the 
plans  and  specifications  prepared 
therefor  by  J.  S.  Gould  and  adopted 
by  the  Board  of  Supervisors  of  the 
County  of  Colusa,  which  plans  and 
specifications  may  be  seen  and  exam- 
ined at  the  office  of  the  Clerk  of  the 
Board. 

All  bids  must  be  marked  For  Addi- 
tional Work  in  Connection  with  the 
Alterations  of  the  Colusa  County 
Courthouse,  and  must  be  accompanied 
by  a  certified  check  on  some  solvent 
bank  in  a  sum  equal  to  10  per  cent  of 
the  amount  of  each  bid,  conditioned 
that  if  the  contract  is  awarded,  the 
party  submitting  the  accepted  bid 
will  enter  into  a  contract  and  furnish 
such  bond  as  may  be  required  within 
ten  days  after  making  award  or,  fail- 
ing so  to  do,  the  amount  of  such  check 
will  be  forfeited  as  li(iuidated  damages 
for  such  failure.  All  checks  must  be 
made  payable  to  the  Chairman  of  the 
Board  of  Supervisors. 

The  right  is  hereby  reserved  to 
reject  any  and  all  bids. 

By  order  of  the  Board  of  Supervisors 
of  Colusa  County,  Cal. 

C.  J.   WESCOTT, 
Chairman   of  Said  Board. 
Attest:  T.    D.    CAIN. 

Clerk  of  Said  Board. 


NOTICE    TO    CONTRACTORS 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Trustees  of  the  Woods  School  District, 
Woodbridge,  California,  at  the  office  of 
said  Board  at  the  School  House  of  said 
District,  located  in  the  town  of  Wood- 
bridge,  County  of  San  Joaquin.  State  of 
California,  until  .1  o'clock  P.  M.,  Satur- 
day, .^ngrnxt  2T,  lOai,  for  the  erection 
of  a  school  building  to  be  built  in 
Woodbridge.  California,  according  to 
plans  and  specifications  prepared  for 
the  same  by  the  George  C.  Sellon  and 
Company,    the    authorized    architects. 

Plans  and  specifications  can  be 
seen  at  the  residence  of  the  Clerk  of 
said  Board  of  Trustees,  at  Wood- 
bridge.  California,  and  may  be  seen 
at  or  obtained  from  the  office  of  the 
Arcihtects.  202  Mitau  Building.  Sac- 
ramento. California.  A  cash  deposit 
of  $25.00  will  be  required  from  all 
prospective  bidders  on  all  copies  of 
plans  and  specifications  loaned  out,  as 
a  guarantee  of  the  same  being  re- 
turned. 

All  shall  be  presented  on  blank 
forms  which  may  be  procured  at  the 
office  of  architects.  Each  bid  must  be 
accompanied  by  a  certified  check  on 
some  responsible  California  bank  for 
a  sum  of  not  less  than  ten  per  centum 
(10%)  of  the  amount  of  the  bid.  made 
payable  to  Geo.  JI.  Bancroft,  Clerk  of 
the  Board  of  Trustees,  as  a  guarantee 
of  good  faith  that  the  party  to  whom 
the  contract  may  be  awarded  will, 
within  ten  days  after  the  award  is 
made,  enter  into  the  necessary  agree- 
ment and  furnish  the  necessary  bonds 
for  faithful  i>erformance  of  said  work, 
and  in  case  the  bidder  to  whom  the 
contract  is  awarded  fails  or  refuses 
to  enter  into  said  agreement,  or  to 
furnish  said  bonds,  said  check  will  be 
forfeited  to  the  said  school  District 
in  the  manner  provided  by  law.  Each 
l»id  must  be  enclosed  in  a  sealed  en- 
velope and  addressed  to  Geo.  M.  Ban- 
croft. Clerk  of  the  Board  of  "Trustees 
of  Woods  School  District,  Woodbridge, 
California,  and  endorsed  "Proposal  for 
building   school." 

The  Board  of  Trustees  expressly  re- 
serve the  right  to  reject  any  or  all 
bids. 

By  order  of     the  Board  of     Trustees 
of  Woods  School   District.  Woodbridge, 
San  Joaquin  County,  California. 
Dated  August  3.  1921. 

Signed:      GEO.    M.    BANCROFT, 
Signed:      MARTHA    D.    GARRISON. 
Signed:      L.   T.   MASON. 

Trustees. 


NOTICE    TO    CONTRACTORS 


llrick   &   roiicrpte   Sehiiol,  Coat,  VI.IO.OOO 

NOTICE  IS  HKHEHY  GIVE.V  that 
sealed  bids  will  bf  rereived  and  opened 
by  the  Board  of  Trusi.-es  of  the  Napa 
School   District,   Napa  County,   Califor- 


nia, up  to  S  P.  Jf.  u'riock,  oh  tbe  I5«h 
ilay  of  Scptrmbt-r,  1021,  for  the  erection 
and  completion  of  a  concrete  and  brick 
school  building  to  be  known  as  the 
John  L.  Shearer  Grammar  School,  in 
the  City  of  Napa,  Napa  County,  Cali- 
fornia, all  in  accordance  with  plans 
and  specifications  made  for  the 
.•^a.ne  by  W.  H.  Weeks,  the  authorized 
architect  employed  by  the  Board. 
Bids    will   be   received   as  follows: 

(1)  The  General  Contract,  tog-ether 
with    alternate    propositions. 

(2)  The  Heating  System. 

Plans  and  siiecifications  can  be  seen 
at  the  office  of  the  Clerk  of  the  Board 
in  Napa,  between  the  hours  of  9  A.  M. 
and  3  P.  M.  of  any  day,  except  Satur- 
days, Sundays  and  holidays,  or  at  the 
office  of  the  Architect,  W.  H.  Weeks  75 
Post  Street,  San  Francisco,  California, 
during  business   hours. 

On  a  deposit  of  Twenty  ($20.00) 
JJollars  complete  sets  of  said  plans 
and  specifications  may  be  had  by  any 
prospective  bidder.  If  not  returned  by 
the  time  bids  are  received  or  if  muti- 
lated, the  said  deposit  may  be  retain- 
ed by  the  said  School  District  as 
agreed  and  liquidated  damages  for 
said  mutilation  or  detention. 

Bids  must  be  made  on  proposal 
blanks  obtained  at  the  office  of  the 
Architect  and  to  be  signed  by  the 
bidder,  accompanied  by  .  a  certified 
check  for  at  least  ten  per  cent  (10%) 
of  the  amount  of  the  bid  or  proposal 
certified  to  by  some  responsible  bank 
and  made  payable  to  Howard  E 
Koper,  Clerk  of  the  Board  of  Trustees 
of  the  Napa  School  District,  to  be 
retained  by  said  School  District  as 
liquidated  damages  should  the  party 
or  parties  to  whom  the  contract  shall 
be  awarded  fail  to  enter  into  contract 
after  the  award,  or  to  give  bonds  re- 
quired for  the  faithful  performance  of 
the  contract  or  any  bond  required  by 
law. 

The  Board  reserves  the  right  to  re- 
ject any  and  all   bids. 

Address  bids  to  Howard  E.  Roper, 
Napa,  California,  Clerk  of  the  Board. 


HIGH      SCHOOL      MACHINERY      BIDS 
WANTED 


NOTICE     TO     BIDDERS 


NOTICE  IS  HEREBY  GIVEN  that  the 
High  School  Board  of  Education  of 
the  Sacramento  City  High  School 
District  will  receive  sealed  bids  tor 
machinery  for  the  machine  shops  at 
the  Sacramento  High  and  Part  Time 
Schools   as    follows: 

2  20-inch  back  geared  upright 
drill  presses,  with  g  speeds,  power, 
wheel  and  lever  feeds,  automatic 
slop  and  spindle-bored  to  fit  No  4 
.Morse  taper;  diameter  of  spindle  lii 
inch;  size  of  tight  and  loose  pulley 
8x2%    inches. 

2  16-inch  swing.  8  ft.  bed,  screw 
cutting  lathes,  fitted  with  semi- 
quick  change,  self-ejecting  tail  stock 
center,  automatic  cross  and  longi- 
tudinal feeds,  operated  from  front  of 
apron,  each  fitted  with  10'.4-inch  uni- 
versal geared  scroll  chuck,  with  two 
sets  of  jaws.  I2-incli  independent 
chuck,  with  4  independent,  reversible 
jaws,  large  and  small  face  plate,  com- 
pound rest,  2  steel  centers,  center  rest, 
adjustable  stop  tor  screws  cutting,  gear 
guards  and   wrenches. 

2  Bench  grinders  with  columns 
and  with  tight  and  loose  pulleys  3x3 
inches  with  H4  Inch  arbor,  and  2 
grinding  wheels.   10x1 14    Inches. 

The  bidders  to  furnish  speclflca- 
tions  on  the  machines  bid  upon,  and 
delivery  to  be  made  as  directed. 

Prices  to  be:  Delivered  In  Sacra- 
mento, as  directed 

A  certified  check  In  the  sum  of  ten 
per  cent  ilo%)  of  the  amount  of  tho 
bid  must  accompany  bid,  which  will  be 
forfeited  to  the  Hoard  If  the  bidder 
fails  to  comply  with  the  bid.  If  re- 
quired   to    do    so    bv    the    Board. 

The  High  School  Board  of  Eduon - 
linn  reserves  the  right  to  accept  any 
and  all  bids.  In  whole  or  In  part,  anil 
to   reject   any   and   an   bids. 

All  bids  must  be  filed  with  the  Sec- 
retary of  the  High  School  Board  of 
Education.  Room  JOQ.  cilv  Hall,  nnl 
liiirr  Ihnn  T::in  P.  >l.,  .Mnnilnr,  AueuX 
22,   1021. 

CHA3.   C     HUGHES. 
Secretary    High    School    Board    of    Edu- 
cation,   Sacramento,    California. 
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nmi>(:ES.  dams  &  hauboi; 

WORK 


YREKA,  Stanislaus  Co..  Cal. — Miles 
Stuart,  Montague.  Cal..  at  $3765  was 
awarded  contract  by  Supervisors  to 
construct  bridge  over  Hovenden 
slough.  Other  bidders,  Geo.  N.  Saun- 
ders, $4950;  C.  L.  Noel,  $4321;  H.  J. 
Sarter,     County     Engineer. 


YUBA  CITY,  Sutter  Co.,  Cal. — Jen- 
kins &  Elton,  36th  and  Y  Sts..  Sacra- 
mento, at  $1575  awarded  contract  by 
Supervisors  for  flooring  the  Mawson 
bridge.  Unit  bid:  Lay  flooring  and 
install  wheel  guards,  $18  per  M  ft.; 
replacing  stringers,  $24  per  M.  The 
bid  of  A.  Capito  of  Meridian  was  $19.86 
for  laying  the  flooring;  $27.61  tor  the 
wheel  guard  and  $5S.70  for  replacing 
stringers.  The  lumber  for  this  work 
will  be  furnished  by  tlie  Diamond 
Match  Co.  at  $30  per  M  ft.  Edw.  Von 
Geldern,  County   Engineer. 

YREKA,  Siskiyou  Co..  Cal.  — Kullow- 
ing  bids  received  and  rejected  by  the 
Supervisors  for  constructing  Goodale 
bridge  across  Scott  River  below  Fort 
Jones;  P.  L.  Burr,  $3S;.368;  Geo.  H. 
Wilson,  $25,974;  Miles  Stewart.  $18,700; 
C.  L.  Noel,  $18,800.  The  bids  were 
considered  too  high.  H.  J.  Sarter, 
County    Engineer. 

FUL.LERTON,  Orange  Co.,  Cal.  — 
Mercereau  Bridge  &  Const.  Co.  was 
awarded  contract  at  $6950  for  con- 
structing a  40-ft.  concrete  bridge  on 
Highland  Ave.  Other  bids  were  C. 
McXeill,  $7040;  W.  M.  Ledbetter  Co.. 
$7390;  H.  M.  Hanawalt,  $7950;  Moore. 
White  &  Carey,  $7775;  E.  I>.  Garretson 
&  Son,  $8700;  C.  E.  Frisbie,  $9985; 
Wattson  &  Hunter.  $11,490;  Jos.  L. 
Frazer.    $12,671.65. 


PORTERVILLE.  Tulare  Co.,  Cal.  — 
C.  R.  Gundy,  Porterville.  at  $1171  was 
awarded  contract  by  Trustees  to  con- 
struct wood  bridge  over  Porter's 
slough   in   Putnam  Ave. 

RIVERSIDE,  Cal. — Riverside  County 
will  spend  $10,000  in  flood  control  work 
on  the  Santa  Ana  River.  Orange  and 
San  Bernardino  Counties  are  expected 
to   expend  similar  amounts. 

REDONDO,  Los  Angeles  Co.,  Cal.  — 
Until  8  p.  m.,  Aug.  15,  bids  will  be 
received  by  the  City  Clerk  for  con- 
structing a  boat  landing  at  the  munici- 
pal wharf.  L.  B.  Pemberton,  Redondo, 
architect.  Certified  check  for  $100  re- 
quired.    Harry  Polglase,   City   Clerk. 

EL  CENTRO,  Imperial  Co.,  Cal. — The 
Board  of  Supervisors  is  considering  the 
building  of  three  bridges  along  the 
Valley-Indio   highway. 


SAN  LUIS  OBISPO,  Cal.^West  Coast 
Const.  Co.,  519  California  St.,  San  Fran- 
cisco, awarded  contract  at  $35,880  for 
constructing  a  reinforced  concrete 
bridge  420  ft.  long  over  Estrella  River, 
20  miles  from  San  Miguel.  Other  bids 
were  W.  M.  Ledbetter,  $36,240;  R.  Mc- 
Leran  &  Co..  $36,499;  Clinton  Const. 
Co.,  $38,360;  Pacific  Const.  Co.,  $39,968; 
G.  Appleton,  $42,000.  Warren  Burch, 
County   Engineer. 


FRESNO.  Fresno  Co.,  Cal. — Supervis- 
ors will  shortly  call  bids  for  reflooring 
the  Laton  bridge;  work  to  be  financed 
jointly  by  Kings  and  Fresno  counties. 
Chris.    P.    Jensen,    County    Road    Engi- 


SAXT.A.  AX.\.  Orange  Co.,  Cal. — Mer- 
cereau Bridge  &  Construction  Co.,  P.  E. 
P.ldg.,  Los  Angeles,  awarded  contract 
at  $27,050  for  constructing  a  concrete 
bridge  over  the  Santa  Ana  river  at  17th 
."street.  Frank  Hudson  withdrew  his 
bid    of   $24,832. 


SACR.\MEN'TO,  Cal. — City  Engineer 
."Mbert  Givan  will  recommend  an  ex- 
pcndituri-  of  $10,000  for  levee  repairs. 


F'RESNO.  Fresno  Co.,  Cal. — Until  Sep- 
tember 6  bids  will  be  received  by  D. 
M.  Barnwell,  County  Clerk,  for  con- 
.•■■tructing  reinforced  concrete  bridge  in 
Clovis  ave..  crossing  the  irrigation  ca- 
nal above  Las  Palmas  vineyard.  Chris 
1'.  Jensen,  county  surveyor. 


OROVILLE,  Butte  Co.,  Cal.— H.  H. 
Hume,  county  engineer,  instructed  to 
proceed  li.v  day  labor  with  the  con- 
struction of  three  bridges;  one  on  Ord 
Forry  road,  another  on  Durham  road 
and  another  on  Stirling  road;  construct 
cu]verts.  1  to  7  inclu.,  on  Neal  road 
and  to  repair  bridges  (on  each  road)  on 
the  following:  Gridley-Colusa;  Oro- 
ville-Bangor;  Chico;  Pentz-Durham; 
East  Biggs  road,  and  two  bridges  on 
Itiggs-Princeton    road. 


OROVILLE.  Butte  Co.,  Cal,— Until 
."■■ppt.  6  bids  will  be  received  by  C.  F. 
Belding,  County  Clerk,  for  constructing 
Wyman's  Ravine  bridge  and  three 
brick  culverts  on  the  Oroville-Palermo 
road.     H.  H.  Hume,  county  engineer. 

REDDING,  Shasta  Co.,  Cal.— Until 
Sept.  7,  10  a.  m.,  bids  will  be  received 
by  S.  N.  Witherow.  County  Clerk,  for 
fills  at  each  end  of  bridge  across  Cow 
Creek  near  Millville  at  the  old  Ross' 
mill  site.  Certified  check  10%  paya- 
ble to  county  required.  Plans  may  be 
had  from  County  Surveyor  C.  R. 
Wiegel. 


OLYMPIA,  Wash.— Until  Aug.  30  bids 
will  be  received  by  State  Highway 
Commission  for  construction  of  a  steel 
bridge  over  the  Cowlitz  river  at  Kelso 
and  a  steel  bridge  across  the  Bear 
river  on  the  Ocean  Beach  highway  in 
Pacific  county. 


Engineers    and    Coniractors 
PLEASE  NOTE 

We     Carry     In     Slock     Here     and 
Sell     at     Eastern     Factory     Price 

Milbnrii  Carbide  Flare  Lights 

in  candlcpower  from   50   to    12.000 

Milburii   Oxy-Acetylene 
AVeldiiiK  and  Cutting  Apparatus 

All  Safety  Appliances 

.\s    Reiiuired   by   Accident 
Commission 


E.  D.  BULLARD 

Distributor    for 
\lexander  Jlilhurn  Co, 

2fi,S   Market  St.,   San   Francisco 

Phone   Douglns    1118 


NAPA,  Napa  Co..  Cal.— Until  Sept.  6,  j 
bids  will  be  received  by  the  Super-, 
visors,  J  as.  A.  Daly.  County  Clerk,  for  | 
constructing  concrete  culverts  in  Dry! 
Creek  road  near  Enterprise  School.^ 
Edw.   P.  Ball,  County  Englner.  i 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
—  ITntil  Sept.  6,  10  a.  m.,  bids  will  be  re-  * 
ceived  by  Elizabeth  M.  Nash,  county[ 
clerk,  for  constructing  concrete  box  ', 
culvert  across  C'ordillerous  creek  on? 
Canyada  road  in  2nd  road  district.  Geo.j 
Kneese,  County  Engineer.  Speciflca-i 
tii-ins  on  file  in  office  of  clerk. 


SANTA  ROSA,  Sonoma  Co.,  Cal.— i 
The  Call  Construction  Co.,  Santa  Rosa,ji, 
at  $1,785  have  been  awarded  a  con-i 
tract  by  the  Supervisors  to  construct; 
reinforced  concrete  bridge  %  of  at 
mile  east  of  Forestville  on  the  Forest-* 
ville-Guerneville  road;  also  awarded  aj 
contract  for  two  timber  truss  bridge^ 
on  Camp  Meeker-Monte  Rio  road 
$3,385.  R.  Press  Smith,  County  Engi- 
neer. 


OLYMPIA,  Wash.— Until  Aug.  30,  lOJ 
a.  m.,  bids  will  be  received  by  State 
Highway  Commission  for  constructing 
steel  bridge  over  the  Cowlitz  River  at 
Kelso  and  grading  approaches  on  the 
Ocean  Beach  Highway  in  Cowlita 
County. 

Separate  bids  will  be  received 
sa,me  date  for  constructing  steel  bridgd 
and  approaches  across  the  Bear  Rive^ 
on  the  Ocean  Beach  Highway  in  Pa-] 
ciflc  County. 


SEATTLE,  Wash. — Union  Bridge  Co.JI 
Central  Bldg.,  Seattle,  completing  plani 
f<jr    proposed    steel    toll    bridge    to    1 
built  by  Inter-County  Bridge  Co.  aero 
the  Columbia  River  between  Pasco  ani 
Kennewick;     estimated     cost     $400,000, 
I'lans  are  yet   to  be  approved  liy  Sta 
Highway       Commission.      Inter-Count; 
Bridge  Co.,  headed   by  Chas.  G.   Huber;[ 
president  of  the  Union  Bridge  Co.  "" 


SONORA,  Tuolumne  Co.,  Cal. — UntjB 
August  22,  10  A.  M.,  bids  will  be  re* 
ceived  by  the  County  Supervisors  foS: 
constructing  a  wood  bridge  over  fhaf; 
south  fork  of  Stanislaus  river  at, 
Italian  Bar.  Robert  Thom,  County  En«'; 
gineer.  f 

SAN  DIEGO,  Cal. — Until  2:30  P.  M-i  ] 
August  29,  bids  will  be  received  by  th«' 
Supervisors  of  San  Diego  County  for 
constructing  two  reinforced  concretOi 
bridges,  one  over  La  Posta  creek,  andj 
Die  otlier  over  Kitchen  creek  on  thei 
.suite  highway.  Plans  and  specifica- 
tions may  be  obtained  at  the  office  d| 
the  Board  on  deposit  of  $5.  J.  B. 
Lccs,  County  Clerk. 


FRESNO,  Fresno  Co.,  Cal.— F.  C. 
JIcDaniels  and  S.  L.  Enloe  awarded 
contracts  by  supervisors  for  repairing 
three  Kings  River  bridges  in  the  Cen- 
terville  district.  The  bid  is  $4,998;  es- 
timate of  County  Engineer  Chris.  P. 
Jensen,  $5,010.  Jap.  B.  Mitchell  sub- 
mitted  the   only  other   bid. 


PORTLAND,  Ore. — Until  August  M, 
10:30  a.  m.,  bids  will  be  received  by 
Multnomah  County  Commissioners  for 
repairing  approach  to  Hawthorne 
bridge,  involving  16,450  lineal  feet  ,flr 
piling,  475,492  feet  B.  M.  lumber  and 
8,533  yards  2-inch  asphaltic  concrete 
pavement  with   1-inch  binder  course. 
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IRIilCATION  PROJECTS 


OAKDALE.  Stanislaus  Co..  Cal. — The 
Oakdair  and  South  San  Joaquin  irri- 
gation districts  plan  to  build  about  10 
miles  of  new  canal,  work  to  be  started 
by  January   1.    1923. 


UOHTING  SYSTEMS 


l.ONtJ  BE.VCH.  Cal. — City  Council 
has  ordered  installation  of  an  orna- 
menlal  lighting  system  on  Anaheim 
Blvd.   between   Temple  and    Loma   Aves. 


BUKBAN'K.  Los  Angeles  Co.,  Cal. — 
Petitions  are  being  circulated  for  orna- 
mental lighting  system  on  Olive  ave- 
nue from  San  Fernando  boulevard  to 
11th    street. 


MACHINERY 


liERIvELEY,  Alanitda  Co..  Cal. — 
Council,  E.  M.  Hann,  City  Clerk.  :iii- 
propriates  $5,000  to  purchase  4-ton 
auto  truck  wiUi  body  and  hoist  for  use 
of   Ihe   DepartJfient  of  Public  Works. 


LOS  ANGELES.  Cal.— Until  10  a.  m., 
Aug.  15.  bids  will  be  received  by  Board 
r.t  Public  Works  for  one  road  grader 
and  for  one  tractor.  Specifications  may 
be  obtained  at  oflice  of  city  engineei, 
room  405  south  City  Hall  Annex.  Hor- 
ace  P..   Ferris,  Secretary. 


REEDLEY,  Fresno  Co.,  Cal. — Until 
Aug.  20,  2  p.  m.,  bids  will  be  received 
by  M.  M.  Chamberlain.  Clerk.  Great 
Western  Union  School  District,  for  fur- 
nishing and  delivering  two  school 
busses  with  a  carryink  capacity  of  :iO 
students. 


SAN  ANDREAS,  Calaveras  Co.,  Cal.— 
Schrader  Iron  Works,  Inc.,  1247  Harri- 
son St.,  at  $480  awarded  contract  by 
Supervisors  for  furnishing  and  deliver- 
ing f.  o.  b.  Valley  Spring,  Cal.,  steel  for 
reconstructing  bridge  across  San  An- 
tone  Creek  bet.  town  of  Murphys  and 
town  of  Sheep  Ranch.  Material  re- 
quired: 4  15-ln.  I-beams,  weight  42 
lbs.  per  ft.,  43  ft.  long;  2  15-in.  chan- 
nels, weight  33  lbs.  per  ft.,  43  ft.  long. 
Other  bidders  were  Pacific  Rolling  Mill 
Co.,  17th  and  Mississippi  Sts.,  San 
Krancleco,  $557;  Palm  Iron  &  Bridge 
Works,  16th  and  R  Sts.,  Sacramento, 
$638.28;  Schrader  Iron  Works,  Inc., 
1247  Harrison  St.,  San  Francisco,  $480; 
Kyle  &  Co.,  Call  Bldg.,  San  Francisco, 
$532.  A  bid  submitted  by  San  Fran- 
cisco Steel  Products  Co.  was  not  con- 
sidered, not  being  In  accordance  with 
".Notice    to   Bidders." 


FRESNO,  Fresno  Co.,  Cal.  —  Chas. 
Dillon,  City  Finance  Commissioner,  is 
securJng  prices  on  25  fire  hydrants  to 
be  installed  in  various  sections  of  the 
city.  These  in  addition  to  those  re- 
cently purchased.  About  200  hydrants 
in  all   will  be   installed. 


RIO  VISTA,  Solano  Co.,  Cal. — Until 
SepL  8,  8  p.  m.,  bids  will  be  received 
by  F.  J.  Kalber,  town  clerk,  for  the 
purchase  of  two  50,000-g.illon  redwood 
water  tanks  and  towers  tor  same.  Per- 
raisalon  to  inspect  material  may  be  had 
from  clerk.  Tanks  will  be  sold  to 
highest  bidder. 


LOS  ANGELES,  Cal.— The  following 
bids  were  received  by  B  lard  of  Public 
Works  for  a  tractor:  Clark  &  Leonard, 
$767.10  for  new  tractor.  $704.60  for 
tractor   slightly   used;   BeoJ.   Fj  Finch, 


♦  770.10  for  Fordson   tractor;  G.  A.  Hut- 
faker.    $740,10. 

The  following  bids  were  received  for 
furnishing  one  road  grader:  Austin 
Western  Road  Machinery  Co..  $640  re- 
versible grader  with  Offset  hitch.  $100 
to  be  deducted  it  offset  hitch  is  omitt- 
led;  The  Bruwn-Bevis  Co.,  $656,  f.  o.  b. 
Van  Nuys  dist.;  The  Good  Roads  Ma- 
chinery Co.,  $425  (affidavit  of  non-col- 
lusion not  attached  to  bid). 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Following  low  bids  received  by  Super- 
visors. Irving  J.  Ryder,  county  engi- 
neer, for  furnishing  machinery: 

For  1  or  more  3'.^ -4-ton  truck,  hav- 
ing 7-speed  compound  transmission, 
griiss  capacity  900U  lbs.;  frame,  pressed 
steel,  channel  8  in.  deep,  5/16  in.  thick, 
:!-in.  flange,  bumper  of  6-in.  channel 
steel  built  integral  with  frame,  hot- 
riveted    throughout. 

Engineering  Products  Co.,  Rialto 
Bldg..  San  Francisco.  $4,250  with  $975 
for  extras.  Next  low  bidder;  Arcana 
«:   Goffroy,    San    Jose.    $5,297. 

F'or  1  lalhe  known  as  a  Mueller  18- 
in.  liy  12-in.  bed,  standard  3-step  cone, 
double  back  geared,  quick  change 
pcrew-cutting  engine  lathe,  complete 
with  counter  shaft  and  regular  equip- 
ment: Berry  Machinery  Co.,  San  Fran- 
ci.sco,  $1,050. 

For  a  4-ton  trailer  of  the  reversible 
type,  having  a  steel  frame,  the  main 
members  of  which  shall  be  of  6-in. 
channel  or  I  beam  construction;  the 
.■■•prings  shall  be  3 'A  in.  wide,  axles 
shall  be  drop  forged  steel,  etc.:  Ed- 
ward il.   Kisebstein  Co.,  San  Francisco, 

j;  1.100. 

For  a  10  E.  Foote  wheel  paving  mix- 
er, having  a  capacity  of  11%  cu.  ft.  wet 
mixed  concrete,  with  2-speed  reversible 
traction,  hand-steering  wheel,  traction 
lirake.  eombin.Ttion  end  loading  skip, 
jiutomatic  wnter  tank,  operating  plat- 
form and  l.")-ft.  gravity  distributing 
chute,  two  bids:  Edward  R.  Bacon, 
San  Francisco.  $4,725;  I^anising  Co., 
San   Francisco.  $2,575. 

All   bids   taken   under   advisement. 


PACIFIC  PIPE  COK.^ANY 


GUARANTEED  TESTED 

Vki  rl   riiic  and  Screw 
Casing-       Valves  —  Fittings 

PACIFIC  PIPE  COMPANY 

231  Howard  St.,  San  Francisco 


RI\ER.SIDB.  Cal.— C.  L.  McFarland. 
Water  Superintendent,  has  been  asked 
by  council  for  estimate  of  cost  of  lay- 
ing a  pipe  line  about  2200  feet  long.  18 
Inches  diameter,  from  terminus  of  Col- 
ton  avenue  line  to  electric  light  de- 
partment  property. 

LOS  A.N'GELES.  Cal.— Until  3  p.  m.. 
Aug.  30,  bids  will  be  received  by  Board 
of  Public  Service,  207  South  Broadway, 
for  electric  meters  and  instrument 
transformers.  Specification  No.  P-2S8. 
Jas.  P.  Vroman.  Secretary. 


OAKLAND,  Cal.— Until  Aug.  25.  12 
noon,  bids  will  be  received  by  Eugene 
K.  Sturgis,  City  Clerk,  for  furnishing 
and  delivering  steel  discharge  pipe  to 
Department  of  Public  Works.  Certi- 
fied check  10%  required  with  each  bid. 
Specifications  on   file   in  office   of  clerk. 


SAN  FRANCISCO.— Until  Aug.  29,  2 
p.  m.,  bids  will  be  received  by  J.  Dunnl- 
gan,  Clerk  of  Board  of  Supervisors,  for 
furnishing  lumber  and  mill  work, 
street  and  sewer  materials  required  by 
the  city  for  the  months  of  September 
and  October.  1921.  Forms  for  bidding 
may  be  had  from  the  clerk,  second 
Hoor.  City  Hall. 

OAKLAND,  Cal.— Until  Aug.  25,  12 
noon,  bids  will  be  received  by  Eugene 
K.  Sturgis,  City  Clerk,  for  furnishing 
and  delivering  approximately  990  lin. 
ft.  submarine  power  cable  for  Depart- 
ment of  Public  Works.  Certified  check 
10%  required  with  each  bid.  Specifica- 
tion on  file  in  office  of  clerk. 


TUCSON,  Ariz. — Wise  &  Pistor  of 
Tucson  awarded  contract  for  drilling 
three  %vells  each  500  feet  deep  for  city 
at  $5  per  foot  for  20-inch  casing.  Crane 
Co.  of  Los  Angeles  was  awarded  con- 
tract at  $57.50  each  for  35  fire  hy- 
drants. San  Francisco  Steel  Products 
Co.  will  furnish  the  well  casing,  $2.31 
foot  for  16-inch,  and  $3.02  for  20-inch 
casing. 


LOS  ANGELES,  Cal.— Until  3  p.  m., 
Aug.  30,  bids  will  be  received  by  Board 
of  Public  Service.  207  Broadway,  for 
steel  water  pipe;  Specification  No.  576. 
Jas.   P.   Vroman,  Secretary. 


LOS  ANGELES.  Cal.— Until  3  p.  m., 
Sept.  2.  bids,  will  be  received  by  Board 
of  Public  Service  for  feeder  regulators; 
Specification  No.  P-237.  Jas.  P.  Vro- 
man,  Secretary. 


OAKLAND.  Cal. — Supervisors  award 
contract  to  W.  K.  Nottingham  for  fur- 
nishing and  installing  kitchen  equip- 
ment at  the  county  infirmary.  The  ac- 
cepted  bid   is  $10,488. 


RAILROADS 


PITTSBURG,  Contra  Costa  Co..  Cal. 
— Hutchinson  Co..  444  17th  St..  Oak- 
land, have  been  awarded  a  contract 
by  the  Santa  Fe  Railroad  to  construct 
spur  track  around  east  side  of  the 
city  limits  and  into  the  city  by  way  of 
Second  street. 


FIRE  EQUIPMENT 

SAN  LUIS  OBISPO.  Cal.— Until  Aug. 
29,  7:30  p.  m.,  bids  will  be  received  by 
Callie  M.  John,  City  Clerk,  for  furnish- 
ing and  delivering  500  feet  of  2^4-ln. 
double  Jacket  Are  hose,  in  50-foot 
lengths;  must  stand  pressure  of  4O0 
lbs.  to  square  Inch.  Certified  check 
10%  payable  to  Mayor  required.  Speci- 
fications on  file  in  offlca  of  Clerk, 
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•  SEWERS,    STREET    WORK, 
ROADS    &    WATER    SYSTEMS 

SAN  DIEGO.  Cal.  —  Geo.  H.  Oswald 
submitted  the  lowest  bid  at  $14,483.30 
for  grading  and  paving  portion  ot 
Highland  Ave.  bet.  National  City  and 
Chula  Vista  comprising  3334  lin.  ft. 
5-in.  1:2:4  concrete  18  ft.  wide,  un- 
surfaced. 


VISALIA.  Tluare  Co.,  Cal. — The  City 
Trustees,  Ida  Markham,  Clerk,  pass 
resolution  of  intention  to  improve  por- 
tions of  N.  Court,  NE.  3rd  Ave.,  NW. 
3rd  Ave.  and  N,  West  St.  by  grading, 
paving  with  4-in.  asphaltic  concrete 
base  with  a  1%-in.  Topeka  asphalt 
wearing  surface,  hydraulic  concrete 
combination  curbs  and  gutters,  corru- 
gated iron  culverts,  etc.     Imp.  Act  1911. 

Re.solution  ot  intention  also  passed 
for  improving  portions  of  E.  Mineral 
King  Ave.  by  grading,  paving  with 
4-in.  asphaltic  concrete  base  with  a 
11,4 -in.  Topeka  wearing  surface, 
hydraulic  concrete  combination  curbs 
and  gutter.s,  catchbasins,  etc.  Imp.  Act 
1911.      Protests   will    be   heard  Aug.   15. 


EAST  SAN  DIEGO,  Cal.  —  Until  S 
p.  m.,  September  1,  bids  will  be  received 
by  Wilbur  W.  Easton,  City  Clerk,  for 
constructing  a  municipal  lateral  sewer 
system  requiring  29.11  miles  ot  sewer. 
Plans  may  be  obtained  from  E.  Paul 
Ford,  City  Engineer.  Certified  check 
or  bond  for  10%  required.  The  approxi- 
mate quantities  of  the  work  to  be  done 
are  as  follows:  92,689  ft.  6-in.  vitri- 
fied clay  pipe  sewer;  60,343  ft.  8-in. 
cement  pipe  sewer;  541  ft.  6-in.  and  132 
ft.  8-in.  cast  iron  pipe  sewer;  6550 
6-in.  Y  branches;  4257  8-in.  T  branches; 
45  cu.  yds.  concrete  in  piers  to  support 
cast  iron  pipe;  443  concrete  manholes; 
53   concrete  flush   tanks. 


SAN  BERNARDINO,  Cal. — E.  Loubet, 
Chino,  awarded  contract  at  17.6c  sq. 
ft.  for  105,600  sq.  ft.  macadam  paving, 
5%  in.  crushed  stone  with  %  in.  oil 
and  rock  screenings  surface  16  ft.  wide 
in  Philadelphia  St.  bet.  East  End  Ave. 
and  6600  ft.  east,  at  Chino.  Loubet 
also  submitted  a  bid  at  14.5c  sq.  ft.  for 
similar  work  which  was  to  be  paid  for 
by  San  Bernardino  County,  but  the  bid 
was  rejected  by  the  Board  of  Super- 
visors. Fleming  Const.  Co.  submitted 
a  bid  at  lS>4c  sq.  ft.  on  R.  D.  I.  work 
and  16.5c  sq.  ft.  for  the  county  work, 
which  were  rejected. 


RICHMOND,  Contra  Costa  Co.,  Cal. 
^City  Engineer  H.  D.  Chapman  is 
preparing  plans  for  improving  Second 
St.  with  a  5-in.  asphaltic  concrete 
pavement.  The  portion  from  the  Santa 
Fe  tracks  to  Ohio  street  is  to  have  a 
roadway  of  34  ft.  and  from  Ohio  to 
Cutting  boulevard  the  width  is  to  be 
24  ft. 


BERKELEY,  Alameda  Co.,  Cal. — City 
Council  votes  to  widen  Center  street 
between  Shattuck  avenue  and  Grove 
street.  Three  feet  will  be  taken  from 
the  sidewalks  on  each  side.  C.  L. 
Huggins,   City   Engineer. 


CALIFORNIA.  — ■  Henry  J.  Kaiser, 
Seattle  and  Oakland,  awarded  contract 
by  State  Highway  Commission  for  con- 
structing 10.4  miles  of  highway  In 
Siskiyou    County    bet.    Upton    and    the 


south  boundary  of  county.  Bids  were 
as  follows:  Macadam,  $200,829.50; 
reinforced  concrete,  $187,515.90;  engin- 
eer's estimate,  $150,255.50  and  $146,- 
517.80,   respectively. 

Kaiser  also  awarded  contract  to 
construct  15.97  miles  of  highway  in 
Sonoma  County  bet.  Cloverdale  and 
Healdsburg.  Bids  as  follows:  Rein- 
forced concrete  $299,938;  engineer's 
estimate,  $297,627. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
City  Engineer  W.  S.  Farley  instructed 
to  complete  specifications  for  paving 
2500  ft.  of  the  Fairview  road  from  the 
Shell  Company's  loading  station  to  the 
city  limits. 


SALEM,  Ore.  —  Following  contracts 
awarded  by  State  Highway  Commis- 
sion: 

Douglas  County — Oakland  City  Sec- 
tion of  Pacific  Highway,  0.6  miles  ot 
bituminous  pavement.  Rejection  ot 
bids  reconsidered  and  award  made  to 
United  Contracting  Co.  on  adjusted  bid 
ot    $12,078. 

Lincoln  County  —  Corvallis-Newport 
Highway,  Chitwood  -  Toledo  Section, 
10.6  miles  ot  grading.  Awarded  to 
H.  Gerbish  on  bid  of  $83,413.  This 
liid  is  on   concrete  pipe. 

Linn  County  —  Pacific  Highway, 
Shedd-Halsey  Section,  7.8  miles  ot 
paving.  Awarded  to  A.  D.  Kern  at 
$237,131  on  type  D  pavement. 

Wheeler  County — John  Day  High- 
way. Cummings  Hill-Fossil  Section,  2.7 
miles  of  grading  and  macadam. 
Awarded  to  D.  F.  Murphy  at  $35,132 
for    broken    stone   surfacing. 


SOUTH  SA2^  FRANCISCO,  San  Mateo 
Co.,  Cal.  —  Until  August  15,  8  p.  m., 
bids  will  be  received  by  Daniel  Mc- 
Sweeney.  City  Clerk,  for  improving 
alley  in  Block  102  from  Spruce  to  Mag- 
nolia: alley  in  Block  95  from  Magnolia 
600  ft.  westerly;  alley  in  Block  117 
from  Maple  to  Spruce;  alley  in  Block 
119  from  Maple  to  Spruce:  alley  in 
Block  99  from  Spruce  to  Magnolia  by 
grading  and  constructing  steel  wire 
mesh  reinforced  concrete  pavement  4 
in.  thick.  Imp.  Act  1911.  Certified 
check  for  10%  payable  to  city  required. 
Geo.   Kneese,   City   Engineer. 


SANTA  BARBARA,  Cal.  —  Fairchild- 
Gilmore-Wilton  Co.  awarded  contract 
for  improving  Arrellaga  St.  bet.  Bath 
and  Canal  Sts.  at  25.3c  per  sq.  ft.  for 
paving  with  4-in.  concrete  base  and 
1%-in.  asphaltic  wearing  surface,  $1.25 
per  ft.  for  combined  concrete  curb  and 
gutter;  60c  per  ft.  cement  curb;  25c 
sq.  ft.  concrete  gutter;  $1677  tor  storm 
drains  and  sewers  complete. 

Same  firm  also  awarded  contract  for 
improving  Milpas  St.  from  Haley  to 
Anapamu  St.  at  27c  sq.  ft.  paving  with 
5-in.  concrete  base  and  1%-in.  asphaltic 
wearing  surface,  $1.25  per  ft.  combined 
concrete  curb  and  gutter,  60c  lin.  ft. 
cement  curb,  26c  sq.  ft.  cement  gutter. 
$1  lin.  ft.  stone  curb,  25c  lin.  ft.  for 
resetting    stone    curb,    $400    for    sewers. 

Cook,  Wyant  &  Moore  awarded  con- 
tract for  improving  Pedregosa  St.  bet. 
State  and  Bath  Sts.  at  $940  for  grading 
complete,-  $1.40  lin.  ft.  combined  con- 
crete curb  and  gutter,  75c  lin.  ft. 
cement  curb,  30c  sq.  ft.  cement  gutter, 
20c  sq.  ft.  cement  sidewalk,  $754.70 
storm  drain,  and  $200  for  rubble  walls 
complete. 


YUBA  CITY,  Sutter  Co.,  Cal.— City 
Engineer  Edw.  Von  Geldern  completes 
specifications  for  paving  in  western 
section  of  city  including  extension  ot 
Bridge  St.,  Cooper  Ave.,  from  railroad 
crossing  north  to  Tahoe-Ukiah  high- 
way, streets  in  Cooper  Tract  north  of 
the  railroad,  Shasta  and  Teegarden 
St.     A  concrete  pavement  will  be  laid. 

S-'^N  JOSE,  Santa  Clara  Co.,  Cal.  — 
Raisch  Improvement  Co.,  46  Kearny 
St..  San  Francisco,  awarded  contract 
by  Council  for  paving  intersections  of 
St.  James  St.  at  7th  and  8th  Sts.,  and 
a  portion  ot  Colfax  St.  bet.  1st  and 
Orchard  Sts.  at  24y2C  sq.  ft.  Wm.  Popp, 
City  Engineer. 


SEATTLE,  Wash. — The  City  CouncU 
plans  to  start  construction  ot  proposed 
11,000-ft.  tunnel  to  carry  water  from 
dam  site  to  powerhouse  at  George 
Creek,  a  part  of  the  Skagit  project. 
Tunnel  will  be  driven  through  solid 
granite.  23  ft.  wide,  concrete  lined,  and 
will   cost   about    $2,000,000. 


VALLEJO,  Solano  Co.,  Cal. — Engineer 
C.  E.  Grunsky,  Mechanics  Institute 
Bldg.,  San  Francisco,  commissioned  by 
City  Council  to  serve  as  consulting 
engineer  for  the  Gordon  Valley  water 
project. 


POMONA.  Los  Angeles  Co..  Cal.  — 
City  Engineer  Froehde  is  preparing 
plans  tor  a  sewer  system  for  the 
Kenoak   district. 


FULLERTON.  Orange  Co.,  Cal. — City 
Engineer's  office  has  completed  plans 
and  specifications  for  water  extensions 
under  the  $280,000  bond  issue,  involv- 
ing laying  86.000  ft.  mains  requiring 
1500  tons  of  cast  iron  pipe  of  which 
some  10,000  ft.  will  be  14-in.,  the  bal- 
ance smaller  sizes;  a  5  million  gal. 
reinforced  concrete  reservoir  312x252 
ft.;  estimated  to  cost  $62,000. 


BAKERSFIELD,  Kern  Co.,  Cal.  — 
Council  orders  construction  of  side- 
walks, curbs  and  gutters  in  L  St.  bet. 
26th  and  27th  and  the  paving  of  L 
St.  bet.  15th  and  California  Ave.  R. 
H.  Hubbard,  City  Engineer. 


ORLAND,  Glenn  Co.,  Cal.  —  Warren 
Eros.  Co.,  Rialto  Bldg.,  San  Francisco, 
at  25.4c  submits  low  bid  to  trustees  for 
street  paving.  Other  bidders  were 
Clark  &  Henery  Const.  Co.,  28.87c; 
Chico  Const.  Co.,  26.Sc.  The  total  cost 
ot  the  work  is  in  the  neighborhood  of 
$150,000.    Bids  taken  under  advisement. 


BAKERSFIELD,  Kern  Co.,  Cal. 
Weitzel  &  Larsen,  Bakersfield, 
$3439.18  awarded  contract  by  council 
to  construct  sidewalks  and  curbs  in 
California  Ave.  bet.  F  and  M  Sts.  The 
Valley  Const.  Co..  Bakersfield.  bid 
$3522.75.  Latter  firm  awarded  contract 
for  curbs  and  gutters  in  N.  Baker  St. 
at  $638.76.  Weitzel  &  Larsen  bid 
$664.65.     R.  H.  Hubbard,  City  Engineer. 


MODESTO,   Stanislaus   Co.,   Cal. — The  j 
City  Council.  L.   A.  Love,  Clerk,  passes 
Resolution   of   Intention    to   improve: 

Fifteenth  St.  from  E  to  Burney; 
Burney  between  15th  and  Jennie  Sts.. 
and  D  and  Jennie  Sts.,  from  Burney  to 
Water  Sts..  by  grading  and  paving 
with  a  214-ln.  asphaltic  concrete  base 
with  a  1%-in.  Bitulithio  wearing  sur- 
face; constructing  concrete  curbs  and 
guttsra. 
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James  St..  from  Spencer  to  Downey 
Ave.,  and  Downey  Ave.  from  James  to 
H  St..  by  grading,  paving  with  a  2% -In. 
asphaltic  concrete  base  with  a  ll^-in. 
Bitullthic  wearing  surface  and  con- 
structing concrete  curbs   and   gutters. 

.\lleyway  bet.  15th  and  16th  Sts.. 
from  F  to  G  Sts..  by  grading,  paving 
with  a  cement  concrete  pavement  5-in. 
thiclt  and  constructing  O.  P.  curbing. 
Improvement  Act  1911.  Protests  will 
be  heard  September  14th.  Geo.  Freitas, 
City  Engineer. 


TUBA  CITY,  Sutter  Co..  Cal.— J.  J. 
McHugh.  Foxcroft  Bldg..  San  Fran- 
cisco, at  $28,977.96  awarded  contract 
by  Supervisors  for  paving  with  oil 
macadam.  15  ft.  wide,  5  in.  thick. 
Terra  Buena.  Nuestro.  Pease  and 
Sanders  units  of  county  highway  sys- 
tem; county' to  furnish  rock.  etc..  cost- 
ing »16.927."0.  D.  J.  Murphy  of  Marys- 
ville.  next  low  bidder.  Coast  Rock  & 
Gravel  Co..  San  Francisco,  at  $1.85 
($15,632.50)  ton  awarded  contract  for 
furnishing  rock,  E.  B.  &  A.  L.  Stone 
Co.  of  San  Francisco  submitted  bids 
ranging  from   $1.80   to   $2.47%    per   ton. 

M.  C.  Hilliard,  Sacramento,  awarded 
contract  for  highway  one  half  mile 
from  Live  Oak  at  north  edge  of  Tuba 
City  to  point  west  connecting  with 
Tahoe-Ukiah  highway  at  $11,949,  to  be 
reinforced  concrete,  15  ft.  wide.  5  in. 
thick.  Other  bids.  John  Doyle,  Marys- 
ville.  $13,119;  Federal  Const.  Co., 
$13,340. 

Federal  Const.  Co.,  Call  Bldg.,  San 
Francisco,  awarded  contract  for  pav- 
ing B  and  C  Sts.,  adjoining  the  Hall  of 
Records  and  Courthouse:  approximate 
contract  price.  $2100.  Edw.  Von  Geld- 
ern.   County  Engineer. 


PASADENA.  Los  Angeles  Co.,  Cal.— 
R.  N.  Nikcevich,  652  N.  Broadway,  Los 
Angeles,  lowest  bidder  at  $148,000  for 
constructing  a  reinforced  concrete 
sewer-carrying  bridge  across  the 
Arroyo  Seco  and  constructing  8-in. 
vitrified  pipe  sewers  in  San  Rafael 
Ave..  N'ithsdale.  San  Miguel.  La  Loma. 
Lake  View.  San  Remo  and  Laguna 
roads;  10-in.  vitrified  pipe  sewers  in 
San  Miguel,  Hermosa.  Lagunita  and 
Laguna  roads  and  San  Rafael  Ave.; 
12-in.  vitrified  pipe  sewer  in  Laguna 
road;  14-in.  vitrified  pipe  sewer  in 
Arroyo  Blvd.;  together  with  brick 
flush  tanks  and  manholes,  retaining 
walls,  water  and  sewer  pipes,  pave- 
ment, and  electroliers.  W.  M.  Led- 
better  bid  $36,000  for  sewer  and 
$115,600  for  bridge;  Clarence  P.  Day  & 
J.  C.  Bannister  bid  $152,700.  This 
bid  submitted  addenda  offering  a  de- 
duction of  $9900  it  using  sand  blast 
bridge  finish  in  place  of  cement  gun 
plaster  and  a  further  deduction  of 
$3330  if  contract  is  let  providing  pay- 
ments  as   work   progresses. 


SAN  LUIS  OBISPO,  Cal.— Until  Sept. 
7,  10  a.  m.,  bids  will  be  received  by 
F.  J.  IJodrigues.  County  Clerk,  for  fur- 
nishing labor,  stock,  equipment  and 
necessary  labor  and  material  for  oper- 
ation and  maintenance  for  the  loading 
and  transportation  of  gravel  or  other 
road  surfacing  material  required  for 
the  surfacing  of  Section  CI  of  the  San 
Luis  Obispo  and  Cambria  Koad,  extend- 
ing from  a  point  1.5  miles  north  from 
the  town  of  Cayucos  to  a  point  7.0 
miles  north.  Certified  check  for  10% 
required  with  each  bid.  Warren  Burch, 
County   Engineer. 


VENICE.   Los   Angeles  Co..  Cal. — The 

City  Engineer  has  reported  to  the  City 

I  Trustees  that  the  Venice  sewer  system 

is   entirely   inadequate   and   recommend 

I  that  a  firm  of  engineers  specializing  In 

I  sewer       construction    be    employed    to 

make  a  study  of  conditions  and  reconj- 

niend   the    proper   method   of   disposing 

of  sewage. 


OLYMPIA,  Wash.  —  S.  A.  Mocerl, 
Thompson  Bldg.,  Seattle,  at  $57,403 
awarded  contract  by  State  Highway 
Commission  for  grading  and  paving  2 
miles  of  Pacific  Highway  in  Snohomish 
County. 


SAN  DIEGO.  Cal.  —  Geo.  H.  Oswald 
submitted  lowest  bid  at  $14,483.30  for 
grading  and  paving  portion  of  High- 
land Ave.  bet.  National  City  and  Chula 
Vista  comprising  3334  lin.  ft.  5-in.  1:2:4 
concrete   IS   ft.   wide,  unsurfaced. 

Riley  &  Peterson.  $16,694.  only  other 
bidder.  Taken  under  advisement.  Geo. 
Butler.   County  Surveyor. 

PHOENIX,  Ariz. — Twohy  Bros,  were 
awarded  a  contract  for  improving  Mc- 
Dowell Road  at  the  following  unit 
prices:  4391  sq.  yds.  paving  at  $2.95; 
4391  sq.  yds.  grading  at  30c;  4952  lin. 
ft.  combined  curb  and  gutter  at  $1.50; 
194  ft.  single  curb  at  $1;  166  ft.  single 
gutter  at  90c;  31  ft.  Valley  gutter  at 
$1.50;  23  ft.  12-in.  concrete  pipe  at 
$1.60;  6  storm  water  manholes  at  $370 
each;  S  gutter  inlets  at  $20  each;  21 
street  signs  at  $5  each;  $15  Incidentals. 


SAN  LUIS  OBISPO.  Cal. — Supervisors 
pass  resolution  of  intention  to  con- 
struct cement  sidewalks  8  ft.  6  in.  wide, 
4  in.  thick,  and  concrete  curbs  6x9  in. 
by  16  in.,  including  grading,  etc.,  in 
Road  District  Improvement  No.  1.  Road 
Dist.  Imp.  Act  1907.  Warren  Burch, 
County  Engineer. 


SAN  LUIS  OBISPO.  Cal.  —  Super- 
visors approve  specifications  for  pav- 
ing streets  in  Pizmo.  a  part  of  the 
county  highway  system.  Warren 
Burch.   County    Engineer. 


RICHMOND.  Contra  Costa  Co.,  Cal. — 
H.  H.  Turley  of  Richmond  is  circulat- 
ing petitions  for  presentation  to  the 
County  Supervisors  and  Richmond  City 
Council  seeking  the  formation  of  a 
sanitary  district  to  Include  the  San 
Pablo  Villa  Tract  in  North  Richmond 
and  the  territory  between  the  north 
city  limits  of  Richmond  to  Wildest 
Creek.     H.  D.  Chapman,  City  Engineer. 


SA.N  LUIS  OBISPO.  Cal.  —  County 
Engineer  Warren  Burch  instructed  to 
proceed  by  day  labor  with  construc- 
tion  of   Arroyo-Grande-Oceano   road. 


BAKERSFIELD.  Kern  Co.,  Cal. — The 
City  Council  has  adopted  plans  and 
specifications  for  paving  A.  D.  E  and 
G  Sts..  and  sewers  in  Blocks  237.  238 
and  239.  The  district  includes  18% 
blocks  of  paving.  R.  H.  Hubbard.  City 
Engineer. 


OROVILLE,  Butte  Co.,  Cal. — No  bids 
received  by  Supervisors  for  completion 
of  Section  C,  Paradise-Sterling  City 
unit  of  county  highway  system,  6% 
miles  long,  and  the  work  will  probably 
be  done  by  day  labor  under  super- 
vision of  County  Engineer  H.  H.  Hume. 

SAN  LUIS  OBISPO,  Cal. — Until  Sept. 
7.  10  a.  m.,  bids  will  be  received  by 
F.  J.  Rodrigues.  County  Clerk,  for  fur- 
nishing and  delivering  16,000  bbls.  of 
Portland  cement.  County  Highway 
Specifications  No.  50.  Warren  Burch. 
County   Engineer. 


HUNTINOTO.V  P.XRK.  Cal.  —  The 
board  of  trustees  will  call  a  special 
election  shortly  to  vote  $75,000  bonds 
to  complete  the  municipal  water  sys- 
tem and  extend  the  mains. 

GLENDALB.  Los  Angeles  Co.,  Cal. — 
The  city  council  will  receive  bids  Sep- 
tember 1  for  constructing  an  extension 
of  the  sewer  trunk  line  In  Municipal 
Improvement  District  No.  S,  In  Vcrdugo 
canyon.  Estimated  cost,  $31,296.57. 
Olmsled  &  Gilleli-n.  Hollingsworlh 
Bldg.,   Los  Angeles,  engineers. 


FRESNO,  FVesno  Co.,  Cal. — City  bom- 
missioners,  R.  Y.  St.  George,  clerk,  pass 
resolution  of  intention  to  improve 
Itoosevelt  avenue  from  Belmont  to 
Olive. 

Echo  avenue  from  Belmont  to  Olivo 
and  Elizabeth  from  Echo  to  Forth- 
camp;  all  by  grading,  constructing 
concrete  curbs,  gutters  and  sidewalks, 
corrugated  and  other  culverts  and  pav- 
ing with  asphalt. 

Poplar  avenue  from  McKlnley  to 
Home  avenue,  by  grading,  constructing 
concrete  curbs  and  sidewalks  and  pil- 
ing.   Improvement  Act  1911. 

Resolution  of  intention  also  passed 
to  construct  6-inch  vitrified  clay  pipe 
sewer  in  portions  of  Santa  Clara  ave- 
nue. Wm.  Stranahan.  Commissioner  of 
Public   Works. 

SAN  A.NDREAS,  Calaveras  Co..  Cal.— 
Henery  E.  Bosse.  Railroad  Flat,  Cal., 
at  $14,957.25  awarded  contract  by  the 
Supervisors  for  grading  25.250  ft.  of 
road  known  as  Esperanza  Grade  bet. 
the  Jesus  Maria  Creek  and  the  town  of 
Railroad  Flat.  Bids  were  taken  for 
grading  or  graveling  and  for  both 
grading  and  graveling.  Bosse's  bid 
was  for  grading  only.  Other  bidders 
were  Percy  Hunt.  Valley  Spring,  Cal.. 
$21,871.76,  excludes  gravel;  McCarty  & 
Bonflglio,  Mokelumne  Hill.  Cal.,  $29,280 
with  gravel,  $19,930  without  gravel: 
Erickson  &  Petterson,  San  Francisco, 
Cal.,  $38,694  with  gravel;  J.  Welsh, 
Oakland,   Cal.,   $33,999.82    with   gravel. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Town  Trustees.  C.  E.  Daley.  Clerk,  pass 
Resolution  of  Intention  132-B  to  im- 
prove portions  of  Escobar  St.  by  grad- 
ing, paving  with  an  asphaltic  concrete 
base  4  in.  thick  with  a  Warrenite 
Bitullthic  wearing  surface  2  in.  thick, 
constructing  8-in.  corrugated  pipe  cul- 
verts; cement  sidewalks,  etc.  Imp.  Act 
1911.  Protests  will  be  heard  August 
22.     W.   S.   Farley.  Town   Engineer. 

BAKERSFIELD.  Kern  Co.,  Cal.  — 
City  Council,  V.  V;;n  Riper.  Clerk,  pass 
Resolution  of  Intention  413  to  improve 
portions  of  A,  D,  E,  F  and  G  Sts.  by 
grading,  constructing  concrete  curbs 
and  gutters  and  paving  with  a  3',4-in. 
Willite  base  on  a  1%-in.  Willite  wear- 
ing surface,  including  the  construction 
of  a  6-in.  vitrified  pipe  sewer  in  alleys 
in  Blocks  237,  238  and  239;  all  known  as 
Street  District  No.  76.  Imp.  Act  1911. 
Protests  August  22.  R.  H.  Hubbard. 
City  Engineer. 


SAN  FRANCISCO.— Cowden  &  Brock- 
erick  Co.  awarded  contract  by  Board 
of  I'ublic  Works  to  construct  sewer  in 
Woolse.v  St..  between  Dartmouth  and 
University  aves.,  at  $5,506.  Project  in- 
volves 540  lineal  feet  2x3  reinforced 
concrete  sewer;  47  lineal  feet  18-inch 
sewer;  2  brick  or  concrete  manholes 
and  one  concrete  manhole.  M.  M. 
OShaugnessy,   City   Engineer. 


LANCASTER.  Los  Angeles  Co..  Cal.— 
Engineers  Dessery  &  Bowen,  Central 
Bldg.,  Los  Angeles,  have  completed 
plans  for  a  water  system  for  Los  Ange- 
les county  waterworks  district  No.  4. 
at  Lancaster.  The  work  will  include 
the  drilling  of  wells  and  construction 
of  a  piping  system  for  distribution  of 
water  for  irrigation.  Estimated  cost, 
$60,250. 


TURLOCK,  Stanislaus  Co.,  Cal. — City 
Trustees  adopt  resolutions  of  Intention 
to  pave  several  streets:  estimated  cost. 
$50,000.      Horace   Hall,  City   Enginrer. 

BUSINESS  OPPORTUNITIES 

Prltchett  &  Sons.  Freewater.  Ore., 
wish  to  get  in  touch  with  local  house 
wrecking  firms  with  a  view  to  secur- 
llig  used  plumbln|[  llxturcii  of  all  kinds. 
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BUILDING  CONTRACTS 


SAX    FRANCISCO   COUIVTY 

The 

following    is 

an    index    fo 

•    the 

contr 

lets   for   this   i 

ssue: 

No. 

Owner 

Contractor 

Ami. 

16S4 

Flynn 

Owner 

16S5 

Danish 

Jensen 

500 

1686 

Roberts 

Owner 

2750 

1687 

ilcKenzie 

Williams 

500 

1688 

Dunn 

Owner 

8000 

168'J 

Union    Oil 

Owner 

2000 

16!)U 

I'lanters 

Snook 

2174 

i«;ii 

Bothin 

Arras 

29000 

16Vt2 

Leis 

American 

18000 

1693 

Pratt 

Pratt 

2500 

16'.I4 

Johnson 

Johnson 

2000 

16:i5 

I'alace    Theat 

re           Owner 

500 

16^6 

Meverstein 

Owner 

$1400 

1637 

Oliphant 

Bernhardt 

3000 

169S 

Dettmer 

Gillespie 

1950 

16119 

Greenback 

Owner 

1500 

1700 

Leach 

Owner 

1800 

1701 

Congregation 

Malloch 

2300 

17U2 

Leis 

Amer.  Cone 

18800 

1703 

Cantley 

Owner     $14,000 

1704 

Dunphy 

Hemminga 

8000 

1705 

Wilks 

Hobel 

3,000 

1706 

Williamsen 

Versell 

500 

1707 

Douglass 

Owner 

500 

1708 

Robinson 

Owner 

500 

1709 

Ichelson 

Kragen 

5,000 

1710 

Fregosi 

Demartini 

600 

1711 

Savage 

Owner 

1712 

Field 

Field 

700O 

1713 

McDougall 

Mason 

4  5000 

1714 

Ham 

Owner 

7000U 

1715 

Tranillet 

Hill 

200U 

1716 

Commercial 

Del   Favero 

3500 

1717 

Hayes 

Dunn 

590 

1718 

Collins 

Owner 

500 

171'J 

Keenan 

Owner 

25,000 

1720 

Anderson 

Owner 

6,000 

1721 

Briggs 

Merritt 

500 

PERMITS 

UXDDEKPIXXING 

(1684)      1060   GEARY.      Underpin   prii 

ing    establishment. 
Owner— L.   K.   Flynn,   65   West  Clay. 
Architect — None. 
Day's   work.  *' 


00 


ALTERATIONS 

(16S5)  152  MARKET  ST.  Reshingle 
south  side  of  church;  minor  theet 
metal  work,  etc. 

Q,vner — Danish  Ev.  Luth.  Church,  152 
Church  St. 

Architect — None. 

Contractor — James  Jensen,  550  Valen- 
cia St.  *500 


RESIDENCE 

(16S6)  W  2D  AVE  107  N  PARNAS- 
SUS. 2-story  and  basement  frame 
residence. 

Owner — F.  W.  Roberts,  2d  Ave. 

Architect — H.  C.  Baumann,  251  Kearny. 

Day's  work  $2750 


ALTERATIONS 

(1687)      518-24      26TH     AVE.        Remove 

dormers,  reshape  roof,  other  minor 

alteiations    for    residence. 
Owner — Margaret    McKenzie,    520    26th 

avenue. 
Architect — None. 
Contractor  —   Koljert      Williams,      1422 

Willard.  JaOO 


Da  J 


ALTERATIONS 

(1688)  6625  CALIFORNIA.  .^Itera- 
tions and  minor  additions  to  (4) 
apartments. 

Owner — Henry  S.  Dunn. 

Architect  —  Hamilton      Murdock.      915 


Syndicate   Bldg,.    Oaklanc 
's  work. 


S8000 


STATION 

(1689)      JUNCTION  OTIS,  TWELFTH  & 

Mission.       One-Story    steel    service 

station. 
Owner — Union      Oil    Co.      of    California. 

Union  Oil  Bldg.,  Los  Angeles. 
Plans  by  Owner. 
Day's   work.  $2000 


RBCORDBD 

PLUMBING 

(1690)      S    E    DAVIS    AND    PACIFIC. 

Plumbing   for   alterations    to   Class 

"C"    building. 
Ow-ner — Planters  Nut  &  Chocolate   Co. 
Architect — Benj.      G.      McDougall.      391 

Brush   St. 
Contractor — Frederick     W.   Snook.      596 

Clay  St. 
Filed   Aug.    12,   '21.     Dated   Aug.    11,  '21. 

On   completion    75% 

Usual    35    days 25% 

TOTAL  COST.  $2174 
Bond.  $1087.  Sureties,  Aetna  Casualty 
and  Surety  Co.  Limit,  30  days.  For- 
feit none.  Plans  and  specifications 
filed. 


BUILDING 

(1691)      NVV    HOWARD    100   NE    Eighth 
NE     165.\175.       All    work     for    one- 
story  and  mezzanine  building. 
Owner — Bothin    Real    Esctate    Co.,    604 

Mission  St.,  San  Francisco. 
Architect — Arthur  G.  Bugbee. 
Contractor — Adam  Arras  Co.,  180  Jessie 

St..   San   Francisco. 
Filed  Aug.  12,  '21.     Dated  Apr.  12,  '21. 
Forms   in   place   to   truss  level.. $3625 
Concrete  poured   to  above  level.    3625 

Roof    in    place 7250 

Accepted      7250 

Usual    3.'.    days 7250 

TOTAL  COST,  $29,000 
Bond.  none.  Limit,  105  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


GARAGE 

(1692)  N  EDDY  130-2%  E  Webster. 
One-story  reinforced  concrete  pub- 
lic garage. 

Owner — F.  W.  Leis.  109  Montgomery 
St..   San   Francisco. 

Architect — O'Brien  Bros.,  Inc..  240 
Montgomei-y   St..   San  Francisco. 

Contractor — American  Concrete  Co..  785 
Market   St..   S.   F.  $18,000 


(1696)  1107  GEARY  ST.  Remove  two 
partitions;  lay  new  floor;  new 
front,    etc..    for    drug    store. 

Owner — H.  F.  Meyerstine,  1644  Clay  St. 

.Architect — None. 

Day's    work.  $1400 


RESIDENCE 

(1693)  N  CABRILLO  100  W  36th  Ave. 
One-story  and  basement  frame 
residence. 

Owner — J.     J.     Pratt.     6632     Geary     St., 

San    Francisco. 
Architect — None. 
Contractor — Roy    A.    Pratt,    7140    Geary 

St.,    San    Francisco.  $2500 

RESIDENCE 

(1694)  SE  CLIPPER  AND  DOUGLASS. 
One-story  and  basement  frame 
residence. 

Owner — T.    Johnson,      561      Clipper    St.. 

San   Francisco. 
Architect — None. 
Day's    work.  $2000 

ALTERATIONS 

11695)  198  ELLIS.  Erect  fireproof 
(tile)   partition   in  work  room. 

Owner — Palace  Theatre  Co..  Mason  & 
Ellis    Sts..    San    Francisco. 

Architect — G.  A.  Lansburgh.  709  Mis- 
sion  St.,   San   Francisco. 

Day's   >>-ork,  $500 


(1697)      4071       18TH       ST.         One-story 

frame   store. 
Owner— J.    Oliphant.    4663    18th   St. 
Architect — A.   Bernhardt.    4440   20th   St. 
Contractor — A.  Bernhardt.  4440  20th  St. 
$3000 


S     L.4KE. 
alterations 


(169S)  W  12TH  AV  175 
Minor  additions  and 
for  residence. 

Owner — Adolph  F.  and  Cecelia  J.  Dett- 
mer. 123  12th  Av. 

Architect — None. 

Contractor — G.     G.     Gillespie,     2214     Di- 
visadero   St.  $1950 

ALTERATIONS 

(1699)      3050-56-60      CALIFORNIA      ST. 

Alter   for   private   garages   in   flats. 
Owner — J.    Greenback,    371    Waller    St.. 

San   Francisco. 
Architect — None. 
Day's   work.  $1500 


FOUNDRY 

(1700)      SW    SAN    BRUNO   AND   ARMY. 

One-story  frame  foundry. 
Owner — E.    C.    Leach,    40    College   Ave., 

San  Francisco. 
Plans   by   Owner. 
Day's  work.  $1800 


RECORDBD 

.ALTERATIONS 

(1701)  W  FOURTH  .WE  27.'"i  N  Geary 
N  50.\W  120.  .All  work  for  altera- 
tions and  additions  to  churcli. 

Owner — Congregation  Beth  Sholam, 
premises. 

.Architect — None. 

Contractor — J.  S.  Malloch.  180  Jessie  St. 

Filed  .Aug.  16.  '21.     Dated  -Aug.  15,  '21. 

When   completed  50% $   576 

When    completed    575 

Usual    35    days 575 

95    days    after '.      575 

TOTAL  COST,  $2J00 

Bond,     sureties,     forfeit,     limit,     none. 

IMans  and  specifications  filed. 

.NOTE — Permit    also    applied    for    to- 

da.v. 


GARAGE 

(1702)      E     WEB-STER    25-4  >^     N    Eddy 
N    49-8%       E    80-1%    NE      7-7%       N  ■« 
39-1H8     E     96-6i«     S    120    N    42-4"^  jj 
SW  9-10^4   S  37-7%    W  80-10%.     All 
work    for    one-story     concrete    ga- 
rage. 

Owner — F.  W.  Leis,  109  Montgomery  St. 

Architects — O'Brien      Bros.,      Inc.,      240 
Montgomery  St.  r  ! 

Contractor — Joseph  Pasqualetti,  doins  vi 
business  as  American  Concrete  Co.,?' 
785   Market  St..   San   Francisco.  '  1 

AVhen   fioorings  are   in   place.... $   1,500'   ' 

AVhen    walls   are    poured    to    bot- 
tom of  trusses   4,750,  j 

AVhen  roof  is  on 4.760({-  j 

A\hen   completed    ^'^''f"' 

Usual  35  days   4,700  t 

TOTAL  COST.  $18,800     I 

Bond,   sureties,   forfeit,    none;    limit.   75     j 

working  days.     Plans  and  specifications    y 

filed. 
NOTE — Permit  reported  Aug.   15.  1921. 

No.    1692. 


FLATS 
11703)      NE 


FIFTH     AVE     &     GEARY. 
■y  and  basement  frame  {♦) 
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BUILDING     AND     ENGINEERING 


Owner — James  Cantley,  180  Jessie  St. 
Architect — Edward  B.  Youner.  251  Kear- 
ny St. 
t)ay'«   work.  $14,000 


KLATS 

(1704)  W.  ASHBURY  100  S.  GROVE. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — A.  P.  Dunphy.  47  Ashbury  St. 

Architect — None. 

Contractor — W.  L.  Hemminga,  47  Ash- 
bury St.  J8000 


RESIDENCE 

(1705)      S.  GEARY  107.6  W.  28TH  AVE. 

One-story  and  basement  frame  res- 

dence. 
Owner — John    Wilks,    441    31st    Avenue. 
Architect — O.    E.    Evans,    2569    Mission 

St.,   San    Francisco. 
Contractor    —    Theodore      Hobel.      427 

Evergreen   St.  $3,000 


Minor    n 
in     movir 


ALTERATIONS 

(1706)      2249-51     MARKET. 

pairs      and       changes 

picture     theatre. 
Owner — Julia     A.     Williamson.     2241-51 

Market    St.,    San    Francisco. 
Architect — None. 
Contractor — J.   L..   Versell.  $500 


ADDITIONS 

(1707)      2727   GEARY.      Minor  additions 

and  alterations  to   residence. 
Owner — T.    A.    Douglass.    Premises. 
Architect — None. 
Days   work.  $500 


ADDITION 

(1708)      18    CERES.       Addition    of    bath 

and  porch  to  cottage. 
Owner — Mrs.   Sadie   Robinson,  Premises 
Architect — None. 
Day's    work.  $500 


ALTERATIONS 

(170H)      1083-85         MARKET.         Install 

show  windows  in  store. 
Owner — G.    Ichelson  Mercantile  Co.   Al- 

rose   Store,  Jones  and   Market   Sts., 

San    Francisco. 
Architect — None. 
Contractor — Louis    Kragen,    661    Golden 

Gate  Ave.,  San  Francisco.  $5000 


ALTERATIONS 

(1710)  101  COLERIDGE.  Move  dweH- 
ing  to  front  of  lot.  concrete  foun- 
dation and  floor,  etc. 

Owner — Mrs.  Fregosi,  3280  Mission  St., 
San    Francisco. 

Architect — None. 

Contractor — F.  Demartini,  1815  Church 
St.,  San   Francisco.  $600 


FRAME  STORES 

(1711)      NE  GEARY  AND  TWENTIETH 

Ave.     One-story  frame    stores. 
Owner — W.  A.  Savage,  81  7th  Ave.,  San 

Francisco. 
Architect  —  Morrow    &    Garren,      1605 

Chronicle  Bldg.,  San  Francisco. 
Day's  work.  $9000 


RESIDENCE 

(1712)     S   MAGELLAN   200   E    Pacheco. 

Two-story    and      basement      frame 

residence. 
Owner — Mrs.  Alice  M.  Field,  5  Reservoir 

Blvd.,  San   Rafael. 
Architect — None. 
Contractor — Fred  H.  Field,  5  Reservoir 

Blvd..  San  Rafael.  $7000 


GARAGE 

(1713)  S  MINNA  75  E  Fourth.  One- 
story  and  basement  brick  garage. 

Owner  —  Thos.  McDougall.  Claus 
Spreckels  Bldg..  San  Francisco. 

Architect  —  Jos.  L.  Stewart,  Claus 
Sprcckels  Bldg..  San  Francisco. 

Contractor — Monson  Bros.,  251  Kearny 
St.,   San    Francisco.  $4  5,000 

APARTMENTS 

<17M)  W  STOCKTON  91-6  N  Bush. 
Fiv«-Btory   and    baaement   concrete 


(29)   apartments. 
Owner — L.      B.    Ham,    105     Montgomery 

St.,  San  Francisco. 
Architect — A.  M.   Bowser,  Hearst  Bldg., 

San  Francisco. 
Day's  work.  $70,000 


ALTERATIONS 

(1715)  1854  V.\LLEJO.  •  Alterations 
and  minor  additions   to   residence. 

Owner — J.  P.  Tranillet,  Premises. 

Architect — None. 

Contractor — J.  A.  Hill,  1301  Leaven- 
worth  St.,   San    Francisco.  $2000 


ALTERATIONS 

(1716)  N  WASHINGTON  45  W  Kearny 
New  front;  skylights;  overhaul 
plumbing  and  build  mazzanine 
floor  for  garment  factory. 

Owner — Commercial  Center  Realty  Co., 
916    Kearny    St..    San    Francisco. 

Architect — None. 

Contractor — Del  Favero  &  Rasori,  180 
Jessie  St.,  San  Francisco.  $3500 


NEWS  17 

LIENS  FILED 

SAX     FRANCISCO     COINTY 

Recorded  Amount 

Aug.  15,  1921 — N  CABRILLO  60  'W 
47th  Ave.  W  30  x  N  100.  Atlas 
Mortar  Co.  vs.  Charles  C.  Williams 
and    Harry    J.    Frank $31.40 

Aug.  15,  1921— N  CABRILLO  30  W 
47th  Ave.  W  30  X  N  100.  Atlas 
Mortar  Co.  vs.  Charles  C.  Williams 
and    Harry   I.   Frank    $31. lO 

Aug.  11,  1921 — S  GEARY  82-6  W  9th 
Ave  W  2dxS  100.  F  A  Ragsdale  vs 
R  L  Waters   $389.35 

Aug.  10,  1921 — N  CABRILLO  30  W 
47th  Ave  W  60xN  100.  Frank 
Portman  vs  Charles  C  Williams  and 
Harry    J     Frank $836.95 

Aug.  10,  1921— N  CABRILLO  30  W 
47th  Ave  W  60.vN  100.  Malott  & 
Peterson  vs  Charles  C  Williams  and 
Harry  J  Frank Ji;i6 


ALTERATIONS,  ETC. 

(1717)  663  27TH  AVE.  Change  front 
of  residence;  alterations  for  base- 
ment garage,  etc. 

Owner — John  Hayes,  premises. 

Architect — None. 

Contractor — Joseph  N.  Dunn,  2630 
Anza  St.  $500 


GARAGE 

(1718)  ADJOINING  507  WEBSTER 
St.  One-story  frame  private  ga- 
rage. 

Owner — M.  J.  Collins,  507  Webster  St. 

Architect — None. 

Day's   work.  $500 


APARTMENTS 

(1719)  S  W  CALIFORNIA  &  COM- 
monwealth  Ave.  Three-story  and 
basement  frame   (9)  apartments. 

Owner — H.   C.  Keenan,   300  Webster  St. 

Architect — Nona. 

Day's  work.  $28,000 


RESIDENCES 

(1720)      N  ARMY   160-186.8   and   213.4   E 

Noe.      Three   1-story  and   basement 

frame  residences. 
Owner — K.  Anderson,  2581  Mission  St. 
Architect — None. 
Day's  work.  $2000 


ALTERATIONS,  ETC. 

(1721)      760  DOLORES  ST.     Alterations 

for  private  garage;  concrete  work, 

etc. 
Owner — E.  W.   Briggs,  760  Dolores. 
Architect — None. 
Contractor  —  Geo.     M.     Merritt,     3014 


Geary  St. 


$500 


COMPLETION  NOTICES 


SA.V    FIIA.VCISCO     COIXTY 

Recorded  Accepted 

Aug.  15,  1921— E  TWENTY-FOURTH 
Ave  200  N  California.  Herman 
Budan  to  whom  it  may  concern.. 
Aug.     15,    1921 

Aug.  15.  1921— E  SCOTT  63  N  Fell 
37-6  X  100.  Maud  Warwick  to 
whom   it   may   concern.  .Aug.   15,    1921 

Aug.  13.  1921— W  TWENTY-FOURTH 
Ave  150  N  California  N  25xW  120. 
Frederick  C  Fish  and  Oscar  W 
Thunberg  to  whom  It  may  con- 
cern  Aug.    13,    1921 

Aug.  11,  1921— E  FORTY-FIRST  AVE 
125  N  Fulton  N  25xE  120.  Carrie  H 
Hambleton  to  George  F  Barnctt. . . . 
August    2.    1921 

Aug.  10,  1921— N  LAKE  82-6  W  21st 
Ave  W  25xN  100.  I'atrlck  and 
Elizabeth  McGoldrlck  to  John 
Little    Aug.    9.    1021 

Aug.  10,  1921— W  THIRTY-FIFTH 
Ave  215  N  Cabrlllo  N  26xW  120. 
Anna  S  and  Sophia  Schroeder  to 
John    V    Stiefel — 


Notice  of  Non-Responsibility 

SAN    FRANCISCO    COUNTY 


Aug.  15.  1921— S  PINE  49-6  E 
Powell.  Chariot  Bohlig  Block  as 
to    improvements    on    property 

Aug.  13,  1921 — SE  MARKET  bet.  6th 
and  7th,  No.  1083-1085  Market 
(store).  Jas  D  Phelan  as  to  im- 
provements   on    property 

Aug.  11,  1921— N  POST  68-10  W  Grant 
Ave  W  50  N  72-6  W  1-3  N  50  E 
51-3  S  122-6.  Lillie  S  Guggenhime 
as   to   improvements   on   property.. 


THK    S\\    FIIANtlSKI 

BUILDING  LAWS 

Arc    no»v    ready    for    diNtrihiilioii 

Bt  the  o   i<-o  of  (he 

Daily  Pacific  Builder 

."ifJO    >lisMi<>ii    St..    S.    F. 

I'rice   r,(iv                             Hv    Mail.  .">.-.- 

BUILDING  CONTRACTS 


ALA3IED.\    COUNTY 


Th 

e    following 

s    an     index    fi 

r    the 

contr 

acts    for    this 

Issue: 

No. 

Owner 

Contractor 

Amt. 

2734 

Littlepage 

Owner 

1500 

2735 

Littlepage 

Owner 

1500 

2736 

Hudson 

Owner 

1500 

2737 

Hillis 

Hewitt 

400U 

2738 

Kleinniman 

Holmes 

450 

2739 

Port 

Sommer 

2740 

Barnett 

Schwalm 

17841 

2741 

Sargent 

Owner 

90U0 

2742 

Nichols 

Owner 

4800 

2743 

Hayme 

Marshall 

750 

2744 

Pierce 

Ballard 

498 

2745 

Ducus 

Rollins 

2000 

2746 

Manners 

Anderson 

900 

2747 

Taggart 

Moore 

420 

2718 

Forward 

Owner 

2000 

2749 

Isaac 

Owner 

35011 

2750 

Same 

Same 

3500 

2751 

Same 

Same 

13200 

2752 

Same 

Same 

19300 

2753 

Browning 

Rule 

400 

2754 

Grover 

Reed 

500 

2755 

Bertola 

Higglns 

1830 

2756 

Dwyer 

Thompson 

450 

2757 

Giammotti 

I'erona 

45511 

2758 

Lawrence 

Davis 

475 

2759 

Donohue 

Orton 

97i. 

2760 

City   of  Oak 

and      Faulkcs 

1400 

2761 

Same 

.Same 

14011 

2762 

Same 

rtinie 

:!80il 

2763 

Hook 

Tollcfscn 

22011 

2764 

Deuble 

Inlow 

30UO 

2765 

Mouser 

Furman 

400 

2766 

Norgrovc 

Baker 

4960 

2767 

I'ollard 

Owner 

3000 

2768 

Person 

Owner 

4&0U 

ilT«H 

Budge 

Blurd 

476M 

18 


BUILDING     AND     ENGINEERING    NEWS 


No. 

Owner 

Contractor 

Amt. 

2770 

Scott 

Thaxter 

12500 

2771 

Smith 

Owner 

1000 

2772 

Anderson 

Owner 

500 

2773 

Jamison 

Jamison 

3500 

2774 

Lynn 

Pfrang 

960 

2775 

Deuble 

Olsen 

3000 

2776 

Prenveille 

Anderson 

11000 

2777 

Hook 

Tollefsen 

220U 

2778 

Mackins 

Making 

8000 

2779 

Vallerza 

Theile 

3000 

2780 

West    Knd 

Tasker 

40U 

2781 

Graw 

Owner 

450 

2782 

Graham 

Owner 

3000 

2783 

Stever 

Owner 

350O 

2784 

Church 

Williams 

1800 

2785 

Hayes 

McCord 

400 

2786 

Knester 

Owner 

35U0 

2787 

Wright 

Knight 

4000 

2788 

Delareuelle 

Hudson 

6000 

2789 

Culbertson 

Owner 

600 

2790 

Pox 

Anderson 

500 

2791 

Clayton 

HoUenbeck 

3800 

2792 

Ureseia 

Owner 

600 

2793 

Davis 

Monroe 

500 

2794 

Underwood 

Owner 

500 

2795 

Hayes 

McCord 

500 

2796 

Tonjors 

Sharp 

875 

2797 

Bradt 

Dingwell 

2000 

2798 

Ingram 

Stolte 

4200 

2799 

Moore 

Wcstlund 

700 

PBHMITS 

DWJil^LlNG 

(2734)      S      HARRISON      50      W    Kains, 

Berkeley.     One-story   dwelling. 
Owner — M.  B.  Paul  and  J.  E.  LIttlepage 

1914  San  Pablo  Ave.,  Oakland. 
Arcihtect — None. 
Day's  work.  $1500 


DWELLING 

(2735)      SW    KAINS    AND    HARRISON, 

Berkeley.      One-story  dwelling. 
Owner — M.  B.  Paul  and  J.  E.  LIttlepage 

1914  San  Pablo  Ave.,  Oakland. 
Arcihtect — None. 
Day's  work.  $1500 


ALTERATIONS 

(2736)      2321    WEBSTER    ST.,    Berkeley. 

Alterations  and  repairs. 
Owner — W.  T.  Hudson,  Premises. 
Architect — None. 
Day's    work.  $1500 


DWELLING 

(2737)      N     ALMOND     ST     126      171     W 

JONES    AVE.,     Oakland.      Two     1- 

story  4-room   dwellings. 
Owner— W.    L.    Hillis,    3S69    Clark    St., 

Oakland, 
Architect — None. 
Contractor — C.  L.   Hewitt,  9978   Stearns 

Ave.,  Oakland.  $2000  each 


ALTERATIONS 

(2738)  S  E  COR  9TH  AND  WEST 
Sts.,  Oakland.     Alterations. 

Owner — L.  Kleinniman,  1529  Broad- 
way.  Oakland. 

Architect — None. 

Contractor — M.  H.  Holmes,  531  Grove 
St.,  Oakland.  $450 


RECORDED 

ADDITION 

(2739)    FREMONT   THEATRE,    Oakland 
All     work   for     addition      to   brick 
theatre. 
Owner — Albert  Port  Jr. 
Architect — None. 
Contractor — I.    M.    Somnier   Co..   Balboa 

Bldg.,  San  Francisco. 
Filed  Aug.  12,  '21.     Dated  June  21,  '21. 

Foundation    completed     $340(1 

Brick  walls  up  to  hall 3400 

Complete     brick     walls 3400 

Completed       3400 

Usual    35    days Balance 

TOTAL  COST,  plus  10% 
Bond,  $8500,  Sureties,  A.  Scharlln  and 
H.  Roth.  Limit.  85  days.  Forfeit,  pone. 
Plans  and  speciflcfjtinns,  none. 


mont      Heights      Tract,        Oakland. 
All  work   (or     three-story     apart- 
ments. 
Owner — H.  Barnett  and  Charles  Meyer- 
stein,   431    11th   St.,   Oakland. 
Architect — None. 

Contractor. — Harry  Schwalm,   Hayward. 
Filed  Aug.  12,  '21.     Dated  Aug.  — . 

Enclosed     ^ 

Brown    ocated     V4 

Completed     Vt 

Usual    35    days V4 

TOTAL  COST,  $17,841 
Bond,  none.  Limit,  110  days.  Forfeit, 
none.     Plans  and  specifications  tiled. 


DWELLING 

(2741)      S    ASHMONT    300    W    Mandana, 

Oakland.      One    and    one-haU-story 

y-room  dwelling. 
Owner — Josephine  A.  Sargent,  612  Valle 

Vista,   Oakland. 
Architect — None 
Day's  work.  $9000 


DWELLIN(i 

(2742)      W    E-TWENTY-EIGHTH    325    S 
Park    Blvd.,    Oakland.      Two-story    7- 

room  dwelling. 
Owner — C.     K.     Nichols,     1528    Franklin 

St..  Oakland. 
Architect — None. 
Day's    work.  $480(1 


GARAGE 

(2743)      325        E-TWELETH,      Oakland. 

Garage. 
Owner — Clara  Hayme. 
Architect — None. 
Contractor — W.      C.      Marshall.      Bacon 

Bldg..    Oakland.  $750 


REPAIRS 

(2744)      927-92!)    JEFFERSON,   Oakland. 

Fire  repairs. 
Owner — Major    E.    H.    Pierce,    Presidio. 

San   Francisco. 
Architect — None. 
Contractor — J.      C.    Ballard,      2628    13th 

Ave.,   Oakland.  $498 


RKPAIRS 

(2745)      311    LESTER      AVE.,      Oakland. 

Repairs. 
Owner — Ducus. 
Architect — None. 
Contractor — E.  E.     Rollins,     357     Athol 

Ave.,    Oakland.  $2000 


ALTERATIONS 

(2746)  73  MONTE  VISTA  AVE.,  Oak- 
land.    Alterations. 

Owner — F.  S.  Manners. 

Architect — None. 

Contractor — W.  E.  Anderson,  14  Crox- 
ton  Ave.,  Oakland.  $900 


ALTERATIONS 

(2747)  169  SANTA  CLARA  AVE..  Oak- 
land.    Alterations  and   repairs. 

Owner — H.  J.  Taggart. 

Architect — None. 

Contractor — C.  T.  Moore.  446  38th  St.. 
Oakland.  $4  20 


ALTERATIONS 

(2748)      103      WALSWORTH.      Oakland. 

Alterations. 
Owner — Ida  B.   Forward,   Premises. 
Architect — None. 
Day's  work.  $2000 


APAltTMENTS 

(2740)      IjOT    12    ELK    "F 


DWELLING 

(2749)  NE  MODESTO  &  FLEMING 
Ave..  Oakland.  One-story  five- 
room  dwelling. 

Owner — Harry      W.      Isaacs,      Syndicate 

Bldg.,  Oakland. 
Arcihtect — U    F.    Hyde.    2745    261"    Ave. 

Oakland. 
Day's   work.  $350(1 

MWELLINC; 

(2750)  NW  MODESTO  &  FLEMING 
Ave.,  Oakland.  (3ne-story  5-rooni 
dwelling. 

owner — Harry  W.  Isaacs,  Syndicate 
Kidgr.,  Oakland; 


Arcihtect — L. 

Oakland, 

Day's  work. 


Saturday,  August  20,  1921  , 
F.   Hyde,    2745   26th   Ave.,  I 


$3500; 


DWELINGS 

(2751)      W  MODESTO  40.  80,  120  and  1601 

N    Fleming    Ave.,    Oakland.      FourJ 

one-story   5-room    dwellings. 
Owner — Harry     W.     Isaacs,     Syndicate 

Bldg.,  Oakland. 
Arcihtect — L.   F.   Hyde,   2745   26th   Ave.,! 

Oakland.  J 

Day's  work.       (2)  $3350  &  (2)  3250  each* 


DWELLINGS  ; 

(2752)      E    MODESTO    40.    80.     120,    160,' 

200   and   240   N  Fleming  Ave.,  Oak-: 

land.  Six  one-story  5-room  dwlgs. ' 
Owner — Harry     W.     Isaacs.     Syndicate/ 

Bldg.,  Oakland.  ' 

Arcihtect — L.    F.    Hyde,    2745    26th   Ave.J 

Oakland.  I 

Day's  work.  (2)   3350,  $3250,  $3200,1 

$3150  and  $3000  respectively.  . 


GARAGE 

S   THIRTIf:TH    127    W   Telegraph    Ave.,,^ 

Oakland.       One-story    concrete  ga-- 

rage.  i 

Owner — C.   H.   J.   Truman,   Telegraph  &^ 

30th  St.,  Oakland.  " 

Architect — Chas.  W.  McCall,  Central  Bk/ 

Bldg.,  Oakland.  ]- 

Contractor — W.  G.  McGinty  &  Sons,  250^^ 

Keith   Ave.,    Berkeley.]  $506»? 

NOTE: — Recorded    contract    reported^ 
August   3,   1921.  No.   2612. 


BOILER    HOUSE 

(2753)      1920       WEST       ST.,       Berkeley, 

Boiler  house. 
Owner — Browning  Preserve  Co.,  Prem, 
Architect — None. 
Contractor — J.   W.  Rule,  1613  Ward  St.,'; 

Berkeley,  $40(K 


ALTERATIONS 

(2754)      385    Belmont,    Oakland.      Alter-^ 

ations  and  additions. 
Owner — Oscar  H.  Grover. 
Architect — None. 
Contractor — C.   W.   Reed,   2543   Pleasant! 

St.,  Oakland. 


DWELLING 

(2755)      E    CENTER    100    N    12th,    Oak- 
land.    One-story   3-room  dwelling.^ 

Owner — A.   and  Ermina  Bertola,  12th 
Center  Sts.,  Oakland. 

Architect — None. 

Contractor — W.  H.   Higgins,   9439   Foot-^ 
hill  Blvd.,   Oakland.  $183tt|ij 


ADDITION 

(2756)      565       FORTY-FOURTH, 

land.     Addition. 
Owner — D.  F.   Dwyer. 
Architect — None. 
Contractor — E.    S.    Thonipson      i 

3656   Broadway,  Oakland. 


ALTERATIONS 

(2757)      444  FORTY-FOURTH  ST.,  Oalcj 

land.     Alterations  and  additions  tj 

dwelling. 
Owner — G.   G.   Glammojti,   418    45th   St.7]| 

Oakland. 
Architect — None. 
Contractor — John    Perona,    570    7th    St„ 

Oakland.  $45S0 


(2758)  N  MARION  AV  40  E  STAR  AV.,  j 
Oakland.     One-story  2-room  dwell- 
Oakland.  ) 
ing.  I 

Owner — Mrs.     James     Lawrence,     Oak-  a 

land.  ,| 

Architect — None.  ' 

Contractor — R.   T.   Davis,   San   Lorenzo,  « 

$475  ,{ 

(2759)  S  OUTLOOK  AV  250  W  68TH  si 
AV.,  Oakland.  One-story  2-rooro  i 
dwelling.  .1 

Owner — W.   H.   Donohue.   Bank   of  Italy   ' 

Itldg:..  Oakland. 
-Architect — None.  > 

Contractor — A.   E.   Orton,   68th   Av.  and   i 

Trenor    St„    QaHlaud.  1916,! 


Saturday,  August  20,  1921 
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(2760)  13TH  AV  AND  K  38TH  ST., 
Oakland.     One-story  1-room  school. 

Owner— City  of  Oakland. 

Architect — None. 

Contractor — John  R.  Faulkes,  9828  East 
nth   St.,   Oakland.  $1400 


12761)     39TH  AND  MARKET,  Oakland. 

One-story  l-room  school. 
Dwner — City   of  Oakland. 
Architect — None. 
:"ontractor — John  R.  Faulkes.  982S  East 

nth   St.,   Oakland.  J1400 


r2762)  34TH  AND  MAGNOLIA  STS., 
Oakland.  Two  1-story  l-room 
schools. 

Jwner — City  of  Oakland. 

Architect — None. 

Contractor — John  R.  Faulkes,  9828  East 
14th   St,   Oakland.  J1400   each 


OWELLINU 

(2763)  E  SEMINARY  AVE  54  N 
Orion,  Oakland.  One-story  4-room 
dwelling. 

Jwner — Beverly  B.  Hook,  1241  Naples 
St..  San  Francisco. 

Vrchitect — None. 

::ontractor — H.  E.  ToUefseh,  931  Fil- 
bert St.,  Oakland.  J22U0 


SWELLING 

.2764)  N  SUTER  220  E  Eastman,  Oak- 
land.    Oen-story  4-room   dwlg. 

)wner — C.  B.  Dauble,  Syndicate  Bldg., 
Oakland, 

Architect — None. 

;;ontractor — J.  H.  Inlow,  1037  Castro 
St.,    Oakland.  $3000 


DWELLING 

,2765)      \V    FORTY-EIGHTH    AVE    420 

S    Vicksburg,    Oakland.      One-story 

three-room  dwelling. 
Jwner — .T.    F.    Mouser,.  1911    34th    Ave., 

Oakland. 
\rchitcct — Non«.      - 
Contractor — M.   F.   Furman,   1610    Kains 

Ave.,  Berkeley.  J400 


OWE  LUNG 

[2766)  \V  PARK  BLVD  60  S  El  Centro 
Oakland.     One-story   6-room    dwlg. 

Dwner — C.  M.  Norgrove,  2220  Roose- 
velt Ave.,  Oakland. 

\rchitect — None. 

Contractor — W.  J.  Baker,  2255  Ransome 
Ave,,  Oakland.  $41)50 


DWELLING 

(2767)  W  COLUSA  40  S  Beverly.  Ber- 
keley.     One-.story    5-room   dwelling 

Owner — A.  J.  Pollard,  77  Plaza  Drive, 
Berkeley. 

Architect — None. 

Day's    work,  $3000 


DWELLING 

(2768)  N  EL  DORADO  388  E  The  Ala- 
meda, Berkeley.  One-story  6-room 
dwelling. 

Owner — Emil  Person,  1023  54th  St., 
Oakland. 

Day's   work.  $4500 

Architect — None. 


DWELLING 

(2769)      S  CHATHAM  ROAD  40  W  Park 

Blvd.,   Oakland.     One-story   6-room 

dwelling. 
Owner — M.     L.   Budge,      1450   Alice     St,, 

Oakland. 
Architect — None. 
Contractor — Leroy  M.  Baird.  $4750 


FLATS 

(2770)   NW  DANA   AND  ALCATRAZ 

Ave.,  Oakland,     Two-story  16-room 

flats. 
Owner  —   W.  R.  Scott.     3     West     View 

Drive,    Oakland. 
Architect — None. 
Contractor — F.   W.  Thaxter.   2117   Derby 

St..   Berkeley.  $12,000 


ALTERATIONS 

(2771)      110-112    ELEVENTH    ST.,    Oak- 
land.     Alterations, 
Owner — Herbert      S,    Smith,      322    Athol 

■    Ave.,  Oakland. 
Architect — None. 
Day's  work.  flflOO 


ALT.  AND  ADD. 

(2772)      3027     FLORIDA     ST..    Oakland, 

Alterations  and  addition. 
Owner — A,   Anderson.   3520   Maple   Ave., 

Oakland. 
Architect — None. 
Day's  work.  $600 


DWELLING 

(2773)  SE  GREENWOOD  AVE  AND 
Fleet  Road,  Oakland.  One  and  one- 
half-story  6-room  dwelling. 

Owner — Mrs.  R.  M.  Jamison,  2220  Tel- 
egraph Ave.,  Oakland. 

Architect — None. 

Contractor — R.    M,    Jamison.  $3500 


ADDITION  .... 

(2774)-    5468     LOCKSLEY    AVE.,'~Oak- 

land.     Addition, 
Owner — Grace   E.   Lynn. 
Architect — None. 
Contractor — C.  J,  Pfrang,  5449  Locksley 

Oakland.  $960 


DWELLING 

(2775)      N  SUTER  ST  150  E  EASTMAN 

Ave.,    Oakland.      One-stojy    4-room 

dwelling. 
Owner — C,    B.    Deuble.   Syndicate   Bldg., 

Oakland. 
Contractor — Chas.   A.   Olson,    4222    Car- 

rington   St.,   Oakland.  $3000 


RECORDED 

APARTMENTS 

(2776)      SW  E-TWELFTH  110  from  NT5 

line  First  Ave  SW  100  NW   110  NE 

11,18  E  23.97  .SE  89.88,  Oakland.     All 

work    for   frame  apartments. 

Owner— A.  E.  M,  Prenveille. 

Architect — A.  W.  Smith.  1010  Broadway 

Oakland. 
Contractor — N.  A.  Anderson.   1927  Napa 

Ave.,  Berkeley. 
Filed  Aug.  16.  '21.     Dated  Aug.  13,  "21. 

Frame  up    $2000 

Brown   coated    2000 

Completed    and    accepted 400ii 

Usual   35  days 3000 

TOTAL  COST.  $11,000 
Bond.  $6000.  Sureties.  R.  A.  Kronlce, 
Jno.  Carter  and  Edith  Carter.  Limit. 
90  days.  Forfeit.  $2.  Plan.s  and  speci- 
flcations  filed. 


DWELLING 

(277)      E  SE.MINARY  AVE  BET  ORION 

.ind  Noble  Sts.,  being  Lot  6  Blk  E. 

Sanford  Tract.  Oakland.     One-story 

frame  dwelling. 
Owner— Beverly   B.   Hook,   209    Post  St., 

San    Francisco. 
Architect — None. 
Contractor — H.   C.   ToUefsen. 
Filed,  Aug.  16,  '21.     Dated  Aug.  16,  '21. 
Payments   as   given: 

Frame    up $   300 

Roof  on    300 

Wiring  completed    300 

Plastered     300 

Completed   and  accepted 300 

All  bills  paid 250 

Usual  35  days 200 

TOTAL  COST,  $2200 
Bonds,  sureties,  none;  forfeit,  $10; 
limit.  60  days  from  Aug.  20.  Plans  and 
specifications    filed. 


SUBSCRIPTION  BLANK 
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I    I  .UJI    M L- 


20 


BUILDING    AND     ENGINEERING    NEWS 


Saturday,  August  20,  1921?, 


DWELING 

(2778)  COR.  MAGNOLIA  AND  EL, 
Cerrito  Aves.,  Piedmont.  One  and 
one-halt-story    frame    dwelling. 

Owner — Macklns  Co. 

Architect — None. 

Contractor— E.   S.   Makins.  $8000 


DWELLING 

(2779)      2904   ENCINAL   AVE.,   Alameda 

One-story    5-room    dwelling. 
Owner— L.    Vallerza.    2001    Calhoun    SI., 

Alameda. 
Architect — None. 
Contractor — T.   J.   Theile,    3011    Kiicinal 

Ave.,   Alameda.  $3000 


TANK     HOUSE 

(2780)      161B  LINCOLN   AVE.,   Alameda. 

Tank  house. 
Owner — West  End  Laundry,  Premises. 
Architect — None. 
Contractor — T.    Tasker,       1211       Regent 

St..    Alameda.  ?4'40 


ALTERATIONS 

(2781)  4401       E-FOURTEENTH.     Oak- 
land.     Alterations. 

Owner — F.    E.    Graw,    4411    E-14lh    St., 

Oakland. 
Architect — None. 
Day's    work.  ?450 

DWELLING 

(2782)  N   E-SIXTEENTH   245    E   High, 
Oakland.     One-story  5-room  dwlg. 

Owner. — C.    H.   Graham,    1455    46th   Ave.. 

Oakland. 
Architect — None. 
Day's   work.  $3000 


DWELLING 

(2783)      N  SIXTY-SECOND  150  E  Colby 
Oakland.      One-story   6-room   dwlg. 
Owner — J.  R.  Stever,  420  63rd  St..  Okd. 
Architect — None. 
Day's   work.  $3500 


ADDITION 

(2784)      SIXTEENTH       &       MAGNOLIA 

Sts..  Oakland.     Addition. 
Owner — Reorganized    Church   of   Christ 
Architect — None. 
Contractor— E.    R.   Williams.    3381    Per- 

alta  Ave.,  Oakland.  $1800 


GARAGE 

(2785)  589  TWENTY-SECOND,  Oak- 
land.     Garage. 

Owner — Mrs.  Hayes. 

Architect — None. 

Contractor^J.  A.  McCord,  351  Beverly 
Ave.,   San    Leandro.  $400 


DWELLING 

(2786)      N    WENTWORTH    AVE    160    W 
Fairfax  Ave..  Oakland.     One-story  5- 
room   dwelling. 
Owner — Chas.  J.  L.  Knester  &  Son,  5356 

Wentworth   Ave.,   Oakland. 
Architect — None. 
Day's    work.  $3500 


RECORDED 

DWELLING 

(2787)      NW    50    LOTS    5    &    6    BLK    R, 

Map    lands    adjacent    to    Town    of 

Enclnal.     Alameda.       One-story     B- 

room  dwelling. 
Owner— Isabelle    L     Wright,     674     B6th 

St..  Oakland. 
Architect — None. 
Contractor — Harry  C.   Knight.   388   12th 

St..  Oakland. 
Filed  Aug.   17,  '21.     Dated  Aug.   11,  '21. 

Floor    joists    in    place $    500 

Roof    completed     1,000 

Brown    coated    1,000 

Accepted     1,000 

Usual    35    days    500 

TOTAL  COST..  $4,000 
Bond,  sureties,  forfeit,  none.  Limit, 
75  days.     Plans  and  specifications  filed. 


DWELLING 

(2788)      N      E-THIRTY-THIRD     180     E 
Elliott.  Oakland.       One-story    six- 
room  dwelling. 


Owner — G.  H.  Delareuelle,  4034  Division 

St.,  Oakland. 
Architect — None. 
Contractor — L.    G.    Hudson,    1771   Evans 

Ave.,    Oakland.  $5000 


SHOP 

(2789)  S  E-FOURTEENTH  50  S  81st 
Ave..  Oakland.  One-story  machine 
shop. 

Owner — D.  E.  Culhertson,  1222  93rd 
Ave..  Oakland. 

Architect — None. 

Day's  work.  $B0U 


DWELLING 

(2790)      N      FAIRBANKS      AVE      150    E 

Warlield,     Oakland.       One-story     2- 

room  dwelling. 
Owner — H.  K.  Fox,  4166  Montgomery  St. 

Oakland. 
Architect— None. 
Contractor — C.   S.  Anderson.   716  E-23r(l 

St..  Oakland.  $T500 


DWELLING 

(2791)  W  HILL  VIEW  AVE  200  K 
Madeline.  Oakland.  One-story  liVe- 
room  dwelling. 

Owner — W.  A.  Clayton., 

Architect — None. 

Contractor — G.  B.  HoUenbeck,  3084 
Richmond  Ave.,  Oakland.  $3800 


DWELING 

(2792)      E    102ND   AVE    90   S  Plymouth, 

Oakland.     One-story  4-room  dwlg. 
Owner — Julius  Brescia,  471  Janna  Ave  . 

San  Leandro. 
.\rchitect — None.  ' 
Day's    work.  $600 


ADDITION 

(2793)      661    THIRTY-FIRST,    Oakland. 

Addition. 
Owner — Abe  Davis. 
Architect — None. 
Contractor — J.    W.    Monroe,   4612   Grove 

St.,  Oakland.      '  $500 


ALTERATIONS 

(2794)  3453       THIRTY-FIFTH      AVE.. 
Oakland.    Alterations  and  additions 

Owner — E.  E.   Underwood,  Premises. 

Architect — None. 

Day's   work.  J.JOO 

ALTERATIONS 

(2795)  589     TWENTY-SECOND,     Oak- 
land.    Alterations. 

Owner — Mrs.  Hayes. 
Architect — None. 

Contractor — J.    A.    McCord,    351    Beverly 
Ave..  San  Leandro.  $500 

ADDITION 

(2796)  4418  VIRGINIA  AVE..  Oakland. 
Addition. 

Ownre — H.  Tonjers,  Premises. 
Architect — None. 

Contractor — A.    C.    Sharp,    1327    E-28th 
St.,  Oakland.  $875 


ALTERATIONS 

(2797)    W  WALKER  AVE  50  N  Cottage 

Oakland.    Alterations  and  additions 
Owner — G.  H.  Bradt. 
Architect — None. 
Contractor — J.   F.    Diiigwell,   2021    West 

St.,   Oakland.  $7000 


RECORDED 

DWELLING  AND  GARAGE 

(2798)  S    W    COR    HOPKINS    ST    AND 
Wilson   Ave.,  Oakland.     One-story   5- 

room  dwelling  and  garage. 
Owner — W.  H.  Ingram. 
Architect — None. 
Contractor — F.   C|    Stolte,    3455    Laguna 

Ave.,  Oakland. 
Filed  Aug.    18,   '21.      Dated   Aug.   13,   '21. 
Payments   not  given. 

TOTAL  COST,  $4200 
r.fiiui.  sureties,  forfeit,  limit,  none. 
Plans   and   specitieations   filed. 

ALTERATION   GARAGE 

(2799)  S  W  COR  KING  AND  FARRA- 
gut    Aves.,    Piedmont.     Alterations 


on  garage.  i 

Owner — Walton   N.   Moore,   Piedmont.   1 
Architect — Albert    Farr,     68     Post    StJ 
San  Francisco.  f| 

Contractor — Fred  J.  Westlund,  851  IHX 
St.,  Oakland.  J 

Filed  Aug.  18,  '21.     Dated  Aug.  8,  '21.   ^ 
Payments,    12th    and    27th    of    each 

month    26%, 

ITsual  35  days 26% 

TOTAL  COST,  $70| 
Uonds.  sureties,  forfeit,  none;  limit,  3|^ 
lUiys.  Plans  and  specifications  filed.  , 
"  (' 


COMPLETION  NOTICES 


.4L.\MKnA     fOl\TY 


Recorded  Accepted 

Aug.    15,    1921— PTN    LOT    20    BLK   B. 
Map  University  Villa  Tract,  Berke- 
ley.    Mabelle     Emma     Addition    to  . 
Harry  C.   Knight    Aug.   12,    1931 

Aug.    16.    1921— LOT    17    BLK    G    MAP    . 
Northbrae    Terrace.    Berkeley.      C.  n 
H.   G.   Runde   for  Bruno  and  Mabel 
Feldhammer     to     Gustaf    Johanson 
Aug.   15.  19U 

Aug.    12,    1921— N   E   COR    12TH   AND 
Washington    Sts..    Oakland.      Fore- 
man    &     Clark     to     Geo.     Merritt.  • 
Aug.    6,    19M 

Aug.  6,  1921— E  20  LOT  3  AND  W  20  ' 
Lot  4  Blk  1.  Map  Thousand  Oaks 
Station  Tract.  J.  O.  Stalder  to  A. 
H.  Pallen August  4,  19J1 

Aug.  11,  1921— LOT  4  BLK  1,  Brou- 
gher  Property,  Oakland.  C.  R. 
Mains  to  H.   C.   Pfrang..Aug.   9,   19J1 

Aug.  10.  1921 — LOT  18  BLK  827,  A  J 
Snyder's  Piedmont  Terrace-by-the- 
Lake.  Isabella  and  Floyd  M  Fritz 
to  C   W  and  L  H  Short.. Aug.   8.   1921 

Aug.  10.  1921 — S  MOSS  AVE  bet. 
Telegraph  Ave  and  Webster,  Okd. 
H  A  Mathiot  to  S  Morris. Aug.  10.  19i!l 

LIENS  FILED  1 

ALAMEDA    COUNTY 


Amount 
■  Map 


Recorded 

Aug.    15,    1921— LOT    5    BLK 

Toler  Heights.  Oakland.  Geo  W* 
Purbeck.  $21:  O  R  Johnson,  $55  vs* 
Clifford    L    and    Leslie    May    Hewitt  I 

Aug.  10.  1921— W  WOOD  26  N  12TH41 
N  26x  W  100.  Oakland.  R.  J.J 
Schmidt  vs  Ellen  L  and  Hazelv 
Hunt  and   R    H  Wells H43.(H 


HOMESTEADS  w 



ALAMEDA     COI'NTV. 

Aug.  15.  1921— N  THIRTY-EIGHTH 
623.36  E  Market  E  40xN  139.5.  Oak- 
land. Marrican  Taforo  (wf  Frank! 
$S( 

Aug.  15,  1921— SE  E  ST.  AND  S  Eas 
St.  SE  2.85  ch  SW  4.57  ch  N\ 
1.93  ch  NW  1.45^4  ch  NW  1.17%  cl 
NW  1.01  ch  NW  59^4  links  NI 
6.20  ch.  Hay  ward.     Jos  T  Dias..$6l 

Aug.       15.       1921— SE       BOULEVARI 
Park    Ave    130    NE    Carrington    NE 
45xSE  120,  Okd.  Helen  Thomas  (wJil 
t-    H)     $4# 

Aug.  16,  1921— LOT  10  and  NW  l** 
Lot  11  Blk  21  Map  Boulevard  Park 
Tract,  Okd.  Mary  Jensen  (wf 
Lars)     $«W 

Aug.    12.   1921— E   TELEGRAPH   A^VB 
250  S  51st  S  50xE   133.  Oakland.     B   ' 
De     Lucis      $— ' 


BUILDING  CONTRACTS 


SACRAMENTO   COUNTY 


SCHOOL  ADDITION  i 

415     Q     St..     Sacramento.       Two-storjj 

frame   2-room  addition.  j 

Owner — Sacramento    City    School    DlJa 

trict. 
Architect— lleniniings-Petersen    -    Huc,| 

nuit.  Inc.,   Architectural  and  Eng.^' 

neering     Commission,     SacramwH,^ 


•turday.  August  20,  1921 


BUILDING     AND     ENGINEERING     NEWS 
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Elementary  Schools,  third  floor  of 
City  Library,  9th  and  I  streets.  Sac- 
ramento. Cal. 
'ontraetor — W.  C.  Keating,  Capitol  Na- 
tional Bank  Bldg.,  Sacramento. 

«3i),95U 


Owner— J     H.  Francis,   416   Q   St..   Sac- 
ramento. 
.Vrchitect — None. 
Day-s    work.  J550 


CHOOL  ADDITION 

10  K  ST..  Sacramento.  Two-story 
frame  and  stucco  addition  to 
school. 

wner — Sacramento  City  School  Dis- 
trict. 

rehittct — Hemmings-Petersen  -  Hud- 
nutt.  Inc..  Architectural  and  Engi- 
neering commission,  Sacramento 
Klementary  Schools,  third  floor  of 
City  Library.  9th  and  I  Streets, 
Sacramento. 

ontraetor — W.  C.  Keating,  Capitol  Xa- 
lional  Banl<   Bldg..  Sacramento. 

$55,950 


ALTERATIONS 

423  14TH  ST.,  Sacramento.  Reshingle 
roof  and   install  bath,  etc. 

Owner — W.  II.  Catlett.  719  O  St.,  Sac- 
ramento. 

Arcitect — None. 

Day's  work.  J500 


DWELLING 

1530  W  ST.,  Sacramento.     One-story  5- 

room  frame  dwelling. 
Owner — L.     T.     Clark.     76     Sacramento 

blvd.,   Sacramento. 
.\rchitect — None. 
Contractor — .1.  1'.  Howell,  1S47  47th  St.. 

Sacramento.  J3300 


iWELLING 

141   40TH  ST.,  Sacramento.     One-story 
5-room   frame  dwelling. 

iwner — C.    H.    Keil.    601    O   St.,    Sacra- 
mento. 

rchitect — None. 

ontraetor — \V.  C.  Keating,  Capitol  Na- 
tional   Bank    Eldg..   Sacramento. 

J4900 


REMODELING 

.•!209  MONTGOMERY  WAY,  Sacramento. 
Raise  house  and  erect  flats  under- 
neath. 

Owner — R.  Koeser,  3206  Montgomery 
Way,  Stockton. 

Architect — None. 

Contractors — Herndon  &  Finnigan,  1814 
17th    St.,    Sacramento.  $2700 


WELLING 

l»3    FRANKLIN    BLVD.,    Sacramento. 

One-story  5-room  frame  dwelling, 
wner— R.   Dessing.   3120   Donner  Way. 

Sacramento, 
rchitect — None. 
lay's    work.  $3000 


liKP.URlNG 

in2s  2ND  ST.,  Sacramento.  General  re- 
pairing. 

Owner — George  Peres,  lfl28  2d  St.,  Sac- 
ramento. 

A  rchitect — None. 

Contractors — Herndon  &  Finnigan,  1814 
ITth   St.,   Sacramento.  $1600 


•WELLING 

to  43D  ST.,  Sacramento.  One-story 
5-room  frame  dwelling. 

-wner — J.  F.  Glass,  800  43d  St.,  Sacra- 
mento. 

rchitect — None. 

lays   work.  $1750 


EPAIRING 

IS  L  ST..  Sacramento.  General  repair- 
ing. 

wner^White  &  Dowellym,  White 
Hospital. 

rchitect — None. 

ontraetor — J.  Woerner,  3510  12th  St., 
Sacramento.  $600 


REPAIRING 

1028  2Nm  ST.,  Sacramento.  General  re- 
pairinjr. 

Owner — Geo.  Peres,  1028  2d  St.,  Sacra- 
mento. 

.Architect — None. 

Contractor — .Tim  Scares,  1028  2d  St., 
Sacramento.  $3000 


REPAIKING 

2015    12TH    ST..    Sacramento.      General 

repairing. 
Owner — Chas.   Crowell,  Stockton. 
Architect — None. 
Contrac'.or — M.     F.    McKenzie,     1126    T 

St..    Sacramento.  $535 


LTERATIONS 

It    Q    ST..    Sacramento.      Partition    off 
room    and    install   bath. 


DWELLING  AND   GARAGE 
lii(iO  4nTH  ST..  Sacramento.     One-story 
i-room  frame  dwelling  and  garage. 


Adopted  for  Cutting    and   hilling,  Loading  Cars,  Cleaning  out 
Reservoirs,  Hauling  Loose  Materials  of  all  Kinds, 


217  Hyde  Street 


Phone  Franklin  138 


Owner — T.  Farras,  2714  F  6t,  Sacra- 
mento. 

.\  rchitect — .None. 

Contractor — W.  R.  Sanders,  2614  I  St., 
Sacramento.  $6775 


DWELLING 

5288  J  ST..  Sacramento.  One-story  B- 
room   dwelling. 

Owner — A.  Steflni.  1115  Roder.  Sacra- 
mento. 

.\  rchitect — None, 

Contractor — F.  Banducoi,  1325  57th  St., 
Sacramento.  $3300 


DWELLING 

2131  FOURTH  AVE.,  Sacramento.     Two 

story   eight-room   dwelling. 
Owner — Thos.    E.    Santon,    2165    Portola 

St.,    Sacramento. 
.-Vrchitect — None. 
Contractor — Thos.    B.    Hunt,   2926   S  St.. 

Sacramento.  $6000 


LIENS  FILED 


S.4<RAMF,XTO    <-OI  XTY. 


Recorded  Amount 

Aug.    12.    1921— LOTS    5    &    6    BLK    G 

SUE  5.  North  Sacramento.     A.  B. 

Atkinson  as  Oak  Park  Lumber  and 

Milling   Co.   vs   J.    F.   and   Anna   C. 

Harwood     and     North     Sacramento 

Land  Co $247.77  and  int. 

.\ug.  11,  1931 — 1K>T  4  BLK  B  .N'ortli 
Sacramento  -  Sub  7,  Sacramento. 
Ralph  Myrick  vs  W  A  and  B  L 
Salmon      $203 


BUILmNG  CONTSACTS 


FRES>0    COl.N'I'V. 

\V  A  REHOUSE 

291        SANTA        FE        RESERVATION, 

Fresno.     Warehouse. 
Owner — Mrs.   O.   B.   Olufs. 
Architect — None. 
Contractor — R.      F.      Felchlin.      Rowell 

Bldg.,  FYesno.  $7000 


DWELLING 

3115    ALTA    ST.,    Fresno.      Dwelling. 

Owner — L.  M.  Smith.  Fresno. 

.Architect — None. 

Day's  work.  $3500 


ADDITION 

120  GLENN  .WE..  Fresno.     Addition  to 

dwelling. 
Owner — Jaa.  R.  Jackson. 
.\  rchitect — None. 
Day's  work.  $1,00« 


DWELLING 

:!lii2   MONTteSITO  .ST..   Fresno.     Dwell- 
ing. 
Owner — Manoogian  A   Yeghoian. 
Architect — None. 


rk. 


DWELLING 

725  G  ST.,  Fresno.     Dwelling. 
Owner — Joe   Olivers. 
.Architect — None. 
Contractor — Hart  &    Hart. 


I 'WELLING 

2316       WASHI.NGTON      A 

Dwelling. 
Owner — Jacklin  Barbary. 
Architect — None. 
Day's   work. 


$3500 

$3000 
Fresno. 

$1965 


1 1  WELLING 

1212   TRINITY    ST.    Fresno.      Dwelling. 

Owner — M.  Labella.  Fresno. 

Architect — None. 

Day's  wark.  $3000 


BOTTLING    WORKS 

1336   F  ST.,   Fresno.     Bottling  works. 

Owner — W.     M.     Story.     840     Echo     St.. 

Fresno. 
.Vrchitect — None. 
Contractor — F.  J.  Watson.  14000 


22  smLMNGi  Aiit)  t^mm^tmm 

ALTERATIONS  LIENS  FILED 

1161   F  ST.,     Fresno.       Remodel     store  

^'■°"''     ,,    ,               _  FBESNO   COUNTY. 

Owner — G.  Malanca,  Fresno.  

Architect-None.  Recorded                                              Amount 

Day  s  work.                                                 »1UUU  ^^^     j^     1921— LOTS    24    TO    28    BLK 

15,  Grand  Ave.  Park,  Fresno.     G  H 

Stivers  vs  Jerry  Watts   !f275 

DWELLING  Aug.  17,  1921 — LOTS  49  TO  52  BLK  8, 

3425    IOWA   AVE.,   Fresno.      Dwelling.  Van  Ness  Hghts,  Fresno.     Swastfka 

Owner — C.    F.    Sickler.    3431    Iowa    St.,  Lumber  Co   vs  P   S   Kennedy,   H   P 

Fresno.  Jayne  et  al ?35 

Architect— None.  Aug.    17,    1921— LOTS    7    AND    8    BLK 

Day's   work.                                                $750  3.j5_  Fresno.     Swastika  Lumber  Co 

vs  E  J  Regan  and  John  M  Menend 

. ?43 

DWELLING                                         ^       ,,.  Aug.   16,   1921— LOTS  49   &   52   BLK  8, 

294    POPLAR   AVE.,   Fresno.     Dwelling  ^^^    ^^^^    Heights,    Fresno.      G    L 

Owner-Mrs     N.    Jaussaud,    Fresno.  coulter  vs  R  D  Paul    ?60 

Architect — None. 

Contractor— W.    (5.   Jolly,   547   Echo  St..  Aug.  13,  1921. 

Fresno.                                                   $2950  LOT    4    BLK    4,    WOODLAWN    ADD., 

Fresno.      Barrett-Hlcks    Co.    vs    F. 

R.  Harriman  et  al $115 

■  Aug.   13,   1921. 

CHURCH  LOTS    11-12    NE    10    FT    OF    LOT    13 

F    AND    .SAN    DIEGO      STS.,      Fresno.  gj^j^    ^g     Coalinga.      Fresno   Sheet 

Church.                                 r    .^     ^  Metal  and  Roofing  Co.  vs  E.  B.  An- 

Qwner  —  German      Evan.    Luth.   Cross  derson  and  L.  G.  McCabe $960.00 

Arcmfe^c't-None.  Aug     12,    1921-E    %    OF    ^^/*    ^^ 

T->„....    ,„„„i,                                               «i9(iiiii  SE    Vi    of   Sec.      15,    13-22,      Fresno. 

^^y  =   ^°'^''-                                           *'^"""  John  B  DeJarnatt  vs  Geo  P  Hughes 

^ and    Geo    N    Barnard. 5695 

Aug.   12,  1921 — LOTS  21  AND  22  BLK 

COMPLETION    NOTICES  es,    K.    B.    Heights,    Fresno.      M    A 

Spear   vs    Frederick    F    Sprow...$109 

FRK.SXO    COUNTY.  .       

Recorded                                            Accepted  ..•■•.. 

Aug.  17,  1921— LOTS  15-16  BLK  50,  Notico  01  Noii-Kesponsibility 

Biola.    Fresno.      Cal.    Assd.    Raisin  

Growers    to    Shorb    &    Neadsi.i...  FRESNO   COUNTY 

Aug.    10,    1921  

Aug.    16,    1921 — LOT   3,  Olive   Heights,  .'Vug.  16,  1921 — LOTS  15  AND  16,  Mer- 

Fresno.      Abraham    Mills    to    whom  wyn  Park,  Fresno.     A  C  Becker  as 

it  may  concern Aug.   6.   1921  to    improvements    on    property.... 


NElWS 


Saturday,  August  20,  19^1^ 


BUILDING  CONTRACTS 


SANTA   CLARA  COUNTY 


All    finish    hardware,? 
hardware* 


SCHOOL 

SANTA    CLARA. 

complete    not    including 
for    special    furniture    and    fixtu^es•^ 
for  two-story  cement  school  build- 
ing. j( 

Owner — Board  of  Education,  Santa 
Clara  High  School  District,  Santa, 
Clara. 

Architect— W.    H.    Weeks,    75    Post    St.,' 
San   Francisco.  "| 

Contractor — San     Jose     Hardware     Co.,J 
San  Jose.  «, 

Filed  Aug.  11,  '21.     Dated  July  20,  '21.    ^ 

As     work     progresses 75?4? 

Usual   35    days 25%* 

TOTAL   COST.    ?2710< 

Bond,    $2710.      Sureties,    Robt.    Shotten-j 

hamer  and  E.  J.   Shottennamer.     LimitjJ 

100    working    days    from    July    20,    1921." 

Forfeit.    $10.      Specifications  only   filed. ^ 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallon.s 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 


CROCKER    BUILDING 

San   Francisco,   Cal. 


YEON  BUILDING.,^ 

Portland;  OT^gon 


Telephone  Market   1935 

Fine  and  Sanitary  pfUlV^ING 

Frank  J.  lOimm 

PLUMBER     . 
Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


Saturday.  August  2i>.  iSai 
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UKSKKVOin 

STATR    HIGHWAY,    lietweKii    San    Jos.- 
and  Los  Uatos  aUdOt   Z  miles  from 
the    town    of    CampbeH    (Cambrian 
Keservoir).        All    work    for     earth 
I  reservoir       with       oonorete       lining: 
necessary      gati'    lower      and      ap- 
purtenances. 
Owner — San  Jose   Water  Works.   S.  J. 
Architect — None. 
Contractor — Chadwick     &     Sykes     Inc.. 

San   Francisco. 
g'il*d  Aug.    la.  -n.     Dated  Aug.  11.  '21. 

ii  As    work     progresses 859; 

Usual     35     days l5% 

TOTAL.  COST.  t21.00U 
Bond,  none.  Limit,  pn  or  before  Jan. 
1,  1S22.  Forfeit.  $;j5.  Flans  and 
spec itlcat ions  tiled. 


UOTTAGE 

SE   HOLUWOOD  AND  S-SECOND  STS.. 
San   Jose.     All   work    for  one-story 
Irame  cottage. 
Owner — J.    P.    Roffinela    and    Maria    W. 

Kohler,  San  Jose. 
.^rchltectB— Wolfe  &  Higgins,  Auzerais 

Bldg..   San  Jose. 
Contractor — Benj.   Quinet,  San  Jose. 
Piled  Aug.    12.   ■■'1.     Dated   Aug.   lU  '21. 

Frame    up     jlQOO 

Plastering   on    1000 

Completed     and     accepted 1000 

I'sual    Ho    days 1000 

TOTAL  COST.  $40nii 
Bond,  JiiOOO.  Sureties.  Geo.  W.  Dobson 
and  G.  W.  Fowler.  Limit.  83  working 
days  from  date  of  agreement.  Forfeit, 
|10.     Plans  and  spBciflcations  filed. 


RESIDENCE 

STANFORD    UNIVERSITY.       All     work 
for    two-story    residence. 

Owner — L.    R.    Abrams,    Stanford    Uni- 
versity, 

Architect— A.    B.    Clark,    Stanford    Uni- 
versity. 

Contractor — Geo.    Jacobsen,    Palo    Alto. 

Filed  Aug.   15.    21.     Dated  Aug.  8.  '21. 
.\s     worTt     progresses 75% 

.   Usual    35    days 25% 

TOTAL    COST,    $12,875 

Bond,    J6500.      Sureties,    Walter    Kipps 

and    W.    P.    Gray.      Limit,    80    working 

days   from  Aug.  8.   1921.      Forfeit,   none. 

Plans  and  specifications  filed. 


DWELLING 

LOTS   17    AND   18   BLK    10.   South   Palo 

Alto.  All     work     for     two-story 

■  frame  (stucco  exterior)  dwelling  and 

frame  garage. 
Owner — R.  B.  Cherihgton,  Palo  Alto. 
Architect — None. 


Ci>iilractor--HaroLrl  U.  Moss,   Pal..  Alto 
Kilfd  Alig.   16,  •21.     Dated  Aug.  6,  '21. 

House    enclosed ...$2662.50 

Plastering   compelled    ....'...    2662.50 

House    finished     2662.50 

Usual     35     days 2662.50 

TOTAL  COST.  110,650.00 
Bond.  »5325.  Sureties.  W.  P.  Gray  and 
William  Scofleld.  Limit.  90  working 
days  after  Aug.  10.  Forfeit,  none. 
I'lans  and  specifications  filed. 


COMPLETION  NOTICES 


SANTA  CLARA  COUNTY 


Recorded  Accepted 

Aug.  17.  1921— Palo  Alto,  Cal.  Joseph 
A.  Jury,  to  whom  it  may  concern. 
Aug.  9,  1921 

.\ug.  11.  1921 — LOT  15  BLK  4. 
Hanchett  Residence  Park,  San 
Jose,.  .'Vdolph  G  Goldstein  to  whom 
it    may    concern Aug.    10,    1921 

.\ug.  12.  1921 — LOT  12,  Hawthrone 
Place.  San  Jose.  Sam  R  Butler  to 
whom    it   may  concern .  .Aug.   12.   1921 

Aug.  13.  1921 — .\EAR  LOS  ALTOS. 
Charles  H  Blake  to  John  Morton.. 
August     11.     1921 

Aug.  16.  1921— LOTS  3  ANT)  4  BLK  2. 
Naglee  and  Sainsevaln  Addition  to 
City  of  San  Jose,  San  Jose.  E  Nom- 
mensen  to  whom  it  may  concern. 
June    15.    1921 

.\ug.  16.  1921— LOTS  14  AND  15  Sub- 
division 1  Taffe  Tract.  Mayfleld. 
Geo  H  Newman  to  Frank  W  Fox.  . 
Aug.    15,    1921 


BUILDING  CONTRACTS 


SAN    M-\TEO    COUNTY 


LOTS  2  &  3  m.K.  ll,,Menlo.Oaks  near 
Xfenlo  Park.  Alteration  and  addi- 
tion  to  a  2-atpry  house. 

Owner — Charl.s  A.  Shurtleff,  Menlo 
Park.  ' 

Contractor— O.  M.,  and  W.  H.  Weeden, 
known  as  Weeden  Bros.,  Menlo 
Park. 

Filed   Aug.    11.  '21.      D^ted  Aug.   8,  '21. 

On   first   of   each   month 75% 

Usual    35    days J 25% 

TOTAL  COST,  $6,398.35 

Bond,   i .      Sureties,    Z.    T.   Thorning 

and  \V.  P.  Gray.     Forfeit  $5.     Limit  60 

working-  days.   Plans  and  specifications 

filed. 


COMPLETION  NOTICES 


SAN    MATEO    COUNTY 


Recorded  Accepted 
Aug.    11.    1921— LOT   9    BLK    17.   Eas- 
ton  Add  No.   1.   Burlingame.     Miles 
Macon  Elder  to  whom  it  may  con- 
cern  Aug.  10,  1921 


LIENS  FILED 


S.\.\     MATliO    COLX'rV. 


Recorded  Amount 

Aug.    16.    1921— W    %    LOT    2    BLK    9     ■ 

Map    No.    2,    Burlingame    Land    Co. 

Burlingame.      Joseph    Grimes   vs   A 

A     Hoppe.     George     Wallace.     P    B 

.     Wallace   and   E   A  Wallace $97.44 


BUILDING  CONTRACTS 


S.\N  JO.\QL"IN  COINTY 


RESIDENCE 

COMMERCE     AND      ANDERSON     STS. 

Stockton.     Residence. 
Owner — Peter  Veretto. 
Architect — None. 
Day's  work.  $3500 


Re- 


REMODELINO 

743   E.   ANDERSON  ST.,   Stockton. 

modeling. 
Owner — R.     L.     Darter,     Odd     Fellows' 

Bldg..   Stockton. 
Day's  work.  $600 


Hotel, 
uth    San 


HOTEL 

WEST  COMMERCE,  Stockton. 

Owner — H.    Klemeyer,    1109    S^ 

Joaquin,    Stockton. 
Architect — None. 
1  lay's  work.  $12,000 


SERVICE    STATION 

SO    CENTER    &    EAST    JACKSON    STS, 

Stockton.     Service  station. 
Owner — Standard    Oil    Co.,    Stockton. 
Architect — None. 
Day's  work.  $600ff 


COMPLETION  NOTICES 


SAN  JO.*.QUIN  COUNTY 

Recorded  Accepted 

Aug.  16.  1921 — LOT  15  BLK  1,  Park 
Addition  to  Manteca  City.  John 
Hutchings  to  J    Ralph.. Aug.   13,    1921 


LIBERTY 

WALiBQARD 


Liberty  Wall  Board 

Notliiiiji  better  for  inside  use  in  any  climate.  Haa  great  fire 
ipsistaiico,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
iiioi.stui'o,  lirat   and  odd. 

SIZES  ANF)  WKKJHT  — 14  inch  thick,  32  and  48  inches  wide, 
l)v  varioii.s  lcn."ths  ui>  tn  12  feet.     1   2/10  lbs.  per  square  foot. 


A  Kibt-r... 
Board  that 
warp    or   buckle 


Pf.'OMPT     DELIVERY 
r,.';.'77.'  FOR  QUOTATIONS 

Ke}  H-M  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Circular  Steel  Windows-Cheaper  than  Wood 


Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 


San  Francisco,  California 


Slarsfit  (Eoti0trurttan  Ippcrts 

Issueil  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
hiKhway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
5«0  MISSION    STREET  SAN   FKANCISCO.   CAL. 


Reinhart  Lumber  and  Planing  Mill  Company 

tJENF.RAL    LUMBER   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doors,    Sash 

Frames   and    Mouldings 
17TH    &    KANSAS    STS.  -  SAN    FRANCISCO 

Phone  Market  1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 


T34-T44  Busti  St. 


SAN  FRANCISCO 


Member 
Msurance  Brokers  Exchange 


Just    FLUSH    it    on! 
lAPIPOLITH 

^AmSbb     TI»A0E    mark      ^im^ 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIMIMEBORIM  SONS,  Inc. 

355  Pacific  Electric  Building,  Us  Angeles  77  Q-Farrell  Street.  San  Francisco 


.1 


Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 

Be  Obtained 


\\  i<  III ;   ion    I  \  I'oiMl  \'I'H»\ 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldgr. 


.^      I 


Telephone  Kearny  2522 


Telephone  Garfield   17 


FOR  SAM-;  nV  ALL    M  MIIKH    l>K  A  l.l'-.K.v 
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Stock  Reduction  Sale 


Every  item  in  our  immense  stock  has 
been  scrutinized  and  the  pi'ices  reduced 

to  today's  levels. 

Send  for  our 

Illustrated  Price  Stock  Bulletin 

covering  all  Machinery  and 
equipment  in  stock 


You  don't  have  to  struggle  along  with 
worn  out  or  "patched  up"  equipment. 
You  can  get  what  you  want  at  the 
l)rioo  you  can  afford. 


Make  your  selection   NOW 
before  stocks  are  broken 


SMITH-BOOTH-USHER  CO. 

MacMnery,  Supplies,  Pipe  and  Fittings 


SAN    FRANCISCO 

50-60    Fremont    Street 
LOS  ANGELES 

22S-238    Central    Avenne 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


[ssufd    Every    Saturday 


SAX  FRANCISCO.  CAL.,  AUGUST  27,  1921 


Tw.-nty-first     V..-ur,    No.    3' 


To  the  Public  and  Building  Trades  Workmen 


News* 


No.    5S0    Mission    Street, 

San   Francisco,   Calif. 

MRS.    L.    A.    L,.\RSISIV.    Pnbllaher 

J.   P.   FARRELI,,    ManaKlns    EdUor 


Devoted  to  the  Engineering,  Arctii- 
ectural.  Building  and  Industrial  Ac- 
ivities    of    the    Pacific    Coast. 


Subscription  terms,  payable  in  advance 
U.  S.  and  Possessions,  per  year.. .?4. 00 
Canadian  and  Foreign,  per  year..  5.00 
5ingle   Copies    15c 


Entered  aa  second-class  matter  at 
ian  Frnnrlsco  Post  Ofllce  nnder  act  of 
roDcress    of    March    3,    ISTO. 

EDITOUHI,    COM.MKXT 

I'he  success  that  has  been  attained 
;o  date  in  the  building  trades  fight  has 
)een  made  possilile  only  through  the 
splendid  co-operation  that  has  been 
jracticed  between  owners,  architects. 
;ontractors  and  building  material 
Irms  and   manufacturers. 

It  is,  therefore,  necessary  at  this 
ime  for  every  owner,  architect  and 
contractor  to  look  about  him  and  dis- 
cover who  have  been  friends  of  the 
cause  and  who  its  enemies.  Com- 
nunity  interest  requires  that  those 
vho  are  deserving  shall  be  favored  as 
igainst  those  who  have  followed  a 
larrow  policy  of  selfish  personal  in- 
erest. 

Jt  is  the  plain  duty  of  every  owner, 
irchitect  and  contractor  to  give  his 
tiost  loyal  support  and  patronage  to 
hose  building  material  firms  and  man- 
Jfacturers  that  have  shown  and  are 
low  showing  consistent  loyalty.  It  is 
Ikewise  the  plain  duty  of  every  owner 
ind  architect  to  note  carefully  the 
names  of  those  contractors  who  are 
showing  their  loyalty  and  to  see  to  It 
hat  those  contractors  who  do  their 
)art  are  given  preference  in  handling 
'uture  building  construction  work  in 
4an   Francisco. 

♦ 

WEEKLY  BA\K  CLEARINGS 

Bank  clearings  as  reported  to  the 
''allfornia  Development  Association  by 
he  several  clearing  house  cities  for 
he  week  ending  August  18,  1921.  show- 
ng  the  amount  of  increase  or  decrease 
rom  the  amount  reported  to  corre- 
sponding week  last  year: 
!an  Francisco.  .»124, 800.000  J43.700,000 
-OS     Angeles....      SO,1S6,000         •200.000 

Oakland    10.8S4,953  77.482 

iacramento     ....        5,816,893  972.743 

?an   niego   2.774,429  242.586 

■Vesni)    3.921.479  38.S.053 

fan  Jose    1.7\.T.220  692.465 

iakersfi.-ld    3.6*4.522         •S25.431 

ianta  H.iaa 409.740  6.426 

>lodestf 799.076  

ian    Bernardino..       1,272,761  

•Increase. 


The  peojile  of  .San  Francisco,  and  in 
particular  the  building  trades  work- 
men of  this  city,  are  entitled  to  first 
hand  knowledge  of  the  terms  under 
which  the  men  of  the  Building  Trades 
are   welcome   back    to   work. 

We  have  learned  there  has  been  so 
much  misinformation  given  to  the 
workmen,  and  it  has  been  done  with 
such  apparent  motive  to  keep  the  men 
in  ignorance  of  the  true  situation,  that 
we  publish  herewith  in  full  the  princi- 
ples on  which  the  liuilding  trades  con- 
troversy has   been   fought. 

We  feel  public  opinion  almost  unani- 
mously will  approve  the  terms: 

1.  The  right  of  any  person  to 
seek,  secure  and  retain  work  for 
which  he  is  fitted,  and  the  right  of 
the  employer  to  engage  or  dismiss 
employes  should  not  be  abridged 
or  denied  because  of  membership 
or  lack  of  membership  in  any  or- 
ganization or  association  of  any 
kind. 

2.  A  horizontal  wage  reduction 
of  7^4  per  cent.  N'o  further  wage 
changes  prior  to  November  12, 
1921. 

3.  An  eight-hour  day  and  a  five 
and  one-half  day  week,  overtime 
to  he  paid  for  at  the  rale  of  time 
and  a  half,  except  Sundays  and 
holidays,  when  double  time  is  to  be 
paid. 

4.  No  discrimination  against  or 
interference  with  any  employe  be- 
cause of  his  union  or  non-union 
standing. 


5.  Klimination  of  those  rules 
which  hitherto  have  tended  to  re- 
duce output  and  increase  costs:  a 
man  is  expected  to  deliver  a  nor- 
mal day's  work  and  to  use  such 
modern  machinery  or  tools  as  will 
best  and  most  economically  do  the 
work,  provided  the  same  are  not 
unsanitary  or  dangerous  to  health. 

6.  No  discrimination  against  ma- 
terials for  any  reason,  whether  on 
account  of  source,  means  of  trans- 
portation   or    handling. 

7.  No  person  is  permitted,  with- 
out the  consent  of  the  employer, 
to  go  upon  a  building  during  work- 
ing hours  for  the  purpose  of  hold- 
ing conferences  or  convers.ition 
with   the  workmen. 

S.  .\  Board  to  be  created  not  later 
than  September  30,  1921,  to  inves- 
tigate building  conditions  and  to 
announce  a  wage  scale  effective 
November  12.  1921.  In  no  sense  is 
this  Board  to  be  an  Arbitration 
Court,  but  it  will  act  only  after 
public  hearings  and  investigation 
in  which  all  parties  will  have  op- 
portunity to  present  their  views 
and  claims.  It  is  realized  that  this 
Board  cannot  function  successfully 
without  the  support  of  Public 
Opinion  and  that  it  cannot  hope  to 
win  such  support  unless  its  per- 
sonnel is  of  unquestioned  integ- 
rity and  its  proceedings  open  and 
fair. 

IXDUSTRI.\L    REL.ATIONS 
COMMITTEE. 
.VTHOLL  .McBE.^.V.  Chairman. 


TWELVE    TYPE.S    OP    Sl'RF.\CI\t;    I.V 
LINCOLN"    HIGHW.W 

Twelve  types  of  surfacing  are  found 
in  the  2,853  miles  of  Lincoln  Highway 
improved  in  the  past  seven  years  at 
a  cost  of  a  little  more  than  $31,000,000. 
As  the  total  mileage  over  this  route 
lietween  New  York  and  San  Francisco 
is  3.305,  there  are  still  452  miles  to 
be  completed,  and  the  Lincoln  Highway 
Association  estimates  that  about  $10.- 
000,000  will  be  expended  this  year  on 
the  whole  project. 

The  Highway  .\ssociation  furnishes 
the  following  table  of  classifications 
of  completed   work: 

HIeh  Type — Metnled   Roads 

Miles 

Concrete     422.34 

Brick      219.68 

Bitulithic    Macadam     408.81 

Macadam     2S7.10 

.\sphalt     "8.0 

Creosote    Block    5.90 

Granite    Block     7.10 

Low  Tjpe 

Graded    Oravel     ;956.00 

Natural     Gravel     62.10 

Graded    Earth     725. 6( 

.Natural    Earth     136.00 

Sand     3.3" 

In  1920  there  were  542  miles  of  new 
construction,  as   follows: 

Miles 

Concrete      127.5 

Brick      '1 

Bitulithic  Macadam    12.2 

Gravel      187.8 

Permanent  Earth   Grade    206.9 


LIMBER  PRODl'CTIOX 


For  the  week  ending  August  6  106 
mills  in  western  Oregon  and  western 
Washington  report  production  of  54,- 
642,024  feet,  which  is  29  per  cent  below 
normal. 

New    business   totaled    58.324,716    feet. 

Shipments    totaled    57,412.070    feet.' 

For  delivery  by  rail,  ne  wbuslness 
included  1211  cars;  rail  shipments  1186 
cars.  Unshipped  balance  in  the  rail 
trade   was  2B02  cars. 

Local   business  totaled   3,613,919   feet. 

In  the  cargo  trade,  domestic  orders 
totaled  11.600,184  feet;  export,  6.789.- 
613  feet.  Coastwise  and  intercoastal 
cargo  shipments  totaled  13.188,236  feet; 
export   shipments,    5.029,915    feet. 


MUNICIPAL.   OWNERSHIP 


The  revenues  of  the  Municipal  Rail- 
way of  San  Francisco  exceeded  its  dis- 
bursements for  the  fiscal  year  ending 
June  30.  1921,  by  more  than  $600,000, 
according  to  the  annual  report  of  City 
and  County  Treasurer  John  E.  Mc- 
Dougald,  filed  with  the  mayor,  in  com- 
pliance with  the  charter.  The  report 
shows  a  total  of  $2,900,636.23  in  pass- 
enger receipts  and  miscellaneous  reve- 
nue, and  payment  made  for  the  street 
car  system  amounting  to  $2,122,137.36. 
Last  year's  comparative  figures  were 
$2,749,651.14    and    $2,142,198.09. 


feUiLDING     ANt)     ENGiNEEiliNG    NfiWS 


Saturday.  August  27,  1921 


Kuilding  activities  in  Oakland  oon- 
liiiues  at  a  lirisk  pace.  One  hundred 
and  thirty-five  liuilding:  permits  were 
issued  by  the  city  building  department 
tor  the  week  ending-  August  IT.  Im- 
provements carried  on  under  these 
permits  total   approximately   ?1B8.723. 


Kichizo  iwaya.  manager  of  th.'  ex- 
port sales  department  of  the  Asano 
I'ortland  Cement  Co.  at  Tokyo  and  II. 
.Nakagawa,  superintendent  of  the  same 
concern,  were  in  Martinez  recently  in- 
vestigating the  street  paving  now 
under  way  in  that  city.  The  men  rep- 
resent the  Japanese  govornmont  and 
are  seeking  data  preparatory  to  starl- 
ing plans  for  paving  the  entire  city  of 
Tokyo. 


Loehiel  M.  King  has  been  elected 
chairman  of  the  Alameda  City  Plan- 
ning Commission  and  Captain  W.  G. 
Tibbetts  elected  vice-president.  Wm. 
Varcoe,  City  Clerk  of  Alameda,  is 
secretary. 

Henry  Turley,  formerly  connected 
with  the  city  engineer's  ofHce  of  Rich- 
mond, has  opened  an  office  in  the 
Schramm  building,  that  city,  and  will 
engage  in  private  practice,  specializ- 
ing in  street   work. 

The  L.  D.  Carpenter  Lumber  Co.  of 
Seattle  has  filed  a  petition  in  bank- 
ruptcy. Assets.  $l!3,.'>47;  liabilities, 
$201,349. 


The  wage  controversy  in  the  build- 
ing industry  at  Cleveland.  Ohio,  has 
t)een  settled  for  a  time  by  arbitration, 
but  a  standardized  agreement  between 
the  employers  and  liuilding  crafts  re- 
mains to  be  drafted.  It  is  stated  the 
contractors  will  insist  on  three  i)rinci- 
ples  in  this  agreement:  (1)  Elimina- 
tion of  all  restrictive  cluses;  (2)  elim- 
ination of  waiting  time,  travel  time 
and  similar  clauses,  which  means  8 
hours'  work  for  8  hours'  pay;  (3)  and 
Ihe  right  to  employ  such  labor  as  can 
be  procured  when  the  unions  cannot 
supply  men.  If  the  unions  consent  to 
these  demands  some  of  the  most  ob- 
jectionable regulations  that  have 
srown  out  of  the  closed  shop  will  be 
retiioved. 


Ernest  H.  Tate  has  taken  charge  of 
the  waterproofing  department  of  the 
General  Pireproofing  Co.,  (118  Washing- 
ton  Bldg.,   Los  Angeles. 

The  1920  Oregon  lunilier  cut  is  re- 
ported at  three  billion,  three  hundred 
and  seventeen  million  feet.  Washing- 
ton mills  cut  five  billion,  five  hundred 
and   twenty-five  million   feet. 

The  city  of  Seattle  is  being  sued  tor 
$359,140  in  the  Federal  Court  by  the 
Strauss  Bascule  Bridge  Co.  of  Chicago 
for  alleged  infringements  of  patents 
in  connection  with  the  construction  of 
the  Ballard-Fremont  and  University 
bridges  here.  The  three  bridges  are 
said  to  contain  features  patented  by 
the  plaintiff  and  used  without  permis- 
sion. 


Paul  Williams,  architect,  has  been 
appointed  a  member  of  the  Los  Ange- 
les City    Planning   Commission. 


weekly  news  letter  issued  by  the 
Loyal  Legion  of  Loggers  and  Lumlier- 
mrn.  Building  trades  readjustments 
continue;  lumber  camps  and  mills  are 
putting  on  more  men  and  the  general 
situation  shows  improvement,  says  the 
report. 

(ioveriior  lOmm.t  1).  Bo.vh-  of  Nevada 
coiilirms  the  report  that  he  is  through 
with  politics  and  declares  he  will  re- 
sume his  profession  as  a  mining  engi- 
neer vv-ith  headquarters  in  Reno,  on 
expiration  of  his  term.  lie  has  form- 
ed a  partnership  with  W.  10.  Ilindrey, 
an    Eastern    engineer. 


Improved    conditions    in    the    north- 
west lumber  trade  are  indicated  in  the 


Stone  for  inacadam  roads,  tools,  and 
machinery,  labor  or  subgrade,  cost  of 
macadam  roads.  State  specifications, 
etc..  are  covered  in  Farmer's  Bulletin 
338  (reprint)  by  Austin  Fletcher.  The 
bulletin  can  be  obtained  for  5  cents  by 
addressing  the  Superintendent  of  Doc- 
uments, Government  I'rinting  Office. 
Washington,   D.   C. 


Harry  C.  Gray,  Roy  M.  Nurse  and 
Frank  Gray  have  purchased  the  busi- 
ness of  the  Ophir  Hardware  Co.  at 
Oroviile.  The  firm  is  now  known  as 
tlic    i;ray-Nurse    Hardware   Co..    Inc. 


A  representative  of  an  Eastern  con- 
cern is  seeking  a  site  in  Alameda  on 
which  it  is  proposed  to  erect  a  huge 
steel  plant.  The  company  seeks  a 
site  of  not  less  than  200  acre.s.  The 
plant    will    employ    about    2500   persons. 


McRorie,  McLaren  Co.,  landscape  en- 
gineers of  San  Francisco,  have  been 
awarded  a  contract  by  Bakersfield  City 
Council  to  beautify  Stark  Park  in  that 
city.  The  contract  price  for  the  year's 
improvement  on  the  grounds  is  $17.- 
lea.  In  addition  to  this  work  the 
same  company  will  lay  out  the  East 
Bakersfield  Park,  which  will  call  tor 
an  e.xjienditure  of  approximatel.v  $44,- 
0i)». 


Vallejo  ('hamber  of  Commerce  has 
appointed  a  committee  to  investigate 
the  city  manager  form  of  government. 
The  city  manager  plan,  it  is  said,  is 
favored   by  the  Vallejo  Chamber. 


Carpenters'  Union  No.  771,  Watson- 
ville,  {'alif.,  votes  voluntary  wage  re- 
duction. Commencing  September  1, 
the  wage  will  be  $7.20  a  day;  a  reduc- 
tion of  80  cents  a  day.  The  new  rate 
adopted  at  V^'atsonville  is  the  same  as 
that  recently  decided  upon  by  the 
.Santa  Cruz  members. 


Four  United  States  vocational  uni- 
versities, one  in  the  East,  the  Middle 
West,  the  South  and  on  the  Pacific 
Coast,  will  be  established  in  abandoned 
army  cantonments  by  the  veterans' 
bureau,  under  a  new  poLic.v  for  the  re- 
habilitation of  former  service  men. 
Present  plans  call  tor  the  first  uni- 
versity to  start  work  within  ninety 
days,  with  about  2.000  men  in  at- 
tendance. Courses  will  be  offered  in 
masonry,  architecture,  plumbing, 
printng,  engraving,  bookbinding,  elec- 
trical work,  carpentry,  and  steam- 
fitting,  and  such  agricultural  lines  as 
animal  husbandry,  dairying  and 
forestry. 


By  recent  order  of  the  Federal  Trade 
Commission,  the  Sealwood  Company, 
St.    Louis,    Mo.,    distributors    of    "Seal- 


wood."  a  substitute  for  shellac,  are 
reiiuired  to  discontinue  the  giving  ot 
secret  cash  commissions  to  the  em- 
ployees ot  its  customers  to  induce  the 
purchase  of  its  products.  The  firm 
admits  the  giving  of  the  commissions 
and  consents  to  the  issuances  of  the 
order. 


The  Concrete  Pipe  Co.  of  Portland 
has  purchased  a  3-acre  tract  in  Albina 
District,  Portland,  and  will  establish  a 
plant  for  the  manufacture  of  concrete 
pipe.  Offices  of  the  company  are  lo- 
cated in  the  Board  of  Trade  Bldg.. 
I'ortland.  Officers  of  the  company  are: 
(,'.  H.  BuUen,  Phil  Easterday  and  C. 
•Spies. 


Turner    Hardware    &    Implement    Co. 
of    Modesto    is    making    extensive    im- 
provements      to     its       quarters.         In-    * 
creased    business      warrants      enlarge-    't, 
ment    of    electrical    and    hardware    de-    3 


partments. 


Ben  Blow,  for  the  past  five  years 
Manager  of  the  Good  Roads  Bureau 
of  the  California  State  Automobile 
Association,  will  leave  next  week  for 
Topeka.  Kansas,  where  he  will  be 
manager  of  the  Victory  Highway  As- 
sociation, organized  to  improve  a 
transcontinental  route  in  honor  of  the 
American  heroes  of  the  World    War. 


The  July-August  issue  of  the  Con- 
crete Highway  Magazine  issued  by  the 
Portland  Cement  Ass'n..  Ill  West 
Washington  St.,  Chicago,  is  off  the 
press.  The  book  contains  an  illustrated 
article  by  J.  L.  Travers,  Secretary  of 
the  Imperial  County  Highway  Com- 
mission, on  the  "Building  of  a  Concrete 
Road  System  Below  Sea  Level."  Copies 
will  be  sent  on  request. 


Articles  ot  incorporation  have  been 
filed  for  the  Fidelity  Guarantee  Build- 
ing Loan  Association,  a  Berkeley  con- 
cern with  capitalization  of  $500,000. 
There  are  nine  directors,  seven  of 
whom  are  from  Berkeley.  They  are 
Everett  M.  Bee.  .''an  Francisco.  A. 
Naglee  Burk.  Santa  Clara,  and  C.  A. 
Ferrin,  John  McCarthy,  C.  L.  McFar- 
land.  J.  L.  McFarland,  W.  H.  Ratclifte 
and  John  W.  Havens,  all  of  Berkeley. 


The  California  Redwood  Association. 
19'J1.  Trade  Extension  Manual,  is  now 
available,  published  by  Evans  &  Barn- 
hill,  inc..  New  York.  It  gives  the  as- 
sociation's 1921  activities  in  a  nut- 
shell, showing  the  policies  and  ob- 
jectivies  with  proofs  and  charts  pre- 
senting the  advertising  campaign  in 
prospect. 


Japan  believes  that  the  forthcoming 
world's  disarmament  conference  will 
bring  results  and  as  a  result  is  al- 
ready planning  to  devote  a  tremen- 
dous amount  of  energy  and  capital 
to  the  construction  of  better  homes, 
hotels,  office  buildings  and  schools,  it 
was  announced  by  D.  Neens,  director 
for  Mitsubishi  &  Co..  prior  to  his  de- 
parture for  the  Orient.  Accompanied 
by  M.  Higuchi,  legal  advisor  for  the 
company,  and  several  expert  engineers, 
.N'eens  is  returning  to  Japan  with  com- 
plete plans  providing  for  the  con- 
struction of  the  largest  and  most 
palatial  office  building  in  the  Orient. 
The  structure  will  be  erected  near  the- 
Ontral  Railway  station  in  Tokio  and 
will  cost  $9,000,000. 


I 


Saturday,  August  27,  1921 


BUILDING     AND     ENGINEERING     NEWS 


Development  of  the  Asphalt  Industry  in  the  United  States 

By    PHEVOST    HUBBARD,   Clic-mlcal    Kngrinetr.     The     Asphalt     Association. 


I'rinr  to  1902  the  term  asphalt  was 
confined  almost  exclusively  to  Ofrtain 
semi-solid  or  solid  bitumens  which 
were  found  in  natural  deposits  most  ot 
which  occurred  in  admixture  with  clay, 
silt  or  vegetation  which  could  not  be 
removed  by  ordinary  refining  methods. 
When  the  mineral  matter  predominated 
the  product  was  termed  asphalt ic  sand 
or  rock  asphalt.  depending  upon 
whether  or  not  the  mineral  structure 
was  loosely  or  firmly  knit  together.  No 
appreciable  tonnage  of  asphalt  was 
u.sed  in  this  country  until  18S3,  when 
about  35.000  tons  were  imported  mainly 
from  Trinidad  and  found  its  way  into 
the  paving  industry.  Prior  to  this, 
relatively  small  quantities  of  Trinidad 
asphalt  and  certain  European  rock  as- 
phalts or  bituminous  limestones  had 
l)een  used  in  the  construction  of  pave- 
ments in  a  few  American  cities.  As 
most  of  the  European  rock  asphalt.-i 
contain  less  than  15  per  cent  of  asphalt 
proper,  while  the  refined  Trinidad  as- 
phalt uniformly  carries  about  56.5  per 
cent  of  bitumen  they  were  eventually 
unable  to  successfully  compete  with 
the  latter,  and  until  1892  Trinidad  as- 
phalt was  used  to  such  greater  extent 
that,  in  most  minds,  the  term  asphalt 
came  to  mean  Trinidad  asphalt. 

In  1892  a  relatively  pure  asphalt  de- 
posit occurring  in  Venezuela  and 
known  as  Bermudez  Lake  asphalt  was 
exploited  in  small  quantities  and  this 
product  began  to  find  its  way  into  the 
l.'nited  States,  where  it  was  also  used 
In  pavement  construction.  From  this 
time  on  Trinidad  asphalt  was  obliged 
to  share  honors  with  Bermudez  as- 
phalt, the  importation  of  which  grad- 
ually increased  until  at  the  present 
time  it  is  nearly  equal  in  tonnage  to 
the  Trinidad  asphalt.  Other  foreign 
asphalts  occurring  in  Venezuela.  Cuba 
and  elsewhere  have  appeared  tempo- 
rarily on  the  American  market,  but 
never  in  any  great  qu.intity.  Large  de- 
posits of  asphaltic  sands  and  rock  a.-i- 
phalt  have  been  found  in  this  coun- 
try, but  their  development  has  been 
limited,  as  many  are  unsuited  for  pres- 
ent industrial  purposes.  Comparatively 
small  deposits  of  very  hard  and  nearly 
pure  asphalt  commonly  known  as  Cil- 
sonite.  Uintaite,  Grahamite  and  Wurt- 
zllite  have  also  been  discovered  in  va- 
rious part  of  the  ITnited  .States  and 
have  been  found  particularly  well  suit- 
ed for  the  manufacture  of  asphalt  spe- 
cialties. Their  combined  available  ton- 
nage has,  however,  been  so  small  thai 
their  use  in  the  two  main  asphalt  in- 
duatries.  paving  and  roofing,  has  been 
very  limited. 

Practically  ail  native  asphalt  is  too 
hard  for  direct  use  in  the  manufacture 
of  asphalt  products  and  after  a  simple 
refining  process,  which  consists  in 
heating  the  crude  material  until  water, 
gas  and  other  volatile  material  is 
driven  oft.  It  must  be  softened  to  suit- 
able consistency  by  combining  it  with 
the  proper  amount  of  residual  petrole- 
um known  as  fiux  oil.  Petroleum. 
therefore,  always  served  as  an  impor- 
tant integral  part  of  all  asphalt  used 
for  industrial  purposes.  For  many 
years  it  was  believed,  and  it  Is  now 
generally  admitte<l  that,  all  a:-.i)hali 
orlBinates    in    petroleum. 

The  petroleum,  first  known  and  used 
In  the  I'nited  Slates,  orcurrlng  in 
Pennsylvania,    Oliio    iiiid    Iniliari:i.    was 

•Asphalts  and  li.  laieO  Bitumens  In 
liilSt  by   1!.   W.  Cottrell. 


of  the  parafiin  type.  When  distilled  to 
remove  the  more  volatile  constituents, 
this  petroleum  was  found  to  yield  a 
thick,  greasy  oil  residue  which  in  no 
way  resembled  asi)halt  except  in  color, 
but  which  proved  quite  satistactoy  tor 
use  as  a  flux.  If  distillation  was  car- 
ried further,  this  residual  oil  under- 
went certain  chemical  changes  due  to 
cracking  of  the  hydrocarbon  constit- 
uents and  eventually  coke  remained  in 
the    still. 

As  early  as  1865  it  was  known  that 
biiuminous  material  was  susceptible  to 
the  action  of  certain  oxidizing  agents 
which  caused  the  product  to  become 
more  viscous,  and  in  1894  Francis  X. 
Byerly  was  granted  a  patent  for  blow- 
ing air  throu.gh  petroleum  residue 
when  heated  to  between  400  and  600 
degrees  F.  I'.y  this  process  it  was 
found  possible  to  produce  a  semi-solid 
residue  which  in  some  ways  resembled 
the  native  asphalts  but  which,  with 
the  type  of  oil  used  was  more  or  less 
cheesy  in  character  and  lacked  the  ce- 
mentitiousness  of  the  then  known  as- 
phalts. This  product  was  marketed  as 
Byerlyte  asphalt,  but  never  found 
much  favor  in  the  paving  industry  be- 
cause of  the  inferior  results  attending 
its  use.  It  was  found,  however,  that 
when  so  treated,  residual  oils  from  pe- 
troleum occurring  in  the  Gulf  section 
yielded  a  better  grade  of  product  than 
the  more  highly  paraffin  type  of  petro- 
leum. 

With  the  discovery  and  refining  of 
California  petroleum  it  was  observed 
that  when  the  resklual  oil  was  further 
distilled  and  before  coke  was  formed,  a 
semi-solid  residue  was  produced  which 
very  closely  resembled  the  native  as- 
phalst  The  original  petroleum  was. 
therefore,  called  asphaltic  petroleum. 
The  asphalt  first  manufactured  from 
this  type  of  petroleum  proved  to  be  of 
rather  inferior  (luality.  the  cause  of 
which  was  later  shown  to  be  due  to  the 
high  temperatures  required  to  drive  off 
a  sufficient  amount  of  oil  constituents 
to  produce  a  semi-solid  residue.  At 
such  temperatures  the  hydrocarbons 
began  to  crack  up  with  the  formation 
of  undesirable  decomposition  products. 
Later  it  was  found  that  if  distillation 
was  conducted  with  a  copious  amount 
of  steam  used  to  agitate  the  contents 
of  the  still,  cracking  could  lie  largely 
prevented  as  the  volatile  products  were 
removed  at  a  much  lower  temperature. 
This  discovery  not  only  assured  a  large 
future  supply  of  high  grade  asphalt 
from  domestic  sources,  but  conclusively 
proved  that  asphalt  originates  in  cer- 
tain petroleums:  that  it  is  actually  held 
in  solution  in  such  petroleums;  and 
that  when  recovered  l)y  suitable  means 
it  is  essentially  the  same  as  certain  na- 
tive  asphalts. 

By  1902.  petroleum  asphalt  was  on 
the  American  market  in  appreciable 
quantities,  about  20.000  tons  being 
manufactured  during  that  year.  It 
fi.iind  its  way  into  the  paving  Industry. 
where  it  was  received  on  trial  for  a 
nunilier  of  years  until  service  over  a 
considerabli-  period  of  time  demon- 
strated that  it  was  e(|ual!y  as  B<iod  for 
Iiaving  work  as  the  lake  asphalts.  By 
1911  Ihe  lonnaKc  of  asphalt  produced 
from  domestii-  p.iroleum  ex. ceded  Ihe 
importation  of  Trinidad  and  P.ermudez 
asphalt,  and  from  thai  lime  on  the 
production  from  this  .sourou  has  grown 
rapidly. 

In  1913  large  iiuanlities  of  Mexican 
petroleum  found  its  way  Into  the  Unit- 


ed States.  This  petroleum  is  highly 
asphaltic  in  character  and  when  sub- 
jected to  steam  distillation  yields  a 
much  higher  percentage  of  asphalt 
than  any  petroleum  found  in  the  Unit- 
ed .States.  About  100,000  tons  of  as- 
phalt were  produced  in  1913  from 
this  source,  as  compared  with  about 
230.000  tons  of  imported  native  asphalt 
and  over  400.000  tons  of  asphalt  pro- 
duced from  domestic  petroleum.  This 
year  showed  the  peak  of  importation 
of  native  asphalt  which  was  at  that 
time  etiual  to  only  a  little  more  than 
two-fifths  of  the  total  production  from 
petroleum.  From  that  time  on  there 
has  been  a  general  decline  in  importa- 
tion of  lake  asphalt  with  a  very  rapid 
increase  in  asphalt  distilled  from  pe- 
troleum. 

The  growth  in  asphalt  tonnage  from 
Jlexican  petroleum  has  been  even  more 
remarkable  than  from  domestic  petro- 
leum, and  since  1918  has  exceeded  the 
latter.  Statistics  of  the  U.  S.  Geological 
Survey  for  1918*,  which  are  the  latest 
ones  available,   show   the  following. 

Tons.        Pel. 
.\sphalt    from    domestic 

petroleum      614,692      41.4% 

Asphalt     from     Mexican 

petroleum    674, .S76      45.5% 

Domestic       native       as- 
phalt     (1)  i  t  u  m  inous 

rock)     53,589        3.6% 

Other     domestic     native 

bituminous  substances  34,692  2.3% 
Asphalt    imported    from 

Trinidad  and  Tobago.  51.062  3.5% 
Asphalt     imported   from 

Venezuela    47.309        3.2% 

Other  imported  asphalts 

including     bituminous 

rock     7,277  .5% 

1.483,497    lOO.Or; 
■A.-^pliali     exported     from 

the    United    States..       40,208 


.\pliriiximate     consump- 
lion      of      asphalt      in 

United     States     1.443,289 

.VOTE: — This  does  not  include 
manufactures  of  asphalt  which 
are  valued  at  approximately  one- 
half  Ihe  value  of  the  tonnage  of 
asphalt    exported. 

From  this  table  it  is  .seen  that  nearly 
!<7  per  cent  of  all  asphalt  produced  by 
or  imported  into  this  country  is  ol)- 
tained  from  Ihe  distillation  of  petro- 
leum. If  the  mineral  and  other  ex- 
traneous matter  in  rock  asphalt  and 
Trinidad  and  Bermudez  asphalt  is 
eliminated  a  conservative  estimate 
would  raise  the  proportion  of  petro- 
leum asphalt  to  over  92  per  cent  of 
the  total,  leaving  about  1.4  per  cen; 
Trinidad  bitumen  and  3.2  per  cent  Ber- 
mudez. The  fact  that  Ihe  bitumen  of 
lake  asphalt  now  constitutes  less  than 
5  per  cent  of  the  total  asphalt  con- 
sumed by  th.-  United  States  may  be 
surprising  to  the  many  who  have  here- 
tofore considered  the  lake  asphalts  as 
Ihe   most    important. 

The  generally  accepted  definition  of 
asphalt  describing  its  consistency  or 
hardness  is  that  II  is  a  seml-.solld  or 
snli<l.  Tlie  principal  test  for  consist- 
ency is  known  as  the  penetration  lesl 
and  is  ordinarily  made  by  determining 
Iho  dl.v'ance  that  a  standard  needle 
will  iHiieirale  n  sami>le  of  asphalt 
wiien  it  Is  maintained  al  2."i°  C.  tho 
ne<  die  beillK  loaded  Willi  a  given 
Weight  and  the  load  beini;  applieil  fni 
a    given    length    of    lime.      Th«    depth 
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which  the  needle  penetrates  is  _ex- 
pressed  in  units  of  0.1  mm.  each.  Un- 
less otherwise  indicated,  the  load  is 
considered  to  be  100  grams  and  the 
time  of  application  5  seconds.  There 
is  no  distinct  line  of  demarcation  be- 
tween a  fluid  and  a  semi-solid,  but  the 
American  Society  tor  Testing-  Mate- 
rials has  adopted  the  following  arbi- 
trary definition  which  may  serve  as  a 
rough  division  between  asphalts  and 
fluid  residual  petroleum  products. 
"Liquid  Bituminous  Materials: — Those 
having  a  penetration  at  25°  C.  (77°  F.) 
under  a  load  of  50  grams  applied  for 
1  second  of  more  than  350.''  Mate- 
rials which  under  this  test  show  a 
penetration  of  less  than  350  but  more 
than  10  when  tested  at  the  same  tem- 
perature with  a  load  of  100  grams  for 
5  seconds  are  classed  as  semi-solids. 
If  the  material  shows  a  penetration 
of  less  than  10  when  tested  as  last  de- 
scribed it  is  called  a  solid.  Road  oils 
and  some  fluxes  may  be  classed  as 
liquids  under  these  definitions  and 
therefore  not  asphalts.  The  heav- 
ier and  more  viscous  fluxes,  how- 
ever, would  be  classed  as  asphalts. 
The  Geological  Survey  in  its  1919  re- 
port has  made  no  distinction  between 
asphaltic  materials  with  reference  to 
use  or  consistency  so  that  the  figures 
previously  quoted  include  some  ton- 
nage of  what  may  be  classed  as  liquid 
asphaltic  products.  In  fact,  such  prod- 
ucts are  sometimes  marketed  under  the 
name  of  liquid  asphalt  owing  to  the 
very  high  percentage  of  asphalt  which 
is  held  in  solution  by  the  oily  constit- 
uents which  are  present. 

The  highly  asphaltic  crude  petro- 
leums sometimes  carry  such  a  large 
proportion  of  asphalt  that  this  prod- 
uct becomes  of  primary  importance  in 
refining.  This  is  particularly  true  of 
Mexican  petroleum  from  the  heavier 
grades,  of  which  over  70  per  cent  of 
asphalt  of  100  penetration  may  be  ob- 
tained by  steam  distillation.  Heavy 
California  asphalt  may.  by  the  same 
process,  yield  as  high  as  50  per  cent 
of  asphalt  of  the  same  penetration. 
From  other  domestic  petroleums  it  is 
impracticable  to  commercially  recover 
asphalt  unless  the  blowing  process  >s 
employed  or  the  fluid  residual  petro- 
leum "is  first  subjected  to  a  carefully 
controlled  cracking  process  under 
pressure.  In  some  cases,  however,  the 
other  domestic  crudes  are  utilized  in 
the  manufacture  of  asphalt  by  mixing 
them  with  Mexican  crude  before  distil- 
lation. 

In  spite  of  the  large  tonnage  of  as- 
phalt produced  from  domestic  petro- 
leum, its  manufacture  from  this  source 
constitutes  only  a  very  small  part  of 
the  petroleum  industry.  The  specific 
gravity  of  domestic  petroleum  asphalt 
averages  about  1.01  or  8.4  pounds  per 
gallon.  On  this  basis  the  volume  of 
domestic  petroleum  asphalt  for  1919 
amounts  to  about  146,000.000  gallons 
as  against  approximately  15,864,000,000 
gallons  of  crude  oil,  or  less  than  1  per 
cent  by  volume  of  crude.  Mexican  oil 
asphalt  averaging  1.04  specific  gravity 
shows  about  155,000.000  gallons  for 
1919  as  against  approximately  2,218,- 
000, OOn  gallons  of  Mexican  crude  oil, 
or  about  7  per  cent.  When  it  is  con- 
sidered that  practically  all  Mexican 
petroleum  is  highly  asphaltic  in  char- 
acter, these  figures  show  the  possibil- 
ity of  increase  in  asphalt  production 
from  this  source  to  be  very  great  as 
the  demand  increases.  At  the  present 
time  an  enormous  quantity  of  asphalt 
present  in  crude  petroleum  and  many 
times  greater  than  the  amount  actually 
produced  is  not  being  recovered,  but  is 
burned  as  fuel  oil. 

Asphalt  is  the  oldest  waterproof  ad- 
hesive known  to  man  and  since  its 
production  from  petroleum  has  made  it 
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readily  available  in  large  quantities  it 
has  been  adapted  for  a  surprising 
number  of  industrial  purposes.  Of 
these  the  paving  industry  consumes 
ble  consumption  of  asphalt  of  190  pen- 
ble  consumption  of  asphalt  of  100  pen- 
etration and  less  in  pavement  con- 
.struction  and  maintenance  during  1921 
has  been  estimated  by  ,1.  E.  Penny- 
backer,  secretary  of  the  Asphalt  Asso- 
ciation, to  be  about  634,000  tons.  To 
this  may  be  added  about  35.000  tons  of 
flux  necessary  to  soften  the  harder 
grades  to  suitable  consistency,  giving 
a  grand  total  of  669.000  tons.  Allovif- 
ing  10  per  cent  for  maintenance,  this 
amount  will  be  sufficient  to  construct 
about  60,000,000  square  yards  of  as- 
phalt pavement,  or,  on  the  basis  of  a 
20-foot  width,  over  5,000  miles  of  such 
pavement. 

In  the  consumption  of  asphalt,  the 
roofing  industry  is  a  close  second  to 
the  paving  industry  and  together  they 
consume  probalily  90  per  cent  of  the 
entire  asphalt  output  if  road  oils  are 
not  included.  The  development  of  the 
aspbalt  roofing  industry  to  sizeable 
proportions  has  been  more  recent  than 
the  paving  industry,  but  was  given  a 
great  impetus  during  the  late  war  pe- 
riod owing  to  the  enormous  demand 
for  ready  and  prepared  roofings.  Her- 
bert Abraham,  chairman  of  the  Tech- 
nical Committee  of  the  Prepared  Roof- 
ing Association,  estimates  the  present 
annual  consumption  of  asphalt,  includ- 
ing flux,  by  the  roofing  industry  to  be 
about  625.000  tons,  equivalent  to  28,- 
375,000  squares  of  roofing.  Figuring  an 
average  of  about  10  squares  to  a  dwell- 
ing, this  amount  is  sufficient  to  cover 
more  than  2,500,000  dwellings,  or  over 
280,000,000    square    yards    of    roof. 

In  addition  to  paving  and  roofing, 
there  are  a  large  number  of  industries 
wh'ich  in  the  aggregate  consume  about 
114,000  tons  of  asphalt.  A  considerable 
amount  of  this  is  used  for  waterproof- 
ing and  flooring  and  lesser  amounts 
for  sheathing  and  insulating  purposes. 
Asphalt  also  finds  its  way  into  the 
manufacture  of  considerable  quanti- 
ties of  rubber  goods,  paints,  varnishes, 
enamels  and  japans,  and  such  special- 
ties as  anti-acid  compounds,  pipe  dips, 
bituminous  putty  or  cement,  emulsions, 
moulding  compositions,  electrical  in- 
sulating products,  sealing  compounds 
for  storage  batteries,  wall  boards  and 
floor  coverings. 

In  most  finished  products  asphalt  i.« 
used  primarily  as  a  binder  or  coating 
for  body  of  the  structure  and  consti- 
tutes l)Ut  a  fraction  of  the  total  weight 
of  such  products.  Its  use  is  therefore 
dependent  upon  Ihe  consumption  of 
large  quantities  of  other  materials, 
the  production  of  which  represent  in- 
dustries dependent  to  a  considerable 
extent  upon  the  asphalt  industry.  Thus 
in  pavement  construction,  considering 
only  that  portion  of  the  pavement 
which  is  bound  together  with  asphalt, 
an  average  of  about  8  per  cent  of  as- 
phalt is  used  to  bind  92  per  cent  of 
mineral  aggregate.  This  represents 
an  annual  consumption  of  over  8,000,- 
000  tons  of  liroken  stone,  gravel  and 
sand  in  pavement  construction,  includ- 
ing nearly  400,000  tons  of  pulverized 
limestone  or  Portland  cement  filler. 
The  manufacture  of  asphalt  roofings 
probably  consumes  in  the  neighiior- 
hood  of  200,000  tons  of  felt  and  sim- 
ilar faiirics  and  300,000  tons  of  min- 
eral surfacing,  such  as  talc,  mica,  sil- 
ica,  sand  and  crushed   rock. 

Without  considering  the  various  ma- 
terials used  in  asphalt  specialties  a 
rough  approximation  of  material  an- 
nually consumed  in  the  manufacture 
of  asphalt  producls,  incluiling  pave- 
ments,   would  lie   as   follows; 


Tons. 
Paving    asphalts    and    fluxes...     669,000 
Roofing  asphalt   and   fluxes....     625,000 
Asphalt   for   specialties 144,000 


Total    asphalt,    not    including 

road    oils     1,438,00( 

Sand,   gravel   and   crushed  rock 

for   paving    8.000,001 

Mineral   surfacing-  for  roofing.-.    500, OOJ 
P'elted    and    other    fabrics    for 

roofing     200. 00( 


Grand    total 9,938,00 


JAPANESK    THADE    AND    ECONOMIC 
NOTES 


[Prepared  by  the  Far  Eastern 
vision,  Bureau  of  Foreign  and  Do 
mestic  Commerce,  from  translation 
of  the  Japanese  Press  submitted  by 
Consul  General  George  B.  Scidmore, 
Yokohama.  Japan.] 


Jnitnnese  Cement  Production  i 

This  year's  output  of  cement  inj 
Japan  is  estimated  at  11,000,000  casksj 
against  7.850,000  casks  last  year.  The? 
domestic  demand  from  January  up  toi 
April  showed  little  change  as  com-l 
pared  with  the  corresponding  period^i 
of  last  year,  but  exports  to  foreign:" 
countries  declined  almost  by  half.  Ac-:.; 
cordingly,  the  tendency  is  becoming', 
all  the  more  pronounced  for  stocks  to* 
increase.  A  conference  of  the  produc-^ 
ers  was  held  in  May  to  discuss  com-!] 
bines,  the  fixing  of  prices,  and  thai 
restriction   of  output.  * 

Reported  Discovery  Afteeting  AlnmU! 
nnin    Production    In   Jnpan  | 

An  important  discovery,  a  ne-w^ 
method  of  extracting  aluminium  froin| 
a  certain  mineral,  which  affects  thos 
future  development  of  Japanese  Indus--. 
try  and  the  formulation  of  an  estab-^ 
lished  air  policy  of  the  Japanese  gov-j 
ernment.  is  the  result  of  the  investiga-j 
tions  which  have  been  carried  out  by> 
the  experiment  station  on  the  produc-. 
tion  of  aluminium  and  its  compounds.-^ 
A  great  refinery  plant  driven  by  elec---: 
trio  power  will  be  established  at  To-:, 
yogi.  A  project  is  under  contempla-j 
tion  to  establish  a  semi-governmentaM 
company  for  the  manufacture  of  alu-j 
minium  by  the  new  method,  which  con»J 
sists  in  the  electrical  analysis  of  ore' 
by  Korean  alum  and  other  materialar" 
and  enables  the  production  of  mora: 
than    99    per    cent   of    aluminium.  ■■ 

Expected  Further  Depression  In  a 
Japan's   Trade  j 

At  the  recent  conference  of  the  Japa-" 
nese  Commissioners  of  Customs  thep 
opinion  expressed  with  regard  to  Ja*' 
pan's  trade  prospect  for  this  year  wera 
summarized,  the  consensus  giving  art' 
estimate  of  whole  trade  volume  for, 
the  year  at  not  more  than  3,000,000,00(6 
yen  ($1,495,500,000),  in  both  export* 
and  imports,  or  an  estimated  decrease 
of  40  per  cent  compared  with  last' 
year's  total  trade  of  4.284,000,000  yen: 
($2,135,574,000).  This  decrease  is  du«d 
to  the  universal  business  depression^ 
and  the  actual  trade,  in  the  opinion  oB 
some,  may  give  a  total  even  woraaj 
than  the  above  estimate,  from 'the  facf! 
that  the  total  imports  for  three  month^ 
ended  March  last  are  valued  at  onlj^ 
607.306.000  yen  ($302,742,041),  onl^ 
about  half  of  that  for  the  correspond^ 
ing  period  last  year,  which  was  1,348,^ 
610.000  yen  ($672,297,040).  Moreoveta 
the  depression  in  the  market  price  off 
raw  silk,  cotton  yarn,  and  cotton  fal)4 
rics.  which  form  the  principal  exports^ 
and  the  slight  hope  for  recovery  ilt' 
raw  cotton  and  iron,  make  the  prospect, 
for    this   year's   trade   far   from    bright^' 


To  prevent  fires  in  motor  vehicles  aA 
automatic  sprinkler  has  been  invented^ 
to  be  mounted  under  a  hood  in  suclsj 
a  position  that  it  sprays  the  motoS, 
with  a  chemical  solution  when  it  b(il 
comes  overheated  and  melts  a  fuse,     "l 
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APARTME.XT  HOUSES 


Contract    Awarded. 

APARTMENTS  Cost.   J500,000 

OAKLAND.  Alameda  Co.  Lake  Merritt 
Dist. 

Eltfht-story  reinforced  concrete  apart- 
ments (40  apts.,  5  and  6  rooms 
each). 

Owner — P.  A.  Palmer.  Monadnock 
Bldg.,    San    Francisco. 

Architect — Willis  C.  Lowe.  Monadnock 
Bldg..    San    Francisco. 

Contractor — Palmer     &     Petersen.     Mo- 
nadnock   Bldg..   San   Francisco. 
NOTE — Building     will     be     equipped 

with   every   modern   convenience. 


Contract    Awarded. 

APARTMENTS  Coat.   J19.129 

S.AN      FRANCISCO.        E.      Powell      68-6 

North  Bush. 
Six-Story      and      basement      brick      (34 

apts.). 
Owner — Edward    Beck.    281     Lee    Ave.. 

Oakland. 
Architect — M.  V.  Politeo.  1st  Natl.  Bank 

Bldg..    San    Francisco. 
Contractor  —  I.     M.      Sommer.     Balboa 

Bldg..  San  Francisco. 


Plans   Being  Prepared. 
APARTMENTS  Cost,  $20,000 

PASO  ROBLES,   San   Luis  Obispo  Co. 
Reinforced   concrete    (9    apts.). 
Owner — Name  withheld. 
Architect — Miller    &    Warnecke.    Perry 
Bldg..  Oakland. 


Plans   Being   Prepared. 
ALTERATIONS  Cost.    J5.000 

OAKLAND.  Alameda  Co..  Cal.     No.  601 

Oakland  Avenue. 
Alter    residence    into    apartments. 
Owner — Mrs.   H.   W.   Jackson.   Premises. 
Architects — Miller    &    Warnecke.    Perry 

Bldg..    Oakland. 

Be      Taken 


8«Bregated       Figures       to 

Shortly. 
APT.  HOUSE  Cost.  $90,000 

O.AKLAND.   Alameda   Co.      Wayne   Ave. 

near  Lake  Merritt. 
Three-story    and    basement    frame    and 

stucco  apt.  house   (24  apts  ). 
Owner — Mrs.  P.  C.  Renaud,  31.5  E.  19th 

St..  Oakland. 
Architects  — •  Schinner.       Bugbee       Co., 

Thayer  Bldg..  Oakland. 


Plans   Being   Prepared. 

APARTMENTS  Cost.  $17,500 

8A.V  FRANCISCO.  West  line  Pierce 
N  of  Lombard   Street. 

Two-story  frame  and  plaster  apart- 
ments and  garage  (4  4-room  apts.) 

Owner — Withheld. 

Architect — O.  R.  Thayer,  110  Sutter  St., 
San  Francisco. 

Contracts   Awarded. 

APARTMENTS.   ETC.  Cost.  $20,000 

OAKLAND.  Alameda  Co..  Cal.     Seventh 

St.    between    Campbell    and    Willow 

Streets. 
Two-.story  brick  store  and  apartments. 
Owner — Lekos  Bros. 
Archltecl — Jame."      W.      I'laihtk.       2iill 

Shattuck   Ave..   Berkeley. 
Segregated  contracts  awarded. 
RiraTBtlBKf     Gradiac       and       Conrrrtr 

Work,   awarded      to   .lepsen      Bros.. 

Berkeley.  $13.iO. 
Brl«k    Work — W.    J.    Baccue.    Builders' 

Exchange,  Oakland,  $5993. 


laritelilry     Work — A.     J.     Mcl'hec.     2111 

E-27th    St..    Oakland.    $4850. 
Steel^California      Steel      Co..       Hobart 

Bldg.,  San  Francisco,  $630. 
riumbine      and    Sheet      Metal      Work — 

.4dolph        Feldeheimer.        ,\Iameda. 

$1682 
Plaatcrliig — John     Thomsen.     Berkeley, 

$1800. 
fainting — C.    E.    Irwin,    1732    California 

St..  Berkeley.  $694. 
Klectric   Work — Harbor      Electric      Co.. 

Oakland,   $345. 
GInaii    &      Glazing — Cobbledick,      Kibbo 

Glass  Co.,  175  Jessie  St.,  San  Fran- 
cisco, $685. 
.Metal  Bam — Kawneer  Mfg.  Co..  8th  and 

Dwight  Sts..  Berkeley.  $247. 
Roofing — C.  C.   Williams.   $216. 
Tile  Work — P.igney   Tile  Co..  $1573. 


L.\KEPORT.  Lake  Co.,  Cal.— John  D. 
Monroe,  retired  Lakeport  merchant,  has 
purchased  the  three-story  brick  office 
and  store  building,  known  as  the  Lake- 
view  Building,  and  will  remodel  the 
third    floor    for    room.s   and    apartment.*. 


BANKS 


Plans   Being   Figured — Bids   Close   Aug. 
29.   1921. 

BANK  Cost.   $15,0011 

LAKEPORT.  Lake  Co.,  Cal. 

One-story    and       basement       reinforced 
concrete  bank. 

Owner — Bank  of  Lake,  Lakeport. 

Architects — Morrow    &    Garren,    Chron- 
icle Bldg..   San    Francisco. 
NOTE: — Bids    are    for    general     con- 
tract and  bank  Jixtures. 

Work    includes      plate    gla-^s.      metal 

sash,  reinforcing  steel,  etc. 


Plans  Being   Prepared. 

ALTERATIONS  Cost.  $40,000 

S.\.V  FRA.NCISCO.  Market  and  Jones 
Sts. 

-Mter  main  floor  and  basement  of  build- 
ing to  be  used  as  bank  and  safe 
deposit  vaults. 

Owner — Market  and  Jones  Sts.  Branch 
of  Anglo-California  Trust  Co..  San 
Francisco. 

Architect — H.  H.  Winner  Co..  Humboldt 
Bank  Bldg.,  San  Francisco. 
To    be    finished    with    mahogany    and 

gold;  marble  counters,  grilles,  etc.    For 

the  present  there  will  also  be  space  for 

stores,    but    the    hank    will    absorb    this 

space  for  itself  as  needed. 


To  Be  Done  By  Day's  Work. 

ALTER.  ETC.  Cost.  $15,000 

SAN    FRANCISCX).       16th    and    Mission 

Sts. 
Alter  and  add  to  present  bank. 
Owner — Anglo-California      Trust       Co., 

San   Francisco. 
Architect — H.  H.  Winner  Co. 

The  bank  will  be  doubled  in  size, 
with  entirely  new  fixtures  and  marble 
work. 


BONDS 


MARTINEZ.  Contra  Co.sia  Co..  Cal.— 
.\n  election  will  be  held  September  12 
in  the  Briones  Valley  ."^fliool  Di.strict 
lo  vote  bonds  of  $6000  to  finance 
school  improvements.  Trustei^s  of  the 
District  are:  Albert  Costa.  M.  F. 
Ouarte  and  Joe  E.  Perelra. 


STOCKTO.N'  San  Joaquin  Co.  Cal.— 
Supervisors  sell  $12,000  bond  issue  of 
New  Hope  School  District;  proceeds  of 
sale  (o  finance  construction  of  a  new 
school  building. 


SANTA  ROSA.  Sonoma  Co..  (Jal  — 
Until  September  13.  bids  will  be  re- 
ceived by  the  Supervisors  for  the  pur- 
chase of  $6,500  bond  issue  of  Canfleld 
School  District;  proceeds  of  sale  to 
finance   school   improvements. 

BEDDING,     Shasta     Co.,     Cal— Until 


Sept.  19  directors  of  Happy  Valley  Irri- 
gation District  will  receive  bids  for 
purchase  of  $100,000  bond  issue;  pro- 
ceeds of  sale  to  finance  completion  of 
Hoover  tunnel  and  enlarging  the  canal 
in  the  valley. 


M.VDERA.  Madera  Co..  Cal. — Stale 
Bond  Commission  has  validated  $200,000 
of  the  districts  $29,000,000  bond  issue, 
proceeds  to  be  used  for  preliminary 
work. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Until  Sept.  6,  bids  will  be  received  by 
County  Supervisors  for  purchase  of 
$46,000  bond  issue  of  Soquel  Union 
School  District  bonds;  proceeds  of  sale 
to    finance    school    improvements. 


CHURCHES 


LONG  BtlACH.  Los  .Angeles  Co..  Cal. 
— A  new  financing  plan  has  been 
adopted  by  the  Immanuel  Baptist 
church  for  raising  $200,000  for  the  erec- 
tion of  a  new  church  at  Obispo  Ave. 
and  Eliot  St..  Long  Beach,  from  plans 
prepared  by  Architect  W.  Horace  -Aus- 
tin, 221  First  .Natl.  Bank  Bldg..  Long 
Beach.  Two  stories  containing  620 
main  floor  seals.  296  gallery  seats,  and 
auditorium,  women's  parlor,  kitchen- 
ette, study,  reception  room,  five  assem- 
bly rooms.  banpuet  room  and  fort.v 
ilas.srooms. 


FACTORIES  &  WAREHOUSES 


rrcliniinary    Plans    Being    Prepared. 

WAREHOUSE  Cost,  % 

LOS  .ANGELES.  Los  .\ngeles  Co.  Santa 
Monica  Blvd.  and  Cahucnga  Ave. 

Reinforced  concrete  storage  warehouse, 
6    stories  and   basement,    60x100   ft. 

Owner — Premier  Fireproof  Storage  Co.. 
Los  Angeles.  Cal. 

Engineer — E.  T.  Flaherty.  I.  W.  Hell- 
man   Bldg..   Los   Angeles.   Cal. 

Contract  Awarded. 

REP.AIRS  Cost,  $10,000 

SAN    FRANCISCO.    Ca!.       12th    St.    bet. 

Howard  and  Mission  Sts. 
Repair  fire  damage. 
Owner — Michelin  Tire  Co..  premises. 
Architect — None. 

Contractor — Ward   &  Jones,    180   Jessie 
St.,  San  Francisco. 
Work    will    consist    of   glazing,    elec- 
tric work,  painting,  roofing,  carpentry, 
etc. 

Plans   to  be    Prepared. 

CREAMERV    PLANT  Cost.   $ 

SANTA    ANA.    Orange    Co..    Cal.      First 

and  Cedar  Streets, 
t'reamery    plant. 
Owner — Excelsior    Creamery       Co..     1«1 

N-Main  S:'t„  Santa  Ana. 
.Architect — Not   Vet   Selected. 
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Contract    Awarded. 

LOFT    BLDG.  Cost.    $44..S81 

OAKLAND.  Alameda   Co.,  Cal.   Franklin 

Street  op.  17th  St. 
Two-story      reinforced      concrete      loft 

building. 
Owner — W.    Wakefield. 
Architect — Chas.      W.    McCall.      Central 

Bank  BIdg..   Oakland. 
Contractor — McGinty    &    Son.    Berkeley. 
Contract       for      elevators       will       lie 
awarded  later. 


BAKERSFIELD,  Kern  Co..  Cal. — The 
Di  Giorgio  Fruit  Company  has  an- 
nounced the  impending  construction 
of  a  large  packing  plant  in  the  Weed 
Patch  district,  rich  farming  center  of 
Kern  county.  The  company  intends 
also  to  construct  suitable  living 
quarters  for  its  employes  in  that  dis- 
trict, the  total  cost  of  the  construction 
work  being  in  the  neighborhood  of 
$1,000,000,  according  to  S.  A.  Lines, 
general  manager  of  the  Earl  Fruit 
Company,  a  subsidiary  concern  of  the 
Di  Giorgio  corporation.  Construction 
has  been  started  so  as  to  have  the 
plant  in   operation   next   year. 


FIREHOVSES  AND  JAILS 


OAKLAND,  Cal.— City  Council  appro- 
priates $1126  for  altering  the  first  floor 
of  fire  engine  house  No,  4  in  East  14th 
St.  west  of  13th  Ave.  Eugene  K,  Stur- 
gis.   City  Clerk. 


FLATS 


Plans  Being  Figured. 

FLATS  $8000 

SAN   JOSE,   Santa  Clara   Co.     The  Ala- 
meda. 
Two-story  frame  flats  (5  rooms). 
Owner — A.   H.  Lloyd,  San   Jose. 
Architects — Wolfe  &  Higgins,  Auzerais 
Bldg.,   San   Jose. 
Plans   include    wall   beds,   gas,   steam 
heat  and   hardwood   floors. 


GARAGES 


Contract   Awarded. 

ADDITION  Cost,  $4000 

OAKLAND,     Alameda     Co.       Broadway 

and   Mather  St, 
One-story  brick  addition   to  auto   sales 

building. 
Owner — W.    C.   Morse. 
Architect — James      W.      Plachek,      2014 

Shattuck  Ave,,  Berkeley. 
Contractor — M.    E.   Hopper   &  Son. 

NOTE — Contract     for     machine    shop 
let  on   percentage   basis. 


Plans  Being  Prepared — Permit  Applied 

For. 
ADDITION  Cost,  $25,000 

SAN    FRANCISCO,     San    Francisco    Co, 

Post  and  Taylor  Sts. 
Two-story     and     basement     reinforced 

concrete  addition   to   garage. 
Owner — Musto  Estate. 
Architects — Meyer  &  Johnson,  Bankers' 

Inv.    Bldg.,   San   Francisco. 


GOVERNMENT    WORK    AND 
SUPPLIES 


WASHINGTON,  D.  C— C.  H.  Town- 
send,  3256  Garfield  avenue,  Alameda, 
Cal.,  awarded  contract  by  Supervising 
Architect,  Treasury  Department,  to 
extend  driveway  at  Alameda  postof- 
fiop,  at  $1,41.''.;  work  to  be  completed  in 
18   days. 


Architect,  Treasury  Department,  for 
installing  lighting  fixtures  in  the  U. 
S.    public    building   at    Honolulu,    H.    T. : 

Item  1.  Material  and  installation; 
2.   material  only. 

Beardslee    Chandelier    Mfg.    Co.,    item 

1,  $12,111.65,  March  1,  1922;  2,  $10,- 
098.50.   January    1,    1922. 

Cassidy  Co.,  Inc.,  101  Park  Ave.,  New 
York  city,   item   1,  $10,000,  February  1; 

2,  $S500,  December  1. 

Edw.  J.  Schroeder  Lamp  Works,  Jer- 
sey City  N,  J.,  item  1,  $13,783.95;  Janu- 
ary 1,   1922. 

The  Simes  Co.,  22  W.  15th  St.,  New 
York  city,  item  2,  $8392,  January  1, 
1922. 

Kayline  Co.,  Cleveland,  item  1,  $7,- 
500.  March  1,  1922;  2,  $6700,  Decem- 
ber 1. 

F.  Storsberg  Co.,  Newark,  N.  J,,  item 
1,  $10,489,  February  1;  2,  $9237,  Decem- 
ber  1,   1921. 


SAN  FRANCISCO.— Until  Aug.  27, 
11  a.  m.,  under  Order  No,  3253,  bids 
will  be  received  by  U.  S.  Engineer  Of- 
fice, 240  Montgomery  St.,  for  fur.  and 
del.  wharf,  Rio  Vista,  Solano  county: 
Thirty-six  boiler  feed  pump  valves 
in  accordance  with  drawing  70A-17-433 
to  be  made  of  cast  bronze.  Price  bid 
will  include  cost  of  the  pattern,  which 
will  become  the  property  of  the  Unit- 
ed States. 

One  gear,  34  teeth,  2%-in.  face, 
14%-in.  outside  diameter,  bored  for 
2-in.  shaft  with  keyway  14-in.xH-in., 
to  be  made  of  cast  steel. 

One  pinion,  14  teeth,  2% -in.  face, 
uVi-in.  outside  diameter,  bored  for 
1  7-16-in.  shaft  with  keyway  %-in.x 
3-16-in,,   to    be   made   of  cast   steel. 

One  gear  and  pinion,  same  as  above 
two  items,  combined  and  bored  for 
l7l-in.  shaft  with  standard  keyway, 
to  be  made  of  cast  steel  as  per  sketch 
which  may  be  seen  upon  application  at 
this  office. 

NOTE: — On  the  last  three  items  date 
of  delivery  is  an  important  factor  and 
each  bidder  will  state  actual  date  on 
which  shipment  will  be  made;  also 
price  bid  in  each  instance  will  include 
cost  of  the  pattern,  which  will  become 
the  property  of  the  United  States. 

36    boiler   feed   pump   valves. 

36  boiler  feed  pump  valves. 

1  gear  34T.  14%   in.  outside  diameter. 

1  pinion  14T,  i,45-in.  outside  diame- 
ter. 

1   gear  and   pinion   combined. 


SAN  FRANCISCO.— Until  Sept.  3,  11 
a.  m.,  under  Order  No.  3241,  bids  will 
be  received  by  U.  S.  Engineer  Ofl^ce, 
240  Montgomery  St.,  for  fur.  and  del., 
wharf,  Rio  Vista,  Solano  County,  mis- 
cellaneous hardware  and  supplies. 
Specifications  and  blanks  for  bidding 
will  be  furnished  on  request. 

SAN  FRANCISCO.— Until  Sept.  6,  11 
a.  m.,  under  Order  No.  3246,  bids  will 
be  received  by  U.  S.  Engineer  Office, 
240  Montgomery  St.,  for  fur.  and  del., 
wharf,  Rio  Vista,  Solano  County,  cul- 
inary supplies.  Specifications  and 
blanks  for  bidding  will  be  furnished  on 
application. 


SAN  FRANCISCO— Until  Sept.  1,  11 
A.  M.,  under  Order  No.  3240,  bids  will 
be  received  by  U.  S.  Engineer  Office, 
240  Montgomery  St.,  for  furnishing 
and  delivering  f.  o.  b.  wharf,  Rio 
Vista,  Solano  County,  miscellaneous 
hardware  and  supplies. 

Bids  will  be  received  by  Engineer 
Office  on  Sept.  2,  11  A.  M.,  for  furnish- 
ing and  delivering  same  point,  under 
Order  No.  3242,  miscellaneous  sheet 
and  steam  packing,  etc. 


Saturday,  August  27,  192: 


Rio  Vista.  Solano  Co.:  1  pc.  improvec 
plow  steel  wire  rope,  %  in.,  2000  ft 
long,  and  8  pes,  %-in.  1000  ft.  long,  am 
4  00  ft.  wire  rope  »^-in.  for  use  as  bel 
cord  in  lever  room  on  boat;  rope  to  b( 
made  of  hemp  center,  6  strands,  19  01 
2.")   wires   to  strand. 


WASHINGTON,  D.  C— Bids  are  beint 
received  by  Bureau  of  Supplies  and  Ac- 
counts, Navy  Department,  for  furn 
and  del.  the  following  materials,  th« 
date  for  opening  bids  as  noted  at  enc 
of  each  paragraph: 

Schedule  8633,  various  eastern  and 
western  yards,  253  regulators,  Septem- 
ber 2. 

Schedule  8652,  Puget  Sound,  1100  gal- 
lons  sperm   oil.   September   9, 

Schedule  8654,  various  eastern  and 
western  yards,  126  sets  drawing  in- 
struments, September  13. 

Schedule  S655,  Puget  Sound.  2000  yds. 
cotton  sheeting  and  10,000  yds.  cotton 
webbing,  September  13. 

Schedule  8656,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  rivet  sets,  September  13. 

Schedule  8657,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  rubber  air  hose,  September  IS. 
Schedule  8658,  Mare  Island,  a  miscel- 
laneous quantity  of  pipe  and  pipe  fit- 
tings. September  9. 

Schedule  8663.  Mare  Island.  100,00* 
pounds   pig   Iron,   September   13. 

Schedule  8866,  various  eastern  an^ 
western  yards,  77  ship's  refrigeratori^ 
September  16.  " 

Schedule  S66S,  various  eastern  an* 
western  yards,  a  miscellaneous  quauj 
tity   of   hacksaw   blades,   September   18^ 

WASHINGTON,  D.  C— The  contraof 
for  constructing  deep  well  at  the  IR. 
S.  appraiser's  stores,  San  Francisc(* 
has  been  awarded  to  J.  D.  Rogers,  11* 
Sutter  St.,  San  Francisco,  at  $412^ 
time   for  completion,   120  days.  fl 


GLOBE.  Ariz.— W.  D.  Lovell.  Miiuij 
iieapolis.  Minn.,  submitted  the  loweA 
Md  at  $94,880  for  all  work  comple»i 
for  the  erection  of  a  brick  and  con^! 
Crete  post  office  and  court  house  build» 
ing  at  Globe,  Ariz.  Other  bids  re' 
ceived  by  the  Supervising  Architect, 
Washington,  D.  C,  were:  llillard  tt\ 
Pierce,  N.  T.,  $96,284;  J.  H.  Wiese,i 
Omaha,  $117,720;  Wm.  McDonald,  Sti 
Louis.  $119,738.  and  Jas.  W.  Martini 
Phoenix,    $124,000. 


WASHINGTON,   D   C— The    following 
bl(J^  were  received  by  the  Supervising 


SAN  FRANCISCO.- Until  .Sept.  6.  11 
a.  m.,  under  Order  No.  3243,  bids  will  be 
received  by  U.  S.  Engineer  Office.  240 
Montgomery  St.,  for  fur.  find  del.  wharf. 


WASHINGTON.  D.  C— Following  isj 
a  list  of  prospective  bidders  for  Gov- 
ernment   projects   in    this   territory; 

Pearl  Harbor,  erection  of  steel  work 
for  machine  shop.  Bids  to  be  opene 
September    21;    specification    4464: 

Shoemaker — Satterthwait  Bridge  Co*, 
Pottstown,   Pa.  " 

Frandsen    Construction    Co.,    Garriok 
Bldg..   Chicago. 

T.    &    W.    Construction   Co..    135   Wil- 
liam  St..  New  York  city. 

McClintic  -  Marshall  Co..  Munsey  I 
Bldg..   Washington.  ' 

Donnell-Zane  Co..  Woolworth  Bldg.,  j 
.New   York  city. 

Penn  Bridge  Co.,  4029  4th  Ave.,  i 
Beaver  Palls,  Pa.  [ 

Bethlehem  Fabricators,  Inc.,  Bethle-  J 
hem.  Pa.  ; 

American  Bridge  Co.,  Wilkins  Bldg.,  I 
Washington.  S 

Puget  Sound.  Wash.,  and  South  Bos-  ! 
ton,  50-ton  steam  locomotive  Jib  t 
cranes.  Bids  to  be  opened  September  ;! 
T.     Specification    4478:  ,     j 

Link  Belt  Co.,  Nicetown,  Philadel-  | 
phia.  f 

Variety  Iron  and  Steel  Works  Co.,  t 
1277   E.    40th   St..   Cleveland.   Ohio.  S 

Penn   Bridge  Co.,  Beaver  Falls.   Pa.      '4 

Clyde  Iron  Works,  141  Center  St.,  r 
New   York;  city.  ' 

McMyler  Interstate  Co.,  Bedford,  fl 
Ohio, 
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Brown    Hoistlne   Macbin«    Cu.,    4403    St. 
Clair  Ave..  Cleveland. 

Industrial    Works.    Bay   City.   Mich. 
.American     Hoist     &     Derrick     Co.,     St. 
Paul.    Minn. 

F.  E.  Gillmore,  13817  Woodworth  Rd.. 
Cleveland. 

Terry  Mfg.  Co..  Grand  Central  Term.. 
New   York   city. 

General  Electric  Co..  Schenectady. 
N.  Y. 

American  Bridge  Co.,  Wilkins  Bldg., 
Washington. 

San  Diego.  Calif.,  extension  to  quay 
wall.  Bids  to  be  opened  September  7. 
Specification    44S4: 

Phoenix  Construction  Co.  41  Park 
Row.   .N'ew   York   city. 

San  Diego.  Calif.,  dredging  and  fill- 
ing. Bids  to  be  opened  September  7. 
Specification    4485: 

Penn  Bridge  Co..  4029  4th  Ave. 
Beaver  Falls,   Pa. 

Eliicott  Machine  Corp,  1111  Brush 
St.   Baltimore. 

San  Diego.  Calif.,  boiler  plant  equip- 
ment Dale  for  opening  bids  not  set. 
Specification  4494: 

G.  E.  Engineering  Co..  449  W.  42d 
St..   .N'ew    York  city 

Buffalo  Steam  Pump  Co..  Buffalo. 
H.  Y. 


S.\.\  FR.\N"CISCO — Until  Sept.  1.  11 
A.  M.,  under  Order  So.  3249.  bids  will 
be  received  by  U.  S.  Engineer  OfBce. 
24u  Montgomery  St..  for  furnishing  and 
delivering,  wharf  Rio  Vista,  Solano 
County:  -  1.000  pes.  3.\4-in.  by  12  ft.. 
JOO  pes.  3x4-in.  by  14-rt.  and  200  pes. 
2xl2-in.  by  12-ft.  redwood,  merchant- 
able rough  and  200  lin.  fl.  6xS-in.  No.  2 
common,  Oregon    pine. 


S.A.V  FRA.VCISCO.— Until  Sept.  7.  10 
El.  m..  under  Circular  No.  22-16.  bids 
will  be  received  by  Quartermaster  Sup- 
ply Officer.  Fort  Mason,  for  fur.  and  del. 
galv.  bushings,  fuses,  pressure  gauges, 
tinners'  hammers,  upholsterers'  nails, 
liand  oil  pumps,  por.  lamp  receptacles, 
push  button  and  knife  switches,  galv. 
pipe  unions,  blow-off  valves,  brass  and 
copper  wire.  etc. 


HALLS  AXD  SOCIETY  BUILD- 
INGS 

Bids  to  be  Called  Shortly. 

LODGE   H.\LL.   ETC.  Cost,    i 

TULARE.    Tulare    Co.,    Cal.      Tulare    & 

L  Streets. 
One-story    lodge    hall,    }40,000    or    two- 

storj-      stores,    offices      and      lodge 

rooms,    J68.000. 
Owner — Masonic  Lodge  of  Tulare. 
Architect — J.     R.     Henderson.     Tulare. 

It  has  not  been  determined  whether 
to  erect  a  one  or  two-story  building. 
A  meeting  will  be  called  in  the  im- 
mediate future  to  decide  this  question, 
following  which  bids  will  be  asked. 


Plans  to   Be   Prepared. 

LODGE  BLDG.  Cost.   (150.000 

WHITTIER.   Los   Angeles   Co.     College 

St.  and  Greenleaf  Ave. 
Three-story    brick    lodge    building. 
Owner — 'Whittier    Elks'    Lodge,    c/o    J. 

Llnkletter. 
Architect — Not  selected. 

To  l.e  Done  by   Day's  Work. 

CLUH  HOITSE  Cost,   i 

HI'KH.VNK.  Los  Angeles  Co.,  Cal. 
Hollow     tile     and     plaster    club     house, 

i;»()xi9o  ft. 
Owner — Sunset    Canyon    Country    Club, 

E.  G.  Judah,   President. 
Archileri— H.  H.   Whileley.  520  S-'West- 
ern   Ave.,   Los   Angeles. 

NOTE: — Tile  and  composition  roof, 
hardwood  fioora  and  trim,  ballroom, 
card  rooms,  dining  rooms,  locker  rooms 


.swimming  pool.  40.\IM'J  (I.,  golf  cour.se. 
garages,  kitchen,  iMiuipment  and  dor- 
mitory. 


HANFORD.  Kings  Co..  Cal. — Hanford 
I'ost.  No.  3.  .American  Legion,  is  plan- 
ning construction  of  a  $25,000  club 
house  at  Eighth  and  Phillips  streets. 
\Vm.  T.  Lynch  i.s  chairman  of  the 
building  committee  which  is  outlining 
plans   for  a  campaign    for   funds. 


HOTELS 


Working   Drawings   Under   Way. 
HOTEL  Cost,   J70.nou 

SAN   LUIS  OBISPO.    CaL 
Two-story    frame   and   stucco   hotel    (32 

rooms   and    32    bathrooms). 
Owner — S.  Leggett.  San  Luis  Obispo. 
Architects — Miller   &    Warnecke,    Perrv 

Bldg.,   Oakland. 


Contract  .Awarded. 

HOTEL.  STORE  BLDG.       Cost.  $110,000 

GILROY.  Santa  Clara  Co. 

Reinforced    concrete     hotel     and     store 

building. 
Owner— George  Milias.  Gilroy. 
.Architect — W.    H.    Weeks,    75    Post    St.. 

San    Francisco. 
Supt.  of  Constr. — James  Patterson,  San 
Jo»e. 

Lumber     contract     to     Whitehurst     & 
Hodges,  Gilroy. 

Cement  to  H.   Hecker  Co.,  Gilroy. 

Reinforced    steel    to    Gunn    Carle   Co., 
San    Francisco. 

Contracts    will    be    awarded    as    work 
progresses. 


PUBLIC  BUILDINGS 


Plans  Kfing   Prepared. 

Aquarium  Cost,  $ 

S.AN    FRANCISCO.      Golden   Gate   Park. 

One-story  reinforced  concrete  (Stein- 
hart)    -Aquarium. 

Owner — City    of    San    Francisco. 

.Architect — Lewis  P.  Hobart,  Crocker 
Bldg.,   San   Francisco. 


Plans   Being  Prepared. 

AUDITORIUM  Cost.   $ 

S.AN  BERN.ARDINO.  San  Bernardino 
County. 

Reinforced  concrete  municipal  audito- 
rium. 120x100  ft.;  foyer  70x40  ft., 
and    committee    rooms. 

Owner — City   of  San    Bernardino. 

Architect  —  Howard  E.  Jones.  Katz 
Bldg..    San    Bernardino. 


Plans   Being  Prepared. 

CITY  HALL   BLDG.  Cost.   $75,000 

ANAHEIM.  Orange  Co.,  Cal. 

City  Hall   bldg. 

Owner — City    of    -Anaheim. 

Associate  Architect — M.  Eugene  Durfee 

and  Theo.  C.   Kistner,  Cason   Bldg  . 

Anaheim. 


ALAMEDA.  Alameda  Co..  Cal. — Un- 
til .Sept.  6.  g  p.  m.,  bids  will  be  received 
by  W.  E.  Varcoe.  City  Clerk,  for  con- 
structing a  baseball  back-stop  at 
Washington  Park.  Certified  check  20% 
payable  to  city  required  with  each  bid. 
Specifications  on  file  in  office  of  City 
Clerk. 


WATSONVILE,  Santa  Cruz  Co..  Cal.— 
City  Engineer  H.  B.  Kitchen  instructed 
to  prepare  plans  for  alterations  in  city 
clerk's  office;  estimated  coat  of  work, 
$530. 


WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— City  Clerk  M.  M.  Swisher  Instructed 
to  cal!  bids  for  painting  the  city  audi- 
torium. Bids  will  be  taken  for  appli- 
cation of  paint  with  compressed  air 
machine  and  brush  Bids  will  proba- 
bly be  opened  Sept.  6, 


RESIDENCES 


Tm  Be  Done  by  Day  Labor. 

RESIDENCE  Cost,$3000-»4000 

SAN  FRANCISCO.  Cal.  Vicinity  of  Wa- 
wona  and  Ulloa  Aves. 

Seven  1-story  and  basement  frame  res- 
idences. 

Owner — Fernando  Nelson  &  Sons..  West 
Portal    Park,    San    Francisco. 

.Architect — Plans  by  Owners. 


Preliminary    Plans    Being    Prepared. 
RESIDENCTE  Cost.   $10,000 

PASO  ROBLES,  San   Luis  Obispo  Co. 
One-story    frame  and   stucco   residence. 
Owner — Fred    Cummings.    Paso    Roblas. 
Architect — Miller    &    Warnecke.     Perry 
Bldg..  Oakland. 


Plans  Being  Figured. 
RESIDENCE  Cost,  $5000 

PASO   ROBLES.  San    Luis  Obispo  Co. 
One-story  6-room  frame  residence. 
Owner— J.  Goulding.   Paso  Robles. 
Architect  —  Miller  &    Warnecke,   Perry 
Bldg..  Oakland. 


Figures  to  Be  Taken  Shortly. 
EU.NG-ALOW  Cost,  $8000 

SAN   JOSE,  Santa   Clara   Co.      -Auzerais 

Ave. 
One-story      6-room      bungalow.       terra 

cotta  tile  roof. 
Owner — H.    A.    Harns,   San    Jose. 
-Architects — AVolfe  &  Higgins,  .Auzerais 

Bldg.  San   Jose. 


Contract   Awarded. 

DWELLING  Cost.   $7777 

PIEDMONT.   Alameda   Co..   Cal. 

One-story    6-room    dwelling. 

Owner — Chas.    W.    Fore,    444    Mountain 

Ave..   Piedmont. 
.Architects — Schirmer  Bugbee  Company, 

Thayer  Bldg..  Oakland. 
Contractor — .Alfred   Peterson.    1068    6.'>th 
St..  Oakland. 


Plans    Being   Figured. 

RESIDE.NCE  Cost,     $12,000 

O.AKLAND.  Alameda  Co.,  Cal.  Lake- 
shore    Highlands. 

Two-story   frame  and  stucco  residence. 

Owner — A.  VV.  Gorrill,  741  Lakeshore 
.Ave..   Oakland. 

.Architects — Schirmer  Bugbee  Company, 
Thayer  Bldg..  Oakland. 


Plans  Being  Prepared. 

RESIDENCE  Cost,   $15,000 

S.AN  FR-ANCISCO.     St.  Francis  Wood. 

Two-story  residence    (Colonial). 

Owner — A.  Chansler. 

Architect — Walter   Falch,    Hearst   Bldg. 


Contract    Aw^arded. 

RESIDENCE,    ETC.  Cost,    $11,850 

.ALAMEDA,  Alameda  Co.,  Cal.  Sherman 
Street. 

Two-story  and  basement  frame  resi- 
dence and  garage. 

Owner — Mrs.  J.  M.  Sandoe,  1427  Mound 
St.,   .Alameda. 

.Architect — W.  H.  Ratclltf  Jr..  1st  Na- 
tional  Bank    Bldg..    Berkeley. 

Contractor — Connor  &  Connor.  19i'7 
Virginia  St..  Berkeley. 


Plans  Being   Prepared. 

RESIDE.NCE.   ETC.  Cost.  $10,500 

BERKELEY.  Alameda  Co..  Cal,  Cedar 
and    Euclid    Streets. 

Two-story  and  basement  frame  and 
stucco  residence  and  garage. 

Owner — C.  A.  KIngsley. 

Architect — W.  H.  RatcllIT  Jr.,  Isl  Na- 
tional Bank  Bldg.,  Berkeley. 
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Saturday.  Atigiist  27.  1921 


SCHOOLS 


Contract  Awarded. 

SCHOOLS  Cost,   ?H,771 

BAKERSFIELD.    Kern    Co.,   Cal. 
Erection  of  two  frame  school  houses. 
Owner — Miller    School    District,    W.    H. 

Bemis,   Clerk. 
Architect  —  J.  M.   Saffell,   924   19th   St.. 

Bakerstield. 
Contractor — C.    H.    Grigsley   &   Brother, 

Bakerstield. 
Other    bidders    were:       Wm.     Eissler, 
Bakerstield,  ?7.300;  D.  Stasling,  Bakers- 
field,    ?7,496;    F.    H.    Dequien.    Shatter, 
$7,050;    Danis   &   Voos.   Lemoore.    3i6,772. 


Contract    Awarded. 

SCHOOL    BUILDING  Cost,      $4700 

SAN  JOSE,  Santa  Clara  Co.     E  Lincoln 

Ave    S    of    Minnesota. 
1-story   frame   school  building. 
Owner — Willow    Glen    School    District. 
Architect — Wolff   &   Higgins,    Auzerais 

Bldg..   San   Jose. 
Contractor — C.    F.    Keesling.    Coe    Ave., 

San    Jose. 


Plans  Being  Prepared. 
SCHOOL  BLDG.  Cost,  J25,000 

HOPLAND,    Mendocino   Co. 
One-story  concrete  school. 
Owner — Hopland   School  District. 
Architect — Norman       R.       Coulter,       46 
Kearny  St.,  San  Francisco. 
A  bond  election  will  be  held  shortly. 


Plans  Being  Prepared. 

SCHOOL  $12,000 

GILROT,  Santa  Clara  Co.,  near  Gilroy. 

One-story  frame  and  plaster  school 

(3   rooms). 
Owner — Madrone  School  District. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg.,  San  Jo»e. 
Figures   will    be   called   for    in    about 
two  weeks  for  a  general  contract. 


Taken  Shortly. 

$60,000 
12th  St.  West  of  Va- 


Figures    to    Be 

SCHOOL 

LOS   ANGELES. 

lencia  St. 
Two-story  and  basement  brickk  school 

and     community     building,     50x120 

(gj-mnasium,    etc.). 
Owner^Sinai   Congregation. 
Architect — Edelman    &    Burnett.    826    H. 

W.    Hellman   Bldg.,   Los   Angeles. 


Contract  Awarded. 

GYMNASIUM  Cost.    $21,678.70 

VENTURA.  Ventura  Co..  Cal. 

Frame  gymnasium. 

Owner — Ventura   High   School.   Ventura 

Architect— Alfred     F.     Priest.     618     Fay 

Bldg..  Los  Angeles. 
Contractor — L.   C.   Rudolph,    Ventura. 


Plans    Being   Figured. 

FOUNDATIONS  Cost,  $ 

LOS  ANGELES,  L.  A.  Co.  Pico  St.  bet. 
Ardmore  Ave.  and  Harvard  Blvd. 

Concrete  foundations  for  Class  A 
school  bldg.  242x130  with  audito- 
rium  wing   120x50. 

Owner — Roman  Catholic  Bishop  of 
Monterey  and  Los  Angeles  Diocese. 

Architect— Albert  C.  Martin,  430  Hig- 
gins Bldg..  Los  Angeles. 


Cost,    $3,671 
Cal.      Caruthers 


(Contract   Awarded. 
SCHOOL    BLDG. 
FRESNO.    Fresno    Co 

School  District. 
High    school    farm    mechanics    building. 
Owner — Board     of  Trustees     Caruthers 

Union   High   School  District. 
Architect — Ernest  J.  Kump  Co.,  Rowell 

Bldg.,  Fresno. 
Contractor — Louis  Cereghino  &  Son. 


Contract   Awarded. 
SCHOOL 

COURTLAND,    Sacramento    Co 
Oriental  grammar  school. 
Owner — Courtland       Grammar 
District 


Cost.   $6.50(1 
Co..    Cal. 


jhlteot — F.      A,      !:■. 

Bldg..  Sacramento, 
ntractor  - —  McLeran    i 
JIdg.,   San    Francisco, 


Foale,     Ochsner 


Co..    Hearst 


Cost,  $153,000 
ildings,     including 


Contftict   Awarded. 

.SCHOOL  BLDOS. 

MiLTON.   Oregon. 

ilriiup    of    school     1 

gymnasium,  industrial  arts  and  ad- 
ministration building. 

Owner — Milton  Union  High  School  Dis- 
trict. 

Architect — Raymond  W.  Hatch,  Pendle- 
ton,  Ore. 

Contractor — George     Schreiner.     Walla 
AValla,  Wash. 
NOTE: — Rushlight    &    Hastorf,    Port- 
land,  liave   been  awarded  the  plumbing 

and    healing   contract. 


I'iaiis  Being   Figured, 
r.ids   Close    Aug.    29.    1921,   5^,P.   M. 
.\nr)ITION  Cost,    $18,000 

r':SC.\LON',  San  Joaquin  Co.,  Cal. 
One-story     4-room     brick     and     frame 

Fcliool  addition. 
Owner — Escalon   Grammar   School  Dist. 
.Architects    —    Davis-Heller-Pearce    Co.. 
Delta    Bldg.,    Stockton. 
Figures  will    be    taken   for   a   general 
contract. 


Ronds    Voted. 

SCHOOL  BLDGS.  Co 

SAN   JOSE,   Santa   Clara  Co. 

Dist.,    near   San    Jose. 
Group  of  school   buildings. 
Owner — Campbell    School    District, 

Jose. 
.Architect — W.    H.    Weeks.    75    Post 

.«an    Francisco. 


,.  $200,000 
Campbell 


Cost,  $500,000 
;'o.      South    of 


P'.ans    Complete. 
STUDENTS'  BLDG. 
lilillKKLEY.    Alameda 

Sather  Tower. 
I'uur-story     and     basement     reinforced 

concrete,  plaster  exterior,  students' 

nuion   bldg.;   largest  dimension   213 

X    133.     Irregular. 
Owner — University     of    Calif.     Regents. 

Berkeley. 
Architect — John    Galen    Howard,    First 

Natl.  Bank  Bldg..  San  Francisco. 

NOTE — Plans    will    be    figured    when 

labor  situation  is  more  favorable.     This 

building     is     to     be     known     as     Henry 

Morse  Stephens  Hall. 


Contract   Awarded. 

GYMNASIUM  Cost,  $66,700 

OAKLAND,  Cal.     49th  and  Broadway. 

Girl's  gymnasium. 

Owner — Oakland  Board  of  Education. 

Architect— C.   W.   Dickey.   359    12th   St.. 

Oakland. 
Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket St.,  San  Francisco. 
NOTE — Contracts  were  also  let  for 
lathing  and  plastering  to  Geo.  Dickson, 
."11  Apgar  St..  Oakland,  at  $5869;  elec- 
trical work  to  Robert. q  Mfg.  Co..  324 
12th  St.  Oakland,  at  $5350:  steel  lock- 
ers to  Berger  Mfg.  Co..  1120  Mission  St.. 
San   Francisco,  at  $2553. 


Contract  Awarded. 

SHOP  BLDG.  Cost,  $9,773 

EASTON,    Fresno   Co..   Calif. 
Machine  shop  and  2  classroom  building. 
Owner  —  Washington        Union        High 
School     District,     J.     A.     Poytress. 
Clerk. 
Architects — Swartz    &    Ryland,    Rowell 

Bldg.,   Fresno. 
Contractor — Allen     &     Martin,     1252     P 
St..   Fresno.   Calif. 
Other  bidders  were; 
Howard  Dickey.  150  Howard  St.. 

Fresno     $10,430 

J.      B.      Hart,      1225      Broadway. 

Fresno     10,499 

H.    E.   Miller,   Fresno 10,644 

Cereghino  &  Son,  San  Francisco  12,500 


Plans    Being    Figured — Bids   Close   Sep 

tember  23. 

ADDITION.   ETC.  Cost.   $ 

GILROV,  Santa  Clara  Co. 

One-story    frame    and    plaster    addition 

(3    rooms)    and    alterations    to    old 

building. 
Owner — Madrone  School  District. 
.Architect.s — Wolfe  &   Higgins,  Auzerais 

Bldg.,   San   Jose. 


Heati 


Contract 


I'lumbing        ; 

Awarded. 
SCHOOL  Cost.    $3114 

BURLINGAME,   San   Mateo   Co.,   Cal. 
One-story    frame    and    plaster    5-room 

school    building. 
Owner — Burlingame      School       District. 

(Pershing    School.) 
Architect — Ernest  L.  Norberg.  Bankers' 

Investment    Bldg.,    San    Francisco. 
•  'ontractor — W.   T.   Hickey.   S.    F. 


Plans   to   Be   Prepared. 

SCHOOL  BLDG.  Cost,  $100,000 

S.AN     BERNARDINO,     San     Bernardino 

County. 
Parochial   school   building. 
Owner — St.    Bernardine   de   Sierra   Par 

ish.   San   Bernardino. 
Architect — Not  selected. 


-^ 


Contract  Awarded. 

GYMNASIUM  Cost.   $21,678.70 

VENTURA.  Ventura  Co..  Cal. 

Frame  and   plaster  gymnasium. 

Owner — Ventura      High      School      Dist.. 

Ventura.  Cal. 
.Architect — Alfred  F.  Priest.  Fay  Bldg., 

Ventura.  Cal. 
Contractor — L.  C.  Rudolph,  Ventura. 


Plans  Being  Figured. 

GYM.  &  AUDITORIUM  Cost.  $12,000 

BOONVILLE,    Mendocino    Co..    Cal. 
One-story   frame   gym.   and  auditorium. 
Owner — Boonville     High     School     Dist. 
Architect  —  Norman     R.     Coulter,     46 
Kearny   St..   San   Francisco. 


Plans    Being   Figured. 

SCHOOL  Cost,    $25,000' 

SANTA  ROSA,  Sonoma  Co.,  Cal.  Rose-' 
land   School  District. 

One-story  frame  and  stucco  school  (4 
rooms  and  auditorium). 

Owner — Roseland   School   District. 

Architect — Norman  R.  Coulter.  46  Kear- 
ny St.,  San  Francisco. 


Plans    Awaiting    Approval. 

CLASSROOMS,  ETC.  Cost,  $370,000 

SAN     FRANCISCO.       Valencia    St.     be- 
tween  23rd  and  24th. 

Reinforced     concrete.      23      classrooms, 
school    auditorium    seating    550.  ( 

Owner — City  and  County  of  San  Fran-  i 
Cisco   (Horace  Mann  School).  ii 

Architect — John  Retd,  Jr..  City  Archl-  ]| 
tect.  First  Natl.  Bank  Bldg..  San  ^ 
Francisco.  ^ 


$ — '-. 
Utah 


Plans  Being  Figured. 

Bids   Close    9    a.    m.,   Sept.    7. 

SCHOOL  Cost, 

LOS   ANGELES.   Los  Angeles  Co. 
and    Kearney    Sts. 

Two-story  brick  school.  9  classrooms, 
auditorium   and   teachers'    rooms. 

Owner — Board  of  Education,  Los  An- 
geles. 

.-Architect — Albert   C.    Martin.    430    Hig- 
gins  Bldg.,  Los  Angeles. 
Separate  bids  taken  on  general  work 

— plumbing.      healing,      painting      and 

electrical    work. 

Contract  Awarded. 

SCHOOL  Cost,    $31,019, 

PLACENTIA.  Orange  Co..  Cal. 

Hollow   tile   school   building. 

Owner — Placentia-Richfield  School  Dist 

Arcihtect — Arthur  AV.  Angel.  5521  Cen- 
tral Ave..  Los  Angeles.  ; 

Contractor— J.  P.  Kobler.  918  W-8thj 
St.,  Los  Angeles. 


i 


s«turday,  Augu.t  27,  i»M             fitlLDING    AND    ENGINEERING    NEWS  11 

Conlnicta  Awarded.  SANTA  CLAltA.  SaiUa  Clar;i  Co.,  Cal.  (4)   Painting   and    tinting,    Garrow   & 

SC'HOOI..                                            Cost,  i — file   foilowlne   bids   were   received   on  Capp,  Stockton,  $611. 

SANTA  CLARA.  Santa  Clara  Co..  Cal.  .August    22nd    by    the    Trustees    of    the  (5)   Slate    blackboards,    C.    F     Web- 
One  and   two-story   reinforced  concrete  .Santa    Clara    High    School    District   for  her,  San  Francisco   $297 

high  school.  the   following   portions  of  the   work   in  (6)   Plumbing   and   sheet   metal,   Mil- 
Owner — Santa  Clara   High  School   Dist.  connection    with   the   construction   of   a  ler  &  Hayes,  Stockton    $1250 
Architect— \V.    H.    Weeks.    75    Post    St.,  one   and    two-story   reinforced   concrete  Electrical'  work,     Edison     Electrical 

San  Francisco.  High      School      Building.      Plans      were  .Store.  Stockton    $170 
Manonry  awarded   to  Paul  Messner.   180  prepared    by    Architect    W.    H.    Week.s.  (8)    Roofing,  Simpson  Gray    Stockton- 
Jessie   St..    San    Francisco,    $12,945.  75   Post   Street,  San   Francisco.  Vulcanite    roofing,    $65122-    slate    roof- 
Klrotrlrnl  Work — Watts     Electric     Co..  Masonry    Work  ing.   $316.71. 

13.t   4th   St.,   San   Francisco,   $5450.  Hock    ti    Iloffmeyer  Figures  taken  under  advisement 

PlnmblnK — A.    E.      Roll,    Santa      Clara,  I>ioi,    d)    $16,285;    (2)    $17,985;    (3)                                          

'""■'■                                ^     ,    ^    „     ,,  *'*■''"  SEATTLE,     Wash.  —  Western     Con- 

HrntlnK   *    VrntllatlnB— Carl    T.    Doell,  Florent    Gardcsier  struction    Co.,    Seaboard    Bide      Seattle 

467    21st    St..   Oakland.    $11,717  (1)    J15.24S;    (2)    $ :    (3)    $1250.  at     $89,316,     awarded     contract     for     3- 

Slicrt   Metal  Work— Christenson   &  An-  N.   Anderson  story  reinforced   concrete,   12-room  ad- 

derson,  Palo  Alto,  $3195.  (1)   $17,976:   (2)   $17,895;   (3)   $850.  dition  to  McDonald  school  at  East  54th 

Palnilns— D.    Zehnsky      &    Sons       422  Paul    iVIessner   (low)  and    Latona   avenue.      F.   A.   Naramore. 

Turk   bt..   San   Francisco,    $5700.  (1)    $11,295;    (2)    $12,625;    (3)    51650.  City   School   Architect. 

t'omponltlon    Rooflngr  —  Fibrestone      &  FiberNtone                                                                         

Rooting  Co..  199   10th  St.,  San  Fran-  Fiberstone     Roofing    Co $550  FCTrcivr.       v^^.„^      r^          r<   ,      t,    .„ 

Cisco,  $1650.  Roofliic  A          ,„    ?•      Fi^esno     Co.,      Cal.— Until 

Terra      Cotta      Tile    Roof  —  Richmond  Tomp.          T  C  ^"^;  '";   ^  cP'  ^C   1'*^^  '^"'   ^^   received 

Roofing  Co..  325  16th  St..  Rlchmona  Bender    Roofing    Co...      $1223          ,7,       \.        ^'"'t".    Secretary,    Board    of 

$5895.  Fiberstone    Roofing    Co..    1100         $5930  wl'"*""?'       2525       Tuolumne      street, 

Ulrclrle    Clock- Pacific    Electric    Clock  Gladding.    McBean     6325  '^  ^esno,    tor    furnishing   stage   curtains, 

Co..    Wells   Fargo   Bldg.,  San   Fran-  Richmond    Roofing    Co...    1160            5895  •^"''lams   for    office   and   library,   library 

Cisco,  $1095.  United    Material    Co •           6200  f"«'''^''n&  and  furniture  and  moving  pic- 

Fiberstone   Roofing  Co.    low   on   com-  t"'-e   machine   complete      Specifications 

Plans      Being      Refigured— Bids      Close  position    roofing    and    Richmond    Roof-  ""           '"   omce  of  clerk. 

Sept.   10.  ing  Co.   low  on   terra  cotta. 

SCHOOL                                        Cost.    $75,000  RIeotrlenI    Work  REEDLEY,    Fresno    Co.,    Cal.— B.    A. 

LOMPOC,   Santa    Barbara   Co.  Watts   Electrical   Co.   Prop.    (1).,.$5450  Newman  Co..  1927  Merced  street,  Fres- 

Hollow    tile.    9-room    school.  (2)    deduct    $680:    (3)    add   $1190.  "o-     at     $2,612.    awarded    contract    for 

Owner— Lompoc    School     District.  M.    E.    Ryan    (I)     $5980  plumbing       and       sewering     for       Fink 

Architect— R.  C.  Farrell,  444  I.  W.  Hell-  <2)    $600;    (3)    $200.  Grammar    school    building    at    Reedley. 

man   Bldg..   Los  Angeles.  San  Jose   Electric   Co.    (1)    $7940  (Great  Western  Union  School  District.) 

Bids  have  been  rejected  and  new  bids                 (ii)   * ;   (3)   $ .  Other  bidders  were: 

called   for  H.   C.   Reed   &  Co.    (1) $7534  Reedley    Plumbing   and    Electric   Co., 

. .  (2)    $500;    (3)    $225.  Reedley,     $2720;     Kingsburg     Plumbing 

Century    Electric    Co.     (I) $6542  Co.  Kingsburg.   $2725;  C.  T.  Doel,  Oak- 
Plans   Being   Figured— Bids   Close   Sep-  <2)    $522;   (3)    $177.  land,  $2699 ;  Valley  Plumbing  Co.,  Reed- 

tember    7.  Turner    Co.     (1)      $7,800  ley,  $2730;  L.  L.  Brown,  Reedley,  $2694. 

SCHOOL                                         Cost.  $ I -I    $«8-'!:    '•■*)    $250.  Reedley  Electric   Works,   Reedley,  at 

LOS   ANGELES,    Los    Angeles   Co.      Bu-  Plnmiiiiic  $1,325,     awarded    contract    for    electric 

chanan  St.  August    Roll,    Santa   Clara    (low)..  $5974  work.      Other    bidders    were: 

Reinforced    concrete    and    brick    school.  Turner    Co 7120  Electric    Construction    Co..     Reedley, 

Dwner- Los   Angeles   Board    of   Educa-  K-    Studer    7700  $1437;     Valley     Electrical     and    Supply 

tion.  "-'arl    Doell    6955  Co.,   Fresno.   $1842;   Curry   Electric   Co., 

Architects— Montgomery     &     Nibecker.  ^'^o"    Company     7037  Dinuba.  $1400. 

622  Story  Bldg..  Los  Angeles.  Chnstenson    &    Anderson 7790  Plans    tor    the    structure    were    pre- 

Building     is     to     have     8    classrooms.  Heating    and    Ventilating  pared     by     Architect     Anton     Johnson, 

:oncr.    found.,    reinf.    concr,    retaining  '^^''^    '^-    ^oell    (low) $10,797  Kingsburg  Bank  Bldg.,  Kingsburg. 

walls,      brick      construction,     plastered  ,        (2)    add    for   oil    burner.    $920.                                                       

jxterior,  tile  and  comp.  roof,  pine  trim.  i^cott    Company    $11,720  AIODESTO,      Stanislaus      Co.,      Cal.— 

Tiaple    fls..    sliding    partitions,    marble  ^     Jr   ,^      ''  Lntil  August  29,  7:30  P.  M..  bids  will  be 

avatories,      vacuum      steam      heating.  ^-    ''/."'''L'l, „; $14,382  received   by  Kathleen   G.   Prewett.   Sec- 

i-lans  may   be  obtained  at  the  office   of  „    ,  'V    ?^  ,  ■,    ,     ,                               .  "■?.    '"^   °     *"''  ^"'""'^   °'  Education,   for 

ihe   Secretary.   730   Security   Bldg.,    Los  "'"'^t  A   J^--              ' *'^'"  alterations    to    the    Washington    School 

\ngeles.  Bids  will   be  taken  separately  -r„,-n   r    f-t,',,',',  n,  ,                                  .,-,o.>„  "»''f"n&-      Certified   check    for   5%  pay- 

.n      the     general      contract-plumbing.  ^" ' '  "/,   hTo'r    ^     *''--  %  t ,'"    l'^"    ^^""^"i^"'-    °f    "^e    Board 

>ainting.  heating  and  wiring.  '"'   '^"i""    .......     ,  '^    Lduca  ion    required    with    each    bid. 

Z Sheet   .Metal    Work  Specihcations    on    file    in    office    of    the 

•ontract  Awarded  Christensen   &    Ander.son    (low) ...  $3195  Secretary. 

S.°HOOL                      •                      cost.   $3850  ;i^[,t;.  V-o^^nife'' Wo)^"'"-" ^649                                          

<ANTA  RpSA.  Sonoma  (3o.,  Cal.  W.     Heidt     .■.'.■.■.■.■.■.'.■.■.■.   3622  BEimELEY,     Alameda      Co.,      Cal — 

.onstruction  of  1-room  frame  school.  Forderer     cornice     Works 3723  Until   August    30,   4    P.   M.,    bids  will    be 

ZZTT       l^r''  •^''^°"'     ^:^'n^'-    „   „  Paintinc  received    by   Clyde    E.    Blanchard,    Sec- 

\rchitect  --  \\m     Herbert,    City    Hall,  d.  Zelinsky  iSt   Sons   (low)    $5700  retary  of  the  Board  of  Education.  2133 

,      San  a  Rosa    Cal.  (2)    deduct.   $210.  Allston   Way,   Berkeley,   tor   the  wiring 

ontractors— Adams      &      King.      .Santa  R.    Zelinsky    $6I.Sii  and     installation     of     lighting     fixtures 

--^.v     ^"^-9^  '->    *^^"-  '°''    "^«       "ew      Garfield       Intermediate 

OtlH^r  bidders  were:  Williom     Loos     $6845  School,  situated  on  Rose  and  Josephine 

3eoReilly.  Santa  Rosa $499,-.  (2)   $245.  Streets,    and    the    new    Lincoln    Gram- 

iV.  J.  Meeker.  Santa  Rosa 4598  Zebb    Knott    $7390  mar  School,  at  Prince  and  King  Sts. 

~~  (2)    $700.  Specifications   on    file    in    Ihe   ofHce  of 

;^1l'"^^    Awarded.  J.    P.    Jarman $8500  ihe   Board   of   Education   and   may   also 

rOILET  SYSTEM                         Cost,  $2509  (2)    $450.  be    obtained    from      Architect      WmC 

SAN   LORENZO,  Alameda  Co.  All     bids    were    taken    under    advise-  Hays.    1325    First    National    Bank    Bide' 

sew   toilet  system.  mtnt.  San    Francisco,    on    deposit    of    $10     re- 

Jwner — San    Lorenzo    School    District.  iiirnable. 

R.  P.  King,  Clerk  of  Board  of  Trua-  , 

tees.  STOCKTtJ.N'.   San   Joaiiuin   Co.,   Cal. — 

Irchitect — Carl    I.    Warnecke,   414    13th  The    following    bids    were    received    on            HERKIOLEY.     Alameda      Co..      Cal 

St..  Oakland.  -August    13th    by    the    Trustees    of    the  Until   August  30.   4    P.   M..   bid.-i  will    bo 

Contractor— W.    H.    Graham.    355    12th  Everett    School    District    for    the    con-  received  by  Clyde  E.  Blanchard.  Secre- 

St.,   Oakland.  struction    of    a    new    school    building;  lary    of   the    Board    of   Education.    2133 

Other    bidders   were;      Carl   T.    Doell,  plans  were  prepared  by  Architect  Chas.  .Allsion    Way,   Berkeley,   for  wiring  "and 

2541;  Scott  Co.,  $3289.  H.     Young,     Commercial     and     Savings  installation  of  lighting  fi.\tures  for  the 

Bang   Bldg.   Stockton:     Low   bidders:  Berkeley    High       School,    situated      on 

HA.VFORD.     Kings     Co.,     Cal. — Until  1.  Carpentry,  labor  and  lumber,  Sam-  Allston     Way    and    Grove    street.    Ber- 

tug.   31.   8   p.   m.,  bids  will   be  received  uel   Eyre.  Tracy.   $4250.  keley. 

ly  G.  W.  Armstead.  Secretary.  Hanford  (2)    Excavating,     concrete     and     tile  Specifications  on   file   In    the   odtce  of 

'nion    High    School    District,    for    exca-  work,     C.     H      Miller,     Stockton:       Tile  ihe   Hoard    of    Education    ami    may   also 

atlng    and    grading    a    portion    of    the  walla,    $3492.75;    brick    walla,    $3527.45;  be    obtained    from      Architect      Wni.   O. 

ligh    school    grounds.      Certlfled    check  RemlUard  brick.  $3825.45.  Hays.   1325   B'lrsl    .National    Hank    Bldg.] 

0%   required    with    each    bid.      SpeclQ-  (3)   Plastering   Inside   and   out.   Chaa.  San    Francisco,    on    deposit    of    Jlu,    re- 

atlons  on  file  In  offlc*  of  aeoretary.  Terranova,  San  Francisco,  $2300.  turnable. 
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SAK  FRANCISCO  -  The  time  for 
opening  bids  for  the  heating  and  ven- 
tilating system  for  the  Emerson 
school,  now  under  construction  in  Pine 
street  between  Scott  and  Divisadero 
streets,  has  been  extended  by  the 
Board  of  Public  Works  to  September 
14.  Estimated  cost,  $10,000;  bond  of 
$2,500  required  of  successful  bidder. 
Plans  may  be  had  from  Bureau  of  Ar- 
chitecture,   second    floor,    City    Hall. 


BERKELEY.  Alameda  fo..  Pal. — 
Until  August  30.  4  P.  M..  bids  will  be 
i-eceived  by  Clyde  E.  Blanchard.  Sec- 
retary of  the  Board  of  Education.  21:13 
AUston  Way,  Berkeley,  for  painting  ot 
the  exterior  of  the  Oxford  Grammar 
School  situated  on  Oxford  and  Eunice 
Streets. 

Specifications  on  file  in  the  office  ol 
the  Board  of  Education  and  may  al.so 
be  obtained  from  Architect  Wm.  C. 
Hay.s,  1325  First  National  Bank  BIdg., 
San  Francisco,  on  deposit  ot  $10,  re- 
turnahle. 


BERKELEY.  Alameda  Co..  Cal. — 
Until  August  30.  4  P.  M.,  bids  will  be 
received  by  Clyde  E.  Blanchard,  Sec- 
retary of  the  Board  of  Education,  2133 
AUston  Way,  Berkeley,  for  wiring  and 
installation  of  an  electric  clock,  pro- 
gram bell  and  fire  alarm  system  for 
the  new  Garfield  Intermediate  School, 
situated  on  Rose  and  .Josephine  Sts.. 
and  the  new-  Lincoln  School,  situated 
at   Prince  and  King  Streets. 

Specifications  on  file  in  the  office  of 
the  Board  of  Education  and  may  also 
be  obtained  from  Architect  Wm.  C. 
Hays.  1325  First  National  Bank  Bldg., 
San  Francisco,  on  deposit  of  $10.  re- 
turnable. 


LOS  ANGELES,  Oal.— Architect  T. 
Franklin  Power,  307  Tajo  Bldg.,  Los 
Angeles,  is  preparing  plans  for  a 
group  of  buildings  for  Blessed  Sacra- 
ment School  and  Church  at  Sunset 
boulevard,  Selma,  Castle  and  Las 
Palmas  avenues.  The  buildings  to  be 
erected  will  include  a  2-story  12-roon. 
school;  convent  to  house  16  Sisters. 
rectory,  auditorium  to  seat  SOO  people, 
and  a  church  to  accommodate  1200. 
The  buildings  will  have  reinforced 
concrete  frames,  hollow  tile  filler  walls. 
stucco  exterior  finish,  composition  and 
clay  tile  roofing,  tile,  cement  and  wood 
floors,  heating  and  ventilating. 
Estimated  cost,  $300,000. 


etc. 


WOODLAND.  Yolo  Co..  Cal. — Until 
Sept.  30,  10  a.  m.,  bids  will  be  received 
by  C.  L.  Musgrave.  Clerk,  Cache  Creek 
School  District,  for  constructing  ad- 
dition to  Cache  Creek  school.  Certified 
check  10%  payable  to  clerk  required. 
Specifications  on  file  in  office  of  County 
Superintendent  of  Schools  at  Wood- 
land. 


SEATTLE,  WASH. — King  Plumbing 
&  Heating  Co.,  Seattle,  at  $134,156  on 
Alt.  1;  $126,689  on  Alt.  2  and  $134,256 
on  Alt.  3,  submits  lowest  bid  to  School 
District  No.  1.  for  heating  sy.stem  in 
Roosevelt  High  Scnool  now  under  con- 
struction. NePage  McKenny  Co.,  Seat- 
tle, at  $33,350  were  low  for  electric 
work  and  Dupar-Blythe  Co.,  712  Pike 
St.,  Seattle,  low  on  plumbing  at  ap- 
prox.  $50,000.  Rueben  W.  Jones,  Cen- 
tral Bldg..  Seattle,  is  secretary  of  the 
District.  F.  A.  Naramore  is  City  School 
Architect. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — Un- 
til Sept.  26.  11  a.  m..  bids  will  be  re- 
ceived by  Sarah  N.  Hatch,  secretary, 
Santa  Rosa  City  School  District,  for 
constructing  brick  wall  for  fireproof- 
ing  boiler  room  in  Santa  Rosa  high 
school.  Plans  may  be  obtained  from 
Architect  William  Herbert,  city  hall. 
Santa  Rosa,  on  deposit  of  $5,  return- 
able. 


HANFORD,  Kings  Co.,  Cal. — Follow- 
ing bids  were  received  by  the  Board  ot 
Education  for  furnishing  and  install- 
ing   equipment    for   school    building: 

Chairs  (teachers'  revolving) — Hor- 
ton  Furniture  Co.,  $12.50,  $14;  Rucker. 
Fuller  &  Co.,  $15.50.  $17;  C.  F.  Webber 
&  Co.,  .113.50,  $11.50;  A.  Carlisle  &  Co., 
$23.60;    Kutner-Goldstein   Co.,    $12. 

Chairs  (Vienna) — Horton  Furniture 
Co.,  $4.25.  $3.75;  Rucker,  Fuller  &  Co., 
$5.40;    C.    F.    Webber   &   Co.,    $4. 

Chairs  (Tablet) — Horton  Furniture 
Co.,  $10.50,  $7.50;  Rucker,  Fuller  &  Co.. 
$15.40;  C.  F.  Webber  &  Co.,  $7,  $6.90. 

School  Desks —  Horton  Furniture 
Co.,  $11.75,  $12;  Rucker,  Fuller  &  Co.. 
$12.80;  C.  F.  Webber  &  Co.,  $12,25, 
$13.50. 

Opera  chairs — Horton  Furniture  Co., 
$6.40,  $6.75;  Rucker,  Fuller  &  Co.,  $7.40, 
$6.30;  C.   F.   Webber  &  Co.,   $6.50. 

Letter  cabinets  —  Rucker,  Fuller 
Sales  Co.,  $42,  $50;  C.  F.  Webber  & 
Co.,  $60,  $100;  A.  Carlisle  &  Co.,  $44.50; 
Cunningham,  Curtis  &  Welch  Co., 
$62.50. 

Legal  cabinets — Rucker,  Fuller  Sales 
Co.,  $47,  $55;  C.  F.  Webber  &  Co.,  $70; 
A.  Carlisle  &  Co.,  $51.50;  Cunningham, 
Curtis  &   Welch  Co.,  $73.70. 

Roll-top  desks  —  Horton  Furniture 
Co.,  $98.40.  $108.90;  Rucker,  Fuller 
Sales  Co.,  $97.75;  C.  F.  Webber  &  Co., 
$115;  A.  Carlisle  &  Co.,  $98.75,  $96.75; 
Kutncr-Goldstein  Co.,   $89. 

Lockers  (Steel)— C.  F.  Webber  & 
Co.,  $6.10,  $5.80;  Fred  Medart  Mfg.  Co.. 
$6.67,  $6.23;  A.  Carlisle  &  Co.,  $7,  $7; 
Berger  Mfg.   Co.,  $5. 

Desks  (teachers') — Hortott  Furni- 
ture Co.,  $60.30,  $42;  Rucker,  Fuller  & 
Co.,  $55,  $85;  C.  F.  Webber  &  Co..  $40, 
$32;    Kutner-Goldstein    Co.,    $52. 

Tables  (8  ft.) — Horton  Furniture  Co., 
$105.75;  Rucker,  Fuller  &  Co.,  $107.40; 
Rucker.  Fuller  Sales  Co.,  $95.59;  C.  F. 
"iVebber  &  Co..  $100,  $85. 

Tables  (6  ft.) — Horton  Furniture  Co., 
$54;  Hucker,  Fuller  &  Co..  $63;  Rucker, 
Fuller  Sales  Co.,  $54.41;  C.  F,  Webber 
ii   Co..  $62.50,  $55. 

Tables  (  5  ft.) — Harton  Furniture  Co. 
$48.15;  Rucker,  Fuller  &  Co.,  $56; 
Rucker,  Fuller  Sales  Co.,  $46.71;  C.  F. 
■\Vebber   &   Co.,   $47.50,   $42.50. 

Tables  (10  ft.) — Horton  Furniture 
Co.,  $140;  Rucker,  Fuller  &  Co.,  $144; 
Rucker.  Fuller  Sales  Co.,  $120;  C.  F. 
Webber  &   Co.,    $129,   $109. 

Drawing  Stands— C.  F.  Webber  & 
Co.,  $20;  Cunningham,  Curtis  &  Welch 
Co.,   $30. 

Tripple  Mirror — C.  F.  Webber  &  Co.. 
$73.80;  Wiese  Laboratory  Furniture 
Co.,   $164. 

Fitting  Stand — C.  F.  Webber  &  Co., 
$7.35;  Wiese  Laboratory  Furniture  Co., 
$11.50,    $17.75. 

Physics  table  —  Horton  Furniture 
Co.,  $75;  C.  F.  Webber  &  Co.,  $61.35; 
Wiese  Laboratory  Furniture  Co., 
$89.40. 

Cutting  table — C.  F.  Webber  &  Co., 
$60;  Wiese  Loboratory  Furniture  Co., 
$84.80. 

Supply  Cabinet — C.  F.  Webber  &  Co., 
$105;  Wiese  Laboratory  Furniture  Co., 
$100.75. 

Chemistry  Tables  —  Horton  Furni- 
ture Co.,  $475;  C.  F.  Webber  &  Co., 
$462;  Wiese  Laboratory  Furniture  Co., 
$592.30,   $503.55. 

Biology  tables — Horton  Furniture 
Co.,  $65;  C.  F.  Webber  &  Co.,  $57.60; 
Wiese  Laboratory  Furniture  Co..  $77.7~5 
Domestic  science  table — C.  F.  Web- 
ber &  Co.,  $85;  Wiese  Laboratory  Fur- 
niture  Co.,   $101.25. 

Instructor's  Table  (12  feet) — C.  F. 
Webber  &  Co.,  $410;  Wiese  Laboratory 
Furniture  Co.,   $389.10   plus  extras. 

Instructor's  table  (8  feet) — C.  F. 
Webber  &  Co.,  $222;  Wiese  Laboratory 
Furniture  Co..  $269.20  plus  extras. 

Waste   baskets — C.  F.   Webber  &  Co., 
$2.25;  A  Carlisle  &  Co.,   $1.09,  $1.09. 
Wicker    Rockers — Rucker,    Fuller    & 
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Co.,  $21.75,  $10.50;  Kutner-Goldsteinv 
Co.,    $16.50. 

Wicker  tables — Rucker,  Fuller  &  Co., 
$51;   Kutner-Goldstein    &  Co.,   $17.50. 

Wicker  Couches — Rucker,  Fuller  & 
Co.,  $41.50;  Kutner-Goldstein  &  Co.,  $32. 

Window  shades — Horton  Furniture 
Co..  $937.50;  C.  F.  Webber  &  Co.,  $882, 
$1,077;  C.  F.  Webber  &  Co.  (draper 
shades),  fl.ZH;  Kutenr-Goldstein  & 
Co.,  $620. 


HAXFORD.  Kings  Co.,  Cal. — Han- 
ford  High  School  District  awards  con- 
tracts for  furniture  and  equipment  as 
follows:  Norton  Furniture  Co.,  Han-j 
ford,  physics  table,  $61.35;  school 
desks,  $12;  Kutner,  Goldstein  Co..  Han- 
ford,  window  shades,  $620;  teachers'' 
revolving  chairs,  $12.  Balance  of  con-, 
tracts  awarded  to  C.  F.  Weber  Co., 
Rucker,   Fuller   &   Bergec   Mfg.   Co. 


SAN    LEANDRO.    .\lameda  Co..   Cal.- 
.■^11    additional    building    is    planned    i 
St.     Mary's     Convent,     due     to    crowded 
conditions  and  the  possible  increase 
the   attendance.      A   fireproof   structur* 
is  contemplated. 


PORTLAND,  Ore. — J.  M.  Dougan  Cos 
Railway  Exchange  Bldg..  at  »181.20( 
submits  low  bid  for  the  general  con' 
tract  for  a  four-story  and  basemen 
reinforced  concrete  medical  school  ta 
be  erected  in  Marquam  Hill  for  the 
University  ot  Oregon.  Alaska  Plurab-r 
ing  &  Heating  Co.  at  $24,743  low  onS 
heating;  Dausch  Plumbing  Co.  at  $15,- 
300  low  for  plumbing;  Ne  Page  Mc- 
Kenny low  for  wiring  at  $5,740  a.nt 
Otis  Elevator  Co.  low  for  elevator  al 
$4,025.  Plans  by  Architects  Lawrencj 
&  Holford.  Chamber  of  Commeroi 
Bldg..  with  M.  H.  Whitehouse.  as  as- 
.sociate    architect. 


SEATTLE.  Wash. — Scherer  &  Carl- 
son. Ill  Pine  St..  at  $87,660  submit  loW 
bid  to  the  School  Board  for  construct- 
ing a  three-story  12-room  fireprooft 
addition  to  Gatewood  School  in  Dis 
trict  No.  1,  Reut>en  W.  Jones.  Secretaii; 
ot  the  District.  F.  A.  Naramore  is  Cit 
School    Architect. 


MERCED,  Merced  Co..  Cal. — The  fol 
lowing  bids  were  received  on  Augua 
22nd  by  the  Trustees  of  the  Merce 
Elementary  School  District  for 
construction  of  a  one-story  si.\-rooi 
reinforced  concrete  school  buildin{ 
Flans  were  prepared  by  Architect  Nol 
man  R.  Coulter.  46  Kearny  St.,  Sa 
Francisco. 

Class  B  Class 

Pete  Jensen,  S.  F $37,900      $33,71 

John    Martin,    S.    F 38.707 

Ward  &  Jones.  S.  P 39,987 

Schultz  Con.  Co.,  S.  F. .  40.196 
E.  K.  Angle.  Los  Banos  40.300 
T'.    F.    Reilly 42,980 

Contract   awarded      to 
San   Francisco,   for  Class 


Pete  Jensej 
building,  f 


FRESNO,  Fresno  Co.,  Cal. — No 
received  by  L.  L.  Smith,  Secreta 
Board  of  Education,  for  grading  ya 
and  grounds  of  the  Kirk  School 

LINDEN.  San  Joaquin  Co..  Cal. — TI 
following  bids  were  received  on  Aui 
20th  by  the  Trustees  of  the  Lind« 
School  District  for  the  construction  i 
a  one-story  brick  and  hollow  ti 
grammar  school  building.  Plans  wei 
lirepared  by  Architects  Wright 
Satterlee.  Bank  of  Italy  Bldg.,  Stocl 
ton. 

John  T.  Lewis.  Stockton    $19, 

Ubel   &   Van   Til,   Ripon 19 

—  Peletz    21,1| 

—  Pelecarpo    21, 

Bids   were    for   general   contract 

were  taken  under  advisement. 

(Continued   on   Page    15) 
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Official    Proposals 


Ql  AY     W.ll.L     IIIUS     WANTED 

ri'rp:ait  of  yards  and  docks. 

Xavy  Deimi-lmeiit.  Washington.  — Bids 
ire  wanted  until  September  7.  speci- 
dcations  4484.  for  eon.structing  quay 
wall  at  the  naval  .station.  San  Diejro. 
Calif.,  depo.sit  for  plana  $10.  Address 
the   chief   of   bureau. 


BIDS     WANTED     FOB     STEEL     WORK 


BUREAU  OF  YARDS  AND  DOCKS, 
Navy  Department.  Washineton — Bids 
are  wanted  until  September  21,  specl- 
Bcatlon  4464.  for  steel  work  machine 
shop  at  rearl  Harbor,  H.  T.  Deposit 
tor  plans  $10.  For  Information  address 
chief  of  bureau. 


METAL    SHELVING    BIDS    W^ANTED 

OFFICE  OF  THE  SUPERVISING 
Architect.  Treasury  Department, 
Washington. — Bids  are  wanted  until 
September  26  for  installing  metal 
vault  shelving  in  the  U.  S.  public  build- 
ing, Honolulu,  H.  T. 

♦ 

TO   C.\LL   BIDS  FOR   STEEL 
SUPERSTRUCTURE 


NOTICE   TO   CONTR.ACTORS 


Proposals  will  be  opened  in  the  near 
future  on  Specification  No.  4464  for 
erection  of  steel  superstructure  for 
new  machine  shop.  Naval  Station,  Pearl 
Harbor,  T.  H. 

The  work  covers  the  erection  of  the 
steel  work  for  the  new  machine  shop 
which  will  be  rectangular  in  shape,  1 
story  high.  181  ft.  3M>  in.  wide,  and  520 
ft.  long,  measured  between  column 
center  lines.  Bottom  chords  of  main 
trusses  will  be  approximately  50  ft. 
above  main  column  bases.  All  struc- 
tural steel  will  be  furnished  by  the 
Government. 

Plans  and  specifications  will  be 
available  for  distribution  shortly  and 
will  be  forwarded  when  available  upon 
the  receipt  of  check  or  postal  money 
order  tor  $10,  payable  to  the  Chief  of 
the  Hureau  of  Yards  and  Docks,  as 
security  tor  their  safe  return. 

R.    L.   MARTIN. 
Lieut.   Comdr.    (CEC)   U.   S.   Navy, 
Py  direction.   Public   Works  Officer. 


TO  C.VLL   BIDS   FOR  RIPRAPPING 


NOTICE   TO   CONTRACTORS 


The  Bureau  of  Yards  and  Docks  will 
shortly  open  proposals  on  Specification 
No.  4390  for  riprapping  Dike  No  12 
at  the  Mare  I.sland  Navy  Yard. 

The  work  includes  the  excavation  of 
approximately  100,000  cu.  yds.  of  rock 
at  the  southerly  end  of  Mare  Island, 
and  the  depositing  thereof  outside  of 
Dike  No.   12. 

Plans  and  specifications  may  be  had 
when  available  upon  depositing  check 
or  postal  money  order  for  $10,  payable 
to  the  Chief  of  the  Bureau  of  Yards 
and  Docks,  as  security  for  their  safe 
return. 

By  direction,  Public  Works  Officer. 
R.   L.    MARTIN, 
Lieut.  Comdr.    (CEC)    U.   S.    Navy, 


STATE       OF       CALIFORNI.A 
I»K1"AHTMK\T     OF     IMHLIC     WORKS 


<AI.IKOHMA    HIGHWAY  COMMISSION 

NOTU'K    TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  CnlKomia 
HlKb^iuy  I'onimliiHloii,  M.**  Fnmni 
HuilillMK.  Siiornmrnto,  <'nl.,  until  2 
oVIiK-k  I>.  .M.,  »ii  Sriileniher  <lt1i.  at 
which  llnu;  they  will  be  publicly  opened 
and  read  for  construction  in  accordance 
with     the     specifications     therefor     to 


which    special    reference    is    made,    por- 
tions  of   State   Highway   as   follows: 

Tuolumne  County,  Between  Westerly 
Boundary  and  one  mile  north  of  Key- 
stone (III-Tuo-13-A),  about  9.4  miles 
in  length,  to  be  paved  with  Portland 
cement   concrete. 

Tuolumne  County.  Between  James- 
town and  Sonora  (III-Tuo-13-B),  about 
3.5  miles  in  length,  to  be  paved  with 
I'ortland  cement  concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
oHlces  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
oflice  of  the  Division  Engineer  ot  the 
division  in  which  the  %vork  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir.  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
(Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
■■Notice  to  Contractors"  annexed  to  the 
lilank  form  ot  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be   done,   etc. 

The  Department  ot  Public  Works. 
acting  by  and  through  the  California 
Highway  Commission.  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest  of  the  State. 

NEWELL    D.    DARLINGTON, 
CHARLES    A.    WHITMORE, 
GEO.   C.   MANSFIELD, 
California     Highway     Commission, 
AUSTIN    B.    FLETCHER. 

State  Highway  Engineer. 
JOHN  F.  GALVIN, 

Secretary. 
Dated  August  8,  1921. 


STATE     OF    C.\LIFORNIA 


DKP.VRTMENT     OF     PI  BI.IC     WORKS 


CALIFORM.V  HKJHWAY  <OMMISSH»N 


NOTICE    TO    CONTRACTORS 


SEALED  l'lU)I'OS.\LS  will  be  fi- 
ceiv.-d  al  the  otlicc  of  the  Ciiliforiiin 
lliKh<i:iy  <  oniniissioli.  ,->l.->  Fi.ruiii 
IliiiliiiiiK.  SntTniiiriitK,  Ciil..  liiilil  Z 
■  ■■clock  I'.  M..  on  Se|iti-iii1>er  DItii.  a  I 
uliicli  linn-  tliey  will  be  inilplicly  i,|icii- 
(d  and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follow.i: 

Mendocino  County.  near  Arnold. 
(1-Men-I-G).  an  undergrade  crossing 
of    the    Northwestern    Pacific    Railroad. 

Stanislaus  County,  between  South- 
erly Boundary  and  Ceres  (III-Sta-4-A), 
about  6.0  miles  in  length,  to  he  surfac- 
ed   with   Asphalt  concrete. 

Sant,i  Clara  County,  between  Perry 
and  Morgan  Hill  ( I  V-S.CI-2-B).  about 
4.3  miles  in  length  to  be  surfaced  with 
Asphalt  concrete. 

Santa  Clara  County,  between  Gilroy 
and  Carnadero  Creek  (IV-S.C1-2-C). 
about  1.7  miles  in  length,  to  be  paved 
with    Portland    cement   concrete. 

Monterey  County,  between  King 
Citv  and  South  side  of  Salinas  River 
(V-Mon-2-F).  about  I.fl  miles  in 
length.  0.5  miles  to  be  i)aved  with  .-Vs- 
phalt  c^increte  and  0.5  miles  to  he  sur- 
faced   with    Asphalt   concrete. 

S.iiita  P.arbara  County.  between 
Canada  de  la  Posta  and  Caviola  (V- 
SB-2-E  &•  F).  about  3.2  miles  in  length 
to  be  widened  with  Portland  cement 
concrete  shoulders  and  surfaced  with 
Asphalt    concrete. 

Merced  County,  between  Delhi  ami 
North.rlv  Boundary  <  VI-Mer.  I-D). 
;ib(nit  4.2  miles  to  be  surfaced  with 
Asphalt    concrete. 

Orange    County,     between     Fullerton 


and  Northerly  Boundary  (Vll-Ora-2- 
F),  about  4.8  miles  in  length,  2.8  miles 
to  be  paved  with  Portland  cement  con- 
crete and  2.0  miles  to  be  widened  with 
Portland  cement  concrete  shoulders 
and    surfaced    with    Asphalt    concrete. 

Plans  may  be  seen  and  forms  ot  pro- 
posal, bonds,  contract  and  speciflca- 
tions  may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento. 
San  Francisco.  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  it  it; 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  tho 
blank  form  ot  proposal  for  full  direc- 
tions as  to  bidding,  quantities  ot  work 
to   be   done.   etc. 

The  Department  ot  Public  Works. 
acting  by  and  through  the  California 
Highway  Commission.  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest  of  the  State. 

NEWELL    D.    DARLINGTO.V. 

CHARLES     A.     WHITMORE, 

GEO.    C.    MANSFIELD. 
California    Highway   Commission. 

AUSTIN    B.    FLETCHER, 

State    Highway    Engineer. 

JOHN  F.  GALVIN. 

Secretary. 
Dated    .\ugust    22,    1921. 


NOTICE    TO    CONTU.VCTORS 


■Wnral    HiiildlllKx  I 


Ollice  ot  the  Clerk  of  the  Board  ot 
.Supervisors.    Alameda    County.    Calif. 

SEALED  BIDS  will  be  received  by 
the  Clerk  of  the  Board  ot  Supervisors 
of  .Mameda  County,  at  his  office,  until 
10  oVIock  A.  M.  iin  Munday.  Oetobrr 
:!r<l,  l»ai  (the  only  day  when  said  bids 
will  be  opened),  tor  all  lal>or  and  ma- 
terial and  mechanical  "workmanship 
required  for  the  erection  and  partial 
completion  of  Ward  P.uildings  numbers 
Four.  Six  and  Eight,  and  connecting 
corridors  tor  Highland  Hospital  of 
.Mameda  County  at  14th  .\ venue  and 
Vallecilo  Place.  Oakland.  California: 
also  certain  partitlott  work.  etc..  in 
Wards.  One  and  Two  and  in  Service 
Building. 

Complete  plans  and  specifications  for 
said  work  are  on  file  in  the  office  ot 
the  County  Clerk,  open   to  inspection. 

Copies  may  be  obtained  by  depositing 
with  the  County  Clerk  the  sum  of  One 
Hundred  ($100.00)  Dollars.  Contractors 
will  be  restricted  as  to  the  Icnglh  of 
time  they  may  retain  these  plans  and 
specifications    to    ten    (10)    days. 

Contractors  failing  to  return  said 
|)lans  and  specifications  within  said 
time  limit  will  forfeit  their  deposit  to 
the  County  ot  Alameda.  The  entire 
amount  of  the  deposit  will  be  returned 
to  contractors  returning  plans  an<l 
specifications  in  good  condition  within 
said  time  limit. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  (10)  per  cent 
of  the  amount  of  the  bid  or  proposal, 
certified  to  by  some  responsible  bank, 
and  made  payable  to  Geo.  E  Gros- 
Clerk  of  the  Board,  to  be  forfeited  to 
tho  County  of  Alameda  as  agreed  and 
liquidated  damages  should  the  parly  or 
parlies  to  whom  the  contract  shall  be 
awarded  fail  to  enter  into  the  contract 
after  the  award  or  to  give  the  bond  re- 
quired by  the  Board  for  the  faithful 
performance  ot  the  Contract. 

GEO    K.  GROSS. 
Clerk    ot    the    Board    of   .SupervlHor.s   of 
the    County    ot    Alameda. 

Dated,  Ausuat  S2nd.  1921. 
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NOTICE    TO    CONTRACTORS 


Brick  &  Cn 


He  ScUool,  Cost,  SlSO.mtO 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  and  opened 
by  the  Board  o£  Trustees  of  the  Napa 
School  District,  Napa  County,  Califor- 
nia, iii>  to  8  P.  M.  o'clock,  on  the  15tli 
day  of  September,  19S1,  for  the  erection 
and  completion  of  a  concrete  and  brick 
school  building  to  be  known  as  the 
.lohn  L.  Shearer  Grammar  School,  in 
the  Citv  of  Napa,  Napa  County,  Cali- 
fornia, "all  in  accordance  with  plans 
and  specifications  made  for  the 
same  bv  W.  H.  Weeks,  the  authorized 
architect   employed   by  the  Board. 

Bids   will   be   received   as   follows; 

(1)  The  General  Contract,  together 
with    alternate    propositions. 

(2)  The  Heating  System. 

Plans  and  specifications  can  be  seen 
at  the  office  of  the  Clerk  of  the  Board 
in  Napa,  between  the  hours  of  9  A.  M. 
and  3  P.  M.  of  any  day,  except  Satur- 
days, Sundays  and  holidays,  or  at  the 
office  of  the  Architect,  W.  H.  Weeks,  75 
Post  Street.  San  Francisco,  California, 
during   business   hours.  ,-„„  „„s 

On  a  deposit  of  Twenty  ($20.00) 
Dollars  complete  sets  of  said  plans 
and  specifications  may  be  had  by  any 
prospective  bidder.  If  not  returned  by 
the  time  bids  are  received  or  if  muti- 
lated, the  said  deposit  may  be  retain- 
ed by  the  said  School  District  as 
agreed  and  liquidated  damages  for 
said  mutilation  or  detention. 

Bids  must  be  made  on  proposal 
blanks  obtained  at  the  office  of  the 
Architect  and  to  be  signed  by  the 
bidder,  accompanied  by  a  certified 
check  for  at  least  ten  per  cent  (10%) 
of  the  amount  of  the  bid  or  proposal, 
certified  to  by  some  responsible  bank 
and  made  payable  to  Howard  B. 
Roper,  Clerk  of  the  Board  of  Trustees 
of  the  Napa  School  District,  to  be 
retained  by  said  School  District  as 
liauidated  damages  should  the  party 
or  parties  to  whom  the  contract  shall 
be  awarded  fail  to  enter  into  contract 
after  the  award,  or  to  give  bonds  re- 
quired for  the  faithful  performance  of 
the    contract    or    any   bond    required    by 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

Address  bids  to  Howard  B.  Roper, 
Napa,  California.  Clerk  of  the  Board. 


NOTICE   TO    CONTR.I.CTORS 


(Frame    Gymnasium    and    Auditorium) 

NOTICE  IS  HEREBY  GIVEN  by  the 
Board  of  Trustees  of  the  Anderson 
Valley  Union  High  School  District, 
Mendocino  Co..  California,  that  bids 
will  be  received  by  said  Board  tor  the 
erection  and  construction  of  a  frame 
Gymnasium  -  Auditorium  at  Anderson 
Valley  in  said  district. 

Plans  and  specifications  may  be  ob- 
tained from  the  Clerk  of  the  Board  at 
Philo  Calif.,  or  from  the  Architect. 
Norman  R.  Coulter,  at  46  Kearny 
street,  San  Francisco,  California.  A 
deposit  of  Ten  ($10.00)  Dollars  will  be 
required  for   each   set   of  plans. 

All  bids  will  be  opened  by  the  said 
Board  of  Trustees  on  the  12tli  day  of 
September,  1921,  at  8  o'clock  P.  M.,  at 
the  HiBli  .School  Buildins  of  Ander- 
son Vallev.  and  all  bids  must  be  deliv- 
ered to  Mr.  Byron  G.  Gowan,  Clerk  of 
said  Board,  before  said  hour,  enclosed 
in  sealed  envelopes  and  marked  on  the 
ou'side.  "Bids  for  construction  of  Gym- 
nasium-Auditorium near  Boonville.  in 
Anderson  Valley.  Calif." 

All  bids  must  be  accompanied  by  a 
certified  check,  cash  or  a  certificate  of 
deposit,  equal  to  ten  per  cent  of  the 
amoufit  bid;  checks  or  certificates  of 
deposit  to  be  made  payable  to  the 
Board  of  Trustees  and  to  be  returned 
to  the  party  or  parties  whose  bid  or 
bids  are  not  accepted,  and  to  the  party 
whose  bid  is  accepted  upon  his  entering 
into  a  contract  with  the  said  School 
District  and  giving  such  bonds  as  may 
be  required  by  law  or  said  Board. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids. 

BYRON  G.  GOWAN, 
Clerk   of   the    Board   of  Trustees   of   the 

Anderson    Valley   Union    High    School 

District,  Anderson  Valley,  Memlocino 

County,  California 


NOTICE     TO     BIDDERS 


(Tl 


^toTy    Oilier    Building) 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  proposals  are  invited  to  be  de- 
livered at  the  office  of  the  City  Clerk 
of  the  Citv  Council  of  the  City  of 
Stockton  ill  the  annex  to  "The  Stock- 
ton," Stockton,  California,  up  to  and 
inciudiii{V  the  13th  day  of  September, 
1921,  at  the  hour  of  10:30  o'clock  A.  M., 
for  the  furnishing  of  labor  and  ma- 
terials necessary  for  the  construction 
of  a  two-storv  office  building  on  the 
north  side  of  Stockton  Channel  near  El 
Dorado  street  in  the  City  of  Stockton, 
according  to  the  plans  and  specifica- 
tions therefor,  on  file  in  said  office,  to 
which    reference    is    hereby    made. 

The  contract  for  the  performance 
of  said  work  and  the  furnishing  of 
said  material  shall  be  exercised  with- 
in ten  (10)  days  after  the  award 
thereof  shall  have  become  final,  and 
the  performance  thereof  shall  be  com- 
menced within  ten  (10)  days  after  the 
execution  of  the  contract  for  the 
same,  and  completed  within  120  days 
thereafter. 

The  successful  bidder  is  required  to 
give  bonds  tor  the  faithful  perform- 
ance of  the  contract  in  the  sum  of  50 
per    cent    of    the    contract    price. 

All  proposals  shall  be  accompanied 
bv  a  check  certified  by  a  responsible 
bank,  pavable  to  the  order  of  the  City 
Clerk,  or  by  coin  of  the  United  States, 
for  an  amount  not  less  than  ten  per 
cen  (lOTt)  of  the  aggregate  of  the 
proposal. 

In  the  event  that  the  person,  firm 
or  corporation  to  whom  said  contract 
mav  be  awarded,  fails,  neglects  or  re- 
fuses to  enter  into  contract  to  per- 
form said  work  and  furnish  said  ma- 
terials as  hereinabove  provided,  the- 
the  certified  check  and  the  amount 
therein  mentioned,  or  the  coin,  ac- 
companying the  bid  of  said  person, 
firm  or  corporation,  shall  be  declared 
to  be  forfeited  to  said  City,  as  liq- 
uidated   damages. 

Said  contract  will  be  let  to  the  low- 
est responsible  bidder,  provided,  how- 
ever, that  the  City  Council  reserves 
the  right  to  re.iect  any  and  all  bids 
and  to  re-advertise  for  bids  or  to  pro- 
vide for  the  work  to  be  done  by  the 
Department  of  Public  Works. 

Dated;    August    17.  ^021.  ^^^^^ 

City   Clerk   of    the  City   of   Stockton. 


NOTICE  TO  CONTR.\CTORS 


(Ti 


Portable  Schools) 


NOTICE  IS  HEREBY  GIVEN  that  the 
President  of  the  Board  of  Edu- 
cation of  the  Citv  of  Santa  Rosa  School 
District.  Sonoma  County,  California, 
will  receive  bids  for  the  construction 
of  two  (2)  wooden  portable  one-room 
school  buildings,  until  11  o'clock  A.  M.. 
."leptrniber  2«.  1921,  at  his  office  in  the 
Dousrhertv-Shca  Building  in  the  City 
of  Santa  Rosa,  and  that  these  bids  will 
be  opened  and  read  at  the  above  men- 
tioned time  and  dale  and  place  in  the 
presence  of  all  concerned.  Plans  and 
spt^ciflcations  for  the  work  may  be  ob- 
tained from  WiPiam  Herbert,  Architect, 
City  Hall.  Santa  Rosa.  California.  A 
deposit  of  Five  Dollars  ($5.00)  will  be 
required  to  insure  the  return  of  the 
plans    and   specifications. 

HILLIARD    COMSTOCK. 
President.   Board   of   Education,   City   of 

Santa   Rost  School  District. 

SARAH   N.    HATCH, 
Secretary,  Board  of  Education,  City    of 

Santa  Rosa  School  District. 
4» 

NOTICE     TO     BIDDERS 
(Court     House     Furnishings,     Etc.) 

NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  County  Commissioners  of 
Ormsbv  County,  State  of  Nevada,  will 
receive  bids  for  furniture.  carpets, 
linoleum,  shades,  light  fixtures  and 
cabinet  work  to  be  installed  in  the  new 
Court  House  Building,  Carson  City, 
Nevada. 

Plans  and  specifications  may  be  se- 
•  cured  at  the  office  of  P.  J.  DeLong- 
chanip.    Architect.    Reno.    Nevada. 

Bids  will  be  received  at  the  office 
of  the  County  Clerk  at  Carson  City, 
Nevada,  up  to  12  o'clock  noon  on  Sep- 
tember   ID.    1921. 


All  bids  shall  be  sealed  in  opaau«  f 
envelopes,  addressed  to  County  (Jlerk  f 
and  marked  "Bid  for  Court  Hoiise  jl 
Equipment." 

Each    bid    shall    be    accompanied    by    S 

a   certified      check      amounting     to     at    ) 

least    5    per    cent    of    the    total    amount    i 

of  the   items  bid  on.  ij 

Bidders      may      bid    on    one      or   more    < 

items      authorized       by    the    Board      of    i 

County      Commissioners      for      Ormsby 

County.    Nevada,    the    17th    day    of    Au-    ! 

gust,   1921.  i 

ORMSBY    BOARD    OF    COUNTY    COM-    ! 

MISSIONERS,  I 

E.    S.    DAUGHERTY, 

Chairman, 
J.  W.  LEGATE,  Clerk. 


BIDS 


^VILLITS 


NOTICE     TO     BIDDERS 


NOTICE  IS  HEREBY  GIVEN  by  tha 
Board  of  Trustees  of  the  Willits  Ele- 
mentary School  District  of  Willits  that 
bids  for  the  erection  of  a  concrete 
school  building,  to  be  built  in  Willits, 
will    be    received. 

All  bids  submitted  are  to  be  sent  to 
the  Clerk  of  the  Board,  Mr.  J.  J.  Keller, 
nut  inter  than  8  P.  91.,  September  10th,' 
1021,  at  Willits,  California. 

Bids  are   to   be   opened   at  the  Willit 
Mercanitle      Company's      store    by      th 
Board      and     each    bid       must    be       ac 
companied      by  certified     check      of  no 
less  than  10   per  cent  of  the  amount  o: 
the    bid   submitted.   The   Board    reserves' 
the      right  to   reject     any  and  all     bids^ 
submitted    and    contractors    submitting'; 
bids  do  so  with  the  understanding  that 
their    bid   can    be   accepted    or    rejected, 
by   the  said  Board. 

Plans  may  be  obtained  from  the: 
Clerk  of  the  Board  or  from  the  A 
tect.  Norman  R.  Coulter,  46  Kearny' 
St..  San  Francisco.  Contractors  get 
ting  plans  to  figure  will  be  required  tO; 
pay  a  deposit  of  $10.  to  he  returneft 
when   plans  are  returned. 


Bl 


PLANS    TO     BE     RE-FIGURED 


NOTICE   TO    BIDDERS 


(School   Addition) 


On  the  construction  of  an  addition 
to  the  present  Atlanta  School  building 
for  Atlanta  School  District.  San  Joa- 
quin County.  California. 

Notice  is  hereby  given  by  order  ot 
the  Board  of  Trustees  of  the  Atlanta*: 
School  District  that  sealed  proposals; 
will  be  received  at  the  Atlanta  school* 
house,  located  in  the  Atlanta  Schoolj; 
District.  County  of  San  Joaquin,  Stataj 
of  California,  until  Saturday,  Sep-I 
tembcr  3,  1921,  up  to  2  P.  M.,  for  th»* 
furnishing  of  all  labor  and  materials 
necessary  for  the  construction  of  an^ 
addition  to  the  present  Atlanta^ 
school   building.  T! 

This  work  is  necessary  for  the  con-a 
struction  of  this  new  addition  to  thai 
present  building,  in  accordance  witlffl 
plans  and  specifications  on  file,  whicl» 
may  be  seen  at  the  office  of  Charles  H* 
Young,  903-4-5  Commercial  &  Saving^ 
Bank  Building,  Stockton,  California^ 
authorized  architect  for  the  Board.  All* 
bids  must  be  accompanied  by  a  certifle^ 
check  or  certificate  of  deposit 
not  less  than  ten  per  cent  of 
amount  bid.  and  conditioned  that  tha 
successful  bidder  shall  enter  in 
contract  in  accordance  with  such  bid., 
and  will  file  with  the  said  Board  o6j 
Trustees  a  surety  bond  to  be  ap-ijl 
liroved  by  said  Board,  both  as  ttfj 
form  and  sureties  thereon,  within^ 
five  days  (5)  after  acceptance  of  hisiy 
bid.  which  bond  shall  be  conditioneda 
for  the  faithful  fulfillment  of  th^ 
contract  entered  into,  and  to  be  fow 
at  least  fifty  (50)  per  cent  of  thffl 
amount  of  the  contract  price  for  th«a 
work  to  be  done  thereunder.  UpoOjW 
failure  of  the  bidder  to  execute  sucM 
contract  and  bond  within  said  flv* 
(5)  days  said  ten  (10)  per  cent  of  theg" 
amount  bid  shall  be  forfeited  to  saia| 
Atlanta  School  District.  All  work  tfti 
be  done  and  materials  furnished  shall> 
be  in  accordance  with  the  plans  and'' 
specifications  herein  specified.  and. 
all  bids  herein  will  be  opened  at  the' 
hour  of  2  o'clock  P.  M..  on  the  3rd  da*J 
of  September.  1921.  by  said  Board  OH 
Trustees,  at  the  Atlanta  school  houseft 
in  the  County  of  San  Joaquin.  StataJ 
of    California.      .Ml    bids    niiisl     be    suh-^ 
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Diltted  on  forms  obtained  from  the 
sirchltect,  said  Board  of  Trustees  re- 
serving the  right  to  reject  any  and 
all  bids. 

IJy  order     of  the  Board     of  Trustees 
of     the     Atlanta     School     District.     San 
Joatjuin    County.   State   of  fallfornia. 
'      Dated   August    IH.   A.   D.    1921. 

NORM.\N  C.    HOUSTON. 
As   Clerk    of    the    Board    of   Trustees    of 
The    Atlanta    School     District.    San 
loaquln    County,    State   of    Califor- 


SCHOOLS 


(Continued    from    Page    12) 

KAKERSFIELD,  Kern  Co.,  Cal.— 
Intil  Sept.  7.  10  a.  m.,  bids  will  be  re- 
ceived by  T.  M.  Bolton.  Clerk.  Stand- 
ard School  District,  for  erecting  one- 
slory.  two-room  school  building  for 
Standard  School  District,  specifications 
for  which  are  on  file  in  office  of  Geo. 
M.  Brown,  president  of  school  board. 
Certified  check  lO'^J  required  with  each 
'bid. 

FRESNO.  Fresno  Co.,  Cal. — No  bids 
received  by  L.  L.  Smith,  Secratary  of 
the  Board  of  Education,  for  installing 
rain  water  drainage  system  at  Kirk 
School. 

■SONOKA.  Tuolumne  Co.,  Cal. — The 
following  bids  were  received  on  Aug. 
18th  by  the  Trustees  of  the  Sonora 
Union  High  School  District  for  the 
construction  of  a  two-story  reinforced 
concrete  gymnasium  building.  Plans 
were  prepared  by  Architects  Davis- 
Heller-I'earce  Co..  Delta  Bldg..  Stock- 
ton. 

(General  Contract 
Geo.  H    Lydiksen.  Standard  City. .$24. 300 

Jos.    Chirhart    25,993 

Western    Construction    Co 26,996 

H.  D.   Grayson    28.000 

Contract  awarded  to  low  bidder. 
Electrical  WIHiiK 

A.     E.    Chink.    Sonora t575.00 

H.    .T.    Koffer 697.40 

Contract   awarded    to   low   bidder. 

Plnnibinii;,   Heating  and  Sheet  Metal 
Work 

Wm.  Rother.  Sonora    $1,637.50 

Miller-Hayes    Co 1.775.00 

Contract    awarded    to    low    bidder. 

FRES.NO.  Fresno  Co..  Cal. — Until 
August  30.  8  P.  M..  bids  will  be  receiv- 
ed by  J.  A.  Poytress.  Secretary.  Wash- 
ington Union  High  School  District. 
Route  G.  Fresno,  for  furnishing  and 
delivering  250  folding  auditorium 
chairs  in  grouph  of  2  and  3  and  for 
four    teachers'    desks. 


SA.NTA  CI.,.\R.A.  Santa  Clara  Co..  Cal. 
— SI.  I'larc's  Parish  planning  construc- 
tion of  $50,000  school  on  site  recently 
purchased  from  Phelan  Estate.  Pre- 
iliminary  plans  for  the  structure  will  be 
considered  at  a  meeting  to  'be  held 
Sept.    12. 

LOS  A.VGELES,  Los  .\ngeles  Co..  Cal. 
— l.'nti!  9  a.  m..  Sept.  7.  bids  will  be 
received  by  the  Board  of  Education 
for  a  new  brick  school  building  for 
Wilton  PI.  school  site.  Los  Angeles. 
Plans  were  prepared  by  the  architec- 
tural department  of  the  board.  Plans 
may  be  obtained  at  the  office  of  the 
secretary.  73"  Security  Bldg.  Los  .An- 
geles. Bids  will  be  taken  separately 
on  the  general  contract,  plumbing, 
painting,  healing  an<l  wiring. 

The  main  building  will  be  2  st'iries 
and  basement,  157xS3  ft.  with  10  class- 
room.".  domestic  science  and  manual 
training  departments.  offices.  etc.; 
kindt-rgarten  bldg..  61x3s  fl.:  reinf. 
concr.  found.,  ruffled  bri<  k  ixterior. 
art  slom-  and  terra  cotta  ornamena- 
tion.   tile  and  comp.   roofing,   pine   trim, 


comp.  fls.  in  toilets,  marble  toilet  par- 
titions, steel  sash,  skylights,  folding 
I>artitions. 


OAKLAND,  Cal.— Tile  following  con- 
tracts were  awardeil  li-.  I,l'>\  rl  D.  Bar- 
zee,  Secretary  o^  tli  ':ird  of 
Education,  for  hi  i  nnbing 
for  the  girls"  igjlm-  Mb  Pi. 
and   Broadway.      1 

Il^atfo- 
Scott  Co..  381    llth  .s  .,. 

i*lauibiu);      -uj 
W.  II.  Picard.     5656  ColleBfr  A*e>. 

Oakland     'J^'. . ; .  ..^3555 

STORES  AND  OFFICES 


Commissioned    to   Prepare   Plans. 

OFFICE.   ETC.  $250,000 

LONG  BEACH.  Los  Angeles  Co.,  Cal. 
Fifth  and  Elm  Streets. 

Three-story  and  basement  fireproof  of- 
fice and  service  building. 

Owner — Associated  Telephone  Co.,  225 
E-First  St..  Long  Beach. 

Architect — W.  Horace  Austin.  First  Na- 
tional Bank  Bldg..  Long  Beach. 

Contract   Awarded. 

STEEL   WORK  Cost,    $ 

LOS    ANGELES.    Los    Angeles    Co..    Cal. 

S\V  Fifth  and  Broadway. 
Structural   steel   work. 
Owner — Paris    Walker    Co..     Fifth    St.. 

Los  Angeles. 
Architect — Aleck  E.  Curlett,  Merchants 

National  Bank   Bldg.,  Los  Angeles. 
Contractor — U.    S.    Steel    Products    Co., 

Los  Angeles. 
Bids  will  be  taken  at  once  on  terra 
cotta.  ornamental  iron,  plumbing,  wir-' 
ing,  heating  and  for  11  elevators.  C. 
E.  Weaver  Constr.  Co..  Pacific  Finance 
Bldg..   contractor. 


RE.N'O.  Nev. — The  Byington  Estate 
contemplates  a  two-story  addition  for 
offices  to  the  present  structure  at  the 
northwest  corner  of  Virginia  and  Sec- 
ond Sts..  according  to  Frank  J.  Bying- 
ton,  manager  of  the  building.  Lewis 
.1.  Byington.  attorney,  of  San  Francisco, 
was  recently  in  Reno  regarding  the 
iniprovements. 


DELA.VO.  Kern  Co..  Cal. — Chamber  of 
<  onimerce  proposes  to  erect  new  quar- 
ter.s.  A  one-story  frame  building  30  by 
16  ft.  is  planned. 


SHAFTER,  Kern  Cn..  Cal.— Ben  Frie- 
sen  of  Dinuba  is  planning  the  construc- 
tion r,f  a  2-story  brick  store  and  office 
building  in  Shaffer.  Erection  of  the 
building  depends  upon  the  signing  of 
a   lease. 


Contract    Awarded. 

FOUNDATION  Cost,    $ 

SANTA    ROSA,    Sonoma    Co.,    Cal.      4th 

St.   and   Mendocino   Ave.  -.. 

Foundation    work    for    fiVe-story    Class 

A    reinforced    concrete    department 

store  and   office  buildingr.      ■  v    ,    '    • 
Owner — Max   Rosenberg.       •  Vi-.''^3|^^ 
Architect — Sylvain     Schnaittacher.     233 

Post   St.,   San   Francisco. 
Contractor — W,  L.   Proctor,  Santa  Rosa 


LONG  BEACH,  Los  Angeles  Co..  Cal. 
— The  .Associated  Telephone  Co..  225  K. 
First  St..  Long  Beach,  is  taking  bids  for 
erecting  a  3-story  and  basement  fire- 
proof office  and  service  building  at  5th 
and  Elm  Sts..  Long  Beach,  for  the  com- 
pany. Long  Beach:  $250,000;  25.000  sub- 
scriber exchange;  switchboard  and  ope- 
rating department  on  third  floor,  trr- 
minal  racks  and  charging  machines  on 
second  floor,  commercial  offices  on  main 
floor  and  slnrage  and  cquipmenl  ruinns 
in  basement. 


THEATRES 


Plans  Being  Figured. 

THEATRE  BLDG.  Cost.  $500,000 

SACRAMENTO,    Sacramento     Co.,     Cal. 

K   and   L.   9th   and    10th  Sts. 
Class  A  Theatre  Building. 
Owner — Paramount  Theatre  Corj). 
Architect — L.     F.    Slarks,     Fruit     Bldg. 

Sacramento. 


To  Be  Done  by  Day's  Work. 

OFFICE  BLDG..  ETC.  Cost.  $30,000 

SAN  JOAQUIN.   Fresno  Co..  Cal. 

Office  building  and  warehouse. 

Owner — San    .Joaquin    Light   and    Powei- 

Co..   Fresno. 
Architect — None. 


THEATRE.    ETC.  Cost.    $ 

IX>S    ANGELES.    Los    .\ngeles    Co.,    Cal. 
■'Vermojit  and   \'ernon   Aves. 
^U'wo--8tory    brick       theatre,    store      and 
office   building. 

Owner — Jos.    Engert. 

Architect — E.   L.   Borgmeyer.   1003   Cali- 
fornia Bldg..  Los  Angeles. 

Conrrrtp    fonndntinnH    to    Geo.    Stevens, 
Los  Angeles. 

Lunil>er  to  .San    I'idro  Lumbf-r  Co..   Los 
A.,g.-le.s 


Owner  Taking    Figures. 

APARTMENTS  Cc^St.    $20,000 

OAKLAND.  A!ameda  Co.  7th  St.  bet. 
Campbell  and  Willow. 

Two-story  brick  store  and  apartment.'^. 

Owner — A.  M.  Lekos.  1676  7th  St.,  Oak- 
land. 

Architect — James      W.      Plachek,      2014 
Shattuck  Ave..  Berkeley. 
NOTE — Segregated    contracts     to     be 

signed    next    week. 

P'ans  Being  Figured. 

ALTERATIONS  Cost.    $2000 

SAN  FR.ANCISCO.  Haight  and  Fill- 
more  Sts. 

.Alterations   to   frame   store  and  ats. 

Owner — Bothin  Real  Estate  Co.,  604 
Mission    St. 

Ar<hitect  —  .Arthur  Bugbec,  Sharon 
Bldg.,   S.in    Francisco. 


THE    SAX    FRAXCISCO 

BUILDING  LAWS 

III    (he    iiffl<-e   nf   (he 

Daily  Pacific  Builder 

r.iiii   >iiHKiiiii   St..  x.  i\ 
Priif   .-.Or                               flv    llnil.   .-..-.■■ 

MCENTES     GR.WTEU    TO     PRACTICE 
.\RCHlTKrTlRE 


Figures   lo   Be  Taken  Shortly. 
ALTEHATIO.N  Cost     $7500 

SAN  FRANCISCO.      E.  side  6lh  between 

Bryant  and  Brannan. 
Alter  to  Class  C  liuildiim 
Owner — Bolhln     Real     Estate     Co.     601 

Mission  .St  .  Snn    Francisco. 
Arihitect    --    .Arthur      Bugbee,      .Sharon 

pidg.,  S.in  Francisco, 


At  a  meeting  of  the  California  State 
Board  of  Architecture  held  on  Tuesday, 
.August  2nd.  1921  the  following  were 
granted  licenses  to  practice  archi- 
tecture In  this  State: 

William  F.  C.  Bouchspies.  1701  Lar- 
kin  .St  .  .San  Francisco. 

William  W.  Harper.  1645  Page  St., 
San  Francisco. 

.Anion  Johnson.  Klngsburg.  Calif. 

Harmon  Rafael  Ijike,  1319  Taylor  St., 
.San  Francisro. 

Lewis  Gersib-  .Mack,  llobart  BIdgr., 
.San  Francisco. 
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BRIDGES,    DAMS    &   HARBOR 
WORK 


SONORA,  Tuolumne  Co.,  Cal.  — 
County  Engineer  Robert  Thom  has 
been  instructed  to  prepare  plans  for  a 
reinforced  concrete  bridge  across  Mor- 
mon creeic  at  the  Uhas.  Wight  place; 
for  a  concrete  bridge  across  Turn- 
back creek  at  the  Westinghoue  place 
on  the  Cherokee-Confidence  road  and 
for  a  bridge  over  Curtis  creek  at  the 
Amy  ranch. 


OROVILLE.  Butte  Co..  Cal. — Until 
Sept.  7,  3:30  p.  m.,  bids  will  be  received 
by  C.  F.  Belding,  County  Clerk,  for 
constructing  the  Long  Bridge  over 
Hamilton  Slough,  on  the  Gridley-Co- 
lusa  road,  west  of  Gridley.  Certified 
check  10%  required  with  each  bid.  H. 
H.   Hume,  County  Engineer. 


FRESNO.  Fresno  Co.,  Cal. — County 
Road  Engineer  Chris  P.  Jensen  com- 
pleting plans  for  two  reinforced  con- 
crete bridges  on  the  Coalinga  high- 
way. State  will  reimburse  county  for 
moneys    expended    in    these    structures. 


SACRAMENTO.  Cal.— State  Reclama- 
tion Board  adopts  resolution  calling  for 
immediate  construction  of  a  gap  in 
the  Sacramento  river  levee  between 
Freeport  and  Courtland.  Work  will 
consist  of  raising  and  strengthening 
the  levee  for  a  distance  of  approxi- 
mately four  miles  and  will  cost  about 
$145,000. 


PLACERVILLE.  EI  Dorado  Co..  Cal. 
— Directors  of  the  El  Dorado  Water 
Co.  approve  plans  for  storage  reser- 
voir to  be  constructed  on  Webber 
Creek  about  5  miles  east  of  Placerville. 
The  dam,  arch  type,  will  cost  about 
JSO.OOO;  other  improvements  planned 
will  bring  the  total  cost  of  the  im- 
provement to  $125,000. 


OROVILLE.  Butte  Co..  Cal. — Until 
September  6.  2;30  P.  M..  bids  will  be 
received  by  C.  F.  Belding.  County 
Clerk,  tor  constructing  one  16-ft.  box 
culvert   at    Station    78.    near   Palmero. 

Separate  bids  for  constructing  a 
16-ft.  box  culvert  at  Station  155  near 
Palmero.  Certified  check  for  10%  re- 
quired with  each  bid.  Harry  H.  Hume, 
County  Road  Engineer. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  Sept.  6,  10  a.  m.,  bids  will  be 
received  by  Elizabeth  M.  Nash.  County 
Clerk,  for  constructing  retaining  wall 
on  Montara  to  Halfmoon  Bay  road  near 
Section  274,  Route  2,  at  Princeton  in 
the  4th  road  district;  another  on  the 
La  Hondato  San  Gregorio  road  near 
Station  135  in  3rd  road  district.  Geo. 
Kneese,  County  Engineer.  Plans  on  file 
in  office  of  clerk. 


NAPA,  Napa  Co.,  Cal. — Until  Sept.  13. 
10  a.  m.,  bids  will  be  received  by  James 
A.  Daly,  County  Clerk,  for  constructing 
bridge  over  a  small  creek  in  Coombs- 
ville.     Edw.  P.  Ball,  County  Engineer. 


LOVELOCK.  Nevada. — Business  in- 
terests and  farmers  of  this  section  have 
started  movement  to  secure  construc- 
tion of  a  huge  reservoir  at  Oreana  to 
store  waste  waters  I'l-om  llie  Hunjiiolilt 
river. 


PLACERVILLE.  El  Dorado  Co..  Cal. 
— Until  Sept.  7.  2  p.  m..  bids  will  be  re- 
ceived by  Arthur  J.  Koletzke.  County 
Clerk,  for  constructing  a  steel  bridge 
of  160-ft.  span  across  the  South  Fork 
of  the  American  River,  at  Chili  Bar. 
upon  the  site  where  the  old  bridge  now 
stands.  Certified  check  10%  payable  to 
chairman  Board  of  Supervisors  required 
with  each  bid.  Deposit  of  $10  re- 
quired for  plans,  returnable.  Henry 
Lahiff,  County  Surveyor. 


LOS  ANGELES.  Cal. — Until  11  a.  m.. 
S'ept.  12.  bids  will  be  received  by  super- 
^■isors  of  Los  Angeles  county  for  con- 
struction of  a  reinf.  concr.  bridge  over 
Walnut  creek  on  Glendora  avenue.  The 
iH-idge  will  be  girder  type,  52  ft.  span 
with  24-ft.  roadway  and  will  have  an 
ornamental    concr.    railing. 


VISALIA,  Tulare  Co..  Cal. — Frank  T. 
Twaddel.  Tulare,  at  $5265,  awarded 
contract  by  supervisors  for  construct- 
ing reinforced  concr.  bridge  across  the 
Bayou.  1420  ft.  south  of  the  NE.  corner 
of  section  30.  T.  20S..  R.  25  E..  M.  D.  B. 
&  M.,  involving  114.11  cu.  yds.  Class  A 
concrete  and  231. S4  cu.  yds.  Class  B 
concrete  and  47  piles.  County  will  fur- 
nish materials  valued  at  $4533.98. 
Other  bidders  were:  Parlier  &  Lowry, 
Tulare,  $6870.07;  W.  M.  Ledbetter.  Los 
Angeles.  $7953.92;  C.  R.  Girdy.  Porter- 
ville.  $5669.65;  A.  J.  Heitzeg,  $6840; 
Nate  Love'ace,  Visalia.  $5885.96;  Edgar 
Noble,  Visalia.  $6848.50.  Engineer's  es- 
timate.   $6646.83. 

Parlier  &  Lowry.  Tulare,  at  $9311.36. 
awarded  contract  to  construct  wooden 
bridge  with  concrete  abutments  across 
the  St.  Johns  River  on  Road  1266.  to  the 
south  of  the  NE  corner  of  Section  10.  T. 
18  &.  R.  26  E.  M.  D.  B.  &  M..  involving 
128  piles.  413.44  cu.  yds.  Class  B  con- 
crete and  87  M  l)oard  ft.  lumber,  in- 
cluding all  excavation.  County  will 
furnish  materials  valued  at  $10,909.79. 
Other  bidders  were:  W.  M.  Ledbetter, 
$11,555.20;  D.  B.  Day,  Woodlake,  $10,- 
907.36;  r.  R.  Gurdy.  $10.494.8.S;  Edgar 
Noble.  $9328.04.  Engineer's  estimate. 
$13,046.92.  Laurence  A.  Moye,  County 
Engineer. 


NAPA.  Napa  Co..  Cal. — Until  Sept.  13. 
10  a.  m..  l>ids  will  be  received  by  Jas. 
A.  Daly,  County  Clerk,  for  constructing 
box  culvert  on  Foss  Valley  road,  near 
Estee  place.  Edw.  P.  Ball.  County  En- 
gineer. 


Engineers    and    Contractors 
PLEASE  NOTE 

We     Carry     In     Stock     Here     and 
Sell     at     Eastern     Factory     Price 

Milbiini  Carbide  Flare  Lights 

in   candlepower  from   50   to    12.000 

Milbnrn   Oxy-Acetyleiie 
Welding  and  Cutting  Apparatus 

All  Safety  Appliances 

As   Required   by   Accident 
Commission 


E.  D.  BULLARD 

Distributor    for 
Alexander  Milburn  Co. 

268  Market  St,  San  Francisco 

Phone   DouKlns    1118 


OROVILLE.  Butte  Co..  Cal.— Until  :  \ 
Sept.  6.  2:15  p.  m.,  bids  will  be  received  |  | 
by  C.  F.  Belding,  County  Clerk,  for  con-  j 
structing  10-tt.  reinforced  concrete  cul- 
vert over  Wyman  slough.  Station  229 
plus  15.  Marysville  bonded  road  near  -^ 
Palermo.  Certified  check  10%  required  ^| 
with  each  bid.  Harry  H.  Hume.  County  *-! 
Engineer. 


HOLLISTER,  San  Benito  Co..  Cal.— 
Following  bids  received  by  Supervis- 
ors for  constructing  steel  highway 
Ijridge  over  Tres  Pinos  Creek  on  San 
Justo  and  Tres  Pinos  road  at  T.  G 
Hester  place  in  Supervisorial  Districts 
Nos.   3  and  4. 

E.  H.  Martin  &  Co..  Syndicate  Bldg.. 
Oakland.  (1)  turn,  all  labor  and  mate- 
rials. $19,484  (2)  furn.  steel  in  trusses, 
floor  beams,  etc..  $6800;  (3)  furn.  ma- 
terial, labor,  etc..  except  trusses,  $12,- 
91.41. 

W.  I.  McReynolds,  Hollister.  (3)  $15.- 
9  79. 

Miller  &  Nommensen.  101  S.  16th  St.. 
San   Jose,    (1)    $18,972.  ; 

R.  McLeran  Co.,  Hearst  Bldg.,  Sa:u 
Francisco,    (1)    $21,468. 

Kyle    Co.,    San    Francisco.    (2)    $5400. 

J.   W.   Lee,   Chicago.   111.,    (2)    $5500. 

Contracts  will  be  awarded  to  E.  H. 
Martin  and  Kyle  &  Co.  W.  A.  Winn, 
County    Engineer. 


SALINAS.  Monterey  Co..  Cal. — Until 
Sept.  6.  2  p.  m..  bids  will  be  received 
by  T.  P.  Joy.  County  Clerk,  for  con- 
structing a  highway  bridge  over  the 
San  Antonio  River,  on  the  Pleyto- 
Bradley   Road,   Road   District  No.   4. 

Separate  bids,  same  date,  for  con- 
structing a  highway  bridge  over  the 
San  Antonio  River,  near  Jolon.  Road 
District    No.    4. 

Separate  bids,  same  date,  for  con- 
structing a  high',\;:y  bridge  over  Lewis 
Creek,  in  Priest  Valley,  Road  District 
No.  4.  Specifications  on  file  in  office 
of  clerk.  Howard  Cozzejis,  County 
Engineer. 


VENTURA.  Ventura  Co.,  Cal.— Coun- 
ty Engineer  Chas.  Petit  in  his  annual 
budget  submitted  to  supervisors  pro- 
vides following  appropriations  for 
bridges;  State  Highway  liridge,  Mali- 
liu  road.  $18,000;  Montalvo  bridge  floor, 
$1000;  Piru  bridge  painting.  $800; 
Royal  Ave.  bridge.  Simi.  $10,000;  Den- 
nison  road  bridge.  $5000;  Long  Canyon 
road  bridges.  $2000;  miscellaneous 
liridges  and   culverts.   $6000. 


MANTECA.    San    Joaquin    Co..    Cal. — 
r>irectors    of    South    San    .loaquin    Irri- 
gation    District    at   their   next   meeting, 
will     discuss     the     need    of     proceeding    ^ 
with   the   Melones   dam   project.     Meet-    \ 
i.ngs   will    be   held  during   the   month  of   ■ 
September    to    secure    the    sentiment    of   j 
the  taxpayers  of  the  district  as  to  hav- 
ing an  engineer  report  on   the  feasibil- 
ity  of  the   project.  ; 


LOS  ANGELES.  Cal.— The  following 
bids  were  received  by  U.  S.  disc.  engr. 
for  dredging  in  Los  Angeles  harbor  on 
east  side  of  entrance  channel  at  San 
Pedro,  about  1.254.000  cu.  yds.;  San 
Francisco  Bridge  Co.,  13.66c  yd.;  IjOS 
Angeles  Dredging  Co..  13.S4c  cu.  yd.; 
United  Dredging  Co..  16.38c  yd.  with  al- 
ternate bid  of  14.94c  if  all  work  is 
awarded  to  bidder.  Bids  taken  under 
:ulvisement.  About  $110,000  is  avail- 
Mble. 
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VENTURA,  Ventura  Co.,  Cal.— Until 
1  a.  m.,  Sept.  16,  bids  will  be  re- 
Bived  by  County  Supervisors  lor  con- 
tructing  relnf.  concr.  arch  bridge.  40 
:.  span.  Involving  110  cu.  yds.  concr. 
nd  6800  lbs.  relnf.  steel.  Chas.  Petit, 
bunty  Surveyor.  L..  B.  Hallowell, 
ounty   Clerk. 


SANTA  ROSA.  Sonoma  Co..  Cal. — 
nlil  September  27.  1  p.  m..  bids  will 
B  received  by  W.  W.  Felt.  Jr.,  County 
lerk.  for  constructing  .steel  bridge 
tfr  Itussian  Kiver  at  Station  500  on 
le  Healdsburg-Forestville  road;  estl- 
lated  cost.  $110,000.  R.  Press  Smith, 
ounty    Engineer. 


SANTA  ROSA,  Sonoma  Co..  Cal.— Un- 
I  Sept.  H.  bids  will  be  received  by  W. 
T.  Felt.  Jr..  County  Clerk,  for  con- 
ducting a  reinforced  concrete  bridge 
»  the  east  side  of  the  Russian  River 
1  the  Geyserville-Jimtown  road,  near 
'etzer  ranch.  Estimated  cost.  $3500. 
.  Press  Smith,  County  Engineer. 


SAN    LUIS   OBISPO,   Cal.— Until   Sept. 

10  a.    m..   bids  will   be  received   by   F. 

Rodriguez.  County  Clerk,  for  remov- 
g  the  old  San  Miguel  bridge  War- 
n  Burch.  County  Engineer. 


HANFORD.     Kings     Co..     Cal.— Until 

jpt.   13.   11   a.  m..  bids  will  be  received 

r    E.    F.    Pickerill,    County   Clerk,    for 

>nstiiicting  reinforced  concr.   highway 

1    -       iver  the  People's  Ditch  between 

33    and   34.    Township    17    S.    R. 

I.    D.    B.    and   M.,    involving    140 

of   Class   A    concr.    and    11.707 

-'luare  reinf.  steel.     Cert,  check 

ible  to  Chairman  Board  of  Su- 

.:  .  .:  ji.s  required  with  each  bid.   Plans 

ay   be  had    from  office  of  clerk.     Roy 

•y.   County   Engineer. 


NAPA.  .Napa  Co..  Cal. — S.  G.  L,isher  at 
,949.70  awarded  contract  liy  Super- 
Bors  to  construct  a  reinf.  concr. 
•idge  across  Rector  Creek  near  the 
ale  F:irm  and  one  near  the  Nixon 
inch.     Edw.  P.  Ball.  County   Engineer. 


FRESNO.  P'resno  Co..  Cal. — Accord- 
g  to  estimates  submitted  by  County 
irveyor  Chris  P.  Jensen,  it  will  cost 
pprnximately  $1.5.000  to  repair  the 
■idge  across  the  San  Joaquin  River  at 
irebaugh:  work  to  be  financed  jointly 
r  Madera  and  Fresno  counties.  Work 
ni  consist  of  placing  a  foundation  of 
mcrete  under  the  turntable,  to  remove 
le  decaying  trusses  of  the  150-ft.  span 
id   to  strengthen   the  caissons. 


SACRAMENTO.  Cal,  —  Construction 
f    the   State    Highway    Commission    of 

concrete  viaduct  from  the  American 
iver    bridge    to    North    Sacramento    as 

means  of  relieving  traflic  congestion 
id  affording  Sacramento  a  proper  en- 
ance  over  the  Twelfth  St.  road  will 
'.  taken  up  at  a  conference  at  which 
ill  he  representatives  of  the  state. 
ty  and  county.  Preliminary  plans 
ir  such  a  structure  have  been  pre- 
ired    l>y    the    Highway    Commission. 


UKIAH,  Mendocino  Co..  Cal.— Until 
!pt.  13.  11  a.  m.,  bids  will  be  received 
I  Hale  Prather,  County  Clerk,  for 
instructing  bridge  over  east  branch 
the  Russian  River  at  Cunningham 
oBBing  in  Coyote  Valley.  E.  H.  Smith, 
junty  Surveyor. 


PALMDALE.  I.os  Angeles  Co.,  Cal.— 
onds  for  the  Little  Rock  Creek  Irri. 
l8l.  to  amount  of  $248,000  and  bonds 
'  Palmdale  Irri.  DIst.  to  amount  of 
145,000  are  being  advertised  for  sale, 
ds  to  be  received  up  to  Sept.  19. 
he»e  bonds  have  been  voted  for  the' 
instruction  Jointly  of  a  dam  and  res- 
■volr  and  distributing  system  on  Lit- 
1-  Rock  Cr.ck  for  irrigation  of  about 
11)0    acres    In    Antelope    Valley.      The 


dam  will  be  a  reinforced  concr.  multi- 
ple arch  dam.  designed  and  to  be  con- 
structed by  John  S.  Eastwood  of  San 
Francisco.  This  contract  was  let  more 
than  a  year  ago.  No  contract  has  been 
let  for  the  concr.  pipe  distributing  sys- 
tem or  other  work.  Information  may 
be  obtained  from  W.  C.  Petchner,  1029 
Title-Insurance   Bldg.,   Los  Angeles. 


LOS  ANGELES.  Cal. — The  Harbor 
Commission  has  approved  general  plans 
for  a  double  leaf  bascule  bridge  to  be 
constructed  over  Cerritos  channel  at 
Los  Angeles  harbor.  The  bridge  will 
be  210  ft.  long  and  75  ft.  wide.  Plans 
were  submitted  by  Harbor  Engineer 
Vincent. 


IRRIGATION  PROJECTS 


OROVILLE.  Butte  Co.,  Cal. — Recla- 
mation District  No.  S33.  plans  bond 
issue  to  secure  funds  for  financing  im- 
provements: completion  of  original 
plans  as  approved,  $726,099.32;  new 
work,  $71,835.47;  for  maintenance  for 
additional  period  of  fifteen  years.  $202,- 
065.21,    making    a    total    of    $1,000,000. 


BLYTHE.  Riverside  Co.,  Cal— Palo 
\'erde  Valley  voted  to  form  a  drainage 
district  to  protect  lands  against  rising 
water  table.  D.  W.  Murphy  will  be  the 
engineer  in  charge  of  the  work.  W.  J. 
Burton,  Ed.  F.  Williams  and  A  Rife 
were  elected  directors  of  the  district. 


SACRAMENTO.  Cal. — State  Reclama- 
tion Board,  Thos.  Mayhew,  secretary, 
considering  plans  for  Butte  Creek 
Drainage  District  No.  100.  in  Butte 
county,  for  constructing  drainage  ditch 
and  improving  the  channel  of  Butte 
Creek. 


NEWPORT  BEACH,  Cal.— R.  J.  El- 
liott of  Garden  Grove  was  awarded 
contract  for  drilling  a  well  and  Vin- 
cent Mfg.  Co.  the  contract  for  casing 
for  same   tor  Newport  Mesa  Irri.  Assn. 


FRESNO,  Fresno  Co.,  Cal.— Until 
Sept.  5,  bids  will  be  received  by  the 
Fresno  Irrigation  District,  Morton 
Hansen.  Secretary,  1001  Griffith-Hc- 
Kenzie  Bidg..  for  tearing  out  of  an  old 
wood  flume  and  trestle  on  the  Epstein 
Ditch  near  Herndon,  California,  and 
building  in  its  place  a  three  foot  con- 
crete pipe  and  approaches.  Certified 
check  for  10%  payable  to  district  re- 
quired with  each  bid.  Plans  rriay  be 
had  from  the  Chief  Engineer  of  the 
District. 


SAN  JACINTO.  —  F.  C.  Finkle.  con- 
sulting engineer,  I.  W.  Hellman  Bldg., 
Los  Angeles,  has  been  appointed  con- 
sulting engineer  for  the  Fruitvale  Mu- 
tual Water  Co.  of  San  Jacinto,  which 
has  acquired  the  irrigation  system  of 
the  Citizens  Water  Co.,  serving  3000 
acres.  The  new  company  plans  to  serve 
3000    additional    acres. 


L.\NCAi?TER,  Los  Angeles  Co.,  Cal. — 
Hull  Bros,  have  contract  to  put  in  2500 
ft.  10-ln.  ccm.  Irri.  pipe  on  ranch  of 
J.  L.  Stone,  13  miles  east  of  Lancaster. 


LIGHTING  SYSTEMS 

FULLERTON.  Orange  Co.,  Cal  — 
Standard  E'ertrlc  Co..  518  Byrne  Bldg.. 
Los  Angeles,  submitted  the  lowest 
bids  for  constructing  ornamental 
lighting  systems  on  N.  Spadra  and  S. 
Spadra  Rds.  and  Commonwealth  Ave. 
Bids  taken  under  advisement  until 
Aug.  30,  when  contract  will  probably 
be  awarded:  Following  are  the  bids 
Standard  Eloc.  Co. — (a)  S.  Spadra. 
J2l.'iO.     (b)     N.     Spadra,     $5600,     (c)     W 


Commonwealth.  $5500.  C.  W.  Sparks 
—  fa)  $2629.10,  (b)  $5874.60,  (c) 
$5756.10.  E.  S.  McEwen— (a)  $2987, 
fb)  $5967,  (c)  $5990.  Southern  Calif.; 
Elec.  Co.— (a)  $2541,  (b)  $6597.  (c) 
$6405.  H.  H.  Walker— (a)  $2521,  (b) 
16266,  (c)  $6191.  Humphrey  Engineer- 
ing &  Constr  Co.— (a)  $4000.  (b) 
$6864.    re)    $6.o00. 


RAILROADS 


CALIFORNIA.— Expenditures  for  Im- 
provements and  line  extensions  total- 
ing $4,012,966  by  the  Western  Pacific 
Railroad  Co.  have  been  approved  by 
the  Railroad  Commission.  The  money 
was  raised  by  previous  bond  issues. 

Expenditures  are  reported  as  fol- 
lows: 

Niles-San    Jose    branch $     808.423 

Calpine    branch    from    Hawley 

to     Davies     Mill 3S1.S44 

Bidwell     Spur  —  Bidwell      to 

Bidwell    Bar     27.273 

Ellenbeck     Branch     17.064 

Reno  Branch    240.421 

Improvements — main    line....       912.404 
Purchase      of      equipment — 10 

locomotives.     400     gondolas 

and       1300       boxcars,      part 

payment     1,477,473 

Construction,      purchase      and 

improvements   to   equipment        58,057 

Total     $4,012,966 

To  complete  the  program,  the  addi- 
tional $1,607,457  is  allocated  as  fol- 
lows: 

Niles-San  Jose  branch $1,351,576 

Calpine  branch   57,155 

Bidwell   spur    187.726 


FIRE  EQUIPMENT 


FRESNO.  Fr.sno  Co,,  Cal.— The  ini- 
tial cost  of  a  fire  alarm  system  now 
being  planned  in  the  oflice  of  the  De- 
partment of  I'liblic  Works  is  placed 
at  $125,000,  according  to  an  estimate 
of  Commissioner  of  Public  Works 
Wm.  Stranahan  Under  Stranahan,  this 
initial  cost  would  be  supplemented  by 
nn  annual  appropriation  of  $10,000  per 
year  for  five  years,  giving  a  completed 
system  at  a  cost  of  $175,000.  This  sys- 
tem when  completed  would  contain  300 
boxes  with  a  central  fire  alarm  sta- 
tion nea*"  the  center  of  the  city,  and 
with  underground  cable  system  for  the 
commercial  districts  of  the  city  The 
first  year  only  half  the  conlempl.ited 
number  of  boxes  wouhl  be  installed. 


MONROVIA,  Los  Angeles  Co,  Cal  — 
Until  7:30  p.  m.,  Sept.  6,  bids  will  be 
received  by  City  Clerk  Lewis  P.  Black 
for  500  ft.  2 14 -in.  standard  fire  hose, 
payment  to  be  deferred  3   mos. 


MACHINERY 


REEDLEY,  Fresno  Co,  ,Cal.— Until 
Sept.  12.  8  p,  m.,  bids  will  be  received 
by  Marion  Deneen,  Clerk.  Reedley 
Joint  Union  High  School  District,  for 
fur.  and  del.  one  or  more  •'^i-lon  motor 
trucks  and  one  or  more  1^4 -ton 
trucks,  and  one  or  more  18  to  20-pas- 
senger  bus  bodies,  and  one  or  more  30 
to  32-passenger  bus  bodies;  trucks  to 
be  equipped  with  electric  starter, 
lights  and  horn,  rear  sight,  speedo- 
meter, speeil  regulation,  etc.;  all  prices 
f.  o.  b.  Gridley. 


ORLAND,  Glenn  Co.,  Cal.— Until 
Sept.  6,  bids  will  be  received  by  the 
City  Trustees  for  furnishing  auxiliary 
engine  lor  water  works.  Bonds  of 
$20,000  voted  and  sold  to  finance  pur- 
4'liuse, 
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PASADENA,  Los  Angeles  Co.,  Cal. — 
Until  10:30  a.  m.,  Sept.  6,  bids  will  be 
received  by  City  Clerk  Bessie  Chamber- 
1,'iin  for  one  gasoline  engine  driven 
concr.  mixer  4  cu.  tt.  mixed  materials 
capacity  and  one  mixer  7  cu.  ft.  capac- 
ity; bidders  to  submit  spec.  Cert,  check 
for  10%. 


MARTINEZ,  (.'ontra  Costa  Co.,  Cal. — 
Rodeo-Valley  Ferry  ("o.  will  seek  bids 
in  the  immediate  future  for  construct- 
ing a  terry  boat  costing  in  the  neigh- 
borhood ot  ?300,000  and  having  a 
carrying  capacity  of  100  automobiles. 
This  is  according  to  an  announcement 
of  C.  H.  Kiatt,  an  oflicial  of  the  com- 
pany. 


EUREKA.  Humboldt  Co.,  Cal.  — 
Uaker,  Hamilton  &  Paciflc  Co.,  7th  and 
Townsend  Sts.,  San  Francisco,  at 
?15.46  per  100  teet.  awarded  contract  by 
the  City  Council  for  furnishing  f.o.b. 
steamer.  San  Francisco,  12,000  ft.  ot 
2-in.  standard  black  pipe,  random 
lengths.     Other  bidders: 

Moore  Cook  Co.,  Eureka,  $15.60  per 
100  ft. 

M.  Stulsaft  Co.,  647  Mission  St.,  San 
Francisco,   J16.10  per  100  ft. 

The  Republic  Supply  Co.,  500  2nd  St., 
San  Francisco,  $1B.30  per  100  ft. 

San  Francisco  Steel  Products,  Bal- 
boa Bldg.,  San  Francisco.  $16. 61  per 
100  ft. 

George  H.  Tay  Co.,  599  Mission  St., 
San  Francisco,  ?16.70  per  100  ft. 

Oeneral  Machinery  &  Supply  Co.,  39 
Stevenson  St.,  San  Francisco,  $16,96 
lier  100  ft. 

Coast  Supply  Co.,  690  Howard  St., 
.San  Francisco,  $17.14  per  100  ft. 

Crane  Co.,  2nd  and  Brannan  St.,  San 
Francisco.  $17.63  per  100  ft. 

R.  W.  Kinney  Co.,  586  Howard  St., 
San  Francisco,   $18  per  100   ft. 

Lieo  Kaufmann  Co.,  San  Francisco, 
$19  per  100  ft. 

Mark  Lally  Co.,  235  Second  St.,  San 
Francisco,  $15.60  per  100   ft. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  Sept.  6,  11  A.  M.,  bids  will  be  re- 
ceived by  J.  H.  Weels,  County  Clerk, 
for  furnishing  and  installing  2  steel 
roller  book  shelf  cases  in  Recorder's 
office.  Certified  check  for  10%  payable 
to  the  Clerk  of  Board  required  with 
each  bid.  Forms  for  bidding  on  file  in 
the  office   of  the  clerk. 


OAKLAND.  Cal.— Until  Sept.  1,  12 
noon,  bids  will  be  received  by  Eugene 
Iv.  Sturgis,  City  Clerk,  for  furn.  and 
del.  garden  hose  for  the  remainder  of 
the  fiscal  year  ending  June  30.  1922. 
Blanks  for  bidding  on  file  in  office  of 
clerk. 


O.AKLANIJ,  Cal.— Until  Sept.  1.  12 
noon,  bids  will  be  received  by  Eugene 
K.  Sturgis,  City  Clerk,  for  furnishing 
and  delivering  one  left  rear  wheel  for 
a  12-ton  Kelly  Springfield  Steam  Roller 
for  Department  of  Streets.  Forms  for 
bidding   may   be   had   from   clerk. 


HANFORD.  King  Co..  Cal.  —  Until 
Sept.  12,  8  P.  M.,  bids  will  be  received 
by  G.  W.  .Vrmstead,  Clerk  Hanford 
Union  High  School  District,  for  fur- 
nishing and  delivering  one  automobile 
bus,  seating  capacity  16.  Bids  must 
not   e.Nceed  $1,500. 


HUNTINGTON  BEACH.  Cal.— Until 
7:30  P.  M.,  Sept.  2.  bidij  will  be  received 
by  the  Board  of  Education  ot  Hunting- 
ton Peach  Union  High  School  District 
for  a  standard  14-in..\6-ft.  engine  lathe 
with  regular  equipment;  also  one 
Cushman  7% -in.  Universal  chuck  and 
one   10-in.   Independent  chuck. 


RICHMOND,  Contra  Costa  Co.,  Cal. 
— Until  Sept.  8,  2:30  p.  ni..  bids  will  be 
received  by  T.  W.  Helms,  Clerk, 
Board    of   Education,    for    fur.    and    del. 


one  Dodge  car;  spec,  on  file  in  office 
of  Superintendent  of  Schools,  235 
Tenth   St.,   Richmond. 


SEWERS,    STREET    WORK, 
ROADS    &    WATER    SYSTEMS 


GLBNDALE,  Los  Angeles  Co.,  Cal.— 
The  city  council  will  adopt  a  resolution 
of  intention  at  its  next  meeting  for  con- 
structing the  first  unit  of  the  munici- 
pal sewer  system  in  the  business  dis- 
trict. Vitrified  pipe  will  be  used.  Olm- 
sted &  Gillelen,  Hollingsworth  Bldg., 
Los  Angeles,   engineers. 


HUNTINGTON  PARK,  Cal— Board  of 
trustees  adopt  resolutions  of  intention 
for   the   following   street   work: 

For  grading,  paving  with  asphalt 
concrete  and  constructing  concrete  gut- 
ter in  Clarendon  avenue  from  Miles 
avenue  to  east  city  boundary:  Improve- 
ment Act  1911.  For  grading,  paving 
with  asphalt  concrete  and  constructing 
concrete  gutter  in  Passaic  street  from 
Randolph  street  to  Irvington  avenue; 
Improvement  Act  1911.  For  grading, 
paving  with  asphalt  concrete  and  con- 
structing concrete  gutter  in  Gentry 
street  from  Clarendon  avenue  to  Ir- 
vington avenue;  Improvement  Act  1911. 

City  engineer  instructed  to  prepare 
an  assessment  district  for  paving  Flor- 
ence avenue  from  Pacific  boulevard  to 
the  east  city  limits. 


RENO,  Nevada. — City  Council  awards 
contract  to  F.  M.  Frandsen,  Reno,  to 
pave  approximately  1100  feet  of  alley- 
ways for  22  cents  a  foot. 

SACRAMENTO,  Cal. — City  Commis- 
sioners, M.  J.  Desmond,  Clerk,  passed 
Resolution  of  Intention  No.  1560  to  im- 
prove alley  between  Y  street  and  Bur- 
nett Way  from  24th  to  25th  streets,  by 
constructing  vitrified  pipe  sewer  with 
17  six  Inch  vitrified  Y  branches.  Im- 
provement Act  1911.  Albert  Givan, 
City   Engineer. 


SALINAS.  Monterey  Co.,  Cal.— City 
council  planning  appropriation  of  $12,- 
000  to  construct  sewer  from  Geil  street 
south  along  South  Main  to  Willow, 
thence  to  Pajaro  street,  on  to  Maple 
and  Pine  streets,  estimated  cost  $5.- 
550;  sewer  in  Homestead  avenue  along 
Central  avenue,  580  feet,  $4,130,  and 
storm  sewer,  $7,000.  Donald  F.  Davies, 
City  Engineer. 


RIVERSIDE,  Cal.  —  Supervisors  in 
struct  county  surveyor  to  prepare  plans 
tor  improving  the  Corona-EIsinore 
highway.        It     is     estimated     to     cost 

$25,000. 


SANTA  BARBARA,  Cal.— A.  L.  Pen- 
dola  awarded  contract  at  $27,009  for 
improving  Victoria  street  with  concrete 
and  asphalt  paving.  Fairchild-Gil- 
more-Wilton   Co.   bid  $28,775.72. 


LAGUNA  BEACH,  Orange  Co.,  Cal.— 
Frank  W.  Stetson,  city  engineer  of  He- 
met,  is  making  a  survey  at  Laguna 
Beach  for  a  municipal  sewer  system  for 
that  place. 


SACRAMENTO,  Cal.  —  McGillivray 
Construction  Co.,  Capital  National  Bank 
Bldg.,  awarded  contract  by  city  com- 
mission to  improve  alley  between  22nd 
and  23rd  streets,  4tb  avenue  to  Mar- 
shall Way  by  grading  and  paving  with 
a  5H-ineh  asphaltic  concrete. 

Same  firm  also  awarded  contract  to 
improve  alley  between  G  and  H.  8th 
and  9th  streets  by  constructing  two 
concrete  catchbasins,  connecting  same 
to  sewer  with  6-inch  vitrified  sewer 
pipe,  reconstructing  one  manhole,  grad- 
ing and  paving  with  5y2-ir\ch  asphaltic 
concrete.     Albert  Givan,  Oity  Engineer. 


RED  BLUFF,  Tehama  Co.,  Cal.— W/ 
F.  Lunning,  City  Engineer,  instruoteffi. 
to  prepare  specifications  paving  unJL 
paved  portions  ot  Main  street  fronJ 
Reed's  Creek  bridge  north  to  CathollM 
church  and  from  the  Brewery  Cree^ 
bridge  south  to  the  Imperial  hotela 
pavement  24  feet  wide,  6  inches  thickl 
Trustees  also  planning  to  pave  WalnuB 
street  from  S.  P.  tracks  west  to  a  poinH 
opposite  the  auto  camp  grounds;  also! 
one  and  one-half  blocks  of  Oak  streell 
east  from  Main  to  bridge  spanning  Sac^ 
ramento  river.  ^ 
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TURLOCK.  Stanislaus  Co.,  Cal.— Citji 
Trustees.  A.  P.  Ferguson,  Clerk,  pas^ 
resolution   of   intention:  ; 

No.  96,  to  improve  Lander  avenue) 
from  Angelus  street  to  south  city  lim-j 
its  by  removing  asphalt  covering  anil| 
replacing  same  with  a  Warrenite  BitUiiji 
lithic   wearing   surface    IV^    in.   thick.    A 

No.  97.  improving  portions  of  Myrtle^ 
Merritt  and  Sycamore  streets  by  grad4> 
ing,  constructing  concrete  curbs  an* 
gutters  and  paving  with  an  asphaltia 
concrete  base  2%  inches  thick  with  a,; 
Warrenite  Bitulithic  wearing  surfac* 
1%    inches  thick.  j 

No.  98,  improving  Marshall  streesj 
from  pavement  in  place  in  Soutli  Front 
street  to  Bell  street  by  grading,  paving 
with  an  asphaltic  concrete  base  3  inches- 
thick  with  Warrenite  Bitulithic  weari: 
ing  surface  l'/4  inches  thick,  cemen^ 
concrete  curbs  and  gutters.  All  undeij" 
Improvement  Act  1911.  Protests  will 
be  heard  August  30.  Horace  Hall,  CitJ 
Engineer. 


OROVILLE,  Butte  Co.,  Cal.— Chioj 
Contracting  Co.,  Waterland-Breslauel 
Bldg.,  Chico,  awarded  contract  bj 
trustees  for  improving  Bridge  stree 
from  Feather  River  bridge  to  Yarf 
street;  High  street  from  Huntoon 
Marysville  road;  Marysville  road  froiff' 
Dry  Creek   to  Montgomery  street.        T| 

Bid  is  grading  (excavation).  $2.00/ 
cubic  yard;  grading  (embankmentW 
$1.00  cubic  yard;  Warrenite  BitulithI* 
pavement  on  asphaltic  base,  $0.25  peS( 
square  foot;  concrete  curb.  $0.08  lines 
foot;  concrete  gutter,  $0.06  lineal  foofl 
Other  bidders  were  Clark  &  Hener 
Construction     Co.,     and     Warren     Broi 


TURLOCK,  Stanislaus  Co.,  Cal.— 1 
lil  Sept.  20.  8  p.  m.,  bids  will  be 
leived  by  A.  P.  Ferguson.  City  Clerj 
for  improving  portions  of  North  an 
South  First  streets  by  removing  exisi 
ing  curbs,  etc..  grading  and  pavin 
with  cement  concrete  6  inches  thick. 

Improving  portions  of  Eeast  OliV- 
street  by  grading,  paving  with  an  aa 
phaltic  concrete  3  inches  thick  with  i 
Warrenite  Bitulithic  wearing  surfad 
1  Va  inches  thick,  constructing  cemeij 
concrete  gutters,  corrugated  iron  cul 
verts,  etc.  *■ 

Improving  Florence  street  from 
pavement  in  place  in  North  Broadwayi 
to  Grant  avenue,  by  grading,  paving! 
with  3-inch  asphaltic  concrete  bast' 
with  I'/i-inch  Warrenite  Bitulithle' 
wearing  surface,  cement  concretfci 
curbs  and  gutters:  all  under  ImprovOHJ 
ment  Act  of  1911.  Certified  check  10?pj 
payable  to  city  required.  Horace  Haltt^ 
City  Engineer. 


LOS  ANGELES,  Cal.— Until  11 
Aug.  29,  bids  will  be  received  by  Super4 
visors  of  Los  Angeles  county  tor  coni 
structing  a  water  system  in  the  to\l 
of  Lancaster,  comprised  in  Los  AngeJ 
les  County  Water  Works  District  NaT 
4.  The  plant  will  Include  two  pumplnj 
stations.  75.000-gallon  elevated  st6^ 
tank  and  tower,  and  distributing  sya4 
tem  with  cast  iron  pipe.  F.  G.  DeM 
sery  and  E.  R.  Bowen.  Central  BldsJ 
engineers.  Estimated  cost,  aboil] 
$60,000. 
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NAPA.  Napa  Co..  Cal. — The  Super- 
•Isors  have  rejected  bids  received  for 
urfaclngr  with  gravel  that  portion  ot 
he  Silverado  Trail  between  Oak 
Cnoll  Ave.  and  the  Cress  Road  to 
rountville,  and  work  ordered  done  by 
lay  labor  under  the  supervision  ot 
'ounty   Engineer  Edw.   P.  Ball. 

James    A.    Daly.    County   Clerk, 


OAKLAND.  Cal.  —  Hutchinson  Co., 
44  17th  street.  Oakland,  awarded  con- 
ract  by  council  to  improve  portions  of 
ortli  half  of  39th  street  by  grading, 
.045  square  foot;  concrete  curbs,  $.75 
Ineal  foot;  concrete  gutter,  J. 26  square 
oot.  oil  macadam  pavement,  $.135 
quare  foot;  cement  sidewalks,  $.18 
quare  foot.  Geo.  Mattls,  Cnty  Engi- 
eer. 


7500  square  feet  cement  gutter,  3200 
square  feet  sidewalk,  2300  cubic  yards 
grading.  600  feet  curb,  350  feet  6-in. 
sewer  and  culvert.  Their  unit  price.s 
were:  50c  cubic  yard  grading,  50c  foot 
curb,  22c  square  foot  gutter,  lH4c 
square  foot  paving,  20c  square  foot 
sidewalk,  $250  lump  sum  sewers  and 
$300  for  culvert.  R.  B.  Orbison.  City 
Engineer. 

SANTA  RO.SA.  Sonoma  Co..  Cal. — 
County  Engineer  R.  Press  Smith  in- 
structed to  prepare  plans  for  road 
through  Pocket  canyon  on  Forestville- 
Guerneville   highway. 


FULLERTON.  Orange  Co..  Cal.— The 
280,000  water  bond  issue  was  sold  to 
I.  II.  Moulton  &  Co.  and  Stevens  &  Co. 
t  Los  Angeles,  at  a  premium  of  $4275. 
'roceeds  of  the  bonds  will  be  used  for 
Kensions  and  improvements  to  the 
lunlcipal  water  system.  Ben  F.  Du- 
uy,  City  Engineer. 


REDWOOD  CITY.  San  Mateo  Co..  Cal. 
— Bid  ot  W.  W.  Thompson.  Redwood 
City,  for  oiling  road  around  county 
poor  farm  rejected  by  supervisors  as 
being  too  high  and  County  Engineer 
Geo.  Kneese  ordered  to  do  the  work. 

SANTA  CUUZ.  Santa  Cruz  Co..  Cal. — 
Bid  of  American  Cast  Iron  Pipe  Co.  for 
furnishing  and  delivering  cast  iron 
pipe  and  fittings  accepted  by  City 
Council,  James  K.  James,  City  Engi- 
neer. 


I,OS  ANGELES.  Cal.— Fairchild-Gil- 
lore-Wilton  Co..  Los  Angeles  Railway 
tidg..  awarded  the  contract  at  $29.- 
85.51  for  improving  Third  street  hc- 
wecn  Western  and  Norton  avenues  in- 
olving  S9.222  square  feet  grading  at 
c  foot;  89.222  square  feet  asphaltic 
aving  at  26c  foot;  159  feet  curb  at  65c 
oot;  124  square  feet  sidewalk  at  21c 
Dot;  309S  square  feet  concrete  gutter 
t  33c  foot;  $250  for  storm  drain  and 
Bphalt  wearing  surface  at  Third  and 
lanhattan  at  16c  foot.  Other  bids  were: 
leorge  H.  Oswald.  $30,794.20;  Geo.  R. 
iurti."!.  $30,854.11;  engineer's  estimate, 
28.609.35. 


SA.VTA  CRUZ.  Santa  Cruz  Co..  Cal. — 
County  Engineer  James  K.  James  pre- 
paring plans  for  grading,  paving  with 
concrete  and  constructing  sewers  and 
storm  drains  in  portions  of  Bay  street. 


ORLAND,  Glenn  Co.,  Cal. — Warren 
!ros.  Company,  Rial  to  Bldg.,  San  Fran- 
isco.  have  been  awarded  a  contract  by 
he  Trustees  for  paving  20  blocks  ot 
treets.  Contract  price  in  the  neigh- 
lorhood  of  $150,000. 


RICIIJIOND.  Contra  Costa  Co..  Cal. — 
City  Council.  A.  C.  Faris.  Clerk,  passes 
resolution  of  intention  No.  389  to  im- 
prove 29th  street  between  Cutting  boul- 
evard and  Potrero  avenue  by  grading, 
paving  with  2-course  asphaltic  con- 
crete pavement.  5  inches  thick,  con- 
structing concrete  curbs,  gutters  and 
sidewalks,  corrugated  or  steel  and  ce- 
ment culverts,  etc.  Work  under  Im- 
provement Act  of  1911.  H.  D.  Chap- 
man. City  Engineer. 


SOUTH  PASADENA.  Los  Angeles  Co.. 
lal. — Napier  &  Simpson.  San  Fernando, 
warded  contract  at  $13,864.03  for  im- 
roving  Spruce  street,  involving  77,- 
00     square     feet     macadam     pavement. 


GLENDALE,  Los  Angeles  Co.,  Cal  — 
Until  7:30  P.  M..  Sept.  1.  bids  will  he 
received  by  City  Clerk  .T.  C.  Sherer  for 
construction  of  a  sanitary  sewer  in 
Glendale  Ave..  Verdugo  Road  and 
Canada  Blvd..  under  bond  issue  of 
Municipal  Improvement  District  No.  3. 
Plans  and  specifications  on  file  in  the 
ottice   of  the   city  clerk. 


■'^ 


SCRAPER^ 


Adopted  for  Cutting    and   hilhng,  Loading  Cars,  Cleaning  out 
Reservoirs,  Hauling  Loose  Materials  of  all  Kinds. 

217  Hyde  Street  Phone  Franklin  138 


.SACRAMENTO.  Cal.— City  Commis- 
sioners, M.  J.  Desmond,  Clerk,  awarded 
contracts  as  follows: 
McGilllvray  Construction  Co..  Capital 
.Vational  Bank  Bldg..  Sacramento,  for 
improving  Y  street  from  21st  to  28th 
streets  by  constructing  concrete  curbs 
and  gutters.  8  concrete  manholes, 
placing  24  gutter  drains  and  connect- 
ing same  to  sewer  with  6-in.  vitri- 
fied sewer  pipe,  constructing  8-in. 
vitrified  pipe  sewers,  grading  and  pav- 
ing with  5 '4 -in.  of  asphaltic  concrete; 
also  improving  the  alley  between  22nd 
and  23rd  streets  from  manhole  to  be 
constructed  at  intersection  of  Y  street 
to  manhole  at  intersection  of  alley 
between  X  and  Y  streets  by  construct- 
ing 8-in.  vitrified  pipe  sewer;  also  al- 
ley between  23rd  and  24th  streets  from 
manhole  to  be  constructed  at  intersec- 
tion of  Y  street  to  manhole  in  place  of 
said  alley  between  X  and  Y  streets  by 
constructing  S-in.  vitrified  pipe  sewer; 
also  25th  street  from  manhole  in  place 
at  intersection  of  Y  street  to  manhole 
in  place  at  intersection  of  the  alley  be- 
tween Y  and  Burnett  Way  by  con- 
structing 8-in.  vitrified  pipe  sewer; 
also  26th  street  from  manhole  in  place 
at  intersection  of  Y  street  to  manhole 
in  place  at  intersection  of  alley  be- 
tween Y  and  Burnett  Way  by  con- 
structing   8-in.    vitrified    pipe    sewer. 

Same  were  awarded  contract  to  im- 
prove Markham  Way  from  Freeport 
boulevard  to  W.  P.  right-of-way  by 
grading,  constructing  concrete  curb 
and  gutter,  placing  2  cast  iron  gutter 
drains  and  connecting  same  to  6-in. 
vitrified  sewer  pipe,  constructing  1 
concrete  manhole  and  8-in.  vitrified 
pipe  sewer  and  paving  with  5H-in. 
asphaltic  concrete;  improving  Free- 
port  boulevard  by  constructing  8-in. 
vitrified  pipe  sewer  in  Markham  Way, 
easterly  from  Freeport  boulevard  to 
sewer  in  place  and  constructing  1  con- 
crete  manhole. 

McGilllvray  Construction  Co.  also 
awarded  contract  to  improve  San  Jose 
Way  from  Fourth  to  Eighth  avenues, 
by  grading,  constructing  concrete 
curbs  and  gutters,  2  concrete  man- 
holes, reconstructing  2  existing  man- 
holes, placing  10  cast  iron  gutter 
drains  and  connecting  same  to  6-in. 
vitrified  sewer  pipe;  constructing  8-in. 
vitrified  pipe  sewer,  appro.\imately  62 
square  feet  of  concrete  sidewalk  and 
paving  the  street  with  an  asphaltic 
concrete    pavement    5H    inches   thick. 

Clark  &  Henery  Construction  Co., 
Ochsner  Bldg.,  Sacramento,  awarded 
contract  to  improve  34th  street  from 
4th  to  5th  avenues,  by  grading,  con- 
structing concrete  curbs  and  gutters, 
placing  1  cast  iron  gutter  drain  and 
connecting  same  to  sewer  with  6-in. 
vitrified  sewer  pipe  and  paving  with 
5'4-in.   asphaltic  concrete. 

J.  W.  Terrell.  1111  29th  street.  Sac- 
ramento, awarded  contract  to  improve 
the  alley  between  T  and  U  streets, 
from  48th  to  51st  streets  by  construct- 
inK  nn  8-in.  vitrified  pipe  sewer  with 
48  6-in.  vitrified  Y  branches,  2  6-in. 
vitrified  fiusher  branches  and  1  con- 
crete manhole. 

.Mbcrt  Givan,  City   Engineer. 


FRESNO,  Fresno  Co.,  Cal.  —  Bids 
have  been  ordered  received  by  the 
Fresno  County  Supervisors  for  gravel 
macadamizing  the  Whites  Bridge  road 
from  Jameson  to  Dos  Palos,  in  three 
divisions.  Chris.  P.  Jensen,  County 
Highway   Engineer. 


POMO.N'A,  Los  Angeles  Co..  Cal. — 
City  Engineer  F.  C.  Froehde  estimates 
I  he  cost  of  the  proposed  Garey  avenue 
slorm  drain  at  about  $12,000.  Of  thla 
amount  the  city  will  pay  $6000  from 
a  bond  issue  and  the  property  owners 
will  pay  the  remainder.  The  assess- 
ment district    has  been   fixed. 
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PHOENIX,  Ariz.— White  &  Miller,  127 
N.  St.  Andrews  PI.,  Los  Angeles,  sub- 
mitted tile  lowest  bid  at  $74,374.08  for 
paving  tile  Plioenix-Tempe  liigliway 
from  tile  city  limits  3  miles  east  with 
4-ln.  asphaltic  concrete  base  and  2-in. 
bitulithic  surface.  All  other  bids  were 
for  concrete  pavement  5',4-in.  thick  at 
edges  and  6-in.  at  middle,  as  follows: 
Lee  Moor  Constr.  Co.,  El  Paso,  $77,- 
364.25;  Jack  Davey.  Tucson.  $78. 0611. 99 ; 
O.  C.  McElrath.  Mesa,  $80,627.79;  Mor- 
gan, Ford  &  Co..  Phoenix.  $83,988.29; 
Goodman  &  Merrill.  St.  Davids,  $85.- 
339.09;  deVVaard  &  Cobham.  Nogales. 
$88,217.09;  Kisselburg  &  Smitli.  Phoe- 
nix, $88,553.39;  McPeak.  Burton  & 
Bruckman,  Los  Angeles,  $89,090.39. 
Thos.    Maddock,    State    Engineer. 


SANTA  BARBARA,  Cal. — A.  L.  I'en- 
dola  was  awarded  the  contract  for 
paving  Victoria  St.  between  Chapala 
and  San  Pascual  at  30c  sq.  ft.  for  5-in. 
cement  concrete  base  and  IV^-in.  asph. 
surface;  25c  sq.  ft.  for  3-in.  asph. 
concrete  base  with  2-in.  asph.  surface; 
$1.35  lin.  ft.  for  combined  cement  curb 
and  gutter;  70c  ft.  for  curb;  25c  sq.  ft. 
for  concrete  gutter;  $3350  for  storm 
drain;  $470  for  sewers  and  $450  for 
certain  grading. 


YUBA  CITY,  Sutter  Co.,  Cal. — City 
Trustees,  C.  C.  Kline,  Clerk,  pass  res- 
olution of  intention  Xo.  69  to  improve 
Shasta  street  from  Bridge  street  to  its 
north  end;  Teegarden  avenjue  from 
Shasta  to  pavement  in  place  in  Plumas 
street.  Resolution  of  Intention  Xo.  70: 
Sutter  street,  in  the  Cooper  tract,  from 
Plumas  to  Cooper;  Forbes  avenue  from 
present  pavement  in  Plumas  street  to 
Cooper  avenue:  Walnut  street  from 
Sutter  in  Cooper  tract  to  south  line  of 
Parkhurst  addition;  Parkhurst  street 
from  Forbes  avenue  to  south  line  of 
Parkhurst  addition;  Almond  street 
from  Sutter  to  Forbes  avenue,  ana 
from  Forbes  avenue  to  street  running 
over  lot  32  of  Alta  addition;  portions 
of  Alpine  avenue.  Chestnut,  Olive, 
Orange  and  Scott  streets;  all  by  grad- 
ing, paving  with  5-inoh  concrete,  in- 
eluding  construction  of  concrete  curbs, 
etc.;  Improvement  Act  1911.  Protests 
August  31.  Edward  von  Geldern,  City 
Engineer. 


S.ACRAMEXTO,  Cal. — Commissioners 
petitioned  to  pave  S  street  between 
31st  and  32nd.  Albert  Givan.  City  En- 
gineer. 


YUBA  CITY,  Sutter  Co..  Cal.— County 
Engineer  Edward  Von  Geldern  com- 
pleting plans  for  highway  unit  be- 
tween Knights  Landing  and  Kirkgville 
and  will  submit  estimates  at  the  next 
meeting  of  the  county  board  for  con- 
structing highway  from  O'Banion 
Corners  to  Kirksville. 


NEWMAX,  Stanislaus  Co.,  Cal.— 
Town  trustees  decide  to  pave  18  addi- 
tional blocks  of  streets:  R  street 
from  Merced  to  Y'olo,  and  from  Kern 
to  Merced;  Tulare  street  from  N  to 
P  and  Merced  street  for  its  entire 
length.  The  improvement  is  In  addi- 
tion to  the  contract  already  under  way 
with  the  Warren  Construction  Co.  of 
San  Francisco,  and  which  totals  ap- 
proximately $125,839.  W.  R.  Sherman, 
Town   Engineer. 


SACRAMENTO,  Cal. — City  Commis- 
sioners, M.  J.  Desmond,  Clerk,  pass 
resolution  of  intention  (No.  1551)  to 
improve  portions  of  R.  43rd.  44th.  45th 
and  46th  streets  and  four  alleys  by 
constructing  vitrified  pipe  sewers,  con- 
crete  manholes,   etc. 

Resolution  of  intention  (No.  1552) 
also  passed  to  improve  Santa  Cruz  way 
from  5th  to  &th  avenues  by  construct- 
ing concrete  curbs  and  gutters,  plac- 
ing 2  C.  1.  gutter  drains  and  connect- 
ing same  to  sewer  with  6-inch  vitrified 
sewer    pipe,    grading   and   paving   with 


5^ -inch      asphaltic      concrete.      Albert 
(Sivan,  city  engineer. 


SACRAMENTO,  Cal.— J.  W.  Terrell, 
1111  29th  street,  Sacramento,  awarded 
contract  by  City  Commission  for  im- 
proving alley  between  36th  and  37th 
streets  from  manhole  opposite  alley 
first  north  of  Folsom  boulevard  to  a 
point  480  feet  north  by  constructing 
S-inch  vit.  pipe  sewer  with  20  6-inch 
Y    branches:    1    6-in.    flusher    branch. 

Terrell  also  awarded  contract  to  im- 
prove the  alley  first  north  of  Folsom 
boulevard  from  37th  to  3Sth  streets 
by  constructing  vit.  pipe  sewer  with 
3  6-in.  vit.  Y  branche«  and  1  6-in.  vit. 
Uusher  branch;  1  concrete  manhole; 
also  the  easement  bet.  37th  and  38th 
from  manhole  to  be  constructed  in  al- 
ley first  north  of  Folsom  boulevard  to 
a  point  530  ft.  north  by  constructing 
S-in.  vit.  pipe  sewer  with  25  6-in.  Y 
branches   and    1    6-in.   flusher   branch. 

T.  M.  Burns,  2207  M  St.,  Sacramento, 
awarded  contract  to  improve  Bigler 
Way  from  manhole  in  place  in  Sacra- 
mento Blvd.  to  a  point  250  ft.  west  by 
constructing  7  6-in.  vit.  Y  branches; 
1  concrete  manhole.  Albert  Givan, 
City  Engineer. 


RENO.  Nevada. — The  City  Council 
decides  to  pave  First  street  from  West 
to  Stevenson;  Riverside  Drive  from 
Stevenson  to  Ralston;  Second  street 
from  Sierra  to  Chestnut;  Sierra  from 
Fourth  to  Ninth;  Ninth  street  from 
Sierra  to  Virginia. 


BRENTWOOD,  Contra  Costa  Co..  Cal. 
— Joe  Cesa.  Antioch.  at  $3,326,  submit- 
ted only  bid  to  trustees  of  Liberty 
Union  High  School  District  for  con- 
structing concrete  drive  and  sidewalk 
at  the  high  school.  Bid  rejected  and 
work    indefinitely    postponed. 


OROVILLE.  Butte  Co.,  Cal.  —  Until 
Aug.  30.  5  p.  m.,  bids  will  be  received 
by  Mildred  P.  Martin,  secretary,  Oro- 
ville  Union  High  School  District,  for 
constructing  curbs  and  gutters  on 
property  of  high  school  abutting  on 
Bridge  street.  Specifications  may  be 
had  from  S.  J.  Norris,  City  Engineer. 


GUARANTEED   TESTED 

Used  Pipe  and  Screw 
Casing-  —  Valves  —  Fittings 

PACIFIC  PIPE  COMPANY 

231   Howard   St.,   San  Francisco 


HOLLISTER,  San  Benito  Co.,  Cal.- 
W.  I.  McReynolds,  Hollister,  awarded 
contract  by  trustees  for  improving 
West  street  from  Fourth  street  to  i 
town  limits,  by  grading  and  paving 
with  concrete,  5  in.  thick  and  con' 
structing  cement  curbs.  Alfred  M.  MC' 
Cray.  Town  Engineer. 


HOLLISTER,  San  Benito  Co,,  Cal.- 
Until  Aug.  29,  7:30  p.  m.,  bids  will  bi 
received  by  D.  F.  H.  McPhail,  Cit; 
Clerk,  for  improving  east  halt  of  Mon 
terey  street  from  B  street  to  souil 
town  limits:  Sixth  street  from  Sally  ti 
College;  Seventh  street  from  East  ti 
Vi'est  streets;  Haydon  street  from  Sai 
Benito  to  West;  Hawkins  street 
tv.'een  San  Benito  and  West  streets,  al 
l>y  grading,  paving  with  cement  con 
Crete  5  in.  thick  and  constructing  con 
Crete  curbs.  Improvement  Act  1911 
Alfred  M.   MeCray.  Town   Engineer. 


FRESNO,  Fresno  Co.,  Cal. — Until  2  J 
m.,  Sept.  6.  bids  will  be  received  by  Su 
pervisors  of  Fresno  county  for  the  fol 
lowing  road  work: 

Route  11,  Sec.  B.  involving  16,270  ct 
yds.  excav.,  S58,380  sq.  ft.  paving  am 
23   culverts. 

Route  18.  Sec. 
yds.  excav.,  665. 
11   culverts. 

Bids  will  be  taken  for  four  difteren 
types  of  pavement  on  each  section 
concr.  base  with  bitulithic  or  modifie( 
Topeka  top  and  asph.  concr.  pavement 
bitulitchic  or  unpatented.  Plans  ma; 
be  obtained  from  County  Surveyo 
Chris  Jensen,  Cory  Bldg.,  on  payment  o 
cost  of  blueprints.  Certified  check  fo 
107c. 


involving  12,050  cu 
I    sq.    ft.   paving  am 


ESCOXDIDO,  San  Diego  Co.,  CaL- 
The  Escondido  Chamber  of  Commero 
will  ask  the  supervisors  of  San  Dieg 
county  to  use  the  $160,000  road  bom 
interest  money  that  has  accrued  froi 
the  county's  Liberty  bonds  to  pave  th 
6-mile  section  over  Poway  mountaij 
which  has  been  graded. 


MARYSVILLE.  Y'uba  Co.,  Cal.- 
Frank  Titus.  Marysville,  at  13  ceni 
sq.  ft.,  awarded  contract  by  council 
construct  cement  sidewalks  aroun 
Cortez  Park.  Other  bids:  Thos.  Pei 
rano,  14  cents;  G.  M.  Baumgardner,  1 
cents;  A.  B.  Silver,  15  cents.  The  con 
tract  price  run  in  the  neighborhood  ( 
$1,500.     W.   M.   Meek,   City   Engineer. 


SAX  FRAXCISCO.  —  Clinton  Co 
struction  Co.,  140  Townsend  street, 
$155,928,  submits  low  bid  to  Board 
Public  Works  for  constructing  sectio 
C  of  the  Ocean  Beach  Esplanad< 
Other  bidders  were:  Healy-Tibbitt 
Construction  Co.,  $193,200;  Clarence  I 
Eaton.  $196,800.  The  bid  of  Tibbitta 
Pacific  Co.,  at  $191,868,  was  declare 
invalid,  due  to  the  fact  that  it  wa 
not  signed.  M.  M.  O'Shaughness] 
City  Engineer. 


LOS    ANGELES,    Cal. — E.    L.    Garret 
son    &   Son,    1216    Second   street,   Sant 
Monica,    was   awerded   the    contract 
$48,679.19     for     paving     Santa     Monic 
boulevard   from   La   Brea   boulevard 
Fairfax  avenue  with  concrete. 


BAKERSFIELD.  Kern  Co.,  CalA 
Valley  Construction  Co.,  BakersfleM 
awarded  contract  by  council  to  cor 
struct  370  lin.  ft.  curb  at  50  cents  t. 
and  1323  sq.  ft.  of  gutters  at  35  cent 
.sq.  ft.  in  north  end  of  Baker  street. 
H.   Hubbard,  City  Engineer. 

O.AKLAND.  Cal.— Until  Sept.  1,  1?^; 
n<ion.  bids  will  be  received  by  Eugeng  j 
K.  Sturgis.  City  Clerk,  for  improvinJEJ 
68th  avenue  from  East  14th  to  Snel^j 
street    by    grading,    constructing    coif»^ 
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;rete  curbs,  guttlrs  and  sidewalks  and 
>aving  with  oil  macadam,  constructing 
jorrugated  iron  and  concrete  and  wood 
julverts,  etc.  Improvement  Act  1911. 
Jertifled  check  10%  payable  to  city  re- 
luired.  Specifications  on  file  in  otilce 
»f  clerk.     Geo.  Mattis.  City  Engineer. 

RICHMO.N'D.  Contra  Costa  Co.,  Cal. 
— H.  B.  Chapman,  City  Engineer,  pre- 
)aring  plans  for  improving  2nd  street 
;rom  Ohio  to  Cutting  boulevard  with 
i-in.  asphaltic  concrete  pavement;  iide- 
ralks  will  be  constructed  from  Ohio  to 
t'irginia  streets. 


MARTINEZ.  Contra  Costa  Co.,  Cal. — 
Jntil  Sept.  6  bids  will  be  received  by 
Inpervisors  for  paving  of  the  road  from 
he  north  end  of  23rd  street,  Richmond, 
;o  the  state  highway  at  San  Pablo,  ap- 
)roximately  one-quarter  of  a  mile. 
5ids  will  be  taken  either  on  concrete 
)r  black  asphaltic  base  18  ft.  wide.  R. 
S.   Arnold.    County    Engineer. 


TI.VEZ,  Contra  Costa  Co.,  Cal. — 

Engineer     R.     R.     Arnold     in- 
I      by     Supervisors     to     prepare 

lor     the     sewers     in     the     newly 

Lornicd  Alhambra  Heights  Sewer  Dis- 
:rict.  Connection  will  be  made  with 
;hc  Martinez  system.  A  petition  seek- 
ing the  formation  of  the  San  Pablo 
Sewer  District  has  been  referred  to 
:he  County   Engineer  for  report. 


MARTINEZ,  Contra  Costa  Co..  Cal. — 
Erickson  &  Petterson,  Monadnock 
81dg..  San  Francisco,  at  J5.450.  award- 
sd  contract  by  Supervisors  for  grading 
Section  2,  Division  19.  lying  imme- 
liatcly  below  the  dam-site  of  the  East 
Uay  Water  Co.,  on  San  Pablo  Creek,  a 
listance  of  2550  ft.  Six  other  bids  re- 
ceived. 

<;uerin  Bros.,  at  $10,036.  awarded 
:ontract  tor  graveling  Division  No.  2i 
jf  the  county  highway  system,  which 
is  now  under  contract  to  grade,  and  is 
llso  what  is  known  as  Marsh  Creek 
road,  a  distance  of  4,43  miles.  Con- 
tract to  consist  of  furnishing  all  labor 
»nd  machinery  to  take  the  gravel  from 
the  creek,  clean  and  place  on  road. 

R.  R.  Arnold.   County  Engineer. 


SACRAMENTO,  Cal.— Until  Sept.  6,  2 
p.  m.,  bids  will  be  received  by  Harry 
\V.  Hall,  county  clerk,  for  constructing 
a  portion  of  Highway  No.  14:  P^iver 
Road  through  the  town  of  Courtland. 
the  .same  being  the  uncompleted  gap 
between  Stations  311:52  and  318:10.  a 
distance  of  658  ft.  Specification  No. 
55.  Certified  check  10%  required  with 
each  bid.  Specifications  may  be  had 
from  County  Highway  Commission. 
Courthouse.  Sacramento.  Drury  But- 
ler, county  engineer. 


PETALUMA.  Sonoma  Co.,  Cal.— Fol- 
lowing bids  received  by  Council  for 
improving  Bodega  avenue  from  Up- 
ham  street  to  west  city  limits,  involv- 
ing S33  cu.  yds.  excavation  and  38,- 
552  sq.  ft.  5-in.  concrete  base: 

John  Rielly,  Santa  Rosa,  (1)  grading, 
11.40   cu.    yd.;    (2)    paving,    J0.12    sq.   ft. 

Schluneger  Bros.,  Petaluma,  (1) 
M.65;    (2)    J.095. 

General  Construction  Co.,  San  Fran- 
cisco,  (1)    $1.60;    (2>    %.U%. 

Hugh  Crummey,  Oakland,  (1)  »1.28; 
12)    $.089. 

City  will  furnish  all  materials.  Bids 
taken  under  advisement.  N.  S.  Frost. 
•'Ity  engineer. 


SAN  DIEGO.  Cal. — Geo.  R.  Daley.  440 
McXeece  HIdg..  submitted  the  lowest 
'bid  for  Improving  a  portion  of  Girard 
i-street  in  La  .lolla  at  $16,972.86.  Daley 
jalso  low  bidder  for  improving  portions 
of  Pennsylvania  avenue  and  BagU 
'street  at  $4,282.21.  Falrchlld-Gllmore- 
Wilton  Co..  Los  Angeles  Ry.  Bldg.,  Los 
Angeles,   submitted   the  lowest  bid  for 


improving    portions    of    Ray    street    at 
J3.024.49. 


UKIAH.  Mendocino  Co..  Cal.  —  Until 
Sept.  13,  11  a.  m..  bids  will  be  received 
liy  Hale  I'ratlier,  county  clerk,  for  con- 
.slructing  the  West  End  Nash  and  State 
Highway  road  beginning  at  Engineer's 
Station  54  and  ending  at  Engineer's 
Station  US.  4325  feet.  Certified  check 
10%  required  with  each  bid.  Plans  on 
file  in  office  of  clerk.  B.  H.  Smith, 
county  surveyor. 


VENTURA.  Ventura  Co..  Cal.— AH 
liids  received  by  the  County  Supervis- 
ors. Aug.  1,  for  grading  and  construct- 
ing culverts  and  storm  ditch  on  l'/4 
milts  of  road  in  Upper  Ojai  Valley 
from  Sulphur  mountain  to  Pan-Ameri- 
can Oil  Co.  camp  were  rejected  as  too 
liigh  and  the  work  will  probably  be 
readvertised  at  the  next  meeting  of 
the  board.  Two  bids  were  received,  as 
follows: 

.J.  P.  Hunter — (a)  4350  c.  y.  excav.  at 
?1.90  yd;  (b)  284  cu.  yds.  grouted  boul- 
ders at  $15  yd;  (c)  22  cu.  yds.  concr. 
in  culverts  at  $20  yd;  (d)  1440  lbs.  steel 
at  10c  lb.;  (e)  2250  ft.  B.  M.  lumber  in 
crossings  at  $150  per  M. 

T.  E.  Hill  &  Co.— (a)  $1.50.  (b)  $6.50. 
(c)   $25.   (d)    10c.    (e)   $90. 


VE.VICE.  Los  Angeles  Co..  Cal. — 
Stutzer  &  Sedgwick.  Mennotti  Bldg.. 
Venice,  awarded  contract  at  $4691.99 
for  paving  with  concr.  Recreation 
Park.  Recreation  Ave..  Tide  Ct..  Tide 
Ave..    Azure   Ct.   and   Azure   Ave. 


NAPA.  Napa  Co..  Cal. — City  Council. 
K.  H.  Thompson.  Clerk,  passes  resolu- 
tion of  intention  to  improve  Madison 
street  from  1st  street  northerly  by 
grading,  paving  with  a  2-course  as- 
phalt macadam  40  feet  wide,  construct- 
ing concrete  curbs  and  catchbasins. 
Protests  will  be  heard  Aug.  29.  H.  A. 
Harrold.  City   Engineer. 


LOS  ANOELES.  Cal. — E.  L.  Garret- 
son.  1216  2d  street.  Santa  Monica,  sub- 
milted  the  lowest  bid  at  $48,679.19  for 
paving  Santa  Monica  boulevard  from 
La  Brea  to  Fairfar  avenue.  5339  feet  in 
R.  D.  No.  3.  with  6-inch  concrete  pave- 
ment 18  feet  wide  on  either  side  of  Pa- 
cific Electric  tracks.  Other  bids  re- 
ceived by  board  of  supervisors  were: 
C.  E.  Frisbie.  $49,021.83:  Wells  &  Bress- 
ler.  $31,181.04;  Reilly  &  Peterson.  $53.- 
443.80;  Wm.  Liddington.  $53,515.05. 
Southwest  Paving  Co..  $53,938.04;  Geo. 
Oswald.  $55,733.39;  Fairchild-Gilmore- 
Wiiton  Co..  $56,329.60;  Kneen  Paving 
Co..  $57,309.56;  Geo.  S.  Benson  &  Son. 
$62,563.01.  Bids  referred  to  County 
Road  Department. 


EUREKA,  Humboldt  Co.,  Cal.— City 
Engineer  Harry  H.  Hannah  preparing 
plans  for  graveling,  constructing  wood 
sidewalks,  curbs,  gutters  and  culverts 
in  Union  street  between  Pacific  and 
Wabash, 


MERCED.  Merced  Co..  Cal. — County 
Surveyor  A.  E.  Cowell  has  been  in- 
structed to  prepare  plans  for  grading, 
graveling  and  macadamizing  Merced- 
Snelling-Merced  Falls  roads,  sections 
1  and  5.  extending  from  bridge  across 
Merced  river  known  as  Cox  Perry 
bridge  to  the  town  of  Merced  Falls. 


LOS  ANGELES.  Cal..— ('.  R.  Butter- 
field.  6612  S.  FIgueroa  St..  has  been 
awarded  contract  at  $10,533.84  for  im- 
proving 39th  street  between  Pacific 
Ave.  and  Carolina  St.  Engineers  esti- 
mate.   $10,580. 

Will  F.  Peck.  4568  FInley  Ave., 
awarded  contract  at  $3907.51  for  Im- 
proving Romaine  St.  between  Oxford 
and  Western.  Engineer's  estimate, 
$4004. 

Wm.  Liddington.  420  E.  60th  St., 
awarded    contract    at    |S212.I*2    for    Im- 


proving Serrano  Ave.,  between  Ro- 
maine and  Lemon  Grove.  Engineer's 
estimate,   $5255. 

Wm.  Liddington  awarded  the  con- 
tract at  $25,488,56  for  Improving  Se- 
ward St.  between  .Santa  Monica  Blvd. 
and  Melrose.  Engineers  estimate  $27.- 
153. 

Wm.  Liddington  awarded  contract  at 
$7213.30  for  improving  De  Longpre 
Ave.  between  Kingsley  and  first  alley 
west  of  Harvard.  Engineer's  estimate, 
$7267. 

C.  W.  Shafer.  1614  Temple  St.. 
awarded  contract  at  $27,180.46  for  im- 
proving Fawn  Ave.  north  from  Reser- 
voir St.     Engineer's  estimate.    $27,272. 


LOS  ANGELES.  Cal.— Until  11  a.  m., 
Aug.  29.  bids  will  be  received  by  Super- 
visors of  Los  Angeles  County  for  con- 
structing a  water  system  in  the  town 
of  Lancaster,  comprised  in  Los  Angeles 
County  Water  Works  District  No.  4. 
The  plant  will  include  two  pumping 
stations.  75.000-gallon  elevated  steel 
tank  and  tower,  and  distributing  sys- 
tem with  cast  iron  pipe.  F.  G.  Dessery 
and  E.  R.  Bowen.  Central  Bldg..  engi- 
neers. Estimated  cost  about  $60,000. 
Approximate  quantities  are:  1500  ft. 
8-inch  and  3408  feet  6-inch.  10,- 
60S  feet  4-inch  Class  B  cast  iron 
pipe  and  fittings;  13.200  feet  3-inch 
and  11.500  ft.  2-in.  black  standard 
screw  pipe,  alternate  bids  to  be  taken 
on  plain  or  dipped  pipe;  2  8-in.  hub  end. 
1  8-in.  flange  end.  3  6-in.  flange  end  and 
24  4-in.  hub  end  gate  valves;  45  3-in. 
and  25  2-in.  screw  gates;  9  4-in.  two- 
way  fire  hydrants;  30  2V4-in.  fire  hy- 
drant valves,  85  4-in.  steel  valve  boxes 
and  covers;  75,000-gaIlon  steel  tank  and 
tower  with  100  ft.  overflow  line;  con- 
crete foundation  for  tank  and  tower; 
two  pumps,  concrete  floor  and  pipe 
trenches  and  miscellaneous  concrete 
work;  two  frame  buildings,  one  for  tur- 
bine pump  and  derrick  at  well  and  one 
for  booster  pump;  vertical  turbine 
pump  direct  connected  to  motor; 
booster  pump  500  gallons  per  minute, 
100  lbs,  pressure  at  discharge  of  pump; 
drilling  well  500  ft.  deep,  14-in.  first 
150  ft.  and  10-in.  remainder;  riveted 
steel  sand  trap  and  blow-off.  All  bids 
must  be  in  duplicate. 


FORTUNA.  Humboldt  Co..  Cal.— Until 
September  5.  6  P,  M,.  bids  will  be  re- 
ceived by  Town  Trustees  for  construct- 
ing concrete  sidewalks  in  north  side  of 
C  street  from  .Spring  to  First  and  from 
C  to  Carl  street,  on  west  side  of  First 
street.  Certified  check  for  5%  required 
with  each  bid.  Specifications  on  file 
in  office  of  City  Clerk. 


SAN  FRANCISCO — Supervisors  con- 
sidering adoption  of  ordinance  author- 
izing Board  of  I'ublic  Works  to  call 
liids  for  improving  Point  Lubos  ave. 
from  4Sth  ave.  to  Great  Highway,  es- 
timated cost.  $130,000.  M.  M.  O'Shau- 
ghnessy.   City   Engineer. 


SAN  FRANCISCO— Clinton  Construc- 
tion Co..  140  Townsend  St,,  at  $155,928. 
awarded  contract  by  Board  of  Public 
\\'orks  for  constructing  approx.  1200 
lin.  ft,  reinforced  concrete  pavement. 
.Section  C.  Ocean  Beach  Esplanade.  M. 
M.    OShaughnessy.    City    Engineer. 


SA.V  FRA.VCISCO— City  Engineer 
M.  M.  O'Shaughnessy  completes  specifi- 
cations for  improving  Ellert  .St.  bet. 
.\ndover  and  Bennington;  estimated 
cost.  $575.  Project  involves  1476  sq. 
ft,  asphaltic  concrete  pavement  and 
99    lin.    ft.  concrete  curbs. 


BUSINESS  OPPORTUNITIES 

W,  F,  Boydoii.  .Mida.s,  N.v  ,  has  a 
large  deposit  of  asbestos  with  Aber 
running  from  short  to  10  In.  In  length. 
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Contracts    Awarded    Liens, Acceptances.  Etc. 


BUILDING  CONTRACTS 


SAN  FRANCISCO   COUNTY 


The 

following    is 

an    index    for    the 

contracts   for   this   is 

sue: 

No. 

Owner 

Contractor 

Ami. 

1722 

Barrett 

Owner 

1723 

Bellis 

Penny 

1724 

Huenergarat 

Owner 

SCO 

1725 

Nelson 

Owner 

1726 

Nelson 

Owner 

1727 

Nelson 

Owner 

3000 

172S 

Owner 

1729 

Lagomarsino 

Owner 

1730 

Fa.ssio 

Owner 

12000 

1731 

Janssen 

Owner 

11850 

1732 

Nyman 

Owner 

1733 

Sharman 

Owner 

2400 

1734 

Community 

Sharman 

800 

1735 

Christian 

Owner 

500 

1736 

Luce 

Cook 

950 

1737 

Monte 

Arnott 

12600 

1738 

Moneta 

Arnott 

3638 

1739 

Crocker 

Gurnette 

1065 

1740 

Weisel 

Owner 

800 

1741 

Brown 

Owner 

10000 

1742 

Nelson 

Owner 

9000 

1743 

Gibson 

Owner 

5000 

1744 

Klute 

Mohler 

9200 

1745 

May 

Allen 

12000 

1746 

Same 

Same 

16000 

1747 

Frazies 

Henderson 

1600 

1748 

Council 

Connolly 

900 

1749 

Leigh 

Owjier 

12000 

1750 

Muzio 

Owner 

1751 

Dempsey 

Merritt 

4000 

1752 

Coakley 

Bacon 

1753 

Sharp 

Owner 

1754 

Barrett 

Barrett 

750 

1755 

Magill 

Peterson 

1756 

Peterson 

Peterson 

7500 

1757 

Rehe 

Owner 

600 

1758 

Precita 

Owner 

3000 

1759 

Peters 

Owner 

4500 

1760 

Heniminga 

Owner 

4000 

1761 

Frazies 

Henderson 

1600 

1762 

Lange 

Owner 

500 

1763 

Mendelson 

Kronnick 

1500 

1764 

Lawrence 

Kronnick 

18703 

PERMITS 

FLATS 

(1722)  E.  16TH  AVE.  75  S.  CABRIL- 
lo.  Two-story  and  basement  frame 
(2)   flats. 

Owner — Joe    Burrett,     627     23rd    Ave. 

Architect — None. 

Day's  work.  »5000 

ALTERATIONS,  ETC. 

(1723)  941  14TH  ST.  Alterations  and 
general  repairs  for  residence. 

Owner— John  D.  Bellis,  941  14th  St, 
Architect — None. 

Contractor — Isaac  Penny,  902  Chronicle 
'  Building.  $2650 


Alterations  tor 


ALTERATIONS 
(1724)      1111  CLAY  ST. 
basement   garage. 
Owner — D.  G.  Huenergardt,  165  fith  Av. 
Architect — None. 
l>ay's   work.  $800 


story  and  basement  frame  dwell- 
ings. 

Owner  —  Fernando  Nelson  &  Sons, 
West   Portal   Park. 

Architect — None. 

Day's   work.  Ba.   respectively 

$4000 
$3500 

DWELLINGS 

(1727)  E.  FORESTSIDE  225  S.  ULLOA; 
E.  Forestide  189  S.  Ulloa.  Two  1- 
story  and  basement  frame  dwell- 
ings. 

Owner  —  Fernando  Nelson  &  Sons. 
West  Portal  Park. 

Architect — None. 

Day's  work.  Each  $3000 


DWELLINGS 

(1*725)  E.  WAWONA  221  S.  VICENTE; 
E.  Wawona  255  S.  Vicente.  Two 
1-story  and  basement  frame  dwell- 
ings. 

Owners  —  Fernando  Nelson  &  Sons, 
West  Portal   Park. 

Architect — None. 

Day's  work.  Each,   $4000 


DWELLING 

(172S)      W.    FORESTSIDE    166    S.    UL- 

loa.  One-story  and  basement  frame 

dwelling. 
Owner   —   Fernando      Nelson     &     Sons, 

AVest  Portal  Park. 
Architect — None. 
Day's  work  $3250 


DWELLINGS 

(1729)  E  EIGHTEENTH  AVE  275  and 
300  S  Cabrillo.  Two  one-story  ami 
basement  frame  dwellings. 

Owner — Mrs.  E.  Lagomarsino,  213  Zrd 
Ave..   San  Francisco. 

Architect — None. 

Day's   work.  $3800    each 


FLATS 

(1730)      SW    TWENTY-SIXTH    AVE    & 

Balboa.      Two-stor.v    and    basement 

frame   (4)   flats. 
Owner — V.    Fassio    and    V.     Franz.    517 

New    Call    Bldg.,    San    Francisco. 
Architect — None. 
Day's    work.  $12,000 


RESIDENCES 

(1731)  N  SIXTEENTH  AVE  125,  150 
and  175  S  Cabrillo.  Three  one-story 
and   basement   frame    residences. 

Owner — E.  A.  Janssen,  402  Hearst  Bldg. 
San    Francisco. 

Architect — None. 

Day's  work.  $3950  each 


RESIDENCE 

(1732)  N.  MUNICH  326  E.  NAPLES. 
One-story  and  basement  frame  res- 
idence. 

Owner — Carl  E.  Nyman.  375  Noe  St. 

Architect — None. 

Day's  work.  $3500 


DWELLINGS 

(1733)      S.    PALOU    175    W.   NEWHALL. 
Two     1-story     and     basement     frame 

dwellings. 
Owner — T.     L.     Sharman,     1440     Shatter 

Ave. 
Architect — None. 
Day's  work.  $1700    ea. 


COMMUNITY  CLUB 

(1734)  N.  QUESADA  125  E.  RAIL- 
road.  One-story  frame  community 
club  bldg. 

Owner — Community    Club. 

Architect — None. 

Contractor— T.  L.  Sharman,  1440  Shat- 
ter Ave.  $S00 


DWELLINGS 

(1726)      W.    WAWONA    185    S.    ULLOA; 
W.   Wawona  263  S.  Ulloa.     Two   1- 


i.:xTR.\.\cEs  FOi:  store 

(173.'))      1127    SUTTER    ST.       C.uistruct 

two  entrances  for  store. 
Owner — P.  Christian,  1127  Sutter  St. 
Architect — None. 
Day's  work.  |500 


REPAIRS.  ETC.  1 

(1736)      S.     W.     FLORIDA     AND     25TH; 

Sts.      Construct    brick    foundation; 

tar    and    gravel    roof;    other    minor 

repairs  for  residence. 
Owner — A.  Luce,  1031  Market  St. 
Architect — None. 

Contractor — A.    Cook,    1300    Florida    St. 
$950 


RECORDED 

RESIDENCES 
(1737)  SE  FLOOD  AVE  &  PHBLAN 
E  25xS  82-6;  S  Flood  Ave  25  E  Phe 
Ian  E  25xS  82-6;  S  Flood  Ave  50  E 
Phelan  E  25xS  82-6;  S  Flood  Av- 
E  Phelan  E  25xS  82-6.  All  work 
except  painting,  electric 
paper,  finish  hardware  and  shades 
for  four  one-story  residences. 
Owner — Moneta   Investment  Co..  Pacific 

P.ldg.,  San  Francisco. 
Architect — None. 
Contractor — James   Arnott   &   Son,  416i 

Army  St.,  San  Francisco. 
Piled  Aug.  22,  '21.     Dated  Aug.  11, 

Foundation   in    $3150 

Rough    plumbing    and    electric.    3150; 

Completed    315 

Usual    35  days 3150: 

TOTAL  COPT.  $12,600 
liond.  none.  Limit.  90  days.  Forfeit, 
none.      Plans  and  specifications  filed 

NOTE — Permit  reported  July  28,  192^ 
No.    1601. 


^ 


50 
505 


RESIDENCE 
(1738)  N  STAPLES  AVE  330  E  Geri' 
essee  E  30xN  112-6.  All  work  ex- 
cept painting,  electric  fixtures,  wal 
paper,  finish  hardware  and  shadei 
for  one-story  residence. 
Owner — Moneta   Investment   Co.,  Pacifi< 

Bldg.,  San  Francisco. 
.Architect — None. 
Contractor — James   Arnott    &    Son.   416i 

Army  St..  San  Francisco. 
Filed  Aug.  22.  '21.     Dated  Aug.  11.  '21. 

Foundation    up     $909. 5i 

Rough      plumbing      and      electric 

work    done     909.5' 

Completed     909.5' 

Usual    35    days 909. 5i 

TOTAL  COST.  $3638.01 
Bond,  none.  Limit.  90  days.  Forfeit 
none.     Plans  and  specifications  filed. 

NOTE — Permit  reported  July  28.  192! 
No.   1600. 


ALTERATIONS 

(1739)  NW  LAGUNA  AND  WASHING 
ton  N  159-8 1<>  W  137-6  S  32  W 
S  127-8 1/2  E  225  WA  239.  All  worl 
for  alterations  at  2301  Laguna  SI 
and  2220  Washington  St. 

Owner — Mary    Ives    Crocker.    2301    1 
guna  St.,  San  Francisco. 

.\rchilect — None. 

Contractor — Gurnette      &    Chandler, 
Beaver  St.,  San  Francisco. 

Filed  Aug.  22.  '21.     Dated  Aug.  22,  '21j 

Touching   up    ii9 

l^'Yc   of   extras   when   completed..    40 
25%  of  extras  usual  35  days.  .  .  . 

TOTAL    COST.    $106 

Bond.  $533.     Sureties.  W.  G.  McDiarmfi 

and    Lawrence    Rath.      Limit.    40    day| 

Forfeit,  none.      Plans  and  specification 

liled. 


.SLTIOKA'l'lONS 

117IM)      .\'0.    660    EIGHTH    AVE. 

siruci     concrete     foundation; 

eral    rcpaiis   for   flats. 
owner— Oliver  R.  Weisel,  660  8th  Av«| 

San   Francisco. 
Plans   by   Owner. 
Day's  work.  $8| 


laturttay.  August  27.  1921 


BUILDING     ANb     ENGINEERING 


RAMK    FLATS 

l(Jl)      SVV     FLOKIDA       AND       AKMY. 

Two-story      and    basement      frame 

(4)    Cats, 
wner — Ward  <".  Brown.  234."i   Harrison 

St.,  San   Krani'i.sco. 
rchilect — None. 
ay's   work.  flO.oU" 


KA.MK    F'l^.XTS 

L742)      K   Fl'N.STON   AVK   51)    S  Geary. 

Two-Story  and  basement  frame  C-) 

flats, 
wner — Emil    Nelson.    747    Fillmore   St.. 

Sun    Francisco, 
rchitect — None, 
ay's   work.  JDOOO 


ESIDENC'E 

1743)  \V.  32.VD  AVE.,  330  S.  LIN- 
coln  Way.  One-story  and  base- 
ment frame  residence. 

wner — R.    N.   Gibson,    424   Ellis  St. 

lans  by   Owner. 

ay's    work.  ^5000 


nECORDCU 

UNGALOWS 

1744  1      W.     22ND    225    S.    ANZA    S.    50 
X  120.     All  work  for  2  5-room  bunga- 
lows, 
wner— William    Klute,    2704    Bush    St., 

San  Francisco, 
rchitect — None. 

jntractor — T.   E.  Mohler.  255   8th   Ave. 
iled  Aug.   23.  '21.     Dated  Aug.   23,  '21. 

When  frame  is  up $2300 

When   brown  coat  is  on 2300 

When    completed    2300 

Usual   35  days 2300 

TOTAL  COST,  $9200 
ond,  sureties,  forfeit,  none;  limit,  90 
lys.     Plans  and   specifications  none. 

LATS 

745)      N  CALIFORNIA  85   W  Arguello 

Ulvd.      Two-story      and      basement 

frame  (2)  flats, 
wner — Louis   May.    Care   Architect, 
rchitect — Earle   B.   Bertz,   68   Post  St.. 

San  Francisco. 
Dntractor — Allen    &   Co.,    168    Post   St., 

San  Francisco.  $12,000 


LATS 

.746)   NW  ARGUELLO  BLVD  &  CALI- 

fornia.       Two-story    and    basement 

frame    (4)    flats. 
wner — Louis   May,    Care   Architect, 
rchitect — Earle   B.    Bertz,   68   Post   St., 

San  Francisco, 
antractor — Allen    &   Co.,    168    Post    St.. 

San  Francisco.  $16,000 


EPA IRS 

747)      1612       BAKER.         Repair       Are 

damage   to     residence;      plastering. 

painting,     glazing,     Johns-Manville 

asbestos    roof,   etc. 
wner — Mrs.  Clara  Frazies,  Premises, 
rchitect — ^None. 
ontractor — W.   D.   Henderson,  6111   Mo- 

na'lnock  BIdg.,  San  Francisco. 

$16011 


ESIDENCE 

748)      S    PALOU    250    E    Pluls.      Onc- 

Htory  &   basement   frame   residence, 
wner — James  Connell,  3058  San  Bruno 

Ave.,  San    Francisco, 
rchitect — None. 
wner — Thos.  Connolly.  3oH0  San  Bruno 

Ave.,    San    Francisco.  $900 


LATS 

749)    SW  CABiilLLO  &  TWENTIETH 

Ave.        Two-story      and      basement 

frame   (4)    flats, 
wner — David      Leigh,    840    44th      Ave., 

San    Francisco, 
rchitect — Noen. 
.ly's    work.  $12,000 


LTEKATIONS 

750)      SF,    HOWARD    AM)    TWENTV- 
llrsl      .Viler  2d  floor  for  apartments 
wner — P.  Muzlo.  3216  22nd  St.,  S.  F. 
rchitect — None, 
ay's  work.  $600u 


.VLTKRATIONS 

(1751)    NW  CHLRCH  &  FOURTEEN  111 

-Alter  and    repair    restaurant. 
Owner — Dempsey  Grill,   Premises. 
.Architect — None. 
Contractor — Geo.  M.  Merrill,  3014  Geary 

St..  San  Francisco.  $40111 


15ESIDENCE 

(1752)      \V    KISLING    90    .\W    Eleventh. 

Onu-story      and      basement       frame 

residence. 
Owner— E.    J.    Coakley.    640    Fulton    St.. 

San    Francisco. 
Plans    by   Owner. 
Contractor — W.     E.    Bacon,    1241     Brod- 

erick   St.,   San   Francisco.  $250" 


.ADDITION 

(1753)      S   FOURTEENTH    60    E   Castro. 

Additions  for  dwelling;  asphalt  and 

gravel  roofing,  etc. 
Owner — Anna  J.  Sharp.  983  14th  St..  San 

Francisco. 
-Architect — None. 
Day's  work.  $999 


ADDITION 

(1754)  928  HARRISON.  One-Story 
frame  addition  for  construction 
shed;    making   two-story  building. 

Owner — Barrett  &  Hilp,  404  Sharon 
Bldg..  San  Francisco. 

Architect — None. 

Day's    work.  $750 


FRAME    FLATS 

(1755)       E    ELEVENTH   AVE   252   N  Ca- 

brillo.      Two-story      and    basement 

frame   (2)    flats. 
Owner — Elizabeth    G.    &    W.    W.    Magill. 

751   12th  Ave.,  San  Francisco. 
.Architect — None. 
Contractor — Gustav     Peterson.    683     9th 

•Ave..   San    Francisco.  $7500 


FRAME    FLATS 

(1756)      E   ELEVENTH   AVE    227    N   Ca- 

brillo.       Two-story     and     basement 

frame    (2)    flats. 
Owner. — Elizabeth    Peterson,       683       9th 

Ave..  San  Francisco. 
Architect — None. 
Contractor — Gustave    Peterson.    683    9tn 

Ave.,  San   Francisco.  $7500 


SHOP 

(1757)      NE  HARRIETT  80  SE  Howard. 

One-story  frame  carpenter  shop. 
Owner — Chas.   Rehe,  567  Minna  St..   San 

Francisco. 
Architect — None. 
Days    work.  $600 


CLUB  HOUSE 

(1758)      NW    PRECITA     AND     HARRI- 

son.     Two-story  frame  club  house. 
Owner  —   Precita      Valley      Community 

Club.   2291   Harrison   St.,  S.  F. 
Architect — Chester    Brown.    137     Rii)ley 

St..   San    Francisco. 
Day's   work.  $30(M( 


RESIDE.VCE 

(1759)      E    TWELFTH    AVE    250    N    Ca- 

brillo.      Two-story      and      basement 

frame  residence. 
Owner — J.    M.    Peters.    KilU    Rall.oa    St.. 

San  Francisco. 
.Architect — None. 
Day's  work.  $450(1 


NEWS  23  : 

.VI'DITION 

(1762)  E  11.ST  AVE..  125  N.  CAURIL- 
lo.  Addition  of  2  rooms  and  closed 
for   apartment. 

Owner — Wm.  F.  Lange.  776  41st  Ave. 

Architect — None. 

Day's  work.  $500 

REPAIRS 

(1763)  1S66  SUTTER  ST.  Repair  dam- 
age to  residence;  electric,  painting, 
plastering,    etc. 

Owner — M.    Mendelson.   S.    E.    Bush   and 

Polk  Sts. 
Architect — None. 
Contractors  —   Kronnick      Bros.,      1659 

O'Farrell  St.  $1500 

uRconiiKu 

FLATS 

(1764)  .NW  FOURTEENTH  AVE  AND 
Fulton  N  27-6x100.  .All  work  for 
two-story  frame  flat  building. 

Owner — Mrs.  Mary  V.  T.  Lawrence.  10:14 

V'allejo  St..  San  Francisco. 
Architect — Earle   B.    Bertz,   68    Post    St., 

San  Francisco. 
Contractor — Allen    &   Co.,    168    Post   St., 

San   Francisco. 
Filed  Aug.  25,  '21.     Dated  June  30,  '21. 

Frame  up   $4675.75 

Brown   plaster    4675.75 

When  completed    4675.75 

Usual    35    days 4675.75 

TOTAL  COST.  $18,703.00 
Bond.  $4676.  Sureties  .Henry  S.  Bridge 
and  Richard  P.  Minor.  Limit.  120  days. 
Forfeit,  none.  Plans  and  specifications 
flied. 

COMPLETION  NOTICES 

S.\>    FH.VXCISCO     COIXTY. 

Recorded  Accepted 

.Aug.  25,  1921 — S  FRANCISCO  100  W 
Polk  W  123-6.XS  137-6.  Oscar  H 
Curtaz  to  whom  it  may  concern... 
-Aug.   25,   1921 

Aug.  25,  1921— S  PINE  137-6  W 
Mason.  A  Penziner  to  whom  it  may 
concern     — 

Aug.  23,  1921 — E  THIRTY-EIGHTH 
Ave  200  N  "C"  25x120.  A  Hicks  to 
A    C    Hamerton Aug.    22.    1921 

Aug.  22,  1921 — SW  GE.ARY  AND 
Twenty-eighth  Ave  W  32-6xS  100. 
Mrs.  J  G.  Trebucq  to  whom  it  may 
concern Aug.    8,    1921 

Aug.  19.  1920— NW  BALBOA  ANT) 
Eleventh  Ave  N  lOOxW  32-6. 
Jeanette  Llebman  to  whom  it  may 
concern     August    18.    1921 

Aug.  19,  1921- LOT  11  BLK  16,  St. 
Francis  Wood  Extension  No.  1. 
Charles  Kellie  to  William  J  and  H 
C    Mangels — ,     1921 

Aug.  18,  1921— W  ALBION  100  N  16th 
N  24-6XW  112-11.  Giovanni  Risso 
l»  whom  it  may  concern.. Aug  18.  1921 

Aug.  17,  1921— W  THIRTY-FIRST 
Ave  261-5^4  N  California  S  21-Z'ix 
W  120.  Llllle  Wissman  to  Theo- 
dore G  &  Rollin  E  Meyer. Aug  3.  1921 

Aug.  17,  1921— SE  MARKET  125  SW 
Brady  SW  84-6xSE  124.  Mortimer 
Fleishhacker  to  AV  c  Duncan  &  Co 
July    22.    1921 

"liens  *FILED~ 


RESIDENCE 

(1760)  W  TWENTY -SECOND  AVE  2.^ 
S  Cabrillo.  Two-story  and  base- 
ment frame  residence. 

Owner — Nick  Hemminga.  3910  22nd  St., 
San   Francisco. 

Architect — None. 

Day's  work.  $4000 


ALTERATIONS,    ETC. 

(1761)      1612    BAKER    ST.      Alterations 

and  additions   for  residence. 
Owner — Mrs.  Clara  Frazies,  1216  Baker 

St. 
Architect — None. 
Contractor — W.      D.       Henderson,      (19 

Mooadnock    Blldg.  lltOO 


9A1M    FRANCISfO    C'Ol'.N'TY 


Recorded  Amount 

Aug.  24.  1921— NW  HIGHLAND  A.N'D 
Bennington  N  102. 6xW  25.  City 
Constr    Co    vs    J    O'Malley $726.71 

Aug.  19.  1920— NW  JERSEY  AND 
Vicksburg  N  25.4  x  W  100.  Hart- 
Wood  Lumber  Co.  vs.  Edward  E. 
Sullivan  and  .A.  G.  Hathcock.  .$300.l;« 

Aug.  19.  1921— -V  CABRILLO  30  W 
47th  Ave  W  60  X  .N  100.  Joost 
Bros.  vs.  Harry  J.  Frank  and 
Charles   C.    Williams    $9i).98 

Aug.  18.  1921— NW  JERSEY  AND 
Vicksburg  N  25-4 xW  100.  Eureka 
Sash,  Door  &  Moulding  Mills  vs 
Edward  E  Sullivan  &  A  Q  Hath- 
cock     |1«4 
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RELEASE  OF  LIENS 


SAN  FRANCISCO    COUNTY 


Recorded 


Amount 


Aug.  24.  1921 — E  8TH  AVE  150  N 
Balboa  N  25  x  E  120.  Inlaid  Floor 
Co.  vs  E.  P.  and  Mrs.  E.  P.  Mead- 
ows   $239.30 

Aug.  24.  1921 — NE  21ST  ST  AND 
Church  N  101-6  E  80  S  101-6  W  to 
beginning.  Daniel  L.  Bienfleld  as 
Daniel  L.   Bienfleld  &   Co.  to  James 

A.  Clark.  Mary  Sigwart,  Anna  Mor- 
rison,   Kate     Prontin     and    Joseph 

B.  Clark 

Aug.    22,      1921— NW     JERSEY     AXD 

Vicksburg  N  25-4  x  W  100.  Eureka 
Sash,  Door  &  Moulding  Mills  to 
Edward     E.     Sullivan     and     A.     G. 

Hathcock     

Aug.  20.  1921— S  CLIPPER  125  W 
Dolores      W      25    x    S    114.      W.      A. 


Holton 


M.    Do  ran 

♦ — 


Notice  of  Non-Responsibility 


SAN  FR.-INCISCO   COUNTY 


Aug.  24,  1921 — S  TURK  67-6  W  POLK 
W  90  S  120  W  60  N  30  E  30  N  90. 
McClure    Investment    Co 

Aug.  20.  1921— S  PACIFIC  BET  LA- 
guna  and  Buchanan.  2173  Pacific 
Ave.  First  Federal  Trust  Co.  As 
to    improvements    on    property 

Aug.  17,  1921 — N  PACIFIC  97-6  W 
Sansome  W  41  N  57-6  E  1  N  11-3 
E  40  S  68-9.  Abraham  Hilson  as  to 
improvements    on    property 

BUILDING  CONTRACTS 


AI^AHEDA   COUNTY 


The    following 
eontracts  for  this 
No.     Owner 

Brazier 

Ferguson 

Balser 

Tamm 

Oakland 

Leitch 

Mai  ley 

Bolflng 

Hunt 

Durham 

Goss 

Frost 

Collins 

Metealf 

Esposeta 

Houck 


2800 
2801 
28U2 
2803 
2804 
2805 
2806 
2807 
2808 
2809 
2810 
2811 
2812 
2S13 
2814 
2S15 


2816      Xa 


2817 
2818 
2819 


2824 
2825 
2826 
2827 
2828 
2829 
2830 
2831 
2832 
2833 
2834 
2835 
2S36 
2S37 
2838 
2839 
2840 
2841 
2842 
2843 
284  4 
2845 
2846 
2847 
2848 


Mosca 

Mosca 

Hilson 

Hilson 

Hilson 

Wessa 

Sieghold 

Fisher 

Holmes 

Porter 

Lemke 

Morse 

Plva 

Hunter 

Hemphill 

Richardson 

Smith 

Zwicker 

AViUiams 

Campbell 

Leonard 

Vlerich 

Lekos 

Davis 

Kuletich 

Sherry 

Harris 

St.   Mary 

Decoto 

Castro 

Keddock 

Gossett 


is    an    index    foi 
issue: 

Contractor 

Owner 

Tranmal 

Skaggs 

Smith 

Faulkes 

Barnes 

Malley 

Klinghofer 

Owner 

Sommarstrom 

Owner 

Owner 

Isaacs 

Dashiell 

Rodriges 

Ow.ner 

McPhee 

Owner 

Owner 

Bernstein 

Advance 

Doell 

Forbes 

Rich 

Burke 

Holland 

Rich 

Mentzer 

Hopper 

Hanner 

Owner 

Owner 

Owner 

Owner 

Zwicker 

Owner 

Gold 

Owner 

Owner 

Owner 

Langtry 

Marinko 

Brennan 

Michael 

Poe 

Doss 

Leiter 

Kulchar 

Rice 


6300 

1000 
1400 
44D0 
4000 
3400 
1400 
850U 
1250 
3500 
4500 
3000 

590 
1000 
2000 
2000 

400 
2100 
1S75 
2908 
2600 
5000 
7500 
1600 
4500 

450 
3000 

600 
4250 

500 

500 

500 
3750 
2000 
2000 
12000 
3500 
20000 

450 

700 
15000 

80O 
4000 

500 
6727 

500 

500 


2849 
2850 
2851 
2852 
2853 
2854 
2855 
2856 
2857 
2858 
2859 
2860 
2861 
2862 
2863 
2864 
2S65 
2866 
2867 


2870 
2871 
2S72 
2873 
2S74 
2875 
2876 
2877 
2S78 
2879 
2880 
2S81 
2882 
2SS3 
2884 
2885 
2886 
28S7 
2888 
2SS9 
2890 
2891 
2892 
2893 
2894 
2895 
2896 
2897 
2898 
2899 
2900 
2901 
2902 


Owner 
Spaulding 
Houck 
Ash 

Brenton 
Ohman 
Fonte 
Knigset 
Anderson 
Benedek 
Norling 
Frederickson 
Carlson 
Anderson 
Home 
Perry 
Wright 
Morcom 
Century 
Morgensen 
.Schans 
Fernandez 
Schuster 
Engdahl 
Harrington 
Trabucco 
Prenville 
Pacific 
Hughes 
Hughes 
Coses 
Lawrence 
Jacobs 
Peppin 
Raffo 
Hayes 
Lee 

Lekos     Bros. 
Lekos    Bros. 
Lekos    Bros. 
Lekos    Bros. 
Castor 
Varle.v 
Johnson 
Thomas 
Whalen 
Burket 
Mitchell 
Deuble 
Smalley 
Beverino 
Deuble 
Mallen 
Fore 
Daul 


Owner 

Federal 

Owner 

Owner 

Walker 

Sanders 

Owner 

Owner 

Lodge 

Owner 

Francis 

Smith 

Mason 

Richard 

Knight 

Kopf 

Owner 

Morgensen 

Salmon 

Owner 

Owner 

Isakson 

Andrew 

Owner 

Anderson 

Nail 

Hughes 

Hughes 

Theile 

Kopf 

Owner 

Owner 

Ucello 

Sullivan 

Jones 

F'eldheimer 

McPhee 

Baccus 

Jepsen 

Leiter 

Smith 

Knight 

Thomas 

Owner 

Pfrang 

Lindquist 

Attebery 

Owner 

Garello 

Atterbery 

Owner 

MacGregor 

Maasberg 


Amt, 

30  OU 

5000 

400 

3500 

500O 

3500 

2500 

lOOO 

1000 

1000 

4000 

3000 

500 

3000 

400 

4000 

6774 

2000 

4300 

2000 

4000 

5000 

3000 

800 

2000 

11000 

500 

500 

500 

500 

9871 

1200 

4000 

400 

800 

490 

1682 

4850 

5993 

1350 

6727 

1750 

6500 

700 

4000 

9000 

3000 

3000 

500 

500 

2800 

2500 

5000 


PERMITS 

DWELLING 

(2800)  N  LINCOLN  83  W  McGee,  Ber- 
keley.     One-story   5-room   dwlg. 

Owner — Jas.  W.  Brazier,  1251  Chan- 
ning  Way,  Berkeley. 

Architect — None. 

Day's  work.  12500 


DWELLING 

(2801)  1  PANORAMIC  WAT,  Ber- 
keley. Two-story  4-room  dwell- 
ing and   garage. 

Owner — Mrs.  Mary  Van  Evern  Fer- 
guson. 

Architect — Walter  F.  Steilberg,  38 
Panoramic   Way.  Berkeley. 

Contractor — E.  Tranmal,  483  Chescent 
St..   Oakland.  |6300 


Ga- 


GARAGE 

(2802)      1430    SPRUCE,    Berkeley. 

rage. 
Owner — Mrs.  Sada  Balser.  Premises. 
Architect — None. 
Contractor — J.   H.    Skaggs.   536   44th   St. 

Oakland.  $ 


REPAIRS 

(2803)  1533-35  WALNUT,  Berkeley. 
Fire  repairs. 

Owner — Rosie   Tamm. 

Architect — None. 

Contractor — Harry  C.  Smith,  2011  Fran- 
cisco St.,  Berkeley.  $1000 


SCHOOL 

(2804)      TENTH   AND   ALICE.   Oakland. 

One-story    1-room    school. 
Owner — City    of   Oakland. 
Architect — None. 
Contractor — John    R.    Faulkes,    9828    E- 

14tb  St.,  Oakland.  ^1400 


DWELLI.XG  * 

(2805)      S    COTTAGE    AVE    91    E    WaJ 

field,   Oakland.      Two-story   five-rooi 

dwelling  and  garage.  1 

Owner — Carrie  L.  Leitch,  424  Pala  Av^ 

Piedmont. 
Architect — None.  ^ 

Contractor- — H.    W.    Barnes,    64    Garlai^ 

Ave..    Oakland.  $440 


DWELLING  T 

(2806)      SE    FIFTY-NINTH      AND      M0» 

Call.    Oakland.      One-story      6-rooi|| 

dwelling.  J 

Owner  —  F.  T.  Malley.   900     Lakeshoil 

0 


Ave.,   Oakland. 
Architect — None. 
Contractor — H.     G. 

St..   Oakland. 


Malley,     2947 


We| 
^404 


DWELLING 

(2807)     N   LEACH   AVE   90   W   Evere 

Ave..  Oakland.     One  and   one-hai 

story   5-room   dwelling.  1 

Owner — A.   T.    Bolflng.      3710      LeightOB 

St.,  Oakland. 
Architect — None. 
Contractor — L.  Klinghofer,  2015  Lindon 

St..  Oakland.  t34tf)) 


ALTERATIONS 

A^ 

(2808)      260     PERKIX.S. 

Oaklai 

id. 

terations. 

i/ 

Owner — E.  G.   Hunt. 

premises. 

Architect — None. 

u*^ 

Day's  work. 

CREAMERY 

(2809)      SW    COR    7TH    AND    CASTRO 

Sts.,      Oakland.        One-story      brick 

veneer   creamery. 
Owner — Durham    Farm    Creamery,    Itfff 

7th  St.,  Oakland. 
Architect — None. 
Contractor   —   Sommarstrom    Bros.   Co,, 

1941   24th  Ave..  Oakland.  $8500 


DWELLING 

(2810)  E  13TH  AVE  75  N,  E-33D  ST., 
Oakland.  One-story  4-roora  dwell- 
ing, i 

Owner — F.  E.  Goss.  3921  Ruby  St.,  OaK- 
land. 

Architect — None. 

Day's  work.  tl2U 


DWELLING.    GARAGE 

SW     COR     HOPKINS     AND     WILSCW, 

Oakland.     One-story  5-room  dweH- 

ing  and  garage. 
Owner — W.    H.    Ingram,    3515    Diamoad 

Ave..  Oakland. 
Architect — None. 
Contractor — F.    C.    Stolte,    3455   Lagugt 

Ave..  Oakland.  MW 

NOTE — Recorded     contract     reportffl 
Aug.   19,   1921.     No.   2798. 


DWELLING  t 

(2811)      E  AYALA   ST  S2V4    N  MABIH 
St..      Oakland.        One-story      6-rodp 
dwelling  " 

Owner — Thomas  S,  Frost,  Colma. 
Architect — None. 
Day's  work. 


(3SM 


DWELLING 

(2812)      W      KINGSLAND     AVE     75    « 

Cole.    Oakland.      One    and   one-hdf 
story    6-room    dwelling.  " 

Owner — Wm.  R.  and  Edythe  A.  CollUpl 
Architect — L.   F.   Hyde.  26th  Ave.,  OaS- 

land. 
Contractor — Harry  W.  Isaacs.  Syndid^ 

Bldg.,   Oakland.  J45M 


DWELLING 

(2813)     S  VIRGINIA  AVE  75  W  KNOW'' 

land.     One-story  5-room  dwelling. 
Owner — H.    L.    Metealf,    241S    High   Sti 

Oakland. 
Architect — None. 
Contractor — E.    L.    Dashiell.     1666    67tl« 

Ave.,  Oakland.  $3000 

ADDITION 

(2S14)      5922  NOBLE  ST.,  Oakland,         ] 
Addition. 
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Owner — P*te  Esposeto.  Architect — None 

Architect None.  Contractor — James   L.   Rich.  I&OOO 

Contractor — Albcrs     &     Rodri^es,     5152  

Foothill    Blvd.,    Oakland.  $590  DWELLING 

(■^s■^^)     n   mendocino   200  W  circle, 

ADDITION  Berkeley.        Two-story      nine-room 

(2815)  E    EVANS    AVE    280    S    EVER-  dwelling. 

ett  Ave..  Oakland.     Addition.  Owner— H.    O.   Fisher,  Berkeley. 

Owner— H.  L.  Houck,   H52  Evans  Ave.,  Architect— None. 

Oakland  Contractor— C.     E.  Burks,     4129      Ran- 
Day's  work.                                                  $1000  dolph    Ave,   Oakland.  $7500 

ALTERATIONS  DWELLING 

(2816)  2740  BROADWAY,  Oakland.  *-8^5)  S  MONTEREY  150  S  Keeler, 
Alterations.  Berkeley.     One-story  3-room  dwlp. 

Owner— Nash    Motor   Co.,    Oakland.  Owner— M.   P.  Holmes. 

Architect— None.  Architect— None. 

Contractor— A.   J.  McPhee.   2144   E  27th  Contractor— W      J.     Holland.     758     56th 

St.,    Oakland.  $2000  *>*■  Oakland^ $1600 

DWELLING  DWELLING 

(2817)  W  lOoTH  AVE  300  S  KNIGHT,  ' -*-^*  ,^  ,^^^r^'^^  ""'i^  Piedmont. 
Oakland.  One-story  5-room  dwell-  ^  Berkeley.  Two-story  6-room  dwlg. 
.    „  Owner — Alice    M.    Porter,    Dana    Hotel, 

Owner— Louis  E.  Mosca.  401  105th  Ave.,  .      ,    .      ,    %?.' 

^   .  .       ,  Architect — None. 

.      i,if.„,      v„„o  Contractor— James    L.     Rich.    943     42nd 
Architect--None.  g,      Oakland.  $450u 

Day  s  work.  $2000  '•7" 

GARAGE 

Park.    Oakland.    One-story    2-room  Architect— None. 

dwelling.  Contractor— C.  E.  Mentzer.   1134   Evelyn 
Owner--Jo.s    E.    Mosca,    401    lOoth   Ave.,  ^ve.,    Berkelev.  $450 

Oakland. 
Architect — None.  '  " 

DaVg  work.  $400  ADDITION 

(2828)      E    BDWY    70    S    MATHER    ST. 

Oakland.      One-story    brick   addition    to 
RECORDED  garage. 

PAINTING  Owner — W.     C.     Morse,     Broadway     and 

(2819)  LOTS      t'2      AND      93,      Oakland  Mather.  Oakland. 

Prospect         Homestead.         Oakland.  Architect- James   _  W.       Plackek.     2014 

Painting  for  2-story  and   basement  Shattuck  Ave..   Berkeley. 

frame   apartments.  Contractor — M.    E.    Hopper  &   Son.    1117 
Owner— D.    L.    and    R.    S.    Hilson.    Mar-  Webster  St..  Oakland.  $3000 

tlnez.  — ^__ 

Architect — Alexander      A.      Cantin,      68  mi-T^r  t  tx-/-^ 

fost  ht.,  ban   trancisco.  (2929)      S  E-14TH  ST  50  E  96TH  AVE.. 

Contractor — V,  m.  Bernstein.   819   Divis-  ,^   1  1      j      ^  .  ..  j       n 

. „„„    Tr-o„„i„   „  Oakland.     One-story  3-room  dwell- 

adero.   San   Francisco. 

Filed   Aug.    19.    '21.      Dated   May   14,   '21.  ,^       '"^' ,,        „,         „c,r.  ^  ,,.v.  c.     ^    , 

On    1st   of   each    month 75%  Owner-Mr.s.  Plva.  9619  E-14th  St..  0»^- 

Usual    35    days 25%  u-,"   ,      v 

TOTAL  COST    $'^100  -'Vrchitect      None. 

Bond,  none.     Limit,   125  days.     Forfeit,  Contractor— W.     J.    Hanner,    1921     89th 

$10.     Plans  and  specifications  filed.  ^'''^-  Oakland^ $600 

(2820)  ELECTRIC  WORK  ON  ABOVE  ??X?P^l^ °    .  , „ „  .  ^-     .  ,.„    „.„   „    „ 
Cont. actor-Advance    Electric    Co.,    350  '"'830)      W     F.A    RFAX    A\E    3»0   N    Yg- 

12th  St     Oakland  nacio.   Oakland.     One-story  5-room 

Filed  Aug.  19.  '21.     Dated  July  28.  •21.  dwelling. 

Payments    same    as   above Architect— None. 

TOTAL  COST    $1875  Owner — P.    D.    Hunter.    2348   Telegraph. 
Bond.    $940.      Surety,    Globe    Indemnrty  Oakland. 

Co.     Limit.  75   days.     Forfeit,  $5.   Plans  Days  work.  $42.tO 

and  specifications  filed.  "^^■^^~" 

DWELLING 

(2821)  HEATING  ON  ABOVE.  (2831)      FISH  RANCH   ROAD.   Oakland. 
Contractor — Carl     Doell.     467     21st     St.,  One-story   3-room   dwelling. 

Oakland.  Owner — R.     Hemphill,     2416     Roosevelt 
Filed  Aug.  19,  '21.     Dated  July  29.  ■21.  Ave.,  Berkeley. 

Payments    same    as    above Architect — None. 

TOTAL   COST,    $2908  Day's  work.  $500 

Bond,    none.      Limit,    75    days.      Forfeit,  

$10.      Plans   and    specifications    filed.  DWELLING 

(2832)      FRL'ITV.XLE    EXTENSION, 

ALTERATIONS,   ETTC.  Oakland.     One-story  3-room  dwell- 

(2822)  E   WAVERLY  ST   130.82   N  23D  ing. 

St.   N,   32    E   100,  Oakland.     Altera-  Owner — Geo.      Richardson.      2506      19th 

tlons  and  additions  (1-story  dwell-  •  Ave..   Oakland. 

ing  to  2-story  dwelling).  Architect — None. 

Owner — Mrs.  A.  L.  Wessa.  Oakland.  Day's  work.  $500 

Contractor — J.    W.    Forbes,    841    Union  

St.,  Oakland.  DWELLING 

Dated  July  19,  '21;  filed  Aug.  19,  '21.  (2S33)      E    LOMA    VISTA    350    N    KAN- 

When  frame  is  up $  500  sas.     One-story  4-room  dwelling. 

When    plastered    520  Owner — Mrs.    Ellen  Smith,  2150   Wilbur 

When  completed  and  accepted....      500  St..  Oakland. 

I'sual    35    days    520  Architect — .None. 

TOTAL  COST.  $2600  Day's  work.  $500 

Bonds,  sureties,  none;  forfeit,  $2;  limit,  

60  days.     Plans  and  specifications  filed.  DWELLING 

(2834)      S  MAJESTIC    AVE    37    W    62nd 

DWELLING  Ave..    Oakland.      Two-story   6-room 

<'.'it23)      SK    COLUSA      AND      TACO.VIA.  dwelling. 

Berkeley.     One-story  «-room  dwlg.  Owner — Mrs.    Lucille    Zwicker. 

iiwner — Mabel  M.  Sleghold.   4944  Clare-  Architect — None. 

mont  Ave.,  Oakland.  Contractor — F.     Zwifcker  $3750 


NBW8 


2S 


'2S35)  N  MAJESTIC  AVE  150  W  64th 
Ave.,  Oakland.  One-story  five-room 
dwelling. 

Owner— E.  L.  Williams.  961  63rd  SI., 
Oakland. 

Architect — None. 

Day's   work.  $2000 


ALTERATIONS 

12836)      625   OAKLAND   AVE.   Oakland. 

Alterations. 
Owner — J.    H.    Campbell,    1400    Jackson 

St.,  Oakland. 
Architect — None. 
Contractor — F.    E.    Gold.    731    Cleveland 

St.,  Oakland.  $2000 


APARTMENTS 

(2837)      W  OHIO  162  S  Prince.  Oakland 

Two-story    16-room    apartments. 
Owner — E.     L.     Leonard.     289     Kenmore 

St..  Oakland. 
Architect — None. 
Day's   work.  $12,000 


DWELLING 

(2838)  E  PERALTA  AVE  50  S  Brook- 
dale.  Oakland.  One-story  5-room 
dwelling. 

Owner — August  V^lerich.  3120  Peralta 
Ave..  Oakland. 

Architect — None. 

Day's    work.  $3500 


FLATS 

(2839)      N    SEVENTH    bet.    Campbell    & 

Willow.  Oakland.     Two-story  store 

and   Hats. 
Owner— Lekos  Bros..  1676  7th  St..  Okd. 
Architect   —  James    W.    Plachek.      20n 

Shattuck  Ave.,  Berkeley. 
Day's    work.  $20.0'i') 


ADDITION 

(2840)  944    THIRTY-FIFTH,    Oakland. 
Addition. 

Owner — J.    E.    Davis. 
Architect — None. 

Contractor — J.    R.    Langtry.    739    Aileen 
St..  Oakland.  j4,';o 

.VLTERATIONS 

(2841)  1925   WARNER   AVK.,  Oakland. 
Alterations  and  additions. 

Owner — K.   Kriletich. 
.\rcihtcct — None. 

Contractor — P.    Marinko.    30')    Campbell 
St.,  Oakland.  |7on 


DWELLING 

(2842)  29  EUCALYPTUS  ROAD,  Ber- 
keley. Two-story  lO-room  dwlg. 
and   garage. 

Owner — A.   V.   Sherry  . 
.Architect — None. 

Contractor — J.  P.  Brennan.  1519  Hearst 
Ave.,    Berkeley.  $15,000 

.ADDITION 

(2843)  NE  KEELER  AND  MARIN. 
Berkeley.     Addition. 

Owner — Mrs.    Harris. 
Architect — None. 

Contractor — George  A.  Michael,  Keeler 
and    Euclid,    Berkeley.  $800 


DWELLING 

(2844)      SW    AUSEON    AVE    &    HOLLY 

St.,     Oakland.       One-story     6-room 

dwelling. 
Owner — Joe      St.    Mary,      2220      Auseon 

Ave.,    Oakland. 
Architect — None. 
Contractor — Albert  L.  Poe.  2220  Auseon 

Ave.,    Oakland.  $4000 


ADDITION 

(2845)  392  BELLEVIEW  .WE..  Oak- 
land.     .Addition. 

Owner — Ezra    Decoto. 

.\  rch  i  tect — None. 

('onlractor — C.  A.  Doss.  2028  E-l'ilh  SI  . 
Oakland.  $500 


l>W  ELLI.VG 

C2S46)      LOT       :u     UI.K     1:!.       1  hevrolet 

Park,  Oakland,      Two-story  8-room 

dwelling. 
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Owner — Mrs.    Martha    G.    Castor,    Mills 

College,   Oakland. 
Architect — Walter    Stellburg,    Kfatlron 

Bldg..   San   Francisco. 
Contractor — E.    T.    Leiter   &   Sons,    Call 

Bldg..    San    Francisco.  J672V 


ADDITION 

(2847)      325    CHICAGO    AVE.,    Oakland. 

Addition. 
Owner — Miss  J.   Keddock. 
Architect — None. 
Contractor — S.    Kulchar,    8th    Ave    and 

E-lOth  St..  Oakland.  $300 


Addi- 


ADDITION 

(2848)      6524    DOVER.    Oakland, 
tion. 

Owner — G.    V.    Gossett. 

Architect — None. 

Contractor — Geo.     E.     Rice,     1436     Ber- 
keley   Way,    Berkeley.  »5no 


DWELLING 

(2849)      NE    EIGHTY-FOURTH    AVE    & 

B    St.,    Oakland.        One-story      flve- 

room  dwelling. 
Owner — A.  A.  Spaulding,  1200  84th  Ave. 

Oakland. 
Architect — None. 
Day's  work.  ?300ii 


DWELLING 

(2850)  E  EVANS  AVE  230  S  Everett 
Ave.,  Oakland.  One-story  7-room 
dwelling. 

Owner — H.    L.   Houck.   4452   Evans  Ave., 

Oakland. 
Architect — None. 
Day's   work.  $5000 

ELECTRIC    SIGN 

(2851)  FOURTEENTH  AND  FRANK- 
lin,   Oakland.      Electric   sign. 

Owner — Ash   Cigar  Co. 
Architect — None. 

Contractor — Federal  Elec.  Co.,  Emery- 
ville. $400 


DWELLING 

(2852)      N    GLENDORA      AVE    240       W 

Edgewood,   Oakland.     One-story   6- 

room  dwelling. 
Owner — R.  O.  Brenton,  1402  E-33rd  St., 

Oakland. 
Architect — None. 
Day's  work.  $3500 


DWELLINGS 

(2853)  W  109TH  AVE  180  and  232  N 
Hollywood  Blvd..  Oakland.  Two 
one-story    4-rooni    dwellings. 

Owner — L.    F.    Ohman. 

Architect — None. 

Day's    work.  $2500    each 


DWELLING 

(2854)      SW   IRVING   AVE   AND  E-20th 
St.,    Oakland.      One-story    three-room 

dwelling. 
Owner — M.    J.    Fonte,    2420    E-16th    St., 

Oakland. 
Architect — L.  F.  Hyde,  — 26th  Av.,  Okd. 
Contractor — S.   C.   Walker,   3231    Boston 

Ave.,    Oakland.  $3500 


DWELLING 

(2855)  E  MINNA  AVE  320  N  Allen- 
dale. Oakland.  One-story  5-room 
dwelling. 

Owner — B.  Knigzett,  254  Route  1,  R.  F. 
D.,  Oakland. 

Architect- — None. 

Contractor — Martin  Sanders,  3760  39th 
Ave.,   Oakland.  $2500 


REPAIRS 

(2856)      2715  SIXTY-FIRST  AVE..  Oak- 
land.     Repairs. 
Owner — T*eter    Andersen,    Promises. 
Architect — None. 
Day's   work.  $1(100 

ALTERATIONS 

(2S57)      1630   65TH  AVE..   Oakland.    Al- 
terations. 
Owner — L.  Benedek. 
Architect — None. 
Day's  work.  $1000 


ADDITION, 

(2868)      1929  69TH  AVE.,  Oakland.    Ad- 
dition. 
Owner — Robert  F.   Norling. 
Architect — None. 
Contractor— C.  F.  Lodge.  $1000 


DWELLING 

(2859)      W  SPRUCE  ST  100  N  BROOK- 

lyn    Ave.    Oakland.      One-story    6- 

room  dwelling. 
Owner — Karl  S.  K'redrickson,  542  Mont- 

clair  Ave..  Oakland. 
Architect — None. 
Day's  work.  $4000 


DAVELLING 

(2860)      N   YGNACIO  AVE   14S   W   45TH 

Ave.,    Oakland.      One-story    5-room 

dwelling.  ■ 
Owner — Robert  Carlson,    4526   Bond  St., 

Oakland. 
Architect — None. 
Contractor— E.  O.  Francis,  3940  E.  14th 

St..  Oakland.  $3000 


ALTERATIONS 

(2861)  1443    COTTAGE    ST.,    Berkeley. 
Alterations. 

Owner — J.    Anderson,    Premises. 

Architect — None. 

Contractor — E.    B.   Smith,   Premises. 

?r,oo 

DWELLING 

(2862)  E   FRESNO    160    N    Marin.    Ber- 
keley.     One-story    5-room    dwlg. 

Owner — Home    Loan    Corp.,    Shattuck    & 

Addison,    Berkeley. 
Architect — None. 
Contractor — Mason -McDutfle.     Shattuck 

and   Addison.    Berkeley.  $3000 


REPAIRS 

(2863)      1110    EA(5LE      AVE.,    Berkeley. 

Repairs. 
Owner — Manuel    Perry.    Premises. 
Architect — None. 
Contractor — L.     D.     Richard,     1614     Bay 

St.,    Berkeley.  $400 


DWELLING 

(2864)      S    SAN    ANTONIO    AVE    100    W 

Park,      Berkeley.      One-story      tive- 

room  dwelling. 
Owner — Isabelle   D.    Wright. 
Architect — None. 
Contractor — Harry      C.      Knight.      226ri 

Powell  Blvd..  Berkeley.  $4000 


DWELLING 

(2865)  S  ALMA  400  E  EXCELSIOR. 
Oakland.  One  and  one-half-story 
6-room  dwelling. 

Owner — A.    E.   Marcom.   730   Wesley    St., 

Oakland. 
Architect — Nohe. 
Contractor — Ben    F.    Kop(.  $6774 

ALTERATIONS 

(2866)  14TH  AND  BROADWAY.  Oak- 
land.     Alterations. 

Owner — Century    Theatre.    Oakland. 

Architect — None. 

Day's  work.  $2000 

DWELLING,   ETC. 

(2867>     E   BDWY   75   S   VIRMAR,    Oak- 
land.      Two-story     5-room     dwelling 
and  garage. 
Owner — A.    Morgenson,     602     42nd    St.,* 

Oakland. 
Architect — None. 

Contractor — Morgensen  Bros..  Oakland. 
$4300 


Oakland.     One-story  6-room  dwell-     j 

ing. 
Owner — Manuel    Fernandez,    17S0    18th     | 

Ave..  Oakland. 
Architect — None. 
Day's  work.  $4000      ! 


DWELLING 

(2868)  W  82ND  AVE  N  E-14TH  ST.. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Dora  Schams.  8912  B  St..  Oak- 
land. 

Architect — None. 

Contractor — G.  H.  Salmon,  Altanionl. 
Cal.  $2000 

DWELLING 

(2869)  E    17TH  ST    140   S    E-20TH   ST., 


DWELLING 

C2S70)  S  ELSENOR  AVE  100  W  SANJ 
Sebastian  St.,  Oakland.  One-storyl 
6-room  dwelling.  1 

Owner — Geo.  Schuster,  1035  Elsinor* 
Ave..  Oakland. 

Architect — None. 

Day's  work.  $5000 

DWELLING 

(2871)      E     9TH     AVE     83     1-3     E-17TH  ' 

St.,      Oakland.        One-story     5-room  j 

dwelling.  j 

Owner— Edith    C.    Engdahl,    722    E.    10th  J 

St.,  Oakland. 
Architect — None. 
Contractor — Isakson  &  Sons.  3060 

view  Ave.,  Oakland. 


60  Dell-  I 
$3000  1 


DWELLING 

(2872)      4301  FAIR  AVE.,  Oakland.  One- 
story    4-room    dwelling. 

Owner — Mrs.    W^     B.     Harrington,     4040  i 
Vale  Ave.,  Oakland. 

Architect — None. 

Contractor — K.   .1.  Andrew,  1374  B.  36th  i 
St..  Oakland.  $800  ' 


DWELLING 

(2873)  W  46TH  AVE  150  S  BOND  ST., 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Joe    Traliucco.     1637    4th    Ave., 

Oakland. 
Architect — None. 
Day's  work.  $2000] 

ADDITION  TO  APTS. 

(2874)  SE  COR  1ST  AVE  AND  E-12THI 
St.,  Oakland.  Addition  to  apart- 
ments. 

Owner — A.   E.  M.  Prenville,  premises. 
Architect — A.  W.  Smith,  1010  Broadway, 

Oakland. 
Contractor — N.  A,  Anderson,   1927   Napa  '1 

Ave.,   Berkeley.  $11,000   ' 


ADDITION 

(2875)  NW    COR    40TH    AND    LINDENJ 
Sts..  Oakland.     Additior 

Owner — Pacific    Graphite   Co.,   Oakland.] 
Architecc — None. 
Contractor — Geo.    C.    Nail,    930    41st   St., 
Oakland.  $5001 

ALT.  AND  ADD. 

(2876)  823      MILTO.N'      ST.,      Oakland., 
Alterations   and   addition.  I 

Owner — Mrs.     W.     Hughes,     S23  Miltonl 

St..   Oakland.  \ 

Architect — None.  ' 

Contractors   —    Charles       and  Milton.^ 

Hughes.  $500 

ALT.    AND  ADD. 

(2877)  821       MILTON      ."^T., 
Alterations  and   addition 

Owner — Mrs.     W.     Hughes,     i 

St.,   Oakland.  " 

Architect — None.  : 

Contractors  —  Charles       and  Milton   ,i 

Hughes.  $500    I 

STORE  ' 

(2878)  N  14TH  ST.   100  E  FRANKLIN, 
Oakland.      One-story   tile    store. 

Owner — Harry      Coses,      2029      Central 

Ave..  Alameda. 
Architect — None. 
Contractor — F.    J.   Theile,    3011    Encinal 

Ave..  Alameda.  $500 


Oakland.   "' 
3    Milton  I 


DWELLING 

(2879)      PARK     BLVD.     above     Morag 

Road.  Oakland.     One  and  one-hajlj 

story   13-room   dwelling. 
Owner — V.    O.    Lawrence,    325    13th    St.,"* 

Oakland. 
.\rchitect — None. 
Contractor— Ben     F.     Kopt,     1015     82nd   I 

Ave..    Oakland.  $5S71- 
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DW'ELL,X.\G  Contractor — E.    T.    Leiter    &    Sons,    Call  IiWELLIXG 

(2880)  W  PATTERSON  AVE  325  N'  BMg..  San  Francisco.  (2900)  N'  TYRRELL  ST  108  W  47TH 
California.  Oakland.  One-story  4-  Filed  Aup.  23,  '21.  Dated  Aug.  22.  '21.  Ave.,  Oakland.  One-story  5-room 
room   dwelling.  Alternate    Fridays    75%  dwelling 

owner— G.    S.    Jacobs.    1636     13th    Ave..  Usual    35    days 2.5%  Owner— A.    G.    Mallen,    489    Cavour    St 

Oakland.  TOTAL    COST.    $6727  Oakland 

Architect — None.  Bond.    none.      Limit,    90   days.      Forfeit,        .Archit"ect None 

Day's   work.                                              $1200  ji.     Plans  and   specifications  filed.  Day's   work                                               J'500 

NOTE: — Permit    reported    August    24,  ♦-oj' 

DWELLING  1921.     No.   2846.  RF-ronnF-n 

(2881)  E  RAWSON  AVE  250  N  Brook-  DWELLING        *'^"""'^'" 

dweili,?^"'"'''      °"'^-"'°'"^    ^-'°''"'  ALTERATIONS  (2901)      S     COR     2.ACRE     TRACT     OF 

owner— J.    B.     Peppins,    86    Cambridge  <=*»»»>     2835     ELLSWORTH     ST..     Ber-  Z^^''^'^   interest  was  conveyed  by 

Ave     San  Leandro  keley.     ,\lterations.  "  m.   Cavalier   and   wife   to   George 

Architect None  Owner — Mrs.    Varley,    Premises.  H  Collins,  deed  recorded  2671  Deeds 

Days  work.          '                                       $4U0U  .^rchitect-.None.  ^^ftJt\i^.':\J*l^^*''"^^^ 

(ontractor  —  Frank    Smith.    2230    17IM  133.84    bW    .•)1.29.    Piedmont.      One- 

ALTER^TIONS  Ave..    Berkeley.                                  J1750  story  frame  dwelling. 

(2882)  1626    SEVENTEENTH.    Oakland.  Owner— Chas.    W.    Fore,    444    Mountain, 

Alterations  .  DWELLING  Oakland. 

0---^l~l^of.  n.no.   l-,3   Ver.n.  A....  ,vs«l>      X     HAWTHORNE       TERRACE  "'''''V^ry-eTtldrSaklanf ''      '      "^^  " 

Arcirc^r-i^one.  iz^  ^^^  ^:n^:''''''''-  °"^  ''""T'oiv:'.  !"■  *'^^°-^""°^' "'  ^^"^ 

'""'^S^'-Ol^.:^''-    ""■    "    "-;IZ  r;^[;;[l!;^onf   '°'-'^-        '    ■  KI  J^At^^-^^r^l.      Dated  Aug.  24.   -21. 

^ircnueti      i\one.        ^    .,.    ,    ^  Frame  up  and    roof  sheathed 14 

AITFHATIONS Contraclor-Harry   C.    Kn.ght,    388    12th  Brown   coat   on .               u 

ALil  HdtAllUiNb  S-f        Oak   and                                                   tAt^ftO  ,.                     ">.v^i» ^4 

(2883)  589    TWENTY-SEVENTH      ST.,  -i.    ^JdK.ano^ ^fbsoo  Completed   and  accepted -^ 

Oakland.      Alterations.  rM.rT^r  r  tx-,.  Usual   35  days VI 

Owner— Mrs.    Hayes.  P,»u?.      ?,-■,',„.  w  t   ..„   .,.„      t,           ,  TOTAL  COST.  J 

Architect- None  (-892)      2,.iU    WALLACE   ST.,    Berkeley.  Bond,    sureties,    forfeit,    none:    limit,    90 

Contractor— J.    .Sullivan,    6452     Harmnn  „       One-story  2-room  dwelling.  days.      Plans   and   specifications   filed. 

Court,    Oakland.                                  J80U  °'^'""-^'^T''  ,7     Thoma.s.    218    EI2lh  

St.,  Oakland.  DWELLING 

ALTERATIONS  Architect— None.  (2902)      LOT  9  BLK  G,  Sheet  No.  1,  Man 

(2884)  SW  TWENTY-FOURTH  AND  Contractor— Edward  D.  Thomas.  3141  Excelsior  Heights,  Oakland.  All 
Broadway.    Oakland.      Alterations.  '^'''^'    '^'"   Oakland.                         If70u  work  for  one-story  frame  dwig. 

Owner Don  Lee  Owner — William    and     Alpha    Gertrude 

Architect— None.  DWELLING  Daul.  Ill]  4  Brush  St.,  Oakland. 

Contractor— F.     G.     Jones.                      JtlHi  (2893)      N  AILEEN   80  E   Gaskill,   Oak-  Architect— .None. 

land.     One-story  5-room   dwelling.  Contractor — E.      Maasberg,      1420   Well- 

RECORUEU  Owner— J.     F.  Whalen,     Federal     BIdg.,  ington   St..   Oakland. 

PLLMBING.   ETC.  Oakland.  Filed  Aug.  25.  '21.     Dated  Aug.  24.  '21. 

(2885)  N  SEVENTH  between  Camplu'll  Architect— None.  Sheathed    i.J 

and     Willow.     Oakland.       Plumbing  Day's    work.                                                 Jtimu  Brown   coated    H 

and  sheet  metal  work  for  two-story  (  ompleted    1,4 

store  and  flat  building.  FLATS  Usual   35   days % 

Owner— Lekos  Bros.,   1676   7th   St.,  Okd.  (2894)      E     BROADWAY     ,'-,00     S     Napa,  „      .,                     t-     .  TO'TAL  COST^  $5000 

Architect    —  James    W.    Plachek.      2014  Oakland.     Two-story   12-room  fiat.s.  Bond     none.      Limit     60    d.ays^     Forfeit. 

Shattuck  Ave.,  BerkeK-y,  Owner— Mrs.   Burket.  Oakland.  *''     I  '■''"^  a"d  specjflcations  filed. 

Contractor — Adolph    Feldheimer,    Ala.  -Vrchitect — None.  _                             * 

Filed  Aug.  24.  '21.     Dated  Aug.   17,  '21.  Contractor— H.    C.    Pfrang,    5659    Ocean  COMPLETION    NOTICES 

On    1st  and   15th  of   each   month      75%  View  Drive,  Oakland.                    $9000  

U.sual  35  days 25%  A I..\.MBD.\    COUNTY 

TOTAL    COST,    $1682  DWELLING  

Bond,  none.     Limit,  as  soon  as  possible.  (■^8a5)      E   EIGHTY  FOtlRTM'  AVtf   'nn  Recorded                                            Accepted 

Forfeit,  none.     Plans  and  specifications  N  Holly^  St..  Oakland.     One  slorv  5-  ''""^J*:    ''-i-^\P°5    *?J"  .^Y^ 

"led.  room  dwelling                                   '  """^  Mera  St..  Oakland.     H.   Nicolai 

NOTE:— Permit    reported    August    23,  Owner— Mrs    R     W     Mitchell     16-i4    Slih  to  J.  B.  Peterson Aug.  20.  1921 

1921.   No.   2839.  .tve..    Oakland                "'^"'    '"^    *""  Aug.   24.   1921— NE  COR  HEARST  AV 

Architect None  ^"''  ^*  '^"^  ^*"  Berkeley.  The  Beta 

(2886)  CARPENTER    &    MILL    WORK  Contractor-John    Lind.iui^l      1014    -,inl  '^'^'^'^   ^'    "=»"   A««"-    "*    B«^"    ''<'«■- 
on  above.  ^     Oakland                         '             s-innii  ^"n   Aug.  22.  1921 

Contractor — A.    J.    McPhee,   2144   E-27th  '                   J *  .\ug.  22.  1921 — PTN  LOTS  1.  2.  3  BLK 

St..   Oakland.  17.   Berkeley   Villa   Assn.   Berkeley. 

Filed  Aug.   24.   '21.     Dated   Aug.   17,  '21.  ,.,7,,„>      vl-   'c-rM  a-  Henry    and     Ida    Blinkenstorfer    to 

Payments    same    as    above (-»Jb)      W     FOUT\ -^ECO.VD   .\\R    So   s  Fred  C  Bertheaud Aug.  9,  1921 

TOTAL  CO.ST,  $4850  Carrington    Oakland.     One-story  5-  j^^^     18_    i92l_HAAS   AVE..   San    Le- 

Bond,  none.     Limit,  as  soon  as  possible.  room  dwelling.  andro.      J.   B.   U.    Pon   to   M.   C.   In- 

Porfeiin  none.     Plans  and  specifications  O"  "er— <  .   B.   Deuble,  o60  31st  St.,  Okd.  graham Aug.    10.    1921 

nied.  .\rchitect-    None.  ^^^    Ig     1921— LOT  19  BLK   8.   Lake- 

contractor— A.    H     Altebery,    2039    42nd  shore  Highlands,  Oakland.     Dr  A  C 

(2887)  BRII-K   WORK  ON  ABOVE.  '^^''^-  Oaklan.l.                                    $3niMi  Siefert   to  A  Cederborg.  Aug.    15.   1921 
Contractor — Wni.  J.  Baccus.  351  12tli  SI.  Aug.    17.    1921 — PT    40    NW    OF    NW 

Oakland.  DWELLING  Oaks    Blvd    and    NE    E-14th    St    NE 

Filed   Aug.  24.  '21.     Dated  .  (2897)      W  MAVBELLE  AVE  70  S  Full-  120xNW  40.  San   Leandro.     Herman 

Payments    same    as    above ington    .St.,    Oakland.      One-story    3-  Millinghausen    to   H   Begier..Aug  — 

TOTAL  (.'OST,  $5903  room  dwelling. # 

Bond.  none.     Limit,  as  soon  as  possible.  Owner — E.  M.  Smalley.  LIENS  PILED 

Forfeit,   none.     IMans  and  specifications  Architect- .None.  .uxjjxio  j  xjjjjxj 

"'"'•                            Day's  work. $500  A  I.  \  MKD.t   4  OI  >TV 

(2888)  CEMENT  WORK  ON  ABO\-E.  ALTERATKJNS  Recorded                                              Amount 
Contractor — Jepscn    Bros.,    Berkeley.  (28:iS)      1373  SEVENT1;ENTH.  Oakland.  Aug.  23,  1921— SW  "S"  and  SE  County 
Filed  Aug.  24,  '21.     Dated  Aug.  16.  '21.  Alterations.  Hoad   No.    1530.   SE    35.40   SW   322.74 

Payments    same    as    above Owner — E.    Beverino.  .S\v     330    sW     517.44     N     389.16     NE 

TOTAL  COST.  $l.'?5n  Architect— None.  GG5.2    NW    82.4    NE    150.    Llvermore. 

Bond.  none.     Limit,  as  soon  as  possible.  (Contractor — P.     Ganllo,     870     47th     St..  Carl  G  Clarke  and  L  A  McVlcar  (as 

Forfeit,  none.     Plans  and  specifications  Oakland.                                               $:,nii  Valley   Hardware  Co)    vs   Elizabeth 

'"•^''  Owens      $1144.13 

DWELLING  Aug.    22,    1921— N    FIFTIETH    105    E 

DV\ELLIN(;  (2899)      S.    SUTER    ST.     230    E.    EAST-  Lawlon  Ave  E  35  N  91.32  W  35.02  S 

(2889)  LOT  34  BLK  13.  Chevrolet  Park  man    Ave.,    Oakland.    One-story    4-  92.65,  Oakland.  Century  Electric  Co 

Tract,  Oakland.     All  work   for  two-  room    dwelling.  vs    John    Carson $164.70 

story   frame  dwelling.  Owner— C.   B.  Double.  560  31st  St..  Oak-  Aug.     19.    1921— N.    50TH    ST.    162     10 

Owner— Martha  (i.  Castor,  Mills  Collegp  land.  W.    Manila    W.    35    N.    90.    Oakland. 

Oakland.  Architect — None.  Emeryville      Hardware      and      Tool 

Architect— Walter  T.  Steilberg,  Flmlr., 11  ( 'ontractor— A.    R.    AUcbery,    2039.42nd  Co.,    $60.25;    W.    C.    Austin,    $217.50; 

lildg.,  San  Francisco.  Ave.,   Oakland.                                 $2800  J.   I!.   McKeon,  $70.00;  vs,  John  and 
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Henrietta    Carson    

Aug.  19,  1920— N  50TH  ST  105  E 
Lawton  Ave.  E  35  N  91.32  W  35.2 
S  92.65.  Oakland.     L.  A.  Norris  Co. 

vs.    John   Carson    $31.35 

♦ 

RELEASE  OF  LIENS 


ALAMEDA     COUNTY 


Recorded  Amount 

Aug-.  18,  1921— E  PIEDMONT  AVE. 
bet.  Westall  and  Warren,  liciiig 
Lot  87,  Oak  Park  Tract,  Oakland. 
H  C  Brown  Rooting  Co.  ?200:  Oak- 
land Lime  &  Cement  Co.  J419.95; 
Daner-Malheny  Sash  &  Door  Co, 
?!IS:  E  L,  Blackinan  Co,  $435.24;  L 
J  Kruse.  f49t.l5;  Smith  Hardware 
Co.  $-111.29;  Chris  Nelson  Co, 
$104.12  to  Albert  Abrams,  W  C 
Marshall   and    1!   O   Rasmussen 

Aug.  19.  1921 — E  PIEDMONT  AVE. 
bet.  Westall  &  Warren.  Oakland. 
California  Mortar  Co  to  W  C  Mar- 
shall, Albert  .\brams  and  B  O 
Rasmussen     $98 

Aug.  8,  1921— NW  5  AV  &  NE  E-7TH 
St.  NE  32  NW  140,  Oaland.  Sunset 
Lumber  Co.  to  C.  S.  Cox $84.28 


Notice  of  Non-Responsibility 


AL.VMED.V    COrXTY 


Aug.  17,  1921— S  17TH  ST  100  TV 
Telegraph  Av  W  150  S  105,  Oak- 
land. Lillian  Sparks  Fuller  as  to 
improvements     on     property 

♦ 

HOMESTEADS 


AL.\MED.\     COUNTY 


Aug.  24,  1921— MAP  KINSELL  TCT 
No.    2,   Oakland.      Stephen    Hill...$SOO 

Aug.  23,  1921— LOTS  15.  16  AND  17 
Blk  "C"  Map  Bay  View  Tract.  Oak- 
land. Jane  H  Ward  (wf  Prank 
I)      $3.'>on 

Aug.  18,  1921— LOT  122  MAP  "WOOD- 
lawn  Park,  Alameda.  Chas.  M. 
Courtright     $4000 


ARCHITECT'S  CERTIFICATE 


ALAMEDA     COl  XTY 


Aug.  22,  1921 — Arthur  C.  Hanifin  has 
Hied  his  Certificate  of  Architecture 
for  Alameda  County. 


BUILDING  CONTRACTS 


FRESNO    <  Ol  NTY" 


Fresnc 


STORE 

2316        CALIFOK.VIA        AVE 

Store. 
Owner — John    Weigand.    2103    Rose    St 

Fresno. 
Architect — None. 
Day's   work.  $250 


DWELLING 

1433  DEL  MAR  .ST.,  Fresno.     Dwelling. 

Owner — M.   "W.   Pearce. 

Architect — None. 

Day's   work.  $3500 


DWELLING 

448   EFFIE   ST..   Fresno. 

Owner — \V.    G.    Harris.    1( 

Fresno. 
Architect — None, 
Contractor — G.    .\.   ^.^■hul.; 


Dwelling. 

I)    Thesta    St., 


DWELLING 

3436    PLATT    AVE..    Fiusno. 

Owner — A.    W.  Theige. 

Architect — None. 

Day's    work. 

APARTMENTS 

1434    TUOLUMNE    ST.,    Fr.sn.. 

ments. 
owner —  R.      Gigliotti.      IStiH 


Fresno. 
Architect — None. 
Contractor — J.    Ramano. 


$6500 


DWBLLING 

1625  LA  SELLE  ST.,  Fresno.     Dwelling. 
Owner — Teresa  Feri'azzano. 
Architect — None. 

Contractor — Thos.   Pinner.    1038    Black- 
stone  St.,   Fresno.  $5000 


DWELLING 

LOTS    34-35    BLK    11    ROEDING    ADD., 

Fresno.      Dwelling. 
Owner — Frank  E.   Casan. 
Architect. — None. 
Day's  work.  $2000 

DWELI,I.\G 

1242   ALHAMBRA   ST.,   Fresno.      Dwell- 
ing. 
Owner — M.  S.  Osmun,  Fresno. 
-Architect — None. 
Day's  work. 


$6000 


GARAGE 

H  AND  AMADOR  STS..  Fresno.  Ga- 
rage. 

Owner — Auto  Car  Co.  of  Cal..  Fresno. 

Architect — None. 

Contractor — R.  F.  Felchlin,  Bank  of 
Italy    Bldg.,    Fresno.  $26,500 


WAREHOUSE 

713   H   ST..   Fresno.     Warehouse. 
Owner — United  Warehouse  Co.,  Fresno. 
.Architect — None. 

Contractor — Trewhitt  Shields  Co.,  Row- 
ell  Bldg.,   Fresno.  $900 

OARAGE 

3  707  HUNTINGTON  AVE.,  Fresno.  Ga- 
rage. 

Owner — E.  M.  Prescott,  3343  KerckhofC. 
Fresno. 

Architect — None. 

Contractor — O.    D.   Atkins.  $650 


.ALTERATIONS 

1371  POPLAR  AVE.,  Fresno.     Dwelling 

Owner — A'alley      Electric    Supply       Co., 

Premises. 
-Architect — None. 
Contractor  —  E.    Riggins.      1525    O    St., 

Fresno.  $1500 


DWELLING 

1317  POPL-AR  AVE.,  Fresno.     Dwelling 

and  garage. 
Owner — C.    L.    Saylor,    3734    Illinois    St.. 

Fresno. 
-Arcihtect — None. 
Day's  work.  $5000 


SHOP    BLDG.,    ETC. 

SITE  OF    WASHINGTON  UNION   HIGH 
School     District      at      Easton.       -All 
work    for    shop    building    and    two- 
room  class. 
Owner — Washington  Union  High  School 

District. 
Architect — Swartz     &     Ryland.     Rowell 

Bldg.,   Fresno. 
Contractor — E.   C.   Martin    Constr.    Co. 
Filed  Aug.   23,   '21.      Dated   Aug.   22,  '21. 

When    %    completed $2000 

When    %    cotnpleted 1000 

Upon   completion    1000 

Usual    35    days 5883 

TOTAL  COST,  $9883 
Bond.  $5000.  Surety,  Republic  Casualty 
Co.  Limit,  35  working  days.  Forfeit. 
$1.      Plans    and    specifications    filed. 


-ALTER-ATIONS 

829    J    ST.,    Fresno.      Alterations. 

Owner — American    Railway      Exchange 

Co.,   941-45   J   St..   Fresno. 
-Architect — none. 
Contractor — Valley  Constr.  Co.         $1000 

STORE 

2,-)08      KElt.\   ST..   Fresno.     Store. 

Owner — Frank   Frechou. 

.\rchil.-cl— None. 

Contractor — J.   F.  Cavanongli, 


POST    OFFICE 

N  AND   KERN  .STS..   Fresno. 


$;;tiiin 
Post   Of- 


fice   building.  ? 

Owner — Floyd  Burks,  2221  San  Joaqulti 

St.,  Fresno. 
-Architect — None. 
Contractor — R.     F.     Felchlin,     Bank     ol 

Italy    Bldg.,    Fresno.  $22.0011 


DWELLING 

430   ATCHESOX  ST.,  Fresno.     Dwelling 

Owner — T.  H.  Luce. 

Archi  tect — None. 

I  ontractor — .].   F.   CavMnnugh.  J90(j 


COMPLETION  NOTICES 


FRESNO    COUNTY 


Recorded  Accepted 

Aug.  23.  1921 — LOT  7  BLK  10.  Wilson 
-Xortli    Fresno    Tract,    Fresno.      Ann.-] 
Coltee    to   whom    it   may  concern... 
August    22.    ISIil 


LIENS  FILED 


FHES.NO    COV-NTY.  l 

Recorded  Amouni 

-Aug.  23,  1921 — LOTS  11  AND  12  BLK 
29,  Fresno.  Chas  Osterode  vs 
Frank  Mayeda,  Matias  and  Marie 
Erro     $12! 

-Aug.  23,  1921— N  H  OF  N  %  OF  SW 
U  of  Sec.  23,  13-17,  Fresno.  Ross 
Sloper  &  Wm  R  Parkins  vs  Frank 
H    Booth    $13( 

-Aug.  23,  1921 — LOT  3  N  i^  OF  LOT  4 
Blk  1,  Duncan  Addition,  Fresno.  L 
Rosenberg  vs  Lena  Johnson  and 
-Albert    Coates    $19J 

-Aug.  22,  1SI21— LOTS  25  A.ND  26  BLK 
18.  College  Park  Addition,  Fresno. 
D  Demilto  vs  Blasingame  &  Foun- 
tain       $5! 

Aug.  20,  1921 — LOTS  17  -AND  32  BLK 
8.  F  H  B  Palm  Villa  Tract.  Fresno. 
Theodore  Keech  vs  Geo  Norolan.  .. 
$129« 

Aug.  20.  1921 — NE  ^  OF  SEC.  22, 
SW  Vi  Of  Sec.  14,  NW  Vt  of  Sec.  23, 
S  H  of  SE  Vi  of  Sec.  14.  12-21, 
Fresno.  J  C  and  P  B  Horchman 
vs  J  F  Sophy  Jr,  Chas  Teague. 
Chas  H  Hanford  and  F  C  Balfe.  .$696 

-Aug.  19.  1921 — S  %  OF  LOT  68.  Calif. 
Poultry  Farms.  Fresno.  Maisler  & 
P.en.i   -Aaron   vs   R   S   Bleekman  .  . .  $163 

♦ 

BUILDING  CONTRACTS     • 

S.A-NT.A    CLARA    COUNTY.  f 

SMALL  HOUSE 

AUZER-AIS    NR.    GIFFORD,    San    Jose. 

Small   house. 
Owner — Mrs.  Zanavia. 
Architect — None. 
Day's  work.  $4SS 


COTTAGE 

IITH   NR.   MARTHA,   San   Jose.     Five- 
room  cottage. 
Owner — H.    C.   Wells. 
Architect— Owner. 
Day's  work.  $2500 


SMALL   STORE 

IITH    AND    WASHINGTON,    San    Jose. 

Small  store. 
Owner — G.   CanclUa,   Monterey  rd.,  Saa 

Jose. 
-Architec — None. 
Day's  work.  M 


REMODEL  HOUSE 

337      JEROME,     San     Jose.        Remod 

house.  I 

Owner — M.   Pardini.  ( 

-Architect — None. 
Contractor — C.    Maurer  J^^ 

COTTAGE 

KI-\G   RD.   -\'R.  S.ANT-A  CLARA.  Four- 
room   cottage. 

Owner — C.    Watson.  ' 

-Architect — E.  L.  Slagbt.  « 

Contractor — E.   L.  Slaght.  »»«• 
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lLTBRATIONS 

38   N.   THIRD    San   Jose.     Alterationg. 

(wncr — C.   Miller. 

.  roh  It  cct — None. 

ontractor — A.  J.  Nielaon.  $1500 


lARAOE 

STH  AND  SAN  FERNANDO.  San  Jose. 

i5arage. 
iwner — Margaret  Mason, 
.rchitect — None, 
ontractor — E.    L.    Sla^ht,    752    S.    9th 

St..   San    Jose.  $480 


OTTAGB 

TH  AVE.  NK.  SA.V  CARLOS,  San  Jose. 

Five-room   cottage, 
wner — Mrs.  Jones, 
rchitect— A.   M.    Whiteside,   71   S.   19th 

St..   San    Jose. 
ajr"s   work.  J3000 


iWELLING 

AIX)    ALTO.      .\11    work    for   one-story 

frame  dwelling, 
wner — Sallie  J.   .\tkin.<ion,    Palo   Alto, 
rchitect — None, 
ontractor — Soren     Pors    &    Walter    E. 

Hansen,  Palo  Alto, 
iled   .\ug.   18.  "21.      Dated   .\ug.   11.  '21. 

Readjr    for    plaster JlflOO 

Plastering    finished     

Pour  lots  in   lieu   of ZIO'I 

House    completed     lOiJM 

Usual    35    days 7.50 

TOTAL  COST.  i4»^u 
end.  }3000.  Sureties.  Nels  Hansen  & 
.  Fiehman.  Limit,  150  working  days 
•om  .\ugust  11.  1921.  Specifications 
ily   tiled. 


ESIKENCE 

\.V  Jt.^AN  HILL.  Stanford  University, 
Cal.  All  work  on  two-story  resi- 
dence. 

wner — Prof.  S.  D.  Townley,  Stanford 
University.    Cal. 

rchitect — A.  B.  Clark.  Stanford  Uni- 
versity,   Cal. 

)ntractor  —  George  Bertsche.  Palo 
Alto.    Cal. 

Iled  Aug.  18.  ■21.     Dated  .Aug.  18.  '21. 

■    work     progresses 75% 

lual   35   days    25% 

TOTAL  COST.   $13,720 

)nd.    $6260;    sureties.    Royal    I.    Heath 

id  .Samuel  Pedgrift;  forfeit,  none; 
0  working  days  from  date. 
d    specifications    filed   Aug.    18. 


-OW.    ETC. 

-E.  Cal.     Hicks  Ave.     All  work 

..    -.story      and      basement      frame 

bungalow     and     combined     garage 

and  barn. 

vn-r— .A.     A.     Woodrutr.     Hicks     Ave.. 

Tose,  Cal. 

— Wesley  W.  Hastings.  524    E. 
ames  St..  San  Jose.  Cal. 
ntr;,,  tur — .\.  M.  Whiteside,  71  S.  19th 

St.,  San  Jose.  Cal. 
led  Aug    19.  -21.     Dated  .Aug.  9,  '21. 

h».n    frame  of  bidg.  is  up $  2,621 

hen  first  coat  of  plaster  is  on.  2.621 
hen  all  is  com.  and  accepted..  2.621 
nai    3.".   days 2.621 


TOTAL  COST,  $10,484 
nd.  $6,000:  sureties,  R.  R  Borchers 
d  F.  p.  Heringer:  forfeit,  none;  limit, 
)  Working  days  after  date.  Plans 
d  spt-cifications  filed. 


lIDfJE 

VO   .MILES   WE.ST   OF   MILPITAS   on 

•  •oyoie  Creek.  All  work  for  wooden 

bridge. 
Iier — Antone    Hrandone,    Milpitas 
chltect — None, 
ntractor — Louis    Klein,    490    34th    St., 

Oakland, 
led  Aug.  23.    21.     Dated  Aug.  17,  '21. 
footings   poured   &  girders  set..|J00 

Jpon    completion    

TOTAL  COST.  $600 
nd.  none.  Limit,  60  working  days 
•m  AUK.  22.  1921.  Forfeit,  none. 
ins  and  specifications  filed. 


.SI   HOOL 

-SAXT.X  (LARA.  >>ment  walks,  curbs, 
sewers  and  necessary  grading  and 
installing  of  catchbasins  for  two- 
story  cement  school  building. 

Owner — Board  of  Education  of  Santa 
c:iara  School   District.  Santa   Clara. 

.Architect — None. 

Contractor — il.  E.   Kilcourse. 

Filed  Aug.  24.  '21.      Dated  Aug.   24.  '21. 

Completed    and    accepted $1000 

Usual     35    days .Sll 

TOTAL    COST.    $1511 

IJond,  $800.     Sureties.  J.  W.  McClay  and 

NV.     A.     Dunlap.         Limit.     20       working 

days  from  .Aug.   18.   IU21.     Forfeit,  none. 

Plans  and   specifications  filed. 


COMPLETION  NOTICES 

.SA.NT.l     (LAUA     (  Ol  .\TY. 


Recorded  Accepted 

-Aug.  24.  1921 — P.ART  LOT  8  BLK  7. 
I'revosi's  Survey  i'ity  of  San  Jose. 
Oscar    T    Martin    to    whom    it    may 

concern -Aug.    24.    1921 

Aug.  23.  1921— ALUM  ROCK  AVE  & 
33rd  St..  .San  Jose.  Mike  Indiveri 
to  whom   it   may  concern. Aug.   23.  '21 


LIENS  FILED 


S.4>"T.\    CL.ARA   COUNTY 


Recorded  Amount 

-Aug.    23.     1921 — PART    OF    SW    H     of 

Section    28.   Township   6    South    R    2 

W   M   D  M.        OP   Mills    vs     Mary 

Sladky  and   V  Papazion $145.85 

Aug.  23.  1921— SAN  JOSE.  Frank  P 
Serpa  vs  Frank  Vargas  Cardozo 
and    Frank   Neves    $132.50 


BUILDING  CONTRACTS 


.S.ACH.AME.VTO     COUNTY. 


DWELLING 

4530  HTH  AVE..  Sacramento.  One- 
story  5-room  dwelling. 

Owner — A.  W.  Griffin,  4535  11th  Ave., 
Sacramento. 

Architect — None. 

Contractor — F.  F.  Francis.  4625  10th 
St..   Sacramento.  $2800 


REMODEL 

1415  7TH  ST.,  Sacramento.  Remodel 
2nd    story. 

Owner — .August  Rurdy,  premises. 

Architect — None. 

Contractor — C.  Vanina,  2022  M  St.,  Sac- 
ramento. $840 


DWELLING 

3106  STH  AVE.,  Sacramento.    One-story 

4-room  dwelling. 
Owner — E.     N.     Jordan,     Wright    Apts., 

Sacramento. 
Architect — None. 
Contractor— B.    H.    Bill.    5253    Marshall 

Way,    Sacramento.  $1800 


FRAME  SHED 

128      12TH      ST.,      Sacramento.      Frame 

lumber  shed. 
Owner — Sacramento    Lumber    Co.,    12th 

and  North  B  Sts. 
-Architect — None. 

Contractor — W.    .A.    Thielbahr,    12th    St. 
road,    Sacramento.  $2500 


DWELONQ 

314    24TH    ST.— 314    LOT    4    D-E-24-2E. 

One-Story   5-room   dwelling. 
Owner — Howard  Kimbrough,   817   J  St., 

Sacramento. 
-Architect — None. 
Sontractor — J.  W.  Brown,  3410  3Slh  St., 

Sacramento.  $3140 


DWELLING 

328    25TH   ST.,    Sacramento.      One-story 

5-room  dwelling. 
Owner — Howard   Kimbrough,   817  J  St., 

Sacramento. 
Architect — None, 


iiitractor— J.  W.  Brown,  3410  38th  St, 
Sacramento.  $3149 


DWELLING 

2133       PERKINS       WAY.       Sacramento. 

One-story  4 -room  dwelling. 
Owner — Fred    V.    Fretsch,   2159    Perkins 

Way,    Sacramento. 
-Architect — None. 
Day's    work.  $1200 


DWELLING 

857    FOUTY-THIUD      ST..    Sacramento. 

One-siory    3-room    dwelling. 
Owner — Miss    Alice    Niold.    2651    Donner 

Way.   Sacramento. 
.Architect — None. 
Contractor— Thos.    H     Hunt.    2926   S   St.. 

Sacramento.  $3000 


ALTERATIONS 

717  THIRTEE-\TH  .ST.,  Sacramento. 
Remodel  interior  of  basement  and 
put   one-story    uiulerneath. 

Owner — G.  S.  Doney,  714  13th  St.,  Sac- 
ramento. 

Architect— None. 

•  •ontractor — Jas.  T.  Ransdall,  1055  4l3t 
St..  Sacramento.  $2400 


DWELLING 

2126  FIFTEE.VTH  ST.,  Sacramento. 
One-story   5-room   dwelling. 

Owner  —  C.  Valine,  Bo.\  370,  Sacra- 
mento. 

-Arcitect — None. 

Day's  work.  $2500 


DWELLING 

1049  FORTIETH  ST..  Sacramento. 
One-story    6-room    dwelling. 

Owner — S.  Bloom.  405  28th  St.,  Sacra- 
mento. 

Architect — None. 

Contractor — W.  L.  Chatterlon,  1032 
42nd  St.,  Sacramento.  $6200 


-ADDITION 

703  I  ST..  Sacramento.   Brick  addition. 

Owner — John  La  Rue.  701  I  St.,  Sacra- 
mento. 

-Architect — None. 

Contractor — C.  Vanina,  2022  N  St.,  Sac- 
ramento. $1575 


SHED 

2319  S  ST..  Sacramento.  Corrugated 
iron  side  shed. 

Owner — W.  D.  .McKoy.  3029  E  St..  Sac- 
ramento. 

.Architect — None. 

Daj-'s  work.  $1000 


ItE.MODEL  FUATS 

1818  L  ST..  Sacramento.     Remodel   four 

flats. 
Owner — F.  J.  Magnn,  premises. 
Architect — Xoni". 
Day's  work.  $3500 


DWELLI.NC, 

1420  .56TH  .ST.,  Sacramento.     One-story 

4-room  dwelling. 
Owner — C.     P.    -Malcolm.    1521     48th    St.. 

Sacramento. 
-Architect — Xnm-. 
Day's   work.  $1000 


nWELLl.NG 

3079     MARSHALL     WAY,     Sacramento. 

Two-story   2-flat   dwelling. 
Owner — C.   H.   Baley,    1640   Herber   Ave, 

Sacramento. 
Architect — None. 
r).iy's   work  $4000 


COMPLETION  NOTICES 


SACHAMKX'l'O    cot  \TV 


Recorded  Accepted 

.Aug  22,  l'.i21— NW  FIFTY-THIRD  & 
J  Sis  .  Sacramento.  Sacramento 
City    School    District    to    whom     It 

may   concern Aug    22.    1921 

Aug.  22,  1921— S  Vi  TR.ACT  229. 
Orangevale,         Cal.  Orangevale 

Fruit      Growers       Exchange      to 
whom  It  may  concern.  .Aug.  10,  1921 


So 
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BUILDING  CONTRACTS 


SAIV   JOAftllllV    COUNTV. 


ALTERATIONS 

111   B   ST..     Stockton.        Remodel      resi- 
dence. 
Owner — O.    Baerlooher. 
Architect — None. 
Day's  work.  ?l:!nu 


ALTERATIONS 

WEST    POPLAR    ST.,    Stockton.         Re- 
model   re.sidence    into    (4)    flats. 
Owner — Edith    Fontana. 
Architect — None. 
Days'    work.  $7000 


COMPLETION  NOTICES 


SAN   JOAQ.UIN    t'OliNTY. 


ALTERATIONS 
ARLINGTON    CAFETERIA. 

Remodel. 
Owner — A.   A.    Solari. 
Architect — None. 
Day's  work. 


Kecorded  Accepted 

Aug.  18.  1921— CENTER  ST.  NO.  13%, 
Stockton.  W  M  Fowler  to  L  E 
Hertzig  and  JVI  A  Orcutt.Aug  IS.  1921 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerviile, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


RESIDENCE 

FAIR  OAKS  AVE.,  Stockton.   Residence 

Owenr — Godfrey    Inabait. 

Architect — None. 

Days   work.  $1500 


BUILDING  CONTRACTS 


COMPLETION  NOTICES 


SAN   MATEO   COUNTY 


SAN    MATEO    COUNTY. 


ALTERATIONS 

316      BAST      WEBER      AVE..    Stockton. 

Remodel   store. 
Owner — Henry   Backes. 
Ai-chitect — None. 
Day's  work.  $2500 


RESIDENCE 

NORTH    OPHIR    ST..    Sto 

dence. 
Ownei- — W.  M.   Cookson. 
Architect — None, 
Day's    work. 


RESIDENCE 

NORTH       YOSEMITE       I 

Residence. 
Owner — R.  E.   Davidson. 
Architect — None. 
Day's    work. 


RESIDENCE 

LOT    11    BLK    3,    Glenwood    Park,    Bur- 

lingame.      All    Work    for    one-story 

residence    and     garage     (bungalow 

type,  exterior  plastered). 

Owner  —  W.     H.     and       Mary       Eunice 

Augustus. 
Architect-^None. 

Contractor — John   W.   Rutherdale,   Red- 
wood City. 
Filed  Aug.  20,  '21.     Dated  Aug.   13.    21, 

Roofed      $1250 

l^lastered     12T)0 

Completed     1250 

Balance,  $2050,  at  the  rate  of 
$32.50  per  month  with  interest 
7%  secured  by  2d  Deed  of  Trust 

TOTAL  COST,  $5800 
Bond,  none.  Limit,  on  or  before  Oct. 
15,  1915,  erect  and  finish.  Forfeit, 
none.      Plans    and    specifications   filed. 


Recorded  Accepted 
Aug.    19.    1921— COR    MAIN    ST    AND      ^ 
Kelly    Ave.,     Halfmoon    Bay.       Joa. 
Debenedtti  Estate  Co.  to  John  Mor- 
ton     Aug.    9,    1921  < 

Aug.  19,  1921— LOT  3  BLK  10  BUR- 
lingame  Park  Sub.  No,  2,  Burlin- 
game,  Cal.  William  H.  and  Annie 
S.  Diehl  to  C.  H.  Bessett  Building 
Co Aug.    1.   1921 


LIENS  FILED 


SAN    M.4TEO    COUNTY 


Recorded  Amount! 

Aug.  18,  1921— LOT  10  BLK  11 
Western  Addition  to  San  Mateo, 
San  Mateo,  R  A  Miller  vs  Freda 
and    J    H    Postel $19UJ 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungdow" 

Automatic  Water 
Heater. 

Capacity  three  gallon.s 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  MoSl  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  YEON   BUILDING 

San    Francisco.    Cal.  Portland.  Oregon 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  OaR  Street 

Bet.  Gough  and  Octavia  San  Francisco 


Saturrlay.  Aiigiisi   2".   1S21 
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FIIED   C.   SCOBIE   CHOSEN    FOB 
STATE    WATER    SURVEY 


The  proposed  survey  of  the  water 
esources  of  California,  which  is  to 
iclude  a  comprehensive  study  of  irri- 
ation  proljicms.  hydro-electric  power 
BT»lopment  and  kindred  subjects, 
as  been  placed  in  charge  of  Fred 
.  Scobie.  hydraulic  engineer  from  the 
ureau  of  Good  Uoads  of  the  United 
tates  Department  of  Agriculture  by 
7.  P.  McClure,  head  of  the  Division  of 
•rigation  of  the  newly  created  State 
epartment  of  Public  Works. 

Under  McClure.  Scobie  will  be  In 
ill  charge  of  the  work,  for  which  an 
pproprlation  of  $200,000  was  made 
t  the  last  session  of  the  Legislature. 
Will    Collect    Data 

The  survey  is  one  of  the  most  com- 
rehonsive  of  its  kind  ever  proposed 
1  the  West,  and  while  it  will  prob- 
l>Iy  bo  several  months  before  survey.s 

I  the  field  are  begun.  McClure  stated 
a  time  will  be  lost  in  organizing  the 
ecessary  force  to  undertake  the  work, 
ne  of  the  first  steps,  he  said,  would 
>nsist  of  the  collection  of  existing 
jgineering  data  from  various  agencies 
f  the  State  Federal  Governments  and 
ISO  from  the  officers  of  many  private 
-~  •■      r?<,      who,      McClure      said,      are 

~    an    inclination    to    assist    and 
■irate  with  the  State  in  various 

It  was  pointed  out  by  McClure  that 
f  getting  existing  data  together  at 
le  outset,  much  duplication  of  effort 
id  expense  can  be  saved.  These  data, 
was  explained,  consist  largely  of 
Hce  records,  ilembers  of  the  survey 
rganization  yet  to  be  selected  will 
s  sent   from   place   to    place   to   obtain 

II  available  Information,  and  with 
lis  as  a  basis  the  study  then  will  be 
ttended  to  the  field  and  the  organi- 
ition    built   up    as   the    work   requires. 

Basis  of  Lee1.«Iatlon 
Much  of  the  future  legislation  of 
le  State  as  regards  water  resources 
ad  policies  of  conservation  will  be 
laed  upon  the  department's  report, 
hich  is  to  be  ready  for  the  1923 
sssion  of  the  Legislature. 
McClure  said  he  had  asked  the  Gov- 


irnmeiit  (<■  "loan  '  Scobio  to  the  de- 
partment while  the  survey  is  in  prog- 
ress, not  alone  because  of  his  high 
standing  as  a  hydraulic  engineer,  but 
also  because  of  his  knowledge  of 
many  of  the  problems  to  be  covered 
in   the   survey. 


V.    OF    C.    PLA.NS    ELECTRIC    AND 
MACHINE    SHOP   COVRaB 


University  of  California  EJxtension 
classes  In  machine  shop  work,  elec- 
tricity and  other  technical  subjects,  are 
announced  by  the  San  Francisco  office, 
HO  Kearny  St.,  as  beginning  during 
the  last  tw^o  weeks  In  August. 

The  machine  shop  course  ia  the  first 
to  start,  opening  on  Monday  evening, 
August  15,  at  the  San  Francisco  Poly- 
technic High  School,  with  Ralph 
Weaver  as  the  instructor.  This  class, 
which  will  meet  on  Monday  and  Wed- 
nesday evenings  at  7,  is  open  to  all 
persons  interested  in  advancement  as 
machinists.  The  instruction  is  entirely 
individual,  the  work  being  assigned  to 
the  student  according  to  his  capabili- 
ties, be  he  an  apprentice  or  a  master 
machinist  seeking  instruction  on  some 
intricate    machine    shop    problem. 

Classes  in  electricity  start  Tuesday 
evening.  August  16,  at  the  Polytechnic 
High  School,  under  instruction  by  A.  L. 
Jordan.  Classes  in  both  direct  and 
alternating  current  electricity  will  be 
held.  On  the  same  evening  a  class  In 
auto  shop  work  starts  at  the  Cogswell 
Auto  School,  Folsom  and  26th  Sts. 

The  University  Extension  course  in 
the  Diesel  engine  opens  Monday,  Aug. 
22.  at  1337  Sutter  St.  This  is  an  inten- 
sive study  of  marine  and  stationary 
installations  and  Is  given  by  C.  G.  A. 
Rosen.  On  August  30  a  class  in  shop 
arithmetic  will  start  at  1337  Sutter  St. 


F.\R     E.VSTERX     TR.4DE     AND     ECO- 
NOMIC  NOTES 


'Prepared  by  the  Far  Eastern  Division, 
Bureal  of  Foreign  and  Domestic 
Commerce.) 

Information    on    Electric    RefrlgrcTatara 
and  Gas  Heaters  Desired 

The  State   Electricity  Commission   of 
Victoria,     Australia,     is     interested     In 


the  various  applications  of  electricity 
to  domestic  uses  and,  it  is  understood, 
is  desirious  of  getting  in  touch  with 
American  agents  who  cater  for  such 
appliances  as  electrically  operated  re- 
frigerators and  gas  heaters,  and  to  ob- 
tain full  descriptions  and  price  lists. 
Lon  Prices  for  German  Machines  and 
Tools  In  Japan 

The  Germans  are  now  bidding  on 
contracts  for  machines,  tools,  etc..  In 
.Japan,  at  prices  from  30  to  50  per  cent 
cheaper  than  American  quotations.  The 
consumer,  however,  must  agree  to  pay 
whatever  export  tax  is  levied  by  the 
Allies.  However,  assuming  such  tax 
to  be  as  high  as  25  per  cent,  prices  of 
German  materials  in  Japan  will  be 
less  than  for  similar  articles  of  Amer- 
ican manufacture.  To  hold  the  market 
in  Japan  or  extend  it,  price  reductions 
by  .\meriran  concerns  will  be  neces- 
sary. 

Rrprescntation  of  American  Houses  In 
Foreign    Countries 

It  has  come  to  the  attention  of  the 
Bureau  that  in  some  instances  when 
.\merican  houses  communicate  with  an 
American  consular  officer  with  refer- 
ence to  securing  a  representative  in 
that  consular  district,  investigation  re- 
veals that  a  representative  Is  already 
operating  in  that  field.  In  view  of  the 
misunderstanding  which  may  arise 
from  such  action,  it  is  deemed  desira- 
ble that  due  caution  be  exercised  in 
avoiding  the  possible  soliciting  of 
agents  in  such  districts  as  may  already 
be  covered  by  duly  authorized  repre- 
sentatives. 


,T  MBER  PRODICTIOX 


For  the  week  ending  August  13,  107 
mills  in  western  Oregon  and  western 
Washington  report  production  at  55.- 
908.400  feet,  which  i.^s  28  per  cent  be- 
low nornial.  according  to  an  announce- 
ment of  the  West  Coast  Lumbermen's 
.Association. 

N'ew  business  totaled  58.404,876  feet. 

Shipments     totaled     61.827,379     feet. 

For  delivery  by  rail  new  business 
included  1374  cars;  rail  shipments. 
1248  cars.  Unshipped  balance  in  the 
rail   trade   was   2876   cars. 

Local    business   totaled    4. 081.947    feet. 

In  the  cargo  trade,  domestic  orders 
totaled  5,542,796  feet;  fejtport,  7.560,133 
feet.  Coastwise  !tnd  Intercoastal  cargo 
shipments  totaled  14,958,782  feel;  ex- 
port   shipments.    .'1,348.650    feet. 


LIBERTY 

WALL  BOARD 

MANuMWrUPtO  sV 

KEY- MOLD  PlAStERUTH, COMPANY 


A      FIbered      Gypsum 
I  Board     that     will     not 
warp   or   buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Haa  great  fire 
resistance,  is  sanitarj'  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  —  V4,  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  6767 
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«l^1ippi|ll||K!^li^^ 


Circular  Steel  Windows-Cheaper  than  Wood 


Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 


San  Francisco,  California 


ICarHiMt  (EnnBtrurti0n  Irpnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
liighway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
300  iMISSION   STREET  SAN   FRANCISCO,   CAI.. 


Relnhart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stoclc    Doors,    Snsli 

Frnnits   and    Monldings 
17TH    &    KANSAS    STS.  -,  SAN    PR.^NCISCO 

Phone  Market   1057 
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Advance  Construction 
Reports 


Larsen  Construction  Reports,  issued  every  bus- 
iness day  of  the  year,  furnishes  information  as  to 
contemplated  construction  projects  of  all  kinds, 
covering  the  State  of  California. 

If  you  want  to  know  when  Architects  and  Engi- 
neers are  preparing  plans  or  taking  figures  for 
u'.aterials  and  for  construction,  we  supply  the 
information. 

BUILDING  REPORT  SERVICE  covers  every 
class  of  building. 

ENGINEERING  REPORT  SERVICE  covers 
bridges,  dams  and  harbor  work;  street,  sewer  and 
highway  projects;  irrigation  works,  machinery, 
fire  equipment,  etc. 

Sample  copies  furnished  on  request.  State 
character  of  construction  in  which  you  are  in- 
terested. 
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.Al'taST  BIII.DIXG   TOT.tLS 


Fr.lloHinK  is  a  report  o£  building  ope- 
rations fnr  the  month  ot  August,  1921, 
as  shown  by  the  records  o£  the  Bureau 
of  Building  Inspection  of  the  Board  ot 
Public  Works: 
Class  Xumber     Est.  Cost 

"A"     2  $         3,400 

"B"    1  482,000 

-C-     7  117,738 

Frames     86  459,785 

Alterations    283  154,014 

Total     381  tl. 216, 937 

Operations  for  the  month  of  August. 

i:'20,    as    shown    by    the    City    Building 

l;uri>au's    record,    totaled    452    permits, 

■ 'iTesenting  construction   estimated   to 

■    $1,517,916. 

♦ 

MISSION       TERH.VfE       fH  B       SEEKS 
IMPROVEMEXTS 


The  Mission  Terrace  Improvement 
Club,  maintaining  headquarters  at  134 
l>ilano  Ave.,  has  filed  a  petition  with 
til'-  Board  of  Supervisors  seeking  the 
leaving  of  all  streets  in  Mission  Ter- 
race, a  restricted  tract.  The  petition 
asks  the  paving  of  si.vteen  blocks  cost- 
ing in  the  neighborhood  of  $100,000. 
according  to  C.  Gellert,  an  active  mem- 
ber of  the  organization. 

The  club  has  appointed  a  committee 
to  devi.se  ways  and  means  for  erecting 

■  'immunity  hall  and  club  house.  Pre- 

linary  sketches  for  such  a  structure 
being  considered  and  early  con- 
viction   is   expected. 


italt  Lake  City,  Utah,  nas  an  elabo- 
rate police  patrol  system  to  protect 
the  watersheds  that  provide  Its  water 
Hupply.  and  20  miles  of  lek-phone  wire, 
four  miles  of  underground  cable  and 
eleven  police  boxes  have  been  erected 
to  provide  communications. 


WHY  A  POWER  PROGRAM 
IN  CALIFORNIA? 


Ey    H.    G.    Butler,    Former    Power 
Administrator  for  California 


The  6,000,000  horsepower  of  potential 
electrical  energy  in  California's 
streams — only  one-sixth  of  which  Is 
now  in  use — if  it  were  completely  de- 
veloped and  could  be  laid  down  In  the 
New  England  States.  would  bring 
every  year,  at  existing  rates,  the 
enormous  sum  of  $1,000,000,000.  De- 
veloped and  used  in  California  it  would 
cost  the  consumers  but  halt  that 
amount. 

It  the  present  rate  of  growth  in  the 
power  industry  continues — and  there 
is  not  the  slightest  reason  to  think 
that  it  will  not  continue — the  year  1941 
will  see  the  California  powrer  streams 
completely  harnessed.  It  will  see  also 
a  greater  difference  between  power 
rates,  east  and  west.  Comparing  New 
England's  rate  with  California's,  the 
ratio  is  now  about  two  to  one.  But  the 
future  power  of  California,  and  all 
the  west,  will  be  hydro-electric,  and  in 
New  England  and  the  east  steam-elec- 
tric— steam  generated  from  fuels  con- 
stantly increasing  in  cost. 

So  in  twenty  years  the  difference  be- 
tween the  two  rates  cannot  fail  to  be 
even  more  to  California's  advantage 
than  it  is  now.  But  with  no  change, 
the  California  producer  will  have  an 
edge  on  his  eastern  competitor  of 
$500,000,000  per  annum  in  power  costs 
— a  sum  that  would  "Bridge  the  Bay" 
twelve  and  one-half  times  yearly. 

He  has  a  proportionate  advantage 
today.  The  average  rate  at  which  the 
product  of  the  power  companies  of  the 
state  is  sold  is  somewhere  around  two 
cents  per  kilowatt-hour,  a  figure  that 
of  course  is  lower  than  the  average 
lighting  rate,  which  varies;  in  San 
Francisco,  tor  instance,  it  is  from  8 
cents  as  a  maximum,  to  1.5  cents  as  a 
minimum.  But  the  average  rate, 
which  is  governed  more  by  the  price 
paid  for  commercial  than  for  lighting 
power,  is  the  important  factor.  At  two 
cents  per  kilowatt-hour  the  power 
companies  of  California  can  with  con- 
fidence invite  comparison  with  rates 
tor  similar  service  anywhere. 

The  remarkable  growth  of  the  west 
during  the  last  twenty  years  has  been 
largely  due  to  just  this  fact.  In  that 
time  the  population  ot  the  United 
States  as  a  whole  increased  110%:  in 
the  west  it  Increased  403%.  The  as- 
sessed value  of  all  property  grew  in 
the  United  States  451<%:  In  the  west 
1341%.  The  annual  value  of  manu- 
factured products  Jumped  1070%  in  the 
United  States  and  2096%,  in  the  west. 
During  the  last  ten  years,  the  in- 
crease in  bank  clearings  in  the  United 
States  was  427%  and  in  the  west  1218%. 

It  is  not  necessary  to  go  far  back  in 
the  history  of  the  State  to  reach  a  time 
when  it  was  a  bold  and  adventurous 
thing  for  a  power  company  to  spend  a 
few  hundred  thousand  dollars  In  a 
power  plant  200  miles  away  In  the 
mountains,  with  its  dams  and  canals, 
and  Its  tower  lines  carrying  a  thin 
copper  thread  to  bring  the  product  to 
market.  Such  an  Investment  was  fol- 
lowed by  a  period  of  feverish  activity 
In    securing    consumers    to    utilize    the 


output.  Tliere  were  factories  here,  and 
mines,  and  irrigation  pumps,  but  fhey 
were  using  other  forms  of  energy. 
Salesmanship  was  necessary  to  bring 
about  the  substitution  of  electric 
power. 

Today  electricity  has  no  competitor 
in  these  fields.  If  it  cannot  be  secured 
the  projected  factory  and  the  proposed 
pumping  plant  are  not  constructed.  In 
the  process  of  building  up  and  de- 
veloping the  community,  the  sequence 
is.  first  the  power,  then  more  factories, 
more  farms  and  more  intensive  culti- 
vation, more  mines  opened  up.  From 
these  come  more  transportation,  more 
people — all  demanding  more  power — 
and  a  strong  and  healthy  growth. 

In  marked  contrast  to  the  situation 
a  few  years  back,  the  power  companies 
of  the  State  today  estimate  that  it  will 
be  necessary  for  them  to  raise  and 
spend  $500,000,000  in  the  next  ten  years 
for  new  plants  and  the  appurtenances 
required  to  bring  this  power  to  the 
consumer.  They  no  longer  have  to  de- 
vote time  to  the  missionary  work  of 
making  converts  to  the  electric  power. 
Fifteen  million  dollars  can  be  spent 
by  the  Pacific  Gas  &  Electric  Company 
on  the  Pit  River,  by  the  Great  Western 
Power  Company  on  the  Feather,  by  the 
San  Joaquin  Light  &  Power  Corpora- 
tion on  the  San  Joaquin,  or  by  the 
Southern  California  Edison  Company 
on  the  Big  Creek  project  without 
definite  arrangements  for  the  sale  ot 
the  energy.  The  market  will  be  ready 
when  the  power  is.  Indeed,  during  the 
last  three  years  the  demand  has  al- 
ways been  greater  than  the  supply, 
and  the  problem  of  the  future  is  not  in 
selling  power,  but  in  getting  money 
enough  to  develop  it. 

In  its  energy-producing  natural  re- 
sources California  has  been  doubly 
endowed  by  Nature — it  has  both  water- 
power  and  oil.  But  its  oil  cannot  be 
depended  upon  to  carry  out  any  pro- 
gram of  general  state  development.  In  . 
a  recent  address,  a  prominent  oil  man 
ot  the  Coast   said: 

"We  cannot  continue  to  burn  more 
oil  than  we  produce,  and  we  cannot 
continue  indefinitely  to  count  on 
even  our  present  production.  There 
can  be  only  one  answer  to  the  situ- 
ation— some  one  who  is  burning  oil 
today  will  have  to  use  another 
source  of  energy  tomorrow." 
He  might  have  added,  "the  only 
source    Is    hydro-electrlclty." 

The  oil  companies  are  not  required 
to  keep  California  supplied  with  oil. 
The  power  companies,  being  public 
utilities,  and  as  such  having  distinct 
obligations  to  the  public,  are  com- 
mitted to  the  definite  undertaking  of 
seeing  that  California's  hydro-electric 
development  is  sufflclent,  not  only  to 
carry  the  increasing  load  In  its  own 
field,  but  to  take  up  their  burdens 
when  the  oil  companies  lay  them  down. 
This  is  the  power  program  and.  to 
quote  from  the  address  again,  nothing 
can  be  more  certain  than  this: 

"We  must  realize  that  the  success 
of  this  program  is  vital  to  our  pros- 
perity, and  that  success  can  come 
only  through  the  substantial  encour- 
agement of  community  support." 


BUILDING    ANt)    ENGlNEEftlK(J    NEWS 
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The  Observer 


IJuilU  now!     He  who  hesitates  is  lost. 

Bill  George  ot  the  Henry  Cowell 
Lime    and    Cement    Co.    says: 

"Material  dealers  are  doing  their 
share  in  lowering  costs  in  order  that 
there  may  be  no  cause  tor  the  property 
owner  postponing  his  contemplated 
construction  projects.  A  reduction  of 
25  cents  a  barrel  in  the  price  of  cement 
has  been  made  by  the  Cowell  Co.,  ?3.4-l 
in  carload  lots  f.  o.  b.  San  Francisco; 
reinforced  steel  for  construction  pur- 
poses is  selling  about  half  the  price  of 
a  year  ago,  the  present  price  being  $50 
in  carload  lots  against  $98  to  $100  lasl 
.luly:  paints  and  plumbing  materials 
are  back  to  about  pre-war  prices  and 
the  brick  manufacturers  have  an- 
nounced  a   cut   of   $1.,")0   a   thousand." 


Captain  Loui  Beauman,  52,  who  was 
one  of  a  group  of  American  engineers 
planning  the  railway  transportation 
system  to  the  front  line  for  United 
States  forces  in  Prance  during  the 
world  war,  died  at  his  home.  1601)  Rose 
street,  Berkeley,  August  25.  Captain 
Beauman  succumbed  to  a  lingering 
illness  of  a  complication  of  ailments. 
A  native  of  Illinois.  Captain  Beauman 
had  lived  iii  California  the  greater 
part  of  his  life.  Before  the  war.  he 
had  been  connected  with  the  engineer- 
ing department  of  the  Southern  Pacific 
Company  for  many  years. 


The  Chico,  Calif.,  branch  of  the 
Western  Loan  &  Building  Co..  of  Salt 
Lake  City,  has  been  organized.  W.  D. 
Walker  is  president  of  the  ("^lico 
branch. 


Edward  H.  Aldworth,  director  of  the 
United  States  Department  of  Labor  In- 
dustrial Survey,  Pacific  Division,  has 
gone  to  Washington,  D.  C,  for  a  series 
of  conferences  with  executives.  Di- 
rector Aldworth  stated  that  the  sur- 
veys along  the  Pacific  coast  would 
continue,  and  that  his  being  called  to 
Washington  did  not  mean  that  the 
work  of  his   department  would   cease. 


After  investigating  various  types  ot 
pavement,  the  special  committee  ap- 
pointed by  the  ('ity  Trustees  of  Oak- 
dale,  has  recommended  that  the  streets 
of  the  city  be  paved  with  a  flve-incli 
thickness  of  concrete.  An  extensive 
paving  program   is  contemplted. 


The  Census  of  Manufacturers,  lill!), 
issued  by  the  Department  of  Com- 
merce, states  that  in  that  year  34,552.- 
100  M  feet,  board  measure,  of  lumber 
was  produced  in  the  United  States. 
Yellow  pine  constituted  37.8  per  cent 
of  this  amount  and  douglas  flr  17.1  per 
cent. 


Architects  Wohleb.  Stanley  &  Walker 
have  opened  offices  in  the  Denny  Bldg., 
Seattle.  Wohleb  &  Stanley  have  offices 
in  Olympia,  Wash.,  and  will  handle 
business  in  that  city  while  the  Seattle 
offlce  will  be  in  charge   of  Mr.   Walker. 


Paul  Bailey,  for  several  years  an 
engineer  with  the  State  Water  Com- 
mission, has  been  transferred  from  the 
Division  of  Water  Rights  to  the  Di- 
vision of  Engineering  and  Irrigation  of 
the  new  State  Department  of  Public 
Works,  necessitating  a  change  in  his 
residence  from  San  Francisco  to  Sac- 
ramento. Bailey  in  his  new*  position 
will  be  chief  deputy  to  W.  F,  IJcCIure, 
head  of  the  Division  of  Engineering 
and    Irrigation. 


.\  new  ship  canal  along  the  western 
waterfront  of  Oakland  which  will 
shorten  the  distance  for  vessels  com- 
ing to  the  Oakland  city  docks  is  con- 
templated, according  to  City  Commis- 
sioner Albert  E.  Carter.  The  War  De- 
partment will  be  asked  to  approve 
plans   of   the   city. 


Young-Fischer  Inclinometer  Co., 
Milwaukee,  Wis.,  has  placed  on  the 
market  a  new  instrument  known  as 
an  Inclinometer,  intended  to  take  the 
place  of  the  plum,  level,  or  protractor 
in  all  building  operations  where 
angles  are  to  be  determined,  and  par- 
ticularly where  extreme  accuracy  is 
required. 


Arthur  W.  Woodward.  Civil  Engi- 
neer, employed  by  the  Navy  Depart- 
ment at  the  Mare  Island  Navy  Yard, 
died  in  Oakland,  August  23.  Wood- 
ward   was    30    years    old. 


Twelve  miles  of  street  surfacing 
has  been  completed  in  the  City  of  Ala- 
ineda  since  .January  1,  according  to 
City    Engineer   Burnett    Hamilton. 


Edward  R.  Bacon  Co.  has  opened  a 
shop  and  salesroom  at  735-737  Folsom 
street,  for  the  distribution  of  motor 
truck  equipment.  The  manufacture 
of  steel  dumping  bodies  for  motor 
trucks  for  use  of  Wood-Detroit  ver- 
tical and  horizontal  hydraulic  hoists 
will  be  carried  on  at  the  plant.  At 
present  a  force  of  about  fifteen  men 
is    employed. 


The  Los  Angeles  office  of  Gunn, 
Carle  &  Co.  of  San  Francisco,  has  been 
moved  from  the  Story  Bldg.  to  731  H. 
W.   Hellman  Bldg. 


Due  to  increased  business  William 
Thuener  of  the  Pacific  General  Job- 
bing Company  has  moved  his  sheet 
metal  works  from  1606  Pacific  Ave.  to 
2125  Polk   St. 


Comparing  production  for  the  first 
30  weeks  of  this  year  with  other  years 
the  California  Redwood  Association 
furnishes  the  following:  1918,  271 
million  ft.;  i;iUP,  240  million  ft.;  l,.-0. 
374    million    ft.;    1921.    398    million    ft. 


E.  F,  Quirke,  of  the  Chemung  Iron 
&  Eteel  Co..  in  a  letter  to  the  Engi- 
neering News-Record,  discussing  steel 
prices,  says:  "We  have  reached  a 
higher  price  level  in  this  country,  and 
the  people  have  become  accustomed  to 
a  higher  standard  of  living,  and  the 
conditions  are  such  that  there  can  be 
no  recession  to  the  prices  back  in 
1914  to  which  the  economists  delight 
to  refer," 


Henry  Cowell  has  offered  free  of 
charge  five  carloads  of  cement  to  John 
L.  Davie,  mayor  of  Oakland,  to  be  usefl 
in  the  construction  of  the  new  Davie 
stadium.  The  proposed  stadium,  aside 
from  being  the  largest  in  the  world, 
will  be  unique  in  the  sense  that  prac- 
tically all  the  labor  and  materials  will 
be   donated   by   public-spirited   citizens. 

W.  P.  Fuller  &  Co.  have  purchased 
the  property  at  the  southeast  corner  of 
Los  Angeles  and  M  Sts.,  Fresno,  and 
will  erect  a  building  to  house  and  dis- 
tribute materials  in  the  Central  Cali- 
fornia district.  C.  A.  Norton  repre- 
sents the  F'uller  Co.  in  Fresno. 


More  garages  than  houses  were  buil© 
in  the  United  States  last  year  and  mor« 
money  was  spent  in  the  erection  of  moJ 
tion  picture  theaters  than  for  hospital^ 
and  churches  combined.  These  fact^ 
are  disclosed  by  the  U.  S.  Department 
of  Labor  after  compiling  returns  fronts 
196  cities  in  the  United  States,  contain'*' 
ing  more  than  32  per  cent  of  the  totafi 
population.  The  report  further  showi^ 
that  the  outlay  for  garages  exceedeffl 
expenditures  for  erection  of  schools/; 
Home-building  failed  utterly  to  keepij 
pace  with  the  number  of  marriageaj 
long  considered  an  accurate  gauge  bw 
which  to  measure  the  normal  construct 
tion    of   dwellings.  ^j 

\ 
According  to  a  survey  made  by  th^ 
Research  Department  of  the  San  Fran-^ 
Cisco  Chamber  of  Commerce,  Califor-a 
ni.a  ranks  second  in  the  United  Statesft 
in  the  possession  of  potential  wateia 
power,  her  resources  in  this  respecta 
being  greater  than  those  of  Maine,  Nem 
Hampshire,  Vermont,  MassachusettsJj 
Connecticut.  Rhode  Island,  New  TorkJ 
Pennsylvania,  New  Jersey,  Delaware,! 
Maryland,  Virginia,  North  Carolina^ 
South  Carolina,  Georgia  and  Florid^ 
combined.  )■ 


Donlan-Henderson     lumber     mill 
Missoula,     Mont.,     suffers    $100,000    flr^ 
loss   August    28. 


A.    J.    Eddy,    structural    engineer    foi 
the  Standard  Oil  Co..   will  conduct  tW( 
courses   in   concrete   for  the  Universit; 
of    California    Extension    Division.     Alif 
elementary     course     consisting    of     thaj 
theory    of    this    phase    of    engineerin 
and  an     advanced     course     which     wi! 
cover  work   in  the  actual  design  of  re- 
inforced   concrete    structures    are    tha 
two   courses  to   start   September   12. 


Axel  H.  Oxholm,  chief  of  the  lumbeB 
division  of  the  commerce  departments 
left  Washington  August  27  on  the  first 
of  a  series  of  tours,  during  which  he 
will  confer  with  representatives  of  al^ 
branches  of  the  lumber  industry,  with 
a  view  to  promoting  the  exportation  ojj 
American  lumber.  He  will  visit  tha 
middle  west  and  Pacific  coast  nexQ 
month. 


The  Magnalite  Co.,  under  tbe  man'j 
agement  of  Thomas  H.  Hourihan,  witl^ 
W.  M.  Woodburn  and  George  B.  Frash 
as  associates,  is  opening  a  processing 
shop  at  110  Stillman  street  for  the  siujl 
vering  of  incandescent  lamp  globes  fo* 
the  purpose  of  increasing  the  lighting 
effect  by  a  mirror  reflection.  zj 
.  ♦ 

James    McPherson,    formerly    a    rail-V 
road  builder  in  Humboldt  County,  diedfe 
May    7    near    Inverness,    Scotland, 
was  a  resident  of  Humboldt  County  toi 
more    than    twelve    years    and    left   foiq 
Scotland  in   1903. 


Lumber     exports     from     the     Unite 
States   to    France   in    1919    were   nearli 
26     million    feet.      In    1920     they    were 
slightly   over  seven   million. 


The  Pacific  Tank  Gauge  Co.,  manu- 
facturers of  tank  gauges,  has  moved 
its  factory  and  office  from  Eddy  St.  to 
167  Jessie  St. 

(Continued  on  Page  16} 
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F.   ARCHITECTVRAL    CLIB 

CLASS   SEASON    1921-22 


STRlCTinAI.     E>GI>EERIXt; 


COURSE  IN  BUILDING  MECHANICS 
AND  CONSTRfCTION 
This  course  consists  of  twenty-five 
weekly  lectures  and  problems,  explain- 
ing: clearly  and  thorougrhly  the  princi- 
ples of  mechanics  and  lonstruction  as 
applied  to  building  work.  A  tew  of  the 
subjects  tauerht  are  Mechanics  and 
Statics.  Analysis  of  Stresses,  Proper- 
lies  of  Sections.  Theory  and  Design  of 
Beams,  Columns,  riate  Girders.  Roof 
Trusses  and  Bridge  Trusses,  actual 
Planning,  Framing  and  Design  of 
Members  in  a  six-story,  Class  "C" 
Building  as  done  in  engineering  offices. 

COURSE    IN 
REINFORCED  CONCRETE 

This  course  consists  of  twenty-flve 
weekly  lectures  and  problems  on  the 
theory  and  design  of  reinforced  concrete 
construction.  A  few  of  the  subjects 
taught  are  General  Principles  and 
Properties.  Shears.  Diagonal  Tension. 
Bond.  .Stirrups.  Rectangular  Beams. 
Tee  Beams,  Continuous  Beams.  Flat 
Slabs.  Columns.  Foundations.  Retaining 
Walls.  Form  Work.  Systems  of  Rein- 
forcement, Actual  Planning.  Framing, 
and  Design  of  Members  in  a  six-story 
Class    "B"    Building. 

Jlr.  R.  S.  Chew,  C.  B.,  has  been  en- 
gaged to  conduct  the  structural  classes 
for  this  season.  He  has  directed  simi- 
lar courses  at  the  Club  for  the  past 
six  years  and  is  recognized  as  an  in- 
structor of  much  ability. 

Organlxntion  MeetiniE;  September  7, 
1921,  8:00  P.  M. 

FIrNt  LectnreM  September  13,  1921, 
TiSO    P.   M. 


ATELIER 


The  Atelier  furnishes  a  course  in 
Architectural  Design  for  draughtsmen 
in  ofllces.  and  for  students  of  architec- 
ture in  general.  The  program  of  the 
Beaux  Arts  Institute  of  Design  of  New 
York  is  used,  which  consists  of  a  se- 
ries of  competitions  modeled  on  the 
system  of  the  Ecole  des  Beaux  Arts  in 
Paris,  and  linked  with  American  archi- 
tecture. This  enables  the  student  to 
work  in  art  that  is  regarded  as  the 
solution  of  certain  fundamental  prob- 
lems, and  consequently  there  is  both 
interest  and  instruction  in  each  compe- 
tition. 

There  is  no  preliminary  knowledge 
necessary,  except  a  general  knowledge 
of  the  five  Orders  of  Architecture. 

An  annual  registration  fee  of  two 
dollars  is  the  only  fee  required  to  en- 
ter competitions. 

Circulars  of  information  can  be  ob- 
tained from  the  Massier  of  the  Atelier, 
F.  Amandes. 

The  Atelier  classes  will  be  under  the 
direction  of  Ecole  des  Beau  Arts 
patrons. 

Flmt    Problem,   Sept.  34,   1921. 


Courses  In 
HISTORY    OF    .iRCHITECTVRE 
HE.\TIXG    .\.VD    VEXTILATIXG 
ARCHITECTUR.\L.     MODELING 


These  courses,  especially  designed 
for  architectural  students  and 
draughtsmen,  will  be  conducted  by 
competent  Instructors  during  this  class 
season.  Future  announcements  will  be 
made  of  the  dates  of  first  lectures.  Fur- 
ther information  may  be  olitained  from 
the    fhairman    of   Class   Committee. 

.Vlipliralion  for  recognition  of  these 
courses  has  been  made  to  the  Univer- 
sity of  California  and  is  receiving  fa- 
vorable consideration.  University 
credits  are  expected  to  be  granted  for 
successful  completion    of   this  work. 

The     above     classes     are     conducted 


Ideal  Section  of  Lincoln  Highway— 

A  Definition  of  Its  Purpose 


(By  W.  G.  Thompson,  Consulting  High- 
way Engineer  for  the  Lincoln  High- 
way -Association). 


'I'hose  wlio  may  be  inclined  to  criti- 
cize the  scope  and  cost  of  the  Lincoln 
Highwa.v  Association's  "Ideal  Section" 
of  liighway  as  being  impractical  and 
>-xtravagant  should  first  be  sure  that 
they  are  fully  informed  as  to  the 
nature  of  the  project  and  the  ideas  ot 
the  men  who  are  attempting  a  realiza- 
tion of  the  highway  ideal. 

What  is  an  Ideal,  and  why  is  an 
Ideal'.'  Answer  to  the  first  question 
may  be  briefly  quoted  Vtom  the  diction- 
ary as  being  "a  mental  conception  of  a 
standard  of  perfection."  Answer  to  the 
second  is  not  found  in  the  dictionary, 
but  rather  finds  its  expression  in  the 
constant  and  conscious  striving  of  man- 
kind toward  a  higher  standard  of  ex- 
cellence in  every  phase  of  human 
activity. 

In  terms  of  highways  the  ideal  may 
be  expressed  as  a  road  which  is  safe, 
smooth  and  convenient  to  travel  at  all 
seasons  of  the  year.  It  is  designed  and 
constructed  with  a  view  to  future  in- 
crease in  traffic  volume  and  is 
economically    maintained. 

Opinions  differing  with  this  expres- 
sion can  be  in  degree  only,  not  in 
general   principle. 

The  Association  believed  that  in  ad- 
dition to  its  utilitarian  features  the 
Ideal  Section  and  its  immediate  sur- 
roundings should  appeal  to  the 
aesthetic  sense  of  the  motorist.  It 
therefore  proposed  that  all  pole  lines 
and  unsightly  features  be  removed 
from  the  line  of  the  highway,  and  that 
the  natural  beauty  of  the  riglit-of-way 


be  enlianced;  that  this  idea  met  with 
favor  is  evidenced  by  the  country-wide 
approval  expressed  in  letters  to  the  As- 
sociation since  the  general  plans  be- 
<'anie   known. 

The  Association  realized  its  inability 
lo  design  a  highway  which  might  be 
considered  as  approaching  the  ideal.  It 
therefore  called  together  a  technical 
committee  of  well-known  highway  en- 
gineers, representing  "many  different 
sections  ot  the  country,  to  determine 
the  essential  features  ot  such  a  sec- 
tion. All  these  men  occupy  high 
public  positions,  and  gave  this  service 
without  compensation. 

In  addition  to  their  own  ideas,  gained 
from  long  experience  and  observation. 
they  took  advantage  of  a  summary  of 
hundreds  of  questionnaires,  formulated 
and  sent  to  highway  builders  and  users 
in    every    section    of    the    country. 

It  shoud  be  recorded  that  neither  the 
.Association  nor  its  Technical  Com- 
mittee presume  to  say  that  the  "Ideal 
Section"  represents  the  ultimate  in 
highways.  However,  the  Association 
believed  an  attempt  should  be  made  to 
crystallize  the  ideas  of  the  foremost 
highway  authorities  of  the  country  into 
a  tangible  e.xpression  ot  the  ideal, 
which,  however  imperfect,  might  serve 
as  an  inspiration  and  guide  to  the 
many  who  will  see  it  as  they  travel  the 
transcontinental   route. 

It  is  not  intended  that  any  single 
feature  ot  the  project  shall  be  taken  as 
the  final  word,  but  rather  that  the 
general  ensemble  shall  convey  helpful, 
constructive  ideas  to  those  responsible 
for  highway  development  policies.  If 
even  in  small  measure  it  shall  serve 
this  purpose,  those  responsible  for  its 
development  will   feel  well  repaid. 


without  profit.  All  funds  received  for 
tuition  are  used  to  obtain  competent 
instructors  and  to  defray  the  expenses 
of  the  classes. 


PROGRESS     OF    S.4XD-LIME    BRICK 
INDUSTRY    IX    1920 


The  sand  lime  brick  industry  made 
progress  in  1920,  according  to  a  repor^ 
soon  to  be  issued  by  the  United  States 
Geological  Survey,  Department  of  the 
Interior,  prepared  by  Jefferson  Mid- 
dleton. 

This  industry  like  other  building- 
material  industries,  was  handicapped 
by  shortage  and  inefficiency  of  labor, 
transportation  difficulties,  and  the  high 
cost  of  building.  With  the  resumption 
of  building  operations  the  use  of  this 
product  should  increase  rapidly,  as  it 
seems  to  be  firmly  established  in  pub- 
lic favor  in  many  localities.  Trade  in 
1920  was  generally  reported  good  dur- 
ing the  first  nine  months  of  the  year 
but  very  dull  after  that,  due  in  part  no 
doubt  to  business  and  in  part  to  sea- 
sonal conditions. 

The  output  in  1920  was  169.761.000 
brick,  as  compared  with  146.947,000 
in  1919,  an  increase  of  16  per  cent. 
The  value  of  this  output  in  1920  was 
J2,490,2S3,  compared  with  tl, 705,163 
in  1919,  an  increase  of  46  per  cent. 
The  output  in  1920  was  73  per  cent 
greater  than  that  of  1918,  but  9  per 
cent  less  than  that  of  1917.  The  value 
of  the  sand-lime  brick  marketed  in 
1920  reached  its  maximum  and  was 
greater  than  that  of  191S  by  182  per 
cent,  and  that  of  1917  by  7.'>  per  cent. 
As  compared  with  the  output  in  1913 
■that  of  1920  decreased  10  per  cent,  and 
the  value  Increased  101  per  cent. 


Seventeen  States  reported  the  pro- 
duction of  sand-lime  brick  in  1920. 
Michigan,  as  for  many  years,  was  the 
leading  State  in  production  and  value. 
Its  output  was  39,280,000  brick,  valued 
at  J6tO,744,  or  23  per  cent  of  the  total 
output  and  26  per  cent  of  the  total 
va'ue.  These  amounts  represent  a  de- 
crease of  7  per  cent  in  output  but 
an  increase  of  26  per  cent  in  value, 
as  compared  with  those  in  1919. 
Minnesota,  the  second  .State,  reported 
24.891.000  brick,  valued  at  $290,394, 
or  15  per  cent  of  the  total  output 
and  12  per  cent  of  the  value,  an  in- 
crease ot  6  per  cent  in  output  and  of 
21  per  cent  in  value.  Wisconsin  ranked 
third  in  output  and  fourth  in  value, 
Florida  fourth  in  output  and  third  in 
value,  and  New  York  fifth  in  output 
and  value.  These  five  States  reported 
61  per  cent  of  the  output  and  63  per 
cent  of  the  value.  The  other  States 
that  reported  sand-lime  brick  were 
California,  Georgia,  Indiana,  Louisi- 
ana, Massachusetts,  North  Dakota, 
Ohio,  Pennsylvania,  South  Dakota, 
Texas.  Washington,  and  the  District  of 
Columbia. 

The  number  of  operators  who  re- 
ported sales  of  sand-lime  brick  In  1920 
was  37,  the  smallest  number  since  1903. 
except  in   1919.  when  it   was  35. 

Practically  all  this  material,  99  per 
cent,  was  marketed  as  common  brick, 
and  1  per  cent  as  face  brick.  The  aver- 
age i)rice  per  thousand  for  common 
lirick  in  1920  was  $14.61.  and  for  face 
brirk  519.48,  as  compared  with  $11.68 
and  $13.29.  respectively,  in  1919. 


The  manufacture  of  paper  ranks  in 
age  second  only  to  the  nianufacture  o( 
textiles. 
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APARTMENT  HOUSES 

Contractor  Taking  Sub-figures. 

APARTMENTS  Cost.    $30,000 

OAKLAND.  Alameda  Co..  Gal.  College 
Ave.  between  Woolsey  and  Alca- 
traz. 

Two-story  frame  and  stucco  apart- 
ments (8  apts  3  and  4  rooms)  100 
xl20. 

Owner — Mr.  and  Mrs.  Harris  Jenks, 
3100  College  Ave,,  Oakland. 

Architects — Hutchinson  &  Mills,  Albany 
Bldg.,  Oakland. 

Contractors — Burritt    &    Shealey,    Oak- 
land. 
Cement    plaster    exterior,     hardwood 

floors  and  wall  beds. 


Cost,    $20,000 
Clay     154-3     E, 


Permit   Applied    For 

APARTMENTS 

SAN    FRANCISCO. 
Franklin. 

Three-story  and  brick  frame  (6)  apart- 
ments. 

Owner — T.    D.    Merrill,    1901    California. 

Architect — A.    H.    Knoll,    Hearst    Bldg., 
San    Francisco,    Cal. 


Contract  Awarded. 
APARTMENTS  Cost,  $2 

SAN    FRANCISCO.      SE    20th    Ave. 

Clement. 
Two-story     and     basement     frame 

apartments. 
Owner — Fred  Spreen. 
Architect — E,  E.  Young,  251  Kearn 

San  Francisco. 
Contractors — Hannah    Bros.,     112 

some  St.,  San  Francisco, 


5,000 
and 

(8) 

y  St., 
.San- 


Plans  Being  Prepared. 
APARTMENTS  Cost,   $25,000 

SACRAMENTO.     9th  and  G  Sts. 
Two-story      frame      apartment      house 

building    (10    3-room   apts.). 
Owner — Fred  Ankener. 
Architect — E.     C.     Hemmings,     Ochsner 
Bldg.,    Sacramento. 

Wall    beds,    hardwood    floors,    stucco 
exterior. 

Figures  will  be  taken  in  about  three 
weeks. 


Concrete    Work   Contract    Awarded. 
APARTMENTS  Cost,    $100,000 

SAN   FRANCISCO.        E   Powell    68-6      N 

Bush  Street. 
Six-story      and    basement       l)rick       (34 

apartments). 
Owner — Edward    Beck,      281    Lee      Ave., 

Oakland. 
Architect — M.     V.   Politeo,   1st  National 

Bank  Bldg.,  San  Francisco, 
The  concrete  work  has  been  awarded 
to    Anderson    &    Ringrose,    320    Market 
St,,   San     Francisco,   at     approximately 
$19,000. 


Owner  Taking  Sub-Figures. 
APARTMENTS  Cost,   $70,000 

SAN   FRANCISCO.      \V    Stockton    Street 

91.6  N  Bush  Street. 
Five-story       and       basement       concrete 

apartment   house   (29  apts). 
Owner — L.  B.  Ham,  105  Montgomery  St., 

San  Francisco. 
Architect — A.      Merrill      Bowser,      Care 

Glass   &  Butner.   Hearst   Bldg..   San 

Francisco. 


Plans   Being   Prepared. 
APARTMENT  HOUSE  Cos 

LOS  ANGELES.     SK   lOlb  St.  .'iMi 

View   Ave. 
Three-story  brick  apartment  hi 


2  and  3-room  apts.). 
Owner — AVm.  Rosenblatt. 
Architects  and  Engineers — Edw.  C.  and 

Ellis  W.  Taylor,  713  W.  8th  St.,  Los 

Angeles. 


Working    Drawings    Being    Prepared. 
APARTMENTS  Cost,    J7.i.ii'i0 

MARTSVILLE.    Yuba    Co.,    Cal. 
Five-story    brick    store   and   apartment 

house  building  (18  apts.  of  3-rooms 

and    sleeping    porch    each    and    two 

stores). 
Owner — Withheld. 
Architect — A.    H.    Knoll.    Hearst    Bldg.. 

San   Francisco. 


Plans  Being  Figured. 

APARTMENTS  Cost,    $17,500 

SAN    FRANCISCO.       West    line    Pierce 

N  of  Lombard  Street. 
Two-story     frame     and     plaster     apart- 
ments and  garage  (4  4-room  apts.). 
Owner — Filippo    Palma. 
Architect — O.   R.  Thayer,   110  Sutter  St., 
San  Francisco. 
Figures   are   being   taken   for   a   gen- 
eral contract. 


To  Be  Done  by  Day's  Work, 
ADDITION  Cost,   $14,000 

O.MCLAXD.      E.    3rd    Ave.    75    N.    E-16th 

St. 
3-story    frame    addition    to    apartment 

house. 
Owner — C.    M.    McGregor,    470    13th    St„ 

Oakland. 
Architect — Not   given. 


SEATTLE.  Wash. — Architect  Harry 
H.  James,  312  American  Bank  Bldg., 
Seattle,  is  preparing  plans  for  a  10- 
story  fireproof  apartment  house  to  be 
erected  for  J.  H.  Williams  at  120S  Sixth 
Ave.  The  structure  will  contain  90 
apartments  and  will  cost  about 
$200,000. 


BANKS 


Working  Drawings  Being  Prepared. 
BANK   BLDG.  Cost,   $40,000 

PLACEUVILLE,  El  Dorado  Co.,  Cal. 
One-story  reinforced  concrete  bank. 
Owner — Bank     of     El     Dorado     County, 

Placerville,   Cal, 
Architect — E.     C.     Hemmings,     Oschner 

Bldg.,   Sacramento. 


CHICO,  Butte  Co.,  Cal. — The  First 
National  Bank  of  Chico  is  planning  the 
construction  of  a  $96,000  bank  building 
at  Third  and  Main  streets,  according  to 
an  announcement  made  following  a 
meeting  of  the  board  of  directors. 
Plans  for  the  structure  have  already 
been  completed,  it  is  said. 


BONDS 


BREA.  Orange  Co.,  Cal. — The  $40,000 
bond  issue  voted  to  complete  the  muni- 
cipal water  system  was  sold  to  Blythe, 
Witter  &  Co.  of  Los  Angeles  at  a  pre- 
mium of  $49.80.  Olmsted  and  &  Gille- 
len.  Hollingsworth  Bldg.,  Los  Angeles, 
are  engineers  for  the  water  system. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal,— 
Bids  for  the  purchase  of  the  $206,000 
bond  issue,  recently  voted,  to  finance 
completion  of  the  county  highway 
system   have   been   ordered   received   by 


the        supervisors. 
County    Engineer. 


Lloyd       Bowman, 


UKIAH,  Mendocino  Co.,  Cal. — Cal- 
pella  School  District  votes  bonds  of 
$25,000  to  finance  construction  of  a  new 
school  building. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Bonds  of  $300,000  voted  in  Sequoia 
High  School  District;  proceeds  of  sale 
to  finance  construction  of  a  new  high 
school  district.  Preliminary  plans  for 
the  structure  have  been  prepared  by 
Archt.  W.  H.  Toepke.  942  Market  St., 
San  Francisco,  and  several  other  ar- 
chitects. Official  selection  of  the  archi- 
tect is  yet  to  be  made. 


TURLOCK,  Stanislaus  Co.,  Cal. — The 
School  Board  will  call  a  special  election 
to  vote  $65,000  bonds  for  school  im- 
provements. 


BAKERSFTELD,  Kern  Co.,  Cal. — An 
election  will  be  held  Sept.  20  in  the 
South  Fork  Union  High  School  Dis- 
trict to  decide  the  question  of  issuing 
and  selling  bonds  of  $26,000  to  finance 
construction  of  a  new  school  building. 
Trustees  of  the  district  are:  Mrs.  Es- 
telle  Earbeau.  Mrs.  Chas.  S.  Powers. 
Mrs.  Arthur  J.  Alexander.  Robert 
Palmer  and  Mrs.   Ella  James. 


MODESTO.  Stanislaus  Co.,  Cal. — Un- 
til Sept.  13,  bids  will  be  received  by 
Supervisors  for  purchase  of  $12,000 
bond  issue  of  Stoddard  and  $60,000 
liond  issue  of  Oakdale  Union  School 
District:  proceeds  of  the  sale  in  each 
case  to  finance  construction  of  school 
improvements.  Architects  Davis-Hel- 
ler-Pearce,  Delta  Bldg.,  Stockton,  are 
preparing  plans  for  the  Oakdale  school, 
which  will  be  a  one-story  brick  and 
concrete    five-room    structure. 


BLOOMFIELD.  Sonoma  Co..  Cal. — 
Election  held  to  vote  bonds  of  $14,000 
to  finance  construction  of  a  new  school 
building  failed  to  carry. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — Un- 
til Sept.  13  bids  will  be  received  by 
County  Supervisors  for  the  purchase 
of  $115,000  bond  issue  of  Sonoma  Val- 
ley I^nion  High  School  District;  pro- 
ceeds of  the  sale  to  finance  construc- 
tion of  a  new  school  building,  plans 
tor  which  are  being  completed  by  Ar- 
chitect W,  H.  Weeks,  75  Post  St„  San 
Francisco,  and  call  for  a  two-story  re- 
inforced concrete  or   brick  structure. 


SANTA  CRUZ,  Sania  Cruz  Co.,  Cal. — 
Supervisors  sell  $209,999  bond  issue; 
proceeds  of  sale  to  finance  completion 
of  county  highway  system.  Lloyd 
Bowm.an,  County  Engineer, 


SAN  RAFAEL,  Marin  Co.,  Cal.— 
Bonds  of  $50,000  voted  at  recent  elec- 
tion to  finance  street  improvements.  H. 
H.  Jones,  City  Engineer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.- 
Bids  have  been  ordered  advertised  by 
the  Supervisors  for  the  purchase  of  the 
$155,000  bond  issue  of  the  Campbell- 
San  Tomas  Union  School  District;  pro- 
ceeds of  the  sale  to  finance  construc- 
tion of  a  new  school  building,  plans 
for  which  are  being  prepared  by  Archi- 
tect W.  H.  Weeks,  75  P'^sl  .^t..  San 
'  Francisco. 


i 
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SACRAMEINTO.  Cal. — A  bond  issue 
to  secure  18,000,000  for  a  municipal 
power  plant  Is  proposed.  A  site  in  the 
vicinity  of  Folsom  is  being:  considered 
for  the  plant  and  engineers  are  com- 
pleting estimates. 


FRRSN'O.  Fresno  Co..  Cal. — Election 
will  be  held  in  Roosevelt  School  Dist., 
Sept.  21.  to  decide  question  of  issuing 
and  selling  bonds  of  $11,000  to  finance 
construction  of  a  new  school  building. 
Trustees  of  the  district  are:  li.  J. 
Faris.  Chris  B.  Sorensen  and  H.  For- 
rester. 


SAN  RAFAEL,  Marin  Co..  Cal. — 
Bonds  of  $12,000  voted  to  finance  com- 
pletion of  San  Rafael  canal.  Issue  car- 
ried by  vote  of  nine  to  one.  H.  H. 
Jones.  City  Engineer. 


CHURCHES 


Plans  Being  Figured — Bids   Close   Sep- 
tember 6.   1921,  8   p.   m. 
CHfRCH  Cost.  $60,00n 

VALLEJO.    Solano    Co..    Cal.      Carolina 

and  Sonoma  Sts. 
Brick   church    building. 
Owner — First    Baptist    Church    of    Val- 

lejo. 
Architect — E.     C.     Hemmings.     Ochsner 
BIdg..  Sacramento,  and  W.  A.  Jones 
of    Vallejo.    associated. 
-Among  the  general  contractors  figur- 
ing on   the  job  are:     Clinton  Construc- 
tion Co..  San  Francisco;  W.   C.  Duncan 
&  Co..  San   Francisco;  Betz  &  Maybrey, 
Sacramento;    McGillivray    Construction 
Co..   Sacramento:   Herndon   &   Finnigan, 
Sacramento. 

Plans  are  also  on  file  In  the  Sac- 
ramento Builders'  Exchange  and  Val- 
lejo  Exchange. 

Figures  are  being  taken  for  a  gen- 
eral contract. 


Pif  liminary  Sketches  Prepared. 

ADDITIO.N'  Cost,   $20,000 

.\LAMEDA.  NE  Santa  Clara  &  Chest- 
nut. Two  -  story  and  basement 
frame  addition  to  church  (Sunday 
School  rooms,   assembly   hall,  etc.). 

Dwner  —  First  Presbyterian  Church, 
premises. 

Architect  —  Henry  H.  Meyers.  Kohl 
BIdg..    S.    F. 


DELANO.  Kern  Co..  Cal.— Construc- 
tion of  a  $30,000  community  church  Is 
jlanned.  Of  the  total  amount  required 
(SOOO  Is  available.  Rev.  Scott  Wine- 
irenner  is  chairman  of  building  com- 
mittee. 


FACTORIES  &  WAREHOUSES 


Ornamental  Plastering  to  Theo.   Binner 
423    14th    St. 


Completing    Plans. 

CREAMERY  Cost.  $50,000  or  more 

VALLEJO.    Solano   Co..   Cal.      Maryland 
St.   near  Eldorado. 

One-story    reinforced    concrete    cream- 
ery   building. 

Owner — Uolden      -State      Creamery      Co. 
(Dan   Foley.   Manager). 

Architect  &  Contractor — Geo.  Barenchi. 
921   Kentucky  St..  Vallejo. 
Construction  will  be  started  in  about 

a   week. 


OltOVILLE,  Butte  Co.,  Cal. — Chas.  li. 
Sewell,  construction  foreman  for  the 
Hutchinson  Lumber  Co.,  is  assembling 
crews  to  commence  construction  of  the 
proposed  new  mill  the  company  plans 
at  Oroville.  First  three  structures 
will  comprise  saw  mill,  box  factory  and 
planing  mill.  The  saw  mill  will  be  of 
heavy  timber  construction  and  will 
cover  an  area  of  77  by  278  feet.  On 
completion  of  the  saw  mill,  an  annex 
will  be  erected  for  a  lathing  mill.  Ma- 
chinery for  these  departments  have 
already  been  purchased,  according  to 
officials  of  the  company. 


FRESNO.  Fresno  Co..  Cal. — W.  P. 
Fuller  &  Co.  has  purchased  the  prop- 
erty at  the  southeast  corner  of  M  and 
Los  Angeles,  on  which  It  is  planned  to 
construct  a  building  to  handle  Central 
California  business.  C.  A.  Norton  Is 
Fresno  representative  of  the  company. 


LOS  .\XGELES.  Los  Angeles  Co..  Cal. 
— Clinton  Construction  Co..  Stock  Ex- 
change BIdg.,  Los  .Angeles,  has  been 
awarded  the  general  contract  at  about 
$64,000  for  erecting  a  3-story  and 
basement  Class  A  loft  building  on 
Sixth  St.  betw.  Broadway  and  Hill 
Sts..  Los  -\ngeles.  for  the  S.  Broadway 
Building  Co.  The  general  contract  in- 
cludes all  work  except  plumbing,  heat- 
ing and  elevators.  Edwin  Bergstrom. 
1128  Cit.  Nat.  Bank  BIdg..  Los  Angeles, 
is  the  architect.  Reinf.  concr.  con- 
struction. 42x115  ft.,  terra  cotta  fac- 
ing, plate  glass,  marble  lobby,  metal 
frames   and   sash.   comp.    rf..   skylights, 


FIREHOUSES  AND  JAILS 


Bids  Under  .Advisement. 

ENGINE   HOUSE  Cost.    $11.8.-) 

FRESNO.    Fresno    Co..    Cal.      Van    Nes 

-Avenue. 
Fire  engine  iiouse. 
Owner — City  of  Fresno.  K.  V.  St.  Georg 

City   Clerk. 
-Architect — Not  Given. 
Contractor — Howard    Dickie.    150    How 

ard    St..   Fresno. 


S.  California. 
Two-story     and     basement     frame     (2) 

fiati. 
Owner— Mrs.      Pearl      Silverstein.      130 

Kearny. 
-Architect — S.   Heiman.   57   Post  St. 

The   name   of   the   contractor   will    be 
given    out   in   about   a  week. 


Contract  Awarded. 

FLATS  Cost.  $13,500 

.SAN     FRANCISCO.       NW     Fulton     and 

19th  Ave. 
Two-story     and     basement     frame     (4) 

flats. 
Owner— Edw.  E.  Brady.  120  Fremont  St. 
Architect — U.    C.    Coleman,    110    Sutter 

St..   San    Francisco. 
<;ontractors — Monson  Bros.,  1907  Bryant 

St. 


Figures  to   Be  Taken  Next   Week. 
FLATS  Cost,  $12,000 

SAN  FRANCISCO.     16th  Ave.   &  Geary. 
Two-story  frame  and  plaster  flat   bidg. 

(2    6-room    flats). 
Owner— R.     W.     Callahan. 
Architect — H.   C.   Baumann.   251    Kearny 

St..  S.  F. 

Figures  to  Be  Taken  in  a  Few  Days 
-ALTERATIONS  Cost.   $5000 

SAN  FRANCISCO.  30th  Ave.  &  Clement. 
-Alter    2-story    frame    residence    Into    2 

4-room  flats. 
Owner — W.  Hall. 
Architect — H.  C.   Baumann.   251  Kearnv 

St..  S.  F. 

Plans  Being  Prepared. 

FLATS.  Cost,    $12,000   each 

SAN    FRANCISCO.         Funston      Avenue 

near  Lake  Street. 
Two  two-story  and  basement  frame  and 

plaster   flats    (2    7-room    flats    with 

basement  garage). 
Owner — Dr.    John    J.    Kingwell.    Butler 

BIdg..  San   Francisco. 
.Architect — H.   C.   Baumann.   251   Kearny 

St.,  San   Francisco. 


Contract  Awarded. 

FRAME  FLATS  Cost.  $13,500 

SAN    FRANCISCO.      SE    Anza    and    18th 

-Avenue. 
Two-story    and    basement      frame      (4) 

flats. 
Owner— Sol.    F.    Meyer,    110    Sutter    St.. 

San    Francisco. 
-Architect — O.  R.  Thayer.   110  Sutter  St., 

San  Francisco. 
Contrictor — Emil    Nelson.    747    Fillmore 

St..  San  Francisco. 


Plans   Being  Prepared. 

PL-ATS  Cost,  $14,000 

SAN   FRANCISCO.     \V   Buchanan  Street 

N  Lombard. 
Two-story      frame      and      plaster      flat 

building    (4   4-room   flats). 
Owner — S.   Coturrl. 
-Architect— O.   R.   Thayer,  110  gutter  St.. 

San   Francisco. 


Sub-Figures     Being    Taken     for     Elcc 

trical    Work. 
XIFT  BLDG. 
SAN    FRANCISCO.    Cal 

4th    Sts, 
Pwo-story      reinforced 

building. 
>wners — MacGruer     &     Simpson,     Call 

BIdg.,   San   Francisco,    Cal. 
Vrchitect— W-  H.  Crlm,  Jr.,  425  Kearny 

St  ,  San   Francisco,   Cal. 


Cost,  $ 

Howard    and 


concrete      loft 


Contracts   Awarded. 

ALTERATIONS  Cost.  $ 

SAN   FRANCISCO.      No.    518-20   Mission. 
Alter   six-story    Class  C    loft    building. 
Jwncr — Samuel     Hamberger. 
Vrchitect — A.    H.    Knoll,    Hearst    BIdg., 

San    Francisco. 
«lli   Work   to   National  Mill   &   Lumber 

<'ompany. 
Carpentry   to   Louis     Fontanella.      1682 

Kddy    SI. 
■laalerlns    lo    Pete    Bradley,    180   Jessie 

Street. 


FLATS 


GARAGES 


Plans   Being   Figured. 

FRAME  FL.ATS  Cost,   $15,000 

OAKLAND,  Cal.     Rand  Street. 
Two-story  frame  flats. 
Owner — Mrs.   TlUie  Carpenter. 
Architect — Hutchison    &    Mills,    Albany 
BIdg.,  Oakland. 


Plans   Being  Figured 

FLATS  Cost,  $12,000 

SAN    FRANCISCO.       Jones    Street    Bet. 

I'ine  and    Bush   Klreels. 
Two-story  frame  flats   (2)   4-rooni  flats, 
owner — Rocca    Bros. 
-Vrchilccts  —  OBrien     Bros..  240  Moiil- 

gomery  St..  San  Francisco. 


Permit    Applied    For — To    Be    Done    by 

Day's   Work. 
FL.AT.'?  Cost.  $18.01111 

SAN    FRA.NCISCO.      E.    I'alm    Ave.    150 


Contract  Awarded. 

GARAGE  Cost,    $29,000 

.SAN  FRANCISCO.  N  Pacific  Ave.  107-6 
E   Van   Ness  Avenue. 

Two-story  reinforced  concrete  public 
garage. 

Owner — Louis  R.  Lurie. 

-Architects — O'Brien  Bros..  240  Mont- 
gomery St..  San  Francisco. 

Contractor — F.  L.  Hansen.  251  K<'ariiy 
St..   San   Francisco. 


aOVERNMENT    WORK    AND 
SUPPLIES 

WASHINGTON.  D.  C— Kayllne  Co.. 
Cleveland,  .ti  $7,000,  awarded  contract 
i>y  Supervising  .\rc||llp.t.  Tr.H.-^ury  De- 
(lartment.  for  furnishing  and  Installing 
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lighting  fixtures  in  the  V.  S.  PostofBce 
at  Honolulu;  time  for  completion  of 
work,  March  1,  1922. 


WASHINGTON.  D.  C.  —  Bureau  of 
Yards  and  Docks,  Navy  Department,  is 
preparing  plans  for  installation  of 
passenger  elevator  in  the  hospital  at 
San  Diego;  work  under  specification 
No.   4507. 


WASHINGTON,  D.  C.  —  Bureau  of 
Yards  and  Docks,  Navy  Department, 
preparing  plans  for  a  one-story  store- 
house to  be  erected  at  Pearl  Harbor, 
T.  H. ;  work  under  Specification  No. 
4504. 


WASHINGTON.  D.  C.  —  Bureau  of 
Y''ards  and  Docks  preparing  Specifica- 
tion No.  4494  for  the  installation  of 
boiler  plant  equipment  at  the  hospital 
reservation.  San  Diego,  Calif. 

WASHINGTON,  D.  C.  —  Bids  were 
opened  on  August  30th  by  the  Super- 
vising Architect  Jas.  A.  Wetmore  for 
the  installation  complete  of  one  elec- 
tric freight  elevator  in  the  United 
States  New  Post  Office  at  Portland,  Ore- 
gon. 

Otis   Elevator   Co $   5,565 

Kimball  Bros 5,865 

Tuerck  McKenzie  Co..  Portland.  .    11,417 
Hollister     Whitney     Co..  Quincy. 

Ill 6.599 

Ellevator  E^nolosure 

Olaf  Sunde.  Portland $4643.98 

J.  S,  Seed,  Portland 4368.00 

W.  P.   Thurston.  Richmond 8000.110 

Jas.  L.  Quinn,  Portland 4442.00 

Geo.   E.   Wright,  Chicago 5980.00 


WASHINGTON,  D.  C. — Bids  are  being 
received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  for  the 
following  materials;  date  tor  opening 
bids  as  noted  at  end  of  each  paragraph: 

Schedule  8671,  for  Mare  Island,  10,000 
sq.  ft.  copper  wire  cloth,  opening  Sep- 
tember 23. 

Schedule  S679.  for  Mare  Island,  400 
door    locks,    opening   September    23. 

Schedule  86S0,  for  Mare  Island,  100,- 
000  lbs.  sheet  steel,  opening  September 
20. 

Schedule  S6S1,  for  Mare  Island,  8500 
ft.  steel  pipe,  opening  September  20. 

Schedule  S691,  for  eastern  and  west- 
ern yards,  miscellaneous  brass  voice 
lulling,    opening   September   20. 

Schedule  8694,  for  Mare  Island.  5000 
lbs.  solid  half-oval  brass,  opening  Sep- 
tember  20. 

Schedule  8695,  for  Mare  Island,  1850 
gals,  damar  varnish,  opening  Septem- 
ber  23. 

Schedule  8698,  eastern  and  western 
.yards,  grease  cups,  opening  September 
20. 

Schedule  8699,  eastern  and  western 
yards,  1013  prs.  asbestos  gloves,  open- 
ing September  23. 

Schedule  8713,  for  Puget  Sound,  146 
reams  emery  cloth,  opening  September 
23. 


PORTLAND,  Ore. — Goodyear  Rubber 
Co.,  Portland,  Ore.,  at  $1034.25,  f.  o.  b. 
San  Francisco,  awarded  contract  by  U. 
S.  Engineer  Office  for  furnishing  16 
dredging  sleeves  251/3  by  36  in.  Other 
bidders  were: 

Pioneer  Rubber  Mills,  San  Francisco, 
$1038.40.    f.    o.    b.    Pittsburg,    Calif. 

New  York  Belting  and  Packing  Co., 
New  York  city,  $1096,  f.  o.  b.  Passaic, 
N,  J. 

American  Rubber  Mfg.  Co.,  Oakland, 
Calif.,  $1112.  f.  0.  b.  Oakland. 

Marshall-Wells  Co.,  Portland  Ore., 
$1120,  f.  o.  b.  Boston. 

Manhattan  Rubber  Mfg.  Co..  Passaic 
N.  .1,.   $1397.92.  f.   o.   b.   Passaic. 

New  York  Rubber  Co..  New  York 
city,   $1449.42,   f.   o.   b.   Beacon,   N.   Y. 

Gutta   Percha   and    Rubber   Mfg.    Co., 


New    York    city.    $1538.40,    f.    o.    li.    New 
York. 

Goodyear  Tire  and  Rubber  Co.,  Los 
Angeles,  Calif.,  $1872,  f.  o.  b.  Los  An- 
geles. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Contract   Awarded. 

Y.     W.    C.    A.    BLDG.  Cost.    $90,000 

LOS   ANGELES.      Figueroa   St.    bet.    91h 
and  19th  Streets. 

Six-story  and  basement  reinforce!  con- 
crete  Y.   W.   C.  A.   Building.   87!c220. 

Owner — Y.  W.  C.  A. 

Architect — John    J.    Frauenfelder,    1116 
Story  Bldg.,  Los  Angeles. 

Contractor — W.  A,  Heitman  Constr.  Co. 
900    Merritt    Bldg.,    Los   Angeles. 
The  contractors  will  take  figures   for 

plumbing,    heating,    electric    work.    etc. 


HOSPITALS 


Plans   Being   Prepared. 

ADDITION  Cost,    $3000 

SAN  FRANCISCO.      SW  Fifth   Ave.   and 

Geary   St. 
Frame   addition   of   1    room   to   hospital 
for  nurses'  dining  room. 
Owner — French    Hospital    Association. 
Architect — Albert  Fabre.  110  Sutter  St., 

San  Francisco. 
Plans    will    be    ready    for    figures    in 
about  three  weeks. 


SACRAMENTO,  Cal.— The  following 
bids  were  received  on  August  30th  by 
the  Hospital  Central  Committee  for  the 
Counties  of  Amador,  Colusa,  Contra 
Costa,  El  Dorado,  Placer,  Plumas,  Sac- 
ramento, Sutter,  Tuolumne,  Y''oIo  and 
Yuba  for  the  construction  of  a  con- 
crete service  building  to  be  erected  at 
Weimar,  Placer  County.  Plans  were 
prepared  by  Architect  W.  H.  Weeks,  75 
Post  St.,  San  Francisco.  The  contract 
was  awarded  to  the  lowest  bidder.  The 
Campbell  Construction  Co.,  3325  J  St., 
Sacramento,    on    their   bid   of    $31,460: 

Campbell  Const.  Co $31,460     $30,850 

Dan   R.  Wagner    31.890       

Wm.  Keating 32,470        31.920 

Robert   Trost    34.9S7        34,637 

John   Morton    36,000        35,000 

Herndon   &    Finnigan...    3S.233        37.960 


HOTELS 


Plans    Being    Figuied. 

ALTERATIONS  ('o.-^t.      $7000 

SAN    FRANCISCO.       No.    138    Si.xlh    St. 
Alter   four-story   Class   "C"    hotel    liui'd- 

ing     (plastering,     painting,     niarbie 

and  electric  work). 
Owner — Hotel  Pontiac. 
Architect — A.    H.    Knoll,    Hearst    Bldg.. 

San  Francisco. 


Plans   to   be   Prepared.  

ADDITION  Cost,   $2500 

SAN  FRANCISCO.     Geary  &  Fillmore. 
Addition     of    4     rooms    to     three-story 

lodging  house. 
Owner— Withheld. 
Architect — Albert  Fabre,  110  Sutter  St., 

San    Francisco. 

WILLOWS,  Glenn  Co.,  Cal.— AVilliam 
H.  Rau  of  San  Francisco  has  been  in 
consultation  with  the  Willows  Cham- 
ber of  Commerce  regarding  plans  for  a 
modern  hotel  building  in  this  city. 
The  proposition  submitted  is  more  of 
a  community  than  a  commercial  one. 
It  undertaken  it  would  be  conducted 
by  a  club  and  for  the  benefit  of  club 
members  only.  The  cost  of  the  hotel 
as  proposed  by  Uau  would  cost  $250.- 
000  for  a  Class  A  structure,  but  he 
thought  that  a  building  could  be  erect- 


ed here  for  30  or  40  per  cent  less  than 
the  amount  named  meeting  the  re- 
quirements  of  Willows. 


POWER  PLANTS 


SALEM.  Ore. — The  Oregon  Pulp  and 
Paper  Co.  of  Salem  has  announced  its 
intention  to  construct  a  $100,000  power 
plant  in  North  Front  St.  Plans  are  be- 
ing prepared  by  the  company's  engi- 
neers. 


PUBLIC  BUILDINGS 

Contract    Awarded. 

ALTERATIONS  Cost,    $989 

SACRAMENTO,    Cal. 

Alterations    to    City    Hall. 

Owner — City  of  Sacramento.  M.  J.  Des- 
mond,   City    Clerk. 

Architect — Albert  Givan.  City  Engi- 
neer, Sacramento,  Cal. 

Contractor — John  M.  E.  Morrill,  5217 
T    St.,    Sacramento,    Cal. 

COLUSA.  Colusa  Co..  Cal. — Ed.  Martin 
of  Colusa,  at  $840  has  been  awarded  a 
contract  for  painting  and  papering  the 
courthouse.     One   other  bid   submitted. 

SACRAMENTO.  Cal.— Following  bids 
were  received  and  taken  under  advise- 
ment by  the  City  Commissioners  for 
alterations  in  the  City  Hall; 

C.    J.    Hopkinson $1244 

John    M.   E.    Morrill 980 

Henry    S.    Barners 1248 

Truesdale    &    Martin 1090 

P.    F.    Bender 1290 

Plans  for  the  work  were  prepared 
by   Albert   Givan,   City  Engineer. 

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
— Until  Sept.  6,  8:30  p.  m.,  bids  will  be 
received  by  M.  M.  Swisher,  City  Clerk, 
for  (1)  furnishing  100  gals.,  more  or 
less,  linseed  oil  and  white  lead  paint 
of  color  selected  by  Board  of  Alder- 
men; (2)  for  furnishing  all  labor  in 
brushing  and  cleaning  the  exterior  of 
the  city  auditorium  and  painting  same 
with  2  coats  lead  and  oil  to  be  fur- 
nished by  city:  paint  to  be  applied  by 
hand  or  compressed  air  brush  method. 
Blanks  for  bidding  may  be  had  from 
city  clerk. 


CENTRALIA.  Wash.— Harding  F.  Al- 
len. Amer.  Bank  Bldg.,  Seattle,  at  $46,- 
5110.  awarded  contract  tn  erect  two- 
story  hollow  brick  and  frame  armory 
Iniilding  from  plans  of  Architects  Woh- 
leb  and  Stanley,  Seattle  and  Olympia, 
W.-,sh.  Rushlight  &-  Hastorf.  Portland. 
$5050.  awarded  heating;  E.  W.  Manning. 
Chehalis.  Wash..  $3390,  awarded  plumb- 
ing; Devore  Electric  Co.,  awarded  elec- 
tric  work,    $1269. 


SACRAMENTO,  Cal.— Early  construc- 
tion of  the  proposed  State  Prinicry  is 
assured.  Clarence  E.  Jarvis,  a  member 
of  the  State  Board  of  Control,  states 
twelve  sites  are  being  considered  and 
a  selection  will  be  made  in  the  im- 
mediate future.  The  new  structure  will 
supplant  the  old  building  at  Fifteenth 
and  L  streets.  The  sum  of  $175,000  has 
been  appropriated  by  the  State  Legis- 
lature  to   finance  construction. 


RESIDENCES 


Plans  Being  Figured. 

BUNGALOW  Cost.    $5,500 

PIEDMONT.  Alameda  Co.,  Cal.  Oak- 
land   Avenue   and    San    Carlos    St. 

One-story  6-room  bungalow. 

Owner— H.    B.    Blaisdell   . 

Architect — Hutchison  &  Mills.  .Mbany 
Bldg.,    Oakland, 


I 


iturilay.  b'euterabcr  3.    1921 
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ontract  Awarded. 

OTTACIE  Cost.   J4180 

OS  UAXOS.  Merced  Co..  Calif, 
ne-slory     frame    and     stucco     5-room 

collage     (for    attendant    of    water 

works). 
wner — City   of  Los   Banos. 
rcbitect — Not  given, 
ontractor — Guy  H.  Wilson.  Los  Banos, 

Calif. 
Only  other  bidder  was  M.  M.  Plnlay- 
>n.  Los  Banos.  at  $45S7. 


untract   Awarded. 

ESIDK.VCES  Cost,    $18, 765 

\N  KRANCISCO.  X.  Staples  180  to 
300  E.  Gennessee. 

ive  1 -story  and  basement  frame  resi- 
dences. 

wner — Moneta  Inv.  Co.,  Pacific  Bldg.. 
San  Francisco,  Cal. 

rchitect  —  Bernard  J.  Joseph,  Call 
Bldg.,  San  Francisco,  Cal. 

ontractor — .Tas  Arnott  &  Son.  4165 
Army  St.,  San  Francisco,  Cal. 


lans  to  !)e  Prepared. 

ESIDENCE  Co.st,  »25,000 

AKLAN'D,  Alameda  Co..  Cal.  Mont- 
clair  Tract. 

hree-story  concrete,  frame  and  plaster 
residence,  about   15   rooms. 

wner— Dr.   H.    D.    Kneedler. 

rchitect — Hamilton  Murdocl<.  Syndi- 
cate Bldg..  Oakland. 

Construction  will  not  be  started  until 

9Xt  year. 


mtract   Awarded. 

ESIDENCE  Cost.    $10,971 

*KL.\N'D.  Alameda  Co..  Cal.  Lake- 
shore   Highlands. 

wo-.<!tory  frame  and  stucco  residence. 

wner — A.  W.  Gorrill.  741  Lakeshore 
Ave..  Oakland. 

•chitects — Schirmer  Bugbee  Company. 
Thayer   P.ldg.,   Oakland. 

(ntractor  —  Harry  Schwalm.  Hay- 
ward,   Cal. 


)ntrart   Awarded. 

WELLIXG  Cost,    $6171 

LAMICDA,  Cal.  XW  Sherman  St.  and 
San  Antonio  Ave. 

le-story  and  basement  frame  dwell- 
ing (all  work  except  fences  and 
wall   paper). 

Tner — Rosina   Jluller. 

•chitect — Chas.  E.  J.  Rogers.  Phelan 
Bldg.,    San    Francisco. 

mtractor — D.  W.  Ross.  1118  Laurel, 
Oakland. 


mtract    Awarded. 

:^TEIiATIO.\"S.   ETC  Cost,   $16,S71 

3RKELEV.    2S11    Claremont   Ave. 

terations  and  additions  to  frame  res- 
idence. 

rner — Fletcher   Ames,    premises. 

■chitect — W.  H.  Ratcliff,  Jr.,  1st  Nat. 
Bank  Bldg.,  Berkeley. 

infractor  —  Walter  Sorenson,  3221 
Eilis    St.,    Berkeley. 


ntract  Awarded. 

2SIDK.VCE  Cost.    $19,000 

IKLAND.      X.    Wawona    Ave.    150    W. 

Portal    Ave. 
iro-siory  8-room  frame  residence, 
"ler — Jaa.    and    E.    W.    Riley, 
chitect    and    Contractor — A.    Yerrick, 

5255   College   Ave.   Oakland. 


ans   Being   Prepared. 

SSIDEXCE.    ETC.  Cost.    $15,000 

.'PEKTl.XO,    Santa    Clara    Co.,    Cal. 

le-siory  and  basement  frame  and 
stucco  country  residence,  garage, 
etc.    (8   rooms  and   2   bathrooms). 

vner — Anton   Uulfs. 

■chitect— A.  H.  Knoll.  Hearst  Biag.. 
San  Francicso. 

The    carpenter    and     concrete     work 

II  be  done  by  day  labor.     Sub-figures 

11  be   taken    In   about   two   weeks  on 

her  portions  of   the   work. 


Figures  to   be  Taken   Xe.xl    Week. 
liESlDEXCE  Cost.  $10,000 

SAX  PRAXCISCO.     Twenty-sixth  Ave. 
Two-story    and     basement    frame    and 

plaster  residence  and  garage. 
Owner — E.  A.   Kenny. 
Architect — H.  C.   Baumann.  251   Kearny 

St..  San  Francisco. 


Plans  Being  Figured. 

RESIDEXCE  Cost.    $15,000 

SAX  FRAXCISCO.     St.  Francis  Wood. 
Two-story  residence  (Colonial). 
Owner— A.   Chansler. 

Architect — Walter  Falch.    Hearst   Bldg.. 
San  Francisco. 


SCHOOLS 


I'lans  Being  Figured. 

ELECTRICAL   WORK  Cost.    $ 

S.\X  DIEGO,   San   Diego   Co.,  Cal. 

Electrical  work  on  a  group  of  high 
school  buildings  now  under  con- 
struction. 

Owner — Sweetwater  Union  High  School 
District:    R.   E.   Smith,   Clerk. 

Architect — Theo.  C.  Kistner.  Central 
Mortgage  Bldg..  San   Diego. 


Plans  Completed — Figures  to  Be  Taken 

Shortly. 

SCHOOL  Cost.   $ 

THORXTOX,    San    Joaquin    Co.    Cal. 

One-story   2-room  brick  school. 

Owner — Thornton        Grammar        School 

District. 
Architect — Wright  &  Satterlee.  Bank  of 

Italy    Bldg..    Stockton. 


Bids    Under   Advisement. 

SCHOOL  Cost.  $ 

FRESXO.  Fresno  Co..  Calif. 

One-story    brick    school     (2    classrooms 

and  auditorium). 
Owner — Teague    School    District. 
Architects — Swartz    &    Ryland.    Rowell 

Bldg..  Fresno. 
Low  bid  submitted  by  Collman  & 
Spiedel,  180  Jessie  St..  San  Francisco, 
who  will  probably  be  awarded  the  con- 
tract. Action  will  be  taken  August  29. 
Following  is  a  complete  list  of  bids 
received: 

Barkeiew    &    Gould.    Tulare $18,640 

Sampel  &   Cody.  S.   F 18.927 

Collman  &  Spiedel.  S.   F 17.623 

Larsen    &    Sampson.    S.    F..    Bid    not 

stated  in  report. 

J.    D.    Hart,    Fresno 18.474 

Howard    Dickey.    Bid    not    stated    in 

report. 
E.   C.   Martin   Constr.  Co..  Fresno   18.960 

Miller    &    W'yatt.    Fresno 17.900 

L.   Cereghino  &  Son.   S.   F..   Bid   not 

stated  in  report. 
Brown  &  Stafford.  Madera.  Bid  not 

stated   in   report. 

Contract    Awarded. 

TEACHERAGE  Cost.  $.6  74 

BAKERSFIELD,    Kern    Co..   Cal. 

Four-room  teacherage. 

Owner — Orlena    School    District. 

Architect — J.    M.    Saffell.    924     19th    St.. 
Bakersfield.  Cal. 

Contractor — C.  E.   Kutzner.  Bakersfielo, 
Cal. 
Only   other   bidder   was   Wm.    Eisslcr 

of  Bakersfield   at   $2700. 

Plans  Completed 

SCHOOL  Cost,  $40,000 

LOS  ANGELES,  Cal.     Avenue  61,  High- 
land  Park. 

Two-3tory  8-room   reinforced     concrete 
school   building. 

Owner — St.    Ignatius    Parish. 

Architect — John  C.  Austin,  1125  Baker- 
Detwilcr   Bldg.,  Los  Angeles, 


Plans  Being  Figured- — Bids  Close  Sept. 

14.  1921,  8  P.  M. 

ADDITION  Cost.  $ 

MAXHATTAN  BEACH,  Los  Angeles  Co., 

Cal.       Center  Street   School. 
Five-room      hollow    tile      addition      to 

School. 


Owner — Manhattan  Beach  City  School 
District. 

Arcihtects  —  Train  &  Williams,  226 
West  Mutual  Life  Bldg.,  Los  An- 
geles. 


Plans  Being  Figured — Bids  Close  Sept. 
12.   1921,   7:30  P.  M. 

SCHOOL    BLDGS.  Cost,    $ 

SAX  DIEGO,  Cal.     28th  and  Marcey  Sts, 

Group  of  high  school  buildings. 

Owner — San  Diego  Board  of  Education 
604  South  Title  Bldg.,  Los  Angeles. 

Architect— Theo.  C.  Kistner,  307  Cen- 
tral Mortgage  Bldg.,  Los  Angeles. 
Bids  will   be  taken  separately  on  the 

general    contract,    plumbing,    electrical 

work  and  heating. 


Contract   Awarded. 

SCHOOL  Cost,    $17,623 

FRESNO,  Fresno  Co.,  Calif. 

One-story    brick    school    (2    classrooms 

and  auditorium). 
Owner — Teague  School  District. 
Architects — Swartz    &    Ryland,    Rowell 

Bldg.,    Fresno. 
Contractors — Collman     &     Spiedel,     180 

Jessie  St.,  San  Francisco. 


Preliminary  Sketches  Approved — Bond 
Election   to  be  Held  Shortly. 

SCHOOL  Cost,    $ 

LIVERMORE,   Alameda  Co.,   Calif. 

One-story  interlocking  tile  school 
building  (8  classrooms,  auditorium, 
gymnasium,  manual  training,  do- 
mestic science  rooms,  etc.) 

Owner  —  Livermore  Grammar  School 
District. 

Architect — Henry  H.  Meyers.  Kohl 
Bldg.,   San    Francisco. 


Contract   .Awarded. 

SCHOOL  Cost,  $26,516 

FRESXO.  Fresno  Co.,  Cal. 
One-story    brick    and    stucco    (5    class- 
rooms and   auditorium)   school. 
Owner — McKinley  School  District. 
Architects — Swartz       &       Ryland.       624 

Rowell  Bldg.,  Fresno.  Calif. 
Contractor — J.  B.  Hart.  1225  Broadway. 
Fresno.   Calif. 

Other  bidders  were: 

Collman   &  Spiedel.  S.   F $27,255 

Barkeiew  &  Gould.  Tulare 29.282 

Shorb  &  Neads.  600  McKinley  Av. 

Fresno     27.500 

W.  J    Ochs.  Coalinga 30.885 

P.  J.  Lynch.  San  Francisco 29.425 

Martin    Const.   Co.,    Fresno..  28,098 

Cereghino  &  Son,  San  Francisco..   29.950 

Barrett-Hicks     Co..     1135     Broadway. 
Fresno,  at  $1774.  awarded  contract  for 
heating.     Other  bidders  were: 
Newman    Co..     1927    Merced    St.. 

Fresno    $2277 

Luppen    &    Hawley,    906    7th    St., 

Sacramento    2395 

J.   B.   Enright,  San  FYancisco 2195 


Contract  Awarded. 

ADDITIOX  Cost,    $13,600 

ESC.\LOX.  San  Joaquin  Co.,  Calif. 
One-story    4-room      brick      and      frame 

school  addition. 
Owner — Escalon  Grammar  School  DIst. 
Architects  —  Davis. Ileller-Pearce     Co., 

Delta  Bldg.,  Stockton. 
Contractor — J.    D.    McDonald,   Escalon. 
The   following  bids  were   received: 

J.    D.    McDonald $13,600 

Hansen    &    Wood 15.800 

Jos.   Chirhart    15.789 

R.  A.  Rasmussen 16.865 

c.     A.     Tornell 17,162 

Contracts  Awarded. 

SCHOOL  Cost.   $ 

PETERS.   San   Joaquin   Co..   Cal.      Near 

Town    of   Peters. 
School   building. 
Owner — Trustees  of  the  Everett  School 

D'slrict. 
Architect — Chas.  H.  Young.  Commercial 

&  Savings  Bank  Bldg..  Stockton. 
( 1 1    (nrpcntrr.    Labor    nnd    Lumber    to 

Samuel  Eyre,  Tracy. 


10 
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Saturday.  September  3,  19ili 


<2»   Excavatliic.  Concrete  &  Tile  Work 

to  C.  H.  Miller.  1332  California  St.. 
Stockton. 

(0)  Plumbing  ami  Sheet  Metal  to  Mil- 
ler &  Hayes,  125  N-California  St., 
Stockton. 

(7)  ElectTical  Work  to  Edison  Elec- 
trical Co.,  119  N-Saii  Joaquin  St.. 
Stockton. 

(S)  Roofing  to  Simpson  Cray.  124  W- 
VVeber  St..  Stockton. 


Contract  Awarded. 

SCHOOL  Cost.    $1!(,251 

STOCKTON,      San    Joaquin      Co.,      Cal. 

About    12   miles   east   ot   Stockton. 
One-story  3-room  brick  and  hollow  tile 

school. 
Owner — Linden  School  District. 
Architects  —  Wright  &  Satterlee,  Bank 

of  Italy  Bldg.,  Stockton. 
Contractor — John      T.      Lewis,    245      K- 

American   St.,   Stockton. 


Plans  Being  Prepared 

SCHOOL  Cost.   $40,000 

COVINA,    Los    Angeles    Co.,    Cal.      Near 

Covina. 
Reinforced      concrete      ti-room      school 

building. 
Owner — Charter  Oak  School  District. 
Architect  —  John      C.     Austin.    Baker- 

Detwiler  Bldg.,  Los   Angeles. 


Plans  Being  Figured — Bids  Close  Sept. 
15.  1921,  S  p.  m. 

SCHOOL  Cost,    $25,000 

SANTA  ROSA.  Sonoma  Co.,  Cal.  Rose- 
land  School  District. 

One-story  frame  and  stucco  school  (4 
rooms  and  auditorium). 

Owner — Roseland    School    District. 

Architect — Norman  R.  Coulter.  46  Kear- 
ny St..  San   Francisco. 


General   Contract   Awarded. 

SCHOOL  Cost.  $8.-).iH]0 

ESCALON,  San  Joaquin  Co..  Cal. 

One    and      two-story     hrick      and       tile 

school. 
Owner — Escalon    High    School    District. 
Architect.s — Wright    &    Satterlee,    Bank 

of  Italy  Bldg..  Stockton. 
General   contract    to   John   Madsen   ot 
Ripon    at    $64,800. 

The  heating  contracts  will  in  all 
probability  be  awarded  to  the  Stockton 
r^lumbing  &  Supply  Co.  of  Stockton  at 
$4622,  and  the  program  clocks  to  The 
Standard  Electric  Time  Co.  ot  San 
Francisco  at  $975. 


Ready   for   Figures   Next  Week. 
SCHOOL  Cost,  $63,000 

NEWMAN.    Stanislaus   Co..   Calif. 
One-story   hollow   tile  school    (6   rooms 

and  an  auditorium). 
Owner  —   Newman     Grammar     School 

District. 
Architect — Geo.   C.   Sellon.   Mitau   Bldg., 

Sacramento. 


SAN  FRANCISCO. — On  recommenda- 
tion of  Board  of  Education.  City  Ar- 
chitect John  Reid,  Jr.,  First  National 
Bank  Bldg..  has  been  instructed  by 
the  Board  of  Public  Works  to  prepare 
plans  and  specifications  for  the  pro- 
posed Oral-deaf  school  to  be  erected  at 
Bush   and  Hyde  streets. 


VENICE,  Los  Angeles  Co.,  Cal. — J. 
L.  Schimmer  &  Co..  2017  21st  St..  Santa 
Monica,  has  been  awarded  the  general 
contract  at  $32,158  for  erecting  an  8- 
room  brick  grammar  school  building  at 
Island  Ave.  school  site.  Venice.  The 
plastering  contract  was  also  let  to  J. 
L.  Schimmer  &  Co.  at  $2S60;  electrical 
work  to  Golden  State  Electric  Co.  at 
$1007;  and  plumbing  to  Venice  Sani- 
tary Plumbing  Co.  at  $2791.50.  Edwin 
B-^rgstrom,  1128  Cit.  Nat.  Bank  Bldg., 
Los    Angeles,    architect. 


be  available  for  buildings  and  equip- 
ment, as  the  district  owns  a  site.  Ly- 
man &  Place  and  H.  O.  Jaastad  of 
Tucson   are    the    architects. 


DeSelm.' 


CROCKETT.  Contra  Costa  Co..  Cal. — 
Until  Sept.  5,  8  p.  m.,  bids  will  be  re- 
ceived by  S.  D.  Bishop,  Clerk,  John 
Swett  Union  High  School  District,  for 
remodeling  the  heating  and  ventilation 
system  of  the  John  Swett  High  School. 
Cert,  check  $500  payable  to  clerk  re- 
quired with  each  bid.  Specifications 
may  be  had  from  the  clerk  at  Crockett. 


VENICE,  Los  Angeles  Co..  Cal.— 
Venice  Sanitary  Plumbing  Co..  Venice, 
was  awarded  a  contract  at  $165  for 
the  plumbing  for  the  4-room  brick 
school  building  to  be  erected  on  the 
Machado  school  site  at  Venice.  The 
painting  contract  was  let  to  Alhambra 
^\'an  Paper  &  Paint  Co.  at  $635.  and 
electrical  work  to  Standard  Electric 
Co.  at  $515.  J.  B.  Harris.  S08  West- 
chester PI.,  is  the  general  contractor. 
Edwin  Bergstrom.  1128  Cit.  Nat.  Bank 
Bldg..   Los  Angeles,   is   the   architect. 


Electric     Co.,      $1625;      L 

$1700.  i 

Painting — Napier,  $1856;  Alhambra 
Wall  Paper  &  Paint  Co.,  $2419;  Z. 
Knott,  $2560;  D.  Zelinsky  &  SonB,  i 
$2100:  R.  Zelinsky,  $2984;  Arenz-War-  i 
ren  Co.,  $2676;  John  Simpson  &  Co.,\ 
$3450;  Culver  &  Morganfield.  $3500;  G.  < 
F.    Learned.    $3110. 

Plumbing — Nichols  &  Fabing.  $4950;  i 
Carver  &  Aschman.  $5288;  O.  L.  Cas- , 
siday.  $5600;  G.  C.  Sutton,  $5717;  Thoa  . 
Haverty  Co.,  $6497;  Ott  Hardware  Co.,; 
$6450. 

Heating — Carver  &  Aschman.  $3482;  i| 
Nichols  &  Fabing.  $3900;  Thos.  Haverty  I 
Co.,  $4608;  G.  C.  Sutton.  $4600;  O.  L.  , 
Cassiday.  $4100;  Ott  Hardware  Co.,  I 
$5698.50;    Moore    Mercantile    Co.,    $3558.1 


CHICO,  Butte  Co.,  Cal.— Until  Sept. 
14,  5  p.  m..  bids  will  be  received  by 
Cha.s.  H.  Camper.  Clerk,  Chico  High 
School  District,  for  installing  heating 
system  in  Paradise  school  building. 
Certified  check  5%  payable  to  district 
required.  Forms  for  bidding  may  be 
had    from    clerk. 


FRUIT  RIDGE.  Sacramento  Co.,  Cal. 
— .Architect  R.  .\.  Herrold.  Forum  Bldg., 
Sacramento,  commissioned  to  prepare 
plans  for  proposed  addition  to  school 
building  in  Fruitridge  School  District. 
.Addition  will  contain  4  classrooms  and 
auditorium    and    will    cost    $25,000. 


PALO  ALTO.  Santa  Clara  Co.,  Cal.— 
Standard  Fence  Co.,  245  Market  St., 
San  Francisco,  at  $1507,  awarded  con- 
tract by  Board  of  Education  for  con- 
structing wire  fence  around  Lytton 
Ave.  school  yard.  Only  other  bidder 
was  West  Coast  Iron  Works  of  San 
Francisco. 


ESCALON.  San  Joaquin  Co..  Cal. — 
The  following  bids  were  received  on 
August  27th  by  the  Trustees  of  the 
Escalon  High  School  District  for  the 
construction  of  a  one  and  two-story 
hrick  and  tile  school  building.  Plans 
were  prepared  by  Architects  Wright  & 
•Satterlee.  Bank  of  Italy  Bldg..  Stock- 
ton. Bids  were  taken  under  advise- 
ment. 

General  Contract 

John    Madsen.    Ripon $64,800 

L.  S.  Peletz,  Stockton 65,872 

Hansen    &    Wood 65,725 

Shepherd    &    Riley 66,159 

Heating 
Stockton  Plumbing  &  Supply  Co.. $4622 

Louis   Brandt    4686 

Carl    Doell     4922 

Scott   Co 4997 

Hoffman    &    Rhine 5244 

E.    L.    Gnekow 5645 

Program  Clocks 

Standard    Elec.    Time    Co $975 

Pacific    Electric    Co 989 


TUCSON,  Ariz. — The  Board  of  Educa- 
tion has  sold  at  par  the  $750,000  high 
school  bond  issue.     The  entire  sum  will 


LOMPOC,  Cal, — 

The  following  bids  were  received  by 
Board  of  Trustees  of  Lompoc  School 
District  for  new  9-room  grammar 
school  building.;  R.  C.  Farrell.  444  I. 
W.  Hellman  Bldg..  Los  Angeles.  The 
bids  were  ordered  rejected  and  new 
bids  called  for,  to  be  in  at  2:30  p.  m., 
Sept.  10: 

General  Work — Appleton  &  Davis, 
?f.2,125;  W.  C.  Duncan,  $62,180;  D. 
Condley  Co.,  $62,718;  D.  II.  Wagner, 
$64,690;  John  Simpson  &  Co..  $67,950; 
A.   H.  Avery.  $69,440. 

Electric  Wiring — Nelson  &  Smith, 
$1548;  J.  B.  Hurst,  $2375;  Standard 
Electric     Co.,     $1580;     F.     E.     Newbery 


CHICO.  Butte  Co..  Cal.— Until  Sept.i 
14.  5  p.  m..  bids  will  be  received  by  1 
Chas.  H.  Camper.  Clerk.  Chico  Highji 
School  District,  for  fur.  and  del,  furni-li 
ture  for  Chico  High  School.  Certified  J 
check  5%  payable  to  district  required 
with  each  bid.  Forms  for  bidding  mayj 
be  had  from  clerk.  ii 


VENICE.  Los  Angeles  Co.,  Cal. — 
llobert  B.  Ogden.  2103  7th  Ave..  Log 
.Angeles,  submitted  the  lowest  bid  at 
136.889  on  the  general  contract  for 
erecting  an  S-rm.  brick  school  build- 
ing at  Abbott  Kinney  school  site, 
Venice.  Edwin  Bergstrom.  1128  Cit 
Nat.  Bank  Bldg.,  Los  Angeles,  is  the 
architect.  Other  low  bidders  were: 
Alhambra  Wall  Paper  &  Paint  Co. 
on  the  painting  at  $1520;  T.  N.  Fierceii 
on  blackboards  at  $588;  Standard  Elee? 
trie  Co.  on  electrical  work  at  $995^ 
Gowdy-Bailhache  Co.  on  the  heating, 
at  $995;  and  Venice  Sanitary  Plumbing 
Co.  on  the  plumbing  at  $2750.  The  fulj 
list  of  bids,  which  were  taken  under 
advisement,   were   as   follows:  .■ 

General  Contract — Robert  B.  Ogden,':; 
$36.SS9:  (a)  deduct  for  comp.  rf.  in-< 
stead  of  tile.  $1500;  (b)  add  for  concRj 
coping,  no  bid.  J.  L.  Schimmer  &  Co.,,', 
$39,000:  (a)  $2418;  (b)  $1000.  .1.  P.l 
Kobler.  $39,144;  (a)  $2112;  (b)  $240*) 
Darrell  Condley  Co..  $40,600;  (a)  $21SQj[:J 
(b)  $2300,  and  McFadden  &  Winkelmail| 
$40.S00:   (a)   $2300;   (b)    $900.  i 

Painting — Alhambra  Wall  Paper  ftj 
Paint  Co..  $1520;  G.  C.  Hewitt.  $1590;  R,  I 
Zelinsky.  $1792;  and  Bonham  Bros.,; 
$2447.34. 

Blackboards — T.  N.  Fierce,  $588  ai 
$630:  Rucker-Fuller  Desk  Co.,  $61' 
and   C.    F.    Weber  Co.,    $800. 

Electrical  Work — Standard  Electr|6] 
Co..  $995:  Golden  State  Electric  Oofjfj 
$997.  *: 

Heating — Gowdy-Bailhache  Co..  $995}  i 
Potter-Strutz  Radiator  Corp..  i$110*;|i 
Pacific  Gas  Radiator  Co.,  $1198;  E.  P, ' 
Hammel  Co.,  $1255;  Williams  Radiatot, 
Co.,  $1434.75;  and  Pemberton  Heating! 
Co..    $4500.  ■>  ' 

Plumbing — Venice  Sanitary  Plumb*' 
ing  Co..  $2750;  Wilmot  Bros..  $316}| ' 
and    Thos.    Haverty   Co.,    $3255. 


( 

SAN  JOAQUIN,  Fresno  Co..  Cal.^l^ 
The  Board  of  Trustees  of  the  SaB_ 
Joaquin  School  District  have  awarded!? 
contracts  as  foUo-ws  for  the  construc-i 
tion  of  a  new  school  building.  PlanB- 
were  prepared  by  Architect  Ernest  J.  | 
Kump.   Rowell    Bldg..   Fresno:  j 

Bid  No.  1 — Excavating,  concrete  ands 
cement  work,  to  Earl  R.  Smith  aX*^ 
$3700. 

Bid  No.  2 — Carpenter  work  to  Snydef,^ 
Osen  &  Simonson  at  $10,077.  ' 

Bid  No.  3 — Brick  work,  material  and: 
labor,   to  J.   E.  McDougal   at  $4810.25.     j 

Bid  No.  4 — Steel,  iron,  reinforcingj 
steel  wire,  etc.,  to  Burnett  Iron  Works,] 
Fresno,  at  $400. 

Bid  No.  5 — Tile  roofing'  to  Fresno  . 
Roof  and  Paint  Co.,  1150  Broadway,  I 
Fresno,  at  $2460. 
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Bid  No  6— Plumbing  to  M  E.  Perkins 
at  «IS30. 

Bid  No.  7 — Galvanized  iron,  sheet 
metal  work  to  M.  E.  Perkins  at  $275. 

Bid  No.  8— Heating  to  C.  F.  Weber  & 
Cto..  Sa'n  Francisco,  at  $120. 

Bid  No.  9 — Lathing,  plastering,  orna- 
mental casting,  etc.,  to  Earl  R.  Smith 
at  $2972. 

Bid  No.  10 — Schilling  &  Fair,  electric 
wiring,  at  $317. 

Bid  No.  11 — Painting  to  Mason  & 
Pomeroy   at   $1023. 

Bid  No.  12 — Furnishing  and  install- 
ing blackboards  to  C.  F.  Weber  at 
$364.32. 

Bid  No.  13— Finished  hardware  to 
Fresno  Hardware  Co.  at  $582. 


FTSESNO,  Fresno  Co.,  Cal. — Shorb  & 
Ncads,  627  McKinley  St..  Fresno,  at 
$9.'!&6.  awarded  contract  by  Board  of 
Education  to  construct  six  bungalows. 
Anton  .Johnson,  Kingsburg.  bid 
112.000. 

Following  bids  were  received  and 
taken  under  advisement  for  construct- 
ing a  gymnasium:  CoUman  &  Speidel, 
San  Francisco.  $27,160;  Frederickson 
&  Shannon.  Cory  Bldg..  Fresno.  $29.- 
90":  Shorb  &  Neads,  McKinley  St., 
Fresno,  $25,693;  Anton  Johnson,  Kings- 
burg.    $24,000. 

Trewhitt-Shieds  Co.,  435  Rowell 
Bldg..  Fresno,  Superintendents  of  Con- 
struction. 


SAN  FRANCISCO.— I.'ntil  Sept.  14,  3 
p.  m..  bids  will  be  received  by  Board 
of  Public  Works  for  constructing  addi- 
tion to  Spring  Valley  school  in  north 
side  of  Washington  St.  between  Hyde 
and  Larkin  Sts.  Building  will  be  three 
stories  in  height  with  interior  bearing 
walls  of  reinforced  concrete  and  brick 
exterior.  Segregated  bids  will  be 
taken   as   follows: 

General  construction,  estimated  cost. 
$75,000.  Bond  of  $18,750  required  of 
successful  bidder: 

Est.  Cost    Bond 
Brick      and     terra     cotta 

work     $18,000     $4500 

Plumbing     4000        1000 

Heating    2000         500 

Electrical   work    1800         450 

Work  to  be  started  5  days  after 
award  of  contract  and  completed  with- 
in 390  days.  Plans  may  be  had  from 
T:iire:iu  of  .-Vrchitecture.  Xva  floor.  City 
Hall. 


U).S  ANCKLES.  Cal. — Until  2  I'.  M., 
Sept.  8,  bids  will  be  received  by  the 
Tru.stees  of  Bonita  Union  High  School 
District  for  furnishing  school  supplies 
and  equipment  in  accordance  with  list* 
on  lile  at  the  principal's  office  at  tin- 
high  school,  between  San  Dimas  and  L.a 
Verne.  Certitied  check  or  bond  for  5% 
required.  Specitlcations  for  library 
equipment,  samples  or  photographs  or 
opera  chairs,  and  samples  or  photo- 
graphs of  lockers  must  be  submitted 
with   bids. 


BEHKELEV,  Cal.  —  The  following 
bids  were  received  on  August  30th  by 
the  Berkeley  Board  of  Education  for 
lighting  fixtures,  painting  and  program 
decks  for  schools.  All  bids  were  taken 
under   advisement: 

j  HitiH    SCHOOL   Bi'iL.niNr; 

I  I.lcrhtini;  Fixtare*  nnd  ^VIrlne 

I   B.  C.    White.   San    Francisco ...  .$2160  00 
'  "F.  A.  Nfcwbery.  San  Francisco..  2432.00 

(2)    $2210;    (3)   $2360. 
I    Roberts   Mfg.    Co.,    S.    Francisco  2329.00 

(2)    $2544;    (3)    $2558. 
'   Ulerson    &   Co.,   San   Francisco..  2231.65 
(2)    $225,1.85. 

Boyd   Lighting  Fix.   Co 2460.00 

(2)    $267.5. 

Rochester   Elec.  Co $2541.79 

(2)    $2835.67. 

Edison    Elec.    Co 2623.00 

[  (2)    $2916. 

i 


Spencer    Elec.    Co 2^29  00 

CM    $29S7. 
,\KW     I-IXCOLX     KR.VMJIAR     SCHOOL 

Liehtine  FIxtnrea 
K.  C.  White,  San  Francisco.  .$165     $... 
Rochester      Elec.     Co.,     Ber- 
keley         462        468 

Edison    Elec.   Co.,   Berkeley..    421 

Roberts  Mfg.   Co..  S.  F 273        278 

Spencer  Elec.  Co.,   Oakland..    384       385 
Diersen  &  Co.,  San  Francisco   221 
UARFIFXD    IXTERMEDI.\TE    SCHOOL 

ItiK^ting  Fi.TtureN 

r..     C.     White $168      $... 

Diersen  &  Co 206        230 

Spencor    Elec.    Co 381        389 

Rochester    Elec.   Co 458       475 

Roberts    Mfg.    Co 296        309 

Edison    Elec.    Co Ill        428 

OXFORD  SCHOOL 

Paintine  Exterior 
Burden    &    Kirkhouse,    Berkeley,.      815 

C.    D.    Erwin    $1019 

R.   Zelinsky    1345 

Zeb    Knott     1312 

Simmons  &  White   1500 

LIXCOLX'    SCHOOL 
Electric  Frogrram  Clock 

Pacific    F:iec.    Clock   Co 1075  775 

.Standard    Elec.    Time   Co.. .$1425      $ 

International       Time       Re- 
cording   Co 1126        1019 

<;arfield  SCHOOL 

Electric  Program  Cloclc 

Pacific   Elec.    Clock    Co $1400      $1025 

Standard    Elec.    Time    Co...    1730        1471 
International       Time       Re- 
cording   Co 1472        1320 


LONG  BEACH.  Los  Angeles  Co..  Cal. 
— The  Long  Beach  Board  of  Education 
has  selected  three  architectural  firms 
to  design  the  new  school  buildings  to 
be  erected  under  the  recent  bond  issue 
of  $1,900,000.  The  firms  selected  are 
.John  C,  Austin,  1125  Baker-Detwiler 
Bldg,  Los  Angeles,  and  W.  Horace 
Austin.  1st  Nat.  Bank  Bldg.,  Long 
Beach,  associated:  H.  Alfred  Anderson, 
Long  Beach,  and  Allison  &  Allison,  1405 
Hibernian  Bldg.,  Los  Angeles,  associat- 
ed, and  F.  H.  Gentry,  Long  Beach,  and 
Parker  O.  Wright,  1133  Central  Bldg., 
Los  Angeles,  associated.  The  building 
program  includes  three  new  buildings 
at  the  high  school,  viz.:  A  new  class- 
room building  to  cost  $200,000  and  two 
gymnasiums  to  cost  $100,000  each. 
There  will  also  be  t%vo  intermediate 
school-  buildings  to  cost  $200,000  each 
and  ten  new  gr.immar  school  buildings. 
The  buildings  to  be  designed  by  each 
firm  cf  architects  have  not  been  as- 
signed as  yet. 


STOCKTO.N,  San  Joaquin  Co.,  Cal. — 
Home  Electric  Co.,  331  E.  Main  St., 
Stockton,  at  $1370,  a%varded  contract 
by  Board  of  Education  for  furnishing 
and  installing  electric  fixtures  for 
Stockton  High  School.  Other  bidders 
were:  Boyd  Light  and  Fixture  Co., 
San  Francisco,  $1797;  Commercial  Elec- 
tric Co.,  311  East  Market  St.,  Stockton, 
$1443.20;  Roberts  Mfg.  Co.  San  Fran- 
cisco, $1756;  E.  L.  Gnekow,  123  W.  Park 
St..  Stockton,  $2124;  Hild  Electric  Mfg. 
Co.,   106   VV,  Weber  St.,  Stockton,  $1671. 

Bids  for  heating  system  taken  under 
advisement:  E.  L.  Gnekow,  $5498; 
Scott   Co..   $5784. 

E.  L.  Gnekow  only  bidder  for  in- 
stalling interphone  system  at  $1075, 
with  alternative  bid  of  $740  for  equip- 
ment other  than  specified  by  advertise- 
ment.     Taken    under    advisement. 

Gnekow  only  bidder  for  fire  hose  and 
racks  at  $300.  Taken  under  advise- 
ment. Ansel  S  Williams,  Clerk  of 
Board  of  Education. 

WOOnHRlDGE,  San  Joaquin  Co.,  Cal 
-^The  following  bids  were  received  on 
August  27lh,  by  the  Trustees  of  the 
Woods  Sshool  District  In  Woodbrldge, 
for  the  construction  of  a  one-story 
hollow    tile    and    plaster    school    build- 


ing from  plans  prepared  by  Architects 
Geo.  C.  Sellon  &  Co.,  Mitau  Bldg.,  Sac- 
ramento. 

All  bids  were  rejected  and  new  bids 
called  for  to  be  opened  on  September 
14,  1921,  at  3  P.  M.  This  time  bids  will 
be  taken   for  segregated   contracts. 

Joe    Rundberg    $a6,917 

C.    P.    Wright b9,50l) 

Jas.    L.    McLaughlin 59,glU 

F.   A.    Holdner 65,000 

Collman   &   Kijiedel 65,136 


SANTA  ROSA,  Sonoma  Co.,  Cal.— Un- 
til Sept.  13,  12  noon,  bids  will  be  re- 
ceived by  J.  C.  Poor,  Clerk,  Todd  School 
District,  Route  2,  Box  355.  Santa  Rosa, 
for  installing  automatic  pressure  watei 
system  in  well  on  school  grounds.  Cer- 
titied check  107o  payable  to  district  re- 
quired with  each  bid. 


BAKERSFIELD,  Kern  Co..  Cal. — 
Until  Sept.  12,  11  a.  m.,  bids  will  be  re- 
ceived by  F.  R.  Tolf,  Clerk,  Elk  Hills 
School  District,  for  fur.  and  del.  all 
school  equipment  for  the  Elk  Hills 
school,  as  per  specifications  on  file  in 
office  of  Orville  L.  Clark,  Brower  Bldg., 
Cakersfield.  Cert,  check  10%  payable 
to   clerk   required   with  each   bid. 


VALLEJO,  Solano  Co.,  Cal. — Rucker- 
Fuller  Desk  Co.,  677  Mission  St..  San 
Francisco,  has  been  awarded  a  con- 
tract by  the  Vallejo  Board  of  Educa- 
tion, Elmer  Cave.  Secretary.  Contract 
price.    $6616. 

The  following  firms  also  submitted 
bids:  Heywood  Bros.  &  Wakefield 
Co.;  Milo  Harding;  Milton  Bradley,  and 
C.   F.   Weber  Co. 


SACRAMENTO.  Cal.— Until  Sept.  15. 
8  P.  M.,  bids  will  be  received  by  H.  M. 
Adams.  Clerk.  Reese  School  District, 
for  the  construction  of  a  one-room 
.school  building.  Certified  check  for 
10%  payable  to  clerk  required  with 
each  bid. 


FRESNO,  Fresno  Co.,  Cal — Board  of 
Education  awards  contracts  as  follows: 

Fire  hose  for  high  school  to  Barrett- 
Hicks,   1135  Broadway,  Fresno. 

Curtains  and  drapery  for  stage  to 
C.    F.    Weber   Co.,    San    Francisco. 

Equipment  for  library:  Shelving  to 
M.  G.  West  Co.  (through  H.  W.  Heller 
of  Fresno,  representative);  charging 
desk  and  wings  to  C.  F.  Weber  Co.; 
tables  and  chairs  for  students'  use  to 
Kucker-Fuller  Sales  Co..  Fresno;  li- 
brarian's office  desk  and  chair  to  Hey- 
wood Bros.  &  Wakefield  Co.  of  San 
Francisco;  special  library  equipment  to 
F.  W.  Wentworth  (Library  Bureau), 
San  Francisco. 


STOCKTON.  San  Joaquin  Co.,  Cal. — 
Until  Sept.  7.  8  p.  m..  bids  will  be  re- 
ceived by  Ansel  S.  Williams.  Secretary. 
Board  of  Education,  for  fur.  and  del. 
lumber  for  Stockton  schools,  accord- 
ing to  specifications  on  file  in  office  of 
secretary. 


STORES  AND  OFFICES 


Contract   Awarded. 

PLUMBING.    ETC.  Cost.    $15,000 

HOLLYWOOD.    Los   Angeles,   Cal. 

Plumbing  and  heating  on  a  4-story  and 
basement  reinforced  concrete 
store  and   office  building. 

Owner — Palmer  Bldg.  Corp..  Holly- 
wood, Cal. 

Engineer— E.  T.  Flaherty,  I.  W.  Hell- 
man    Bldg.,    Los   Angeles. 

Contractor.  W.  P.  Mc.Vrthur,  I.  W.  Hell- 
man    Bldg..    Los   Angeles. 


Preliminary  Plans  Being  Prepared. 
STORE.  OFFICE  BLDO.      Cost.  $350,000 
OAKLAND.    Cal.      Broadway    and    20th 
Sts, 
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Kight-story    Class    A     store    and    office 

building. 
Owner — Gorrill   Estate. 
Architect — Washington  .J.  Miller,  Lach- 

man    Bldg.,     417     Market     St..     San 

Francisco. 
Work  will  be  started  as  soon  as  the 
new   F'ox  and  Orpheum  theatres  in   the 
same  vicinity  are  under  way. 


Contract   Awarded. 

STORES  Cost.   $87!3 

r.AKERSF'IELD,   Kern   Co..    Cal. 

One-story    brick    (3)    stores. 

Owner — Name    withhi'ld. 

Architect — J.    M.    Saffe'l,    924    19th    St., 

F,akersneld,   Cal. 
Contractor — F.    E.    Adams,    Bakersfi^'o, 

Cal. 
Other     bidders     were:       D.     Starling 
$985S:    Wm.   Eissler,   $8800;  C.   E.    KnVt- 
ner,  $10,850,   all  of  BakersHeld. 


Permit  Applied  For. 

STORE   BLDG.  Cost.    $99,074 

FRESNO.    F'resno    Co..    Cal.      1120    ,T    St. 
One-story      and      basement      reinforced 

concrete  store  building. 
Owner — Mrs.    A.    L.   Wallace. 
Architect  and  Contractor — R.  F.  Felch- 

lin  Co.,  Bank  of  Italy  Bldg.,  Fresno. 


Contract  Awarded. 

SALES  &  OFFICE  BLDG.     Cost,  $10,000 

r^'RESNO.     811-15  Van  Ness  Ave. 

One-story  brick  sales  and  office  build- 
ing. 

Owner — Pete   Droge,   Fresno. 

Lessee — Associated  Oil  Co..  Rowell 
Bldg.,    Fresno. 

Architect — None. 

Contractors — Pritchard  Bros.,  liowell 
Bldg.,  Fresno. 


rians   Being   Prepared. 

STORE    BLDG.  Cost.    $22,000 

.SAN  FRANCISCO.   SW   Clement  St.  an;l 

Tenth    Avenue. 
One-Story  reinforced  concrete   (3)   slore 

building. 
Owner — Withheld. 
Architect — A.    H.    Knoll,    Hear.sl     irilg", 

San  Francisco. 
Figures    will    be    taken    in    about    two 
weeks. 


Plans   Being   Prepared. 

OFFICE  BLDG..  Etc.  Cost.  ? 

LOS  ANGELES.  Cal.     No.  636  South  Hill 
Street. 


Class  "A"  ottlce  and   loft    building.    37S-\ 

140.   ir,0   feet    high. 
Owner — Starr    Piano    Company. 
Architect — C.  H.   Plummer,   Story  Bldg., 

Los    Angeles. 


Contract  Awarded. 

STORE  BLDG.  Cost.  $10,000 

OAKLAND.       NE     College     and     Ocean 

View  Dr. 
One-story   store    building. 
Owner — Dr.  Newell  Wilson. 
.Architect    and    Contractor — Leonard    H. 

Thomas.   251   Russ  Bldg.,   S.  F. 


Segregated    Figures    Being    Taken. 

STORE    BLDG.  Cost,    $225,000 

OAKLAND,  Alameda  Co.,  Cal.  Broad- 
way between   15th  and  16th  Sts. 

Three-story  reinforced  concrete  store 
building. 

Owner — H.   C.   Capwell  Co. 

Lessee — Reich  &  Lievre. 

Architect — Wm.  Knowles,  Call  Bldg., 
S.  F..  and  Central  Bank  Bldg.,  Oak- 
land. 


rORTERVILLE,  Tulare  Co.,  Cai.— 
.Andrew  Callison  of  Porterville  has  pur- 
chased property  facing  the  Pioneer 
Bank,  26  by  75  feet,  and  contemplates 
Ibe  erection  of  a  two-story  brick  bus- 
ine.s.s  block.  Structures  now  on  the  site 
will    be   razed. 


THEATRES 


Preliminary    Plans    Being    Prepared. 

liACE   TRACK  Cost.   $200,000 

SAN    MATEO,    San    Mateo    Co..    Cal. 

r.iiwl    race    track    for   motor   driven    ve- 
hicles. 

Owner — San  Francisco  Speedway  Assn., 
San  Francisco. 

.\rchitects — Glass     &      Butner,      Hearst 
Bldg,  San  Francisco. 
Sketches  are   for  a  very  large  track. 


Plans  Being  Prepared. 

ALTER.ATIONS  Cost,   $ 

SACRAMENTO,    Cal.       K     St.     (Liberty 

Theatre), 
.i^lter.itions    to     theatre     (new    ceiling, 

ornamental     plaster,     re-decorating 

and  improving  lighting  system). 
Owner — Wm.  Trusts.  Sacramento. 
.Architect — E.     C.     Hemmings,     Ochsner 

Bldg.,    Sacramento. 


Saturday,  September  3,  1921 
tid      Excavating      Contract 


''oncrete 

Awarded. 

THEATRE,  ETC.  Cost,  $75,000 

MARTINEZ,      Contra      Costa    Co..      Cal. 

Ward   and   Ferry   Streets. 
Two-story    reinforced   concrete    theatre. 
Owner — J.  J.  McNamara,  Martinez. 
Architect — Reid  Bros..   10"i  Montgomery 

St..  San  Francisco. 
The  contract  for  the  excavating  and 
concrete  work  has  been  awarded  to 
George  Bitcomb  of  Martinez.  Contracts 
on  the  balance  of  the  work  will  be 
awarded  shortly. 


LOS  ANGELES.  Cal.  —  Architects 
Schultze  &  Weaver  of  New  York  are 
preparing  plans  for  a  theatre  building 
to  be  erected  in  Fifth  St.,  Los  Angeles, 
for  Homer  Curran  of  San  Francisco. 


$30,000,000  POWER  PROJECT  FOR 
FRESNO 

Towns  in  the  Fresno  district  of  the 
San  Joaquin  Valley  have  been  called 
into  conference  at  Fresno  by  Mayor 
Truman  G.  Hart  to  consider  the  organ- 
ization of  an  association  for  the  pur- 
pose of  developing  a  $30,000,000  power 
and  irrigation  project  in  Squaw  Valley. 
According  to  engineering  estimates  the 
proposed  reservoir  will  have  a  capacity 
at  its  height  of  500,000  acre  feet  and 
will  develop  power  ranging  from  a 
minimum  of  58,000  horsepower  during 
the  five  months  from  September  to 
February  to  188,000  horsepower  during 
April,    May    and    June. 


S.  ENGINEER  TAKES    OVER 
DUTIES    IN    CHINA 


Dr.  J.  A.  L.  Waddell  of  Kansas  City 
and  New  York,  who  is  held  to  be  one  of 
America's  foremost  construction  engi- 
neers, after  passing  through  Shanghai 
has  begun  work  as  the  American  rep- 
resentative on  an  international  board 
of  engineers  appointed  by  the  Chinese 
Government  to  pass  upon  designs  sub- 
mitted for  a  new  bridge  over  the 
Yellow  River  on  the  Peking-Hankow 
railway  line.  The  board  is  composed 
of  representatives  of  Great  Britain, 
France,  Belgium,  Japan  and  the  United 
States. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mail   Today 


..192.. 


TO  BUILDING  AND  ENGINEERING  NEWS, 
560  Mission  St.,  San  Francisco,  Cal. 

Send  me  Building  and  Engineering  News  f o  v  me  year,  commencing  with  next  issue,  for  which 
I  enclose  check  for  $4.00 


Saturday.  September  3,  1921 
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QUAY     WALL     BIDS    AVANTED 


BUREAU  OF  YARDS  AND  DOCKS. 
Navy  Department.  Washington.  — Bids 
are  wanted  until  September  7.  speci- 
fications 4484.  for  constructing  quay 
wall  at  the  naval  station.  San  Diegro. 
Palif..  deposit  tor  plans  $10.  Address 
the   chief  of   bureau. 


BIDS    WANTED    FOR     STEEL    WORK 


BUREAU  OF  YARDS  AND  DOCKS, 
Navy  Department.  Washineton — Bids 
are  wanted  until  September  21,  speci- 
fication 4461.  for  steel  work  machine 
shop  at  rearl  Harbor.  H.  T.  Deposit 
for  plans  $10.  For  Information  address 
chief  of  bureau 


METAL    SHELVING    BIDS    WANTED 

OFFICE  OF  THE  SUPERVISING 
Architect.  Treasury  Department, 
Washington. — Bids  are  wanted  until 
September  26  for  installing  metal 
vault  shelving  in  the  U.  S.  public  build- 
ing. Honolulu.  H.  T. 


NOTICE   TO   CONTRACTORS 


Proposals  will  be  opened  in  the  near 
future  on  Specification  No.  4464  for 
erection  of  steel  superstructure  for 
new  machine  shop.  Naval  Station,  Pearl 
Harbor,  T.  H. 

The  work  covers  the  erection  of  the 
steel  work  for  the  new  machine  shop 
which  will  be  rectangular  in  shape,  1 
story  high.  181  ft.  SVi  in.  wide,  and  520 
ft.  long,  measured  between  column 
center  lines.  Bottom  chords  of  main 
trusses  will  be  approximately  50  ft. 
above  main  column  bases.  All  struc- 
tural steel  will  be  furnished  by  the 
Government. 

Plans  and  specifications  will  be 
available  for  distribution  shortly  and 
will  be  forwarded  when  available  upon 
the  receipt  of  check  or  postal  money 
order  for  $10.  payable  to  the  Chief  of 
the  Bureau  of  Yards  and  Docks,  as 
security  for  their  safe  return. 

R.   L.    MARTIN. 
Lieut.  Comdr.    (CEC)   U.   S.   Navy. 
Ey  direction.   Public   Works  Officer. 


TO  CALL  BIDS  FOR  RIPRAPPING 


NOTICE    TO   CONTRACTORS 


The  Bureau  of  Yards  and  Docks  will 
shortly  open  proposals  on  Specification 
No.  4390  for  riprapping  Dike  No.  12 
at  the  Mare  Island  Navy  Y'ard. 

The  work  includes  the  excavation  of 
approximately  100.000  cu.  yds.  of  rock 
at  the  southerly  end  of  Mare  Island, 
and  the  depositing  thereof  outside  of 
Dike  No.   12. 

Plans  and  specifications  may  be  had 
when  available  upon  depositing  check 
or  postal  money  order  for  $10,  payable 
to  the  Chief  of  the  Bureau  of  Y'ards 
and  Docks,  as  security  for  their  safe 
return. 

By  direction.  Public  Works  Ofllcer. 
R.   L.    MARTIN, 
Lieut.   Comdr.    (CEC)    U.   S.   Navy, 


STATE      OF      CALIFORNIA 


DEP.\UTMKXT     OK     PI'BLIC     WORKS 


CALIKOIt.MA    HUaiWAY  COMMISSION 


NOTICE    TO    CONTR.*CTORS 


KEAI^ED  PROPOSALS  will  be  re- 
c.iv.d  Hi  the  office  of  the  California 
HlKh^ay  ('ommliiHlon,  rtlTi  Forum 
liullilltiK.  Siirrnmeiito,  Cai..  until  2 
o'rlork  I*.  M„  on  Septeniltrr  nth.  at 
which  timi;  they  will  be  publicly  ojtened 
anil  read  for  construction  in  accordance 
with     the     specifications     therefor     to 


which    special    reference    is    made,    por- 
tions  of  State    Highway  as    follows: 

Tuolumne  County.  Between  Westerly 
Boundary  and  one  mile  north  of  Key- 
stone (lII-Tuo-13-A),  about  i).4  miles 
in  length,  to  be  paved  with  Portland 
cement   concrete. 

Tuolumne  County.  Between  James- 
town and  Sonora  (IlI-Tuo-13-B),  about 
3.5  miles  in  length,  to  be  paved  with 
Portland  cement  concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
oftices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento, 
San  Francisco.  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
Ijlank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission.  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLINGTON, 
CHARLES    A.    WHITMORE, 
GEO.   C.   MANSFIELD. 
California     Highway    Commission. 
AUSTIN   B.    FLETCHER. 

State  Highway  Engineer. 
JOHN  F.  GALVIN, 

Secretary. 
Dated  August  8.  1921. 


STATE     OF    CALIFORNI.%. 


DEI'.\RTMENT     OF     PIBLIC     WORKS 
CALIFOUMA  HHiHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
HIghnny  Conimi.sdion,  .".I.-.  Forum 
>n«o,  Cal.,  unlil  S 
Sriitemlipr  Itlth.  at 
ill  be  pul)licly  open- 
construction  in  ac- 
the  specifications 
special    reference    is 


Buil<llne.      Sacra 
oVIork     P.     M..     a 

which  time  they 

cd    and    read    for 

cordance        with 

therefor    to    whic 

made,    portions    of    Slate    Highway 

follows: 

Mendocino  County,  near  Arnold. 
(I-Men-1-G).  an  undergrade  crossing 
of    the    Northwestern    Pacific    Railroad. 

Stanislaus  County,  between  South- 
erly Boundary  and  Ceres  (in-Sta-4-A), 
about  6.0  miles  in  length,  to  be  surfac- 
ed  with   Asphalt  concrete. 

Santa  Clara  County,  between  Perry 
and  Morgan  Hill  (IV-S.C1-2-B).  about 
4.3  miles  in  length  to  be  surfaced  with 
Asphalt   concrete. 

Santa  Clara  County,  between  Gilroy 
and  Carnadero  Creek  (IV-S.CI-2-C). 
about  1.7  miles  in  length,  to  be  paved 
with   Portland    cement   concrete. 

Monterey  County,  between  King 
Citv  and  South  side  of  Salinas  River 
(V-Mon-2-F).  about  1.0  miles  in 
length.  0..T  miles  to  be  paved  with  As- 
phalt concrete  and  0.5  miles  to  be  sur- 
faced   with    Asphalt   concrete. 

Santa  Barbara  County.  between 
Canada  de  la  I'osta  and  tiaviola  (V- 
Sl!-2-K  &  F).  about  3.2  miles  in  length 
to  he  widened  with  Portland  cement 
ciincrete  shoulders  and  surfaced  with 
.\sphall    concrete. 

Merced  County,  between  Delhi  and 
NiirlhiTly  Boundary  ( VI-Mer-l-D). 
.•iliiuii  4.2  miles  In  be  surfaced  with 
Asphalt    concrete. 

prango    County,    between    pullerton 


and  Northerly  Boundary  (VII-Ora-2- 
F),  about  4.8  miles  in  length.  2.8  miles 
to  be  paved  with  Portland  cement  con- 
crete and  2.0  miles  to  be  widened  with 
Portland  cement  concrete  shoulders 
and    surfaced    with    Asphalt    concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Divi.sion  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento. 
San  Francisco.  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  it  Is 
made  on  a  blank  form  furnished  by  the 
(Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the' 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission.  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  tor  the  best  in- 
terest  of  the   State. 

NEWELL    D.    DARLINGTON, 

CHARLES     A.     WHITMORE. 

GEO.    C.    MANSFIELD. 
California    Highway  Commission. 

AUSTIN    B.    FLETCHER. 

State    Highway    Engineer. 

JOHN  F.  GALVIN, 

Secretary. 
Dated    .-\ugust    22.    1921. 


NOTICE    TO    COXTH ACTORS 


AVard    Buii(linen) 


Office  of  the  Clerk  of  the  Board  of 
Supervisors.    Alameda    County.    Calif. 

SEALED  BIDS  will  be  received  by 
the  C'lerk  of  the  Board  of  Supervisors 
of  Alameda  County,  at  his  office,  until 
10  o'clock  A.  M.  on  Monday,  October 
3ril,  l»21  (the  only  day  when  said  bids 
will  be  opened),  for  all  labor  and  ma- 
terial and  mechanical  workmanship 
required  for  the  erection  and  partial 
completion  of  Ward  Buildings  numbers 
Four,  Six  and  Eight,  and  connecting 
corridors  for  Highland  Hospital  of 
Alameda  County  at  14th  Avenue  and 
Vallecito  Place.  Oakland.  California: 
also  certain  partition  work.  etc..  in 
Wards.  One  and  Two  and  in  Service 
Building. 

Complete  plans  and  specifications  for 
said  work  are  on  file  in  the  office  of 
the  County  Clerk,  open  to  inspection. 

Copies  may  be  obtained  by  depositing 
with  the  County  Clerk  the  sum  of  One 
Hundred  ($100.00)  Dollars.  Contractors 
will  be  restricted  as  to  the  length  of 
time  they  may  retain  these  plans  and 
specifications    to    ten    (10)    days. 

Contractors  failing  to  return  said 
plans  and  specifications  within  said 
lime  limit  will  forfeit  their  deposit  to 
the  l^ounly  of  Alameda.  The  entire 
.amount  of  the  deposit  will  be  returned 
to  contractors  returning  plans  and 
specifications  in  good  condition  within 
said  time  limit. 

Each  bid  must  be  accompanied  by  a 
check  tor  at  least  ten  (10)  per  cent 
of  the  amount  of  the  bid  or  proposal, 
certified  to  by  some  responsible  bank, 
and  made  payable  to  Geo.  IC.  Gross 
t'lerk  of  the  Board,  to  be  forfeited  to 
the  County  of  Alameda  as  agreed  and 
liquidated  damages  should  the  parly  or 
parties  to  whom  the  contract  shall  be 
awarded  fail  to  cnlor  into  the  contract 
afier  the  award  or  to  give  the  bond  re- 
iiulred  by  the  Board  for  the  faithful 
performance  of  the  Contract. 

Ci-IO    K    CROSS. 
Clerk    of    I  hi     lii.iir.l    of    Supervisors    of 
the   Counlj'  Of    Alftineda. 

Dated.  August  22nd,   1931. 
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Eight-story    Class    A    store    and    office 

building. 
Owner — Gorrill  Estate. 
Architect — AVa.=!hing:ton  .J.  Miller,  Lach- 

man    Bldgr.,     417    Market    St..     San 

Francisco. 
Work  will  be  started  as  soon  as  the 
new   Fox  and  Orpheum   theatres   in    the 
same  vicinity  are  under  way. 


Clas.«!  "A"  office   ami   loll    l.uiMinK.    ^ITT.x 

14(1.   150   (eel   high. 
Owner — Starr    Piano    Company. 
Architect — C.   H.   Plummer,  Story  Bldg-.. 

Los    Angeles. 


Contract   Awarded. 

STORES  Cost,   $87 

riAKEP.SFlELD,   Kern   Co..    Cal. 

One-story    brick    (3)    stores. 

Owner — Name    withheld. 

Architect — J.    M.    Saffe'l.    924     19th    £ 

F.akersfleld.   Cal. 
Contrac'or — F.    E.    Adams.    Bakersfi^ 

Cal. 
Other     bidders    were:       D.     Starlin 
J085S:   Wm.  Eissler,  $8800;  C.  E.   Kul 
ner,   $10,850,   all   of  Bakersfield. 


Contract  Awarded. 

.STORE  BLDG.  Cost.  $10,000 

OAKLAND.       NE     College     and     Ocean 

View  Dr. 
One-story   store   building. 
Owner — Dr.  Newell  Wilson. 
.Architect    and    Contractor — Leonard    H. 

Thomas.   251   Russ  Bldg..  S.   F. 


'"nncrete      and      Excavating'      Contract 

Awarded. 
THEATRE,  ETC.  Cost.  $75,000 

MARTINEZ,      Contra      Costa    Co.,      Cal. 

Ward  and   Ferry  Streets. 
Two-story   reinforced  concrete   theatre. 
Owner — J.  J.  McNamara,  Martinez. 
.Architect — Reid  Bros.,   lOi  Montgomery 

St..  San  Francisco. 
The  contract  for  the  excavating  and 
concrete  work  has  been  awarded  to 
George  Bitcomb  of  Martinez.  Contracts 
on  the  balance  of  the  work  will  be 
awarded  shortly. 


Permit  Applied  For. 

STORE  BLDG.  Cost.   $99,074 

FRESNO,    Fresno   Co.,   Cal.      1120   .1   St. 
One-story      and      basement      reinforced 

concrete  store  building. 
Ownei- — Mrs.    A.    L.    AVallace. 
Architect  and  Contractor — R.  F.  Felch- 

lin  Co.,  Bank  of  Italy  Bldg.,  Fresno. 


Segregated    Figures    Being    Taken. 

STORE    BLDG.  Cost,    $225,000 

OAKLAND,  Alameda  Co.,  Cal.  Broad- 
way between    15th  and  16th  Sts. 

Three-story  reinforced  concrete  store 
building. 

Owner — H.   C.    Capwell  Co. 

l.e.ssee — Reich  &  Lievre. 

Architect — W'm.  Knowles.  Call  Bldg.. 
S.  ¥■..  and  Central  Bank  Bldg.,  Oak- 
land. 


LOS  ANGELES,  Cal.  —  Architects 
Schultze  &  Weaver  of  New  York  are 
preparing  plans  for  a  theatre  building 
to  be  erected  in  Fifth  St.,  Los  Angeles, 
for  Homer  Curran  of  San  Francisco. 


$30,000,000  POWER  PROJECT  FOR 
FRBSNO 


Contract  Awarded. 

SALES  &  OFFICE  BLDG.     Cost,  $10,000 

FRESNO.     Sll-15  Van  Ness  Ave. 

tine-story  brick  sales  and  office  build- 
ing. 

Ovv-ner — Pete   Droge,   Fresno. 

Lessee — Associated  Oil  Co..  Itowoll 
Bldg..   Fresno. 

Architect — None. 

Contractors — Pritchard  Bros.  Rnwell 
Bldg..  Fresno. 


Plans   Being   Prepared. 

STORE    BLDG.  Cosl,     $22.00(1 

SAN  FRANCISCO.   SW   Clement  St.  and 

Tenth    Avenue. 
One-story  reinforced  concrete   (3)   store 

building. 
Owner — Withheld. 
Architect — A.    H.    Knoll,    Hear.';:     B:dg-., 

San  Francisco. 
Figures    will    be    taken    in   about    two 
weeks. 


POUTERVILLE,  Tulare  Co.,  Cal. — 
.Andrew  Callison  of  Porterville  has  pur- 
chased property  facing  the  Pioneer 
Bank,  26  by  75  feet,  and  contemplates 
the  erection  of  a  two-story  brick  bus- 
iness block.  Structures  now  on  the  site 
will    lie    razed. 


THEATRES 


Preliminary    Plans    Being    Prepared. 

RACE   TRACK  Cost.   $200,000 

SAN    AIATEO.    San    Mateo    Co.,    Cal. 

P.iiwl    race    track    for   motor   driven   ve- 
hicles. 

Owner — San  Francisco  Speedway  Assn., 
San  Francisco. 

.Architects — Glass      &      Butner,      Hearst 
Bldg,   San   Francisco. 
Sketches  are   for  a  very  large  track. 


Towns  in  the  Fresno  district  of  the 
San  Joaquin  Valley  have  been  called 
into  conference  at  Fresno  by  Mayor 
Truman  G.  Hart  to  consider  the  orsan- 
ization  of  an  association  for  the  pur- 
pose of  developing  a  $30,000,000  power 
and  irrigation  project  in  Squaw  Valley. 
According  to  engineering  estimates  the 
proposed  reservoir  will  have  a  capacity 
at  its  height  of  500,000  acre  feet  and 
will  develop  power  ranging  from  a 
minimum  of  58,000  horsepower  during 
the  five  months  from  September  to 
February  to  188.000  horsepower  during 
April.    May    and    June. 


U.   S.  ElVGINEER  TAKES    OVER 
DUTIES    IN    CHINA 


Plans    Being    Prepared. 

OFFICE  BLDG.,   Etc.  Cost.  $ 

LOS  ANGELES.  Cal.     No.  636  South  Hill 
Street. 


Plans  Being  Prepared. 

ALTETtATlONS  Cost.  $ 

.SACRAMENTO.    Cal.       K     St.     (Liberty 

Theatre). 
Alter.itions    to     theatre     (new     ceiling. 

ornamental     plaster,    re-decorating 

and  improving  lighting  system). 
Owner — Wm.  Trusts.  Sacramento. 
Architect — E.     C.     Hemmings.     Ochsner 

RIdg..    Sacramento. 


Dr.   J.  A.  L.   Waddell   of  Kansas  City 

and  New  York,  who  is  held  to  be  one  of  ., 

America's   foremost  construction   engi-  ; 

neers,  after  passing  through   Shanghai  i 

has  begun  work  as  the  American   rep-  li 

resentative   on    an    international   board  •' 
of  engineers  appointed   by  the  Chinese 

Government  to  pass  upon  designs  sub-  ■• 

mitted    for    a    new    bridge      over      the  J: 

A'ellow    River    on    the    Peking-Hankow  •■ 

railway    line.      The   board   is   composed  .J 

of      representatives   of   Great     Britain,  i 

France,  Belgium,  Japan  and  the  United  '.^ 
States. 
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Official    Proposals 


QVAV     WAI.I,     BIDS    WANTED 


BUREAU  OF  YARDS  AND  DOCKS, 
Navy  Department.  Washington.  — Bids 
are  wanted  until  September  7.  speci- 
flcalion.s  ^484.  for  constructing  quay 
wall  at  the  naval  station.  San  Diesfo. 
ralif..  deposit  for  plans  ?10.  Address 
thi-   chief   of   bureau. 


BIDS    WANTED    FOR     STEEL    WORK 


BUREAU  OF  YARDS  AND  DOCKS, 
Navy  Department,  Washlneton — Bids 
are  wanted  until  September  21,  speci- 
fication 4461,  for  steel  work  machine 
shop  at  Pearl  Harbor,  H.  T.  Deposit 
for  plans  $10.  For  Information  address 
chief  of  bureau. 


METAL    SHELVING    BIDS    WANTED 

OFFICE  OF  THE  SUPERVISING 
Architect.  Treasury  Department, 
Washington. — Bids  are  wanted  until 
September  26  for  installing  metal 
vault  shelving  in  the  U.  S.  public  build- 
ing. Honolulu,  H.  T. 


NOTICE   TO   COXTR.ACTORS 


Proposals  will  be  opened  in  the  near 
future  on  Specification  No.  4464  for 
erection  of  steel  superstructure  for 
new  machine  shop.  Naval  Station,  Pearl 
Harbor,  T.  H. 

The  work  covers  the  erection  of  the 
steel  work  tor  the  new  machine  shop 
which  will  be  rectangular  in  shape,  1 
story  high,  181  ft.  3  Va  in.  wide,  and  520 
ft.  long,  measured  between  column 
center  lines.  Bottom  chords  of  main 
trusses  will  be  approximately  50  ft. 
above  main  column  bases.  All  struc- 
tural steel  will  be  furnished  by  the 
Government. 

Plans  and  specifications  will  be 
available  for  distribution  shortly  and 
will  be  forwarded  when  available  upon 
the  receipt  of  check  or  postal  money 
order  for  $10,  payable  to  the  Chief  of 
the  Bureau  of  Yards  and  Docks,  as 
security  for  their  safe  return. 

R.   L.    MARTIN, 
Lieut.  Comdr.    (CEC)    U.   S.   Navy, 
P.y  direction,  Public   Works  Ofllcer. 
♦ 

TO  CALL  BIDS  FOR  RIPR.\PPING 


NOTICE   TO    CONTRACTORS 


The  Bureau  of  Yards  and  Docks  will 
shortly  open  proposals  on  Specification 
No.  43;i0  for  riprapping  Dike  No.  12 
at  the  Mare  Island  Navy  Yard. 

The  work  includes  the  excavation  of 
approximately  100,000  cu.  yds.  of  rock 
at  the  southerly  end  of  Mare  Island, 
and  the  depositing  thereof  outside  of 
Dike  No.  12. 

Plans  and  specifications  may  be  had 
when  available  upon  depositing  check 
or  postal  money  order  for  $10,  payable 
to  the  Chief  of  the  Bureau  of  Yards 
and  Docks,  as  security  for  their  safe 
return. 

By  direction.  Public  Works  Officer. 
R.   L.    MARTIN, 
Lieut.  Comdr.    (CEC)   U.   S.  Navy, 


STATE       OF       CALIFORNIA 


DEP.AIIT.MENT     OF     PI'BLIC     WORKS 

CAI.IFOIi.MA    IIIC;ilWAY  COMMISSION 

NOTICE    TO    CONTRACTORS 


m;.\LED  PROPOSALS  will  be  re- 
c-.iv.d  III  lb.-  office  of  thr  rnllfomia 
lliKh»ny  CommlMKlon,  ."tl.**  Forum 
liulliliiiK.  Siiernmentn,  <'nl..  until  2 
o'l-lnrk  V.  M,.  on  Septrmhrr  ntli.  at 
which  time  they  will  be  publicly  opened 
and  read  for  construction  In  accordance 
tvith     the     specifications     therefor     to 


which    special    reference    is    made,    por- 
tions  of   State    Highway   as   follows: 

Tuolumne  County,  Between  Westerly 
Boundary  and  one  mile  north  of  Key- 
-stone  (lII-Tuo-13-A),  about  9.4  miles 
in  length,  to  be  paved  with  I'ortland 
cement   concrete. 

Tuolumne  County.  Between  James- 
town and  Sonora  (III-Tuo-13-B),  about 
3.5  miles  in  length,  to  be  paved  with 
Portland  cement  concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento, 
San  Francisco.  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be   done.   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLINGTON. 
CHARLES    A.    WHITMORE, 
GEO.   C.   MANSFIELD. 
California    Highway    Commission. 
AUSTIN   B.    FLETCHER, 

State  Highway  Engineer. 
JOHN  F.  GALVIN, 

Secretary. 
Dated  August  8,  1921. 


STATE     OF     CALIFORNI.\ 


UEI'ARTMENT     OF     PIBLIC     WORKS 
C.\LIFOK.VI.\  HICiH^VAY  COMMISSION 


NOTICE    TO    CONTR.\CTORS 


SEALED  I'ROPOSALS  will  be  re- 
ceiveii  at  the  office  of  the  Cnliforiiia 
HlRhiyny  CnniniiKxion,  r,l7.  Forum 
Bnililine.  Sacramento,  Cal..  until  2 
o'clock  V.  M.,  on  Scptemlier  DItll.  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  .specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Mendocino  County,  near  Arnold. 
rI-Men-1-O).  an  undergrade  crossing 
of    the    Northwestern    Pacific    Railroad. 

Stanislaus  County,  between  South- 
erly Boundary  and  Ceres  (IIl-Sta-4-.\), 
about  6.0  miles  in  length,  to  be  surfac- 
ed  with   Asphalt  concrete. 

Santa  Clara  ("bounty,  between  Perry 
and  Morgan  Hill  (IV-S.C1-2-B),  about 
4.3  miles  in  length  to  be  surfaced  with 
jVsphalt   concrete. 

Santa  Clara  County,  between  Gilroy 
and  Carnadero  Creek  (1V-S.C1-2-C). 
about  1.7  miles  in  length,  to  be  paved 
with    Portland    cement   concrete. 

Monterey  County,  between  King 
City  and  South  side  of  Salinas  River 
(V-Mon-2-F).  about  1.0  miles  in 
length.  0.5  miles  to  be  paved  with  As- 
phalt concrete  and  0.5  miles  to  be  sur- 
faced   with    Asphalt  concrete. 

Santa  Barbara  County.  between 
Canada  de  la  Posta  and  Gavioia  (V- 
SB-2-K  &  F"),  about  3.2  miles  In  length 
to  be  widened  with  Portland  cement 
coiii-rete  shoulders  and  surfriced  with 
.\.^ph;ill    concrete. 

Mirced  County,  between  Delhi  and 
Norlhi'rly  Boundary  ( VI-Mer- l-D). 
.ibdiii  4.2  miles  to  lie  surfaccil  with 
Asphalt    concrete. 

prange    County,    between    Fiillerton 


and  Northerly  Boundary  (VII-Ora-2- 
F).  about  4.8  miles  in  length.  2.8  miles 
to  be  paved  wilh  Portland  cement  con- 
crete and  2.0  miles  to  be  widened  with 
Portland  cement  concrete  shoulders 
and    surfaced    with    Asphalt    concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  sU.  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento. 
San  Francisco.  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the' 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be   done.   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission.  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest  of  the   State. 

NEWELL    D.    DARLINGTON. 

CHARLES     A.     WHITMORE. 

GEO.    C.    MANSFIELD, 
California   Highway  Commission. 

AUSTIN    B.    FLETCHER, 

State    Highway    Engineer. 

JOHN  F.  GALVIN, 

Secretary. 
Dated    August    22.    1921. 


NOTICE    TO    CONTH.VCTORS 


(F 


AViird   UulldinKK) 


OHice  of  the  Clerk  of  the  Board  of 
Supervisors.    Alameda    County,    Calif. 

SICALED  BIDS  will  be  received  by 
the  Clerk  of  the  Board  of  Supervisors 
of  Alameda  County,  at  his  office,  until 
10  o'clock  A.  M.  on  Monday,  October 
Snl,  11)21  (the  only  day  when  said  bids 
will  be  opened),  for  all  labor  and  ma- 
terial and  mechanical  workmanship 
reiiuired  for  the  erection  and  partial 
completion  of  Ward  Buildings  numbers 
Four.  Six  and  Eight,  and  connecting 
corridors  for  Highland  Hospital  of 
Alameda  County  at  14th  Avenue  and 
Vallecito  Place,  Oakland.  California: 
also  certain  partition  work.  etc..  in 
Wards.  One  and  Two  and  in  Service 
Building. 

Complete  plans  and  specifications  for 
said  work  are  on  file  in  the  office  of 
the  County  Clerk,  open  to  inspection. 

Copies  may  be  obtained  by  depositing 
with  the  County  Clerk  the  sum  of  One 
Hundred  ($100.00)  Dollars.  Contractors 
will  be  restricted  as  to  the  length  of 
time  Ihcy  may  retain  these  plans  and 
specifications    to    ten    (10)    days. 

Contractors  failing  to  return  said 
plans  and  specifications  within  said 
time  limit  will  forfeit  their  deposit  to 
the  County  of  Alameda.  The  entire 
amount  of  the  deposit  will  be  returned 
to  contractors  returning  plans  and 
specifications  in  good  condition  within 
said  time  limit. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  (10)  per  cent 
of  the  ainount  of  the  bid  or  proposal, 
certified  to  by  some  responsible  l>ank. 
and  made  payable  to  Geo.  E.  Gross 
Clerk  of  the  Board,  lo  be  forfeited  to 
the  County  of  Alameda  as  agreed  and 
li<iuidated  damages  should  Ihe  parly  or 
parties  to  whom  the  contract  shall  be 
awarded  fall  to  enter  Into  the  contr.act 
;ificr  the  award  or  to  give  the  bond  re- 
quired by  the  Board  for  the  faithful 
performance  of  fho  Coiitmct. 

(iEO    T>    GROSS. 
Clerk    of    111.     Bi.iud    of    Supervisors    of 
the    f:oUnlS''  Of  '  Alameda. 

Dated.   August   22nd.   1921, 
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Saturday,  September  3,   192i 


NOTICE  TO  CONTRACTORS 


NOTICE  TO  BIDDERS 


Brick  &  Concrete  School,  Cost,  $150,(HIU 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  and  opened 
by  the  Board  of  Trustees  of  the  Napa 
School  District,  Napa  County,  Califor- 
nia, up  to  8  P.  M.  o'clock,  on  the  15th 
day  of  September,  1921,  for  the  erection 
and  completion  of  a  concrete  and  brick 
school  building-  to  be  known  as  the 
John  L.  Shearer  Grammar  School,  in 
the  City  of  Napa,  Napa  County,  Cali- 
fornia, all  in  accordance  with  plans 
and  specifications  made  for  the 
same  by  W.  H.  Weeks,  the  authorized 
architect   employed   by  the  Board. 

Bids   will   be   received   as  follows; 

(1)  The  General  Contract,  together 
with    alternate    propositions. 

(2)  Th^  Heating  System. 

Plans  and  specifications  can  be  seen 
at  tjie  office  of  the  Clerk  of  the  Board 
in  Napa,  between  the  hours  of  9  A.  M. 
and  3  P.  M.  of  any  day,  except  Satur- 
days, Sundays  and  holidays,  or  at  the 
office  of  the  Architect,  W.  H.  Weeks,  75 
Post  Street.  San  Francisco,  California, 
during   business   hours. 

On  a  deposit  of  Twenty  ($20.00) 
Dollars  complete  sets  of  said  plans 
and  specifications  may  be  had  by  any 
prospective  bidder.  If  not  returned  by 
the  time  bids  are  received  or  if  muti- 
lated, the  said  deposit  may  be  retain- 
ed by  the  said  School  District  as 
agreed  and  liquidated  damages  for 
said  mutilation  or  detention. 

Bids  must  be  made  on  proposal 
blanks  obtained  at  the  office  of  the 
Architect  and  to  be  signed  by  the 
bidder,  accompanied  by  a  certified 
check  for  at  least  ten  per  cent  (10%) 
of  the  amount  of  the  bid  or  proposal, 
certified  to  by  some  responsible  bank 
and  made  payable  to  Howard  E. 
Roper.  Clerk  of  the  Board  of  Trustees 
of  the  Napa  School  District,  to  be 
retained  by  said  School  District  as 
liquidated  damages  should  the  party 
or  parties  to  whom  the  contract  shall 
be  awarded  fail  to  enter  into  contract 
after  the  award,  or  to  give  bonds  re- 
quired for  the  faithful  performance  of 
the  contract  or  any  bond  required  by 
law. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

Address  bids  to  Howard  E.  Roper, 
Napa,  California.  Clerk  of  the  Board. 


NOTICE   TO    CONTRACTORS 


(Frame    Gymnasium    and    Auditorium) 

NOTICE  IS  HEREBY  GIVEN  by  the 
Board  of  Trustees  of  the  Anderson 
Valley  Union  High  School  District, 
Mendocino  Co..  California,  that  bids 
will  be  received  by  said  Board  for  the 
erection  and  construction  of  a  frame 
Gymnasium  -  Auditorium  at  Anderson 
Valley  in  said  district. 

Plans  and  specifications  may  be  ob- 
tained from  the  Clerk  of  the  Board  at 
Philo.  Calif.,  or  from  the  Architect, 
Norman  R.  Coulter,  at  46  Kearny 
street.  San  Francisco,  California.  A 
deposit  of  Ten  ($10.00)  Dollars  will  be 
required   for   each   set   of  plans. 

All  bids  will  be  opened  by  the  said 
Board  of  Trustees  on  the  12th  day  of 
September,  1921,  at  8  o'clock  P.  M.,  at 
the  High  School  Building  of  Ander- 
son Valley,  and  all  bids  must  be  deliv- 
ered to  Mr.  Byron  G.  Gowan.  Clerk  of 
said  Board,  before  said  hour,  enclosed 
in  sealed  envelopes  and  marked  on  the 
outside,  "Bids  for  construction  of  Gym- 
nasium-Auditorium near  Boonville,  in 
Anderson  Valley,  Calif." 

All  bids  must  be  accompanied  by  a 
certified  check,  cash  or  a  certificate  of 
deposit,  equal  to  ten  per  cent  of  the 
amou^it  bid;  checks  or  certificates  of 
deposit  to  be  made  payable  to  the 
Board  of  Trustees  and  to  he  returned 
to  the  party  or  parties  whose  bid  or 
bids  are  not  accepted,  and  to  the  party 
whose  bid  is  accepted  upon  his  entering 
into  a  contract  with  the  said  School 
District  and  giving  such  bonds  as  may 
be  required  by  law  or  said  Board. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids. 

BYRON   G.   GOWAN. 
Clerk   of  the   Board  of   Trustees   of   the 

Anderson   Valley   Union    High    School 

District,  Anderson  Valley,  Mendocino 

County,   California. 


(Tl 


-story    Office    Building) 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  proposals  are  invited  to  be  de- 
livered at  the  office  of  the  City  Clerk 
of  the  City  Council  of  the  City  of 
Stockton  in  the  annex  to  "The  Stock- 
ton." Stockton.  California,  up  to  und 
including  the  i:!lh  day  of  September, 
1921,  at  the  hour  of  10:30  o'clock  A.  M., 
for  the  furnishing  of  labor  and  ma- 
terials necessary  for  the  construction 
of  a  two-story  office  building  on  the 
north  side  of  Stockton  Channel  near  El 
Dorado  street  in  the  City  of  Stockton, 
according  to  the  plans  and  specifica- 
tions therefor,  on  file  in  said  office,  to 
which    reference    is    hereby    made. 

The  contract  for  the  performance 
of  said  work  and  the  furnishing  of 
said  material  shall  be  exercised  with- 
in ten  (10)  days  after  the  award 
thereof  shall  have  become  final,  and 
the  performance  thereof  shall  be  com- 
menced within  ten  (10)  days  after  the 
execution  of  the  contract  for  the 
same,  and  completed  within  120  days 
thereafter. 

The  successful  bidder  is  required  to 
give  bonds  for  the  faithful  perform- 
ance of  the  contract  in  the  sum  of  50 
per   cent    of   the   contract    price. 

All  proposals  shall  be  accompanied 
by  a  check  certified  by  a  responsible 
bank,  payable  to  the  order  of  the  City 
Clerk,  or  by  coin  of  the  United  States, 
for  an  amount  not  less  than  ten  per 
cen  (10%)  of  the  aggregate  of  the 
proposal. 

In  the  event  that  the  person,  firm 
or  corporation  to  whom  said  contract 
may  be  awarded,  fails,  neglects  or  re- 
fuses to  enter  into  contract  to  per- 
form said  work  and  furnish  said  ma- 
terials as  hereinabove  provided,  the 
the  certified  check  and  the  amount 
therein  mentioned,  or  the  coin,  ac- 
companying the  bid  of  said  person, 
firm  or  corporation,  shall  be  declared 
to  be  forfeited  to  said  City,  as  liq- 
uidated   damages. 

Said  contract  will  be  let  to  the  low- 
est responsible  bidder,  provided,  how- 
ever, that  the  City  Council  reserves 
the  right  to  reject  any  and  all  bids 
and  to  re-advertise  for  bids  or  to  pro- 
vide for  the  work  to  be  done  by  the 
Department  of  Public  Works. 

Dated:    August    17.    1921. 

A.    L.    BANKS. 
City  Clerk  of   the  City  of  Stockton. 


NOTICE  TO  CONTRACTORS 


(Two  Portable  Schools) 

NOTICE  IS  HEREBY'  GIVEN  that  the 
President  of  the  Board  of  Edu- 
cation of  the  City  of  Santa  Rosa  School 
District,  Sonoma  County,  California, 
will  receive  bids  for  the  construction 
of  two  (2)  wooden  portable  one-room 
school  buildings,  nntil  11  o'clock  A.  M., 
September  2«.  1921,  at  his  office  in  the 
Dougherty-Shea  Building  in  the  City 
of  Santa  Rosa,  and  that  these  liids  will 
be  opened  and  read  at  the  above  men- 
tioned time  and  date  and  place  in  the 
presence  of  all  concerned.  Plans  and 
specifications  for  the  work  may  be  ob- 
tained from  William  Herbert.  Architect, 
City  Hall,  Santa  Rosa,  California.  A 
deposit  of  Five  Dollars  ($5.00)  will  be 
required  to  insure  the  return  of  the 
plans   and   specifications. 

HILLIARD    COMSTOClv. 
President.   Board  of  Education,   City  of 

Santa  Rost  School  District. 

SARAH   N.    HATCH, 
Secretary,  Board  of  Education,  City    of 

Santa  Rosa  School  District. 


NOTICE     TO     BIDDERS 
(Court     House     Furnishings,     Etc.) 


NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  County  Commissioners  of 
Ormsby  County.  State  of  Nevada,  will 
receive  bids  for  furniture.  carpets, 
linoleum,  shades,  light  fixtures  and 
cabinet  work  to  be  installed  in  the  new 
Court  House  Building,  Carson  City, 
Nevada. 

Plans  and  specifications  may  be  se- 
cured at  the  office  of  F.  J.  DeLong- 
champ.   Architect.    Reno.   Nevada. 

Bids  will  be  received  at  the  office 
of  the  County  Clerk  at  Carson  City. 
Nevada,  up  to  12  o'clock  noon  on  Sep- 
tember 19,   1021. 


All  bids  shall  be  sealed  in  opaqu< 
envelopes,  addressed  to  County  Clerl 
and  marked  "Bid  for  Court  HouS( 
Eciuipment." 

Each  bid  shall  be  accompanied  bj 
a  certified  check  amounting  to  a' 
least  5  per  cent  of  the  total  amouni 
of  the  items  bid  on. 

Bidders  may  bid  on  one  or  raor< 
items  authorized  by  the  Board  o) 
County  Commissioners  for  Ormsbj 
County,  Nevada,  the  ITth  day  of  Au- 
gust,  1921. 

ORMSBY'    BOARD    OF    COUNTY    COM- 
MISSIONERS. 

E.    S.    DAUGHERTY.        "J 
Chairman..! 


NOTICE     TO     BIDDERS 


NOTICE  IS  HEREBY  GIVEN  by  the 
Board  of  Trustees  of  the  Willits  Ele- 
mentary School  District  of  Willits  that  i 
bids  for  the  erection  of  a  concrete' 
school  building,  to  be  built  in  Willits,  I 
will    be    received.  ''■ 

All  bids  submitted  are  to  be  sent  to'i 
the  Clerk  of  the  Board,  Mr.  J.  J.  Keller, ^i 
not  Inter  than  8  P.  M.,  September  10th.  I 
1921,  at  Willits,  California. 

Bids  are  to  be  opened  at  the  Willits) 
Mercanitle  Company's  store  by  the 
Board  and  each  bid  must  be  ac-  i 
companied  by  certified  check  of  not* 
less  than  10  per  cent  of  the  ainount  of" 
the  bid  submitted.  The  Board  reseryest" 
the  right  to  reject  any  and  all  bids  i 
submitted  and  contractors  submitting  ! 
bids  do  so  with  the  understanding  that  i 
their  bid  can  be  accepted  or  rejected=l 
by  the  said  Board.  -■ 

Plans  may  be  obtained  from  the^ 
Clerk  of  the  Board  or  from  the  Archi-S 
tect.  Norman  R.  Coulter.  46  Kearny* 
St.,  San  Francisco.  Contractors  get-C 
ting  plans  to  figure  will  be  required  to' 
pay  a  deposit  of  $10.  to  be  returned! 
when  plans  are  returned.  ^ 


NOTICE    TO    BIDDERS 


On      the    Nen-      Hope   Grammar      Schoolj^ 
Building,     Thornton,     Ssin     Joaquin 

County,   Cnlitorni:i.  u 

NOTICE  IS  HEREBY  GIVEN  by  the  ! 
Board  of  Trustees  of  the  New  Hope* 
School  District  that  sealed  bids  will  bel 
received  by  the  Board  of  Trustees,  ati 
the  New  Hope  grammar  school  build- jl 
ing,  located  in  the  town  of  Thornton, 4| 
up  to  7  o'clock  P.  IVI.,  on  the  12th  day  li 
of  September,  1921.  at  which  time  all  ■ 
bids   will   be  publicly   opened. 

Said  bids  shall  be  for  the  furnishing  r 
of  all  labor  and  material  and  con-'' 
structing  a  one-story  grammar  school^^ 
building  according  to  plans  and  speci-* 
fications  prepared  by  Wright  &  Sat-' 
terlee.  Architects  employed  by  thOJf 
Board:  said  bids  to  be  for  all  work,f' 
according  to  said  plans  and  specifica-^' 
tions  for  said  building.  ^ 

Said  building  to  be  located  on  the 
site  of  the  present  grammar  school 
building  and  east  of  the  said  presentj 
school   l.iuilding. 

Bach  bid  must  be  accompanied 
a  certified  check  or  certificate  of  de-! 
posit  for  two  hundred  dollars  ($200.00),| 
made  i^ayable  to  Robert  Nichols  Jr., 
Clerk  of  the  Board  of  Trustees,  andf 
conditioned  that  the  successful  bidder 
shall  enter  into  a  contract  in  accor.^ 
dance  with  such  bid,  and  file  with  saidj 
Board  of  Trustees  approved  bonds 
within  six  days  after  the  acceptance 
of  his  bid.  which  bonds  shall  be  condi- 
tioned for  the  faithful  fulfillment  of 
the  contr.ict  entered  into  and  to  be 
done  thereunder,  and  for  the  protection 
of  all  persons  performing  labor  or  fur- 
nishing materials  for  the  construction 
of  said  building. 

In  case  the  contractor  shall  fail  toi 
execute  the  retiuired  contract  or  fur-i 
nish  a  bond  acceptable  to  the  Board 
within  the  six  days,  due  notice  having 
been  given  him.  then  shall  the  con- 
tractor forfeit  ali  claims  to  the  said 
two  hundred  dollars  ($200.00),  and  il 
shall  become  the  property  of  the  Nev 
Hope    School   District. 

All  bids  must  be  submitted  upoi 
forms  obtained   from   the  architects. 

(Contractors   must    make   a   deposit 
ten     dollars     ($10.00)     with     the    archi- 
tects when    taking-   plans   antl   specifica- 
tiony   from      llie     office,   which     amount^ 
win      be    returned      to    said      contractor' 
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ipon   return  of  the  plana  in  good  con- 
lltlon  to  the  office  of  the  architects. 

The  Board    reserves   the   right    to    re- 
lect  any  or  all  bids. 
Dated  August  26th.  1921. 
By  order  of  the  Board  of  Trustees. 

ROBEKT    NICHOLS   Jr..    Clerk. 
<;.    L.    BAUBER. 
W.    C.    HOCSKEN. 


I'O     UIDDI'.US 


>o  AltrrntlunN  to  <Shop  HuildlnBH  iit 
thr  Lodi   In  Ion   Hlgrh   Soliixil   BnlldInK 

Notice  is  hereby  given  by  Ihe  Board 
if  Trustees  of  tlu-  Lodi  L'nion  High 
Jcboul  Dislrict.  Ihat  sealed  bids  will  be 
■eceived  by  tht  said  Board  of  Trustees 
It  the  Lodi  L'nion  High  School  Build- 
ng.  located  in  the  City  of  Lodi.  np  to  T 
I'rioek  P.  M.,  on  the  loth  day  of  Sep- 
rmbvr,  I9::i.  at  which  time  all  bids 
vUl   be  publicly  opened. 

Said  bids  shall  be  for  the  furnish- 
ng  of  all  labor  and  material  for  the 
Inishing  of  certain  rooms  on  the  2nd 
loor  of  Shop  Building,  according  to 
dans  and  specifications  prepared  by 
Vright  &  Satterlee.  architects,  em- 
)loyed  by  the  Board,  said  bids  to  be 
or  all  work  according  to  said  plans 
ind  specifications   for  said   buildinK. 

Said  Building  is  in  the  rear  of  the 
nain   High   School   Building. 

All  bids  are  to  be  for  work  accord- 
ng  to  said  plans  and  specifications, 
vhich  may  be  obtained  at  the  office 
.f  Wright  &  Satterlee.  in  the  BanJ< 
■f  Italy  Building.  Stockton.  California, 
luring  business  hours. 

Each  bid  must  be  accompanied  by 
I  certified  check  or  certificate  of 
leposit  for  One  Hundred  ($100.) 
dollars  made  jiayable  to  I'erry  O. 
Mark.  Clerk  of  the  Board  of  Trus- 
ses, and  conditioned  that  the  suc- 
essful  bidder  shall  enter  into  a  con- 
ract  in  accordance  with  such  bid.  and 
ile  with  said  Board  of  Trustees  an 
pproved  bond  within  six  days  after 
he  acceptance  of  his  bid,  which  bond 
hall  be  conditioned  for  the  faithful 
ulflllment  of  the  contract  entered 
nto  and  to  be  done  thereunder  and 
or  the  protection  of  all  persons  per- 
orming  labor  or  furnishing  materials 
or  the  construction   of  said   building. 

In  case  the  contractor  shall  fail  to 
xecute  the  required  contract  or 
urnish  a  bond  acceptable  to  the 
ioard  within  the  si.K  days,  due  notica 
laving  been  given  him.  then  shall  the 
ontractor  forfeit  all  claims  to  the 
aid  line  Hundred  ($100)  Dollars,  and 
t  shall  become  the  property  of  the 
.odi  Union  High   School  District. 

All  bids  must  be  submitted  upon 
orms    obtained    from    the    Architect. 

Contractor  must  make  a  deposit  of 
en  ($10)  dollars  with  the  architects 
rhen  taking  plans  and  specifications 
rom  the  othce  which  amount  will  be 
eturned  to  said  contractor  upon  re- 
urn  of  the  plans  in  good  condition  to 
he  office  of  the  Architects. 

The  Board  reserves  the  right  to 
eject  any  or  all  bids. 

Dated  August  30,  1921. 

By    order    of    the    Board    of    Trustees. 
I'ERRV     O.     CLARK, 

Clerk. 
W.    S.    MONTGOSIERV, 
FRED  G.   PERROTT. 


BIDS    W.WTED    FOR    SCHOOL 


NOTICE    TO    CONTRACTORS 


Notice  is  hereby  given  that  sealed 
lids  will  be  received  by  the  Board  of 
rrustees  of  the  Woods  School  Dis- 
rlct,  Woodbridge,  California,  at  the 
■fflce  of  the  Clerk  of  said  Board  at 
he  School  House  of  said  District, 
ocated  In  the  town  of  Woodbridge, 
"ounty  of  San  Joaquin,  State  of  Cali- 
ornla,  until  3  o'clock  P.  M.,  Wednea- 
lari  September  14,  1921,  for  the  erec- 
ion  of  a  school  building  to  be  built 
n  Woodbridge.  California,  according 
o  plans  and  specifications  prepared 
or  the  same  by  George  C.  Sellon  and 
"ompany,   the  authori/.ed   architects. 

Bids  will  be  received  for  the  various 
iranches  of  the  work  as  follows:  For 
he  ma.son  work  and  carpenter  work 
omblned;  for  the  mason'  work;  for 
he  carpenter  work;  for  Ihe  plaster- 
<>g.  for  the  iialntlng;  for  the  roofing: 
or  Ihe  sheet  metal  work:  fur  Ihe 
■lumblng;  for  the  heating:  and  for 
he  electrical  work. 

Bids    will    a[8o    be    received    for    the 


mechanical  construction  (including 
sheet  metal  work,  plumbing,  heating 
and  electrical  work). 

Plans  and  specifications  can  be 
seen  at  the  residence  of  the  Clerk  of 
said  Board  of  Trustees,  at  Wood- 
bridge.  California,  and  may  be  seen 
at  or  obtained  from  the  oltice  of  the 
Architects,  202  Mitau  Building,  Sac- 
ramento, California.  A  cash  deposit 
of  $25.00  will  be  required  from  all 
prospective  bidders  on  all  copies  of 
plans  and  specifications  loaned  out, 
as  a  guarantee  of  the  same  being  re- 
turned. 

All  shall  be  presented  on  blank 
forms  which  may  be  procured  at  the 
office  of  architects.  Each  bid  must  be 
accompanied  by  a  certified  check  on 
some  responsible  California  bank  for 
a  sum  of  not  less  than  ten  per  centum 
(10%J  of  the  amount  of  the  bid.  made 
payable  to  Geo.  M.  Bancroft,  Clerk  of 
the  Board  of  Trustees,  as  a  guarantee 
of  good  faith  that  the  party  to  whom 
the  contract  may  be  awarded  will, 
within  ten  days  after  the  award  is 
made,  enter  into  the  necessary  agree- 
ment and  furnish  the  necessary  bonds 
for  faithful  performance  of  said  work, 
and  in  case  the  bidder  to  whom  the 
contract  is  awarded  fails  or  refuses 
to  enter  into  said  agreement,  or  to 
furnish  said  bonds,  said  check  will  be 
forfeited  to  the  said  School  District 
in  the  manner  provided  by  law.  Each 
bid  must  be  enclosed  in  a  sealed  en- 
velope and  addressed  to  Geo.  M.  Ban- 
croft, Clerk  of  the  Board  of  Trustees 
of  Woods  School  District,  Woodbridge, 
California,  and  endorsed  "Proposal  for 
building  school." 

The  Board  of  Trustees  expressly 
reserves  the  right  to  reject  any  or  all 
bids. 

By  order  of  the  Board  of  Trustees 
of  Woods  School  District,  Woodbridge, 
San    Joaquin    County,   California. 

Dated  August  29.  1921. 

Signed:        GEO.    M.    BANCROFT. 

Signed:        MARTHA    D.    GARRISON, 

Signed:        L.  T.  MASON, 


NOTICE  TO   P.\INTEIIS 


(Hoxpital     Bnildinoi) 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  proposals  or  bids  will  be  re- 
ceived by  the  Board  of  Supervisors  of 
Santa  Clara  County.  California,  in  their 
rooms  in  the  Court  House,  in  the  City 
of  San  Jose,  np  to  II  o'cli>ck  A.  M.  of 
Monday,  October  3,  10;:i,  for  painting 
rnain  building  as  Santa  Clara  County- 
Hospital,  also  Superintendent's  resi- 
dence. Tuberculosis  building.  Old 
Ladies'  and  Old  Men's  cottages  and 
Employes'  cottage.  Morgue  and  Gas 
House.  Water  Tower  and  Tanks  of  the 
Santa  Clara  County  Hospital,  in  ac- 
cordance with  plans  and  specifications 
on  file  in  the  chambers  of  the  Board  of 
Supervisors  for  said  work. 

Each  bid  must  be  accompanied  by  a 
certified  check  in  the  sum  of  o  per  cent 
of  amount  bid.  drawn  upon  some  re- 
liable bank  in  favor  of  Henry  A.  Pfister. 
County  Clerk,  as  liquidated  damages  in 
case  the  successful  bidder  fails  to  file 
a  satisfactory  bond  as  rer|uired  by  naid 
Board  within  five  days  for  the  faithful 
performance  of  the  conditions  of  the 
"contract. 

The  Board  reserves  the  right  to  reject 
any  and  all  bids. 

All  bids  must  be  addressed  to  John 
Roll.  Chairman  of  the  Board  of  Super- 
visors of  Santa  Clara  County,  and  In- 
dorsed "Bids  for  Painting  Hospital 
Buildings." 

By  order  of  the  Board  of  Super- 
visors of  Santa  Clara  County. 

Attest:      HENRY  A.  PFISTER.  Clerk. 

By  Eugene   M.    Don.   Deputy   Clerk. 


BIDS  WANTED 


(Road    BulldInK    Equipment  I 

Bids  will  be  received  on  Ihe  follow- 
ing equipment.  Bids  to  be  as  is.  in 
WInnemucca.  Nevada.  Equipment  Is 
in  good  condition.  Was  purchased  by 
the  Telephone  Company  for  road 
building  purposes  In  Nevada.  This 
policy  was  abandoned  and  no  roads 
built: 

1      Fresno    Scraper. 

1      Oliver    Plow   No     1. 

1     Oliver    Plowshare. 

1      Meline    No.    4i'>    R.Tllway    Plow. 

Grader.    Royal     Highway    No.     14  2. 
feet      l«-lnch      No.      16      Gauge 


Wrought  Iron  Pipe. 
Pipe  is  not  in  flrst-class  condition. 
Bids  can  be  sent  for  all  or  any  part 
of  above  material  and  equipment  to 
Plant  Chief,  Care  Bell  Telephone  Co. 
of  .N'evada.  Reno,  Nevada.  P  O. 
Drawer    SOU. 


BIDS     WANTED     FOR      STATK     lli(;l|. 
W.*Y    IMPHOVEMKNT 


ST.\TK       OF       CAMFOHMA 


DEPART.MENT     OF      PI  BI>IC      WOKKS 
CALIFORNIA  lUUHWAY  CO.MMISSION 


.NOTICE    TO    CONTRACTORS 


SE.\LED  PROPOSALS  will  he  re- 
leived  at  the  oHlce  of  the  California 
liiicbnny  ComniiMNlon.  .'.l.-.  Forum 
Building,  Sacrnmento,  Cal.,  until  '2 
oVI<K-k  P.  >I.,  on  September  2«(h,  at 
H  hlch  time  they  will  be  publicly  opened 
and  read  for  construction  in  accordance 
with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions of  State  Highway  as  follows: 

Sonoma  County,  between  Fairvllle 
and  Easterly  Boundary  (IV-Son-8-A  & 
B).  about  nine  and  three-tenths  (9.3) 
miles  in  length,  to  be  graded. 

Imperial  County,  between  Near  East 
High  Line  (.'anal  and  New  County  Well 
( VII-Imp-27-A).  about  ten  and  seven- 
tenths  (10.7)  miles  in  length,  to  be 
paved    with    Asphalt   concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
office  of  the  Division  Engineers  at  Los 
.\ngeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willils.  Dunsmuir.  Sacramento, 
San  Francisco.  San  Luis  Obispo,  Fresno 
and   Los   Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors  "  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to    be   done,   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission.  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLINGTON. 
CHARLES    A.    WHITMORE. 
GEO.    C.    MANSFIELD, 
t.'alifornia  Highway  Commission. 
AUSTIN    B.    FLETCHER. 

State    Highway    Engineer. 
JOHN   F.  GALVIN. 

Secretarv. 
Dated    August    29.   1921. 


INVlT.4TIO.\     FOR    I'ROPOSALS 

TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D.  C.  August  24.  1921.— SEALED 
PROPOSALS  will  be  opened  In  this 
office  at  3  P.  M..  Sept.  12,  1921,  for  the 
re-roofing  of  buildings  and  structures, 
as  listed,  for  Ihe  United  Stales  Public 
Health  Service  Hospital,  at  Fort  Bay- 
ard. New  Mexico.  Specifications  may 
be  obtained  at  this  office,  or  from  the 
Superintendent  of  Construction.  at 
Fort  Bayard.  N.  Mexico,  in  the  discre- 
tion of  the  Supervising  Architect.  JAS. 
A.  WETMORE,  Acting  Supervising 
Architect. 

NOTE: — Approximately  three  thous- 
and squares,  three  ply  asbestos  roofing. 

Copies  of  specification  may  also  be 
obtained  upon  application  to  the  Su- 
pervising Superintendent.  Room  402  IT. 
P.  Post  Office  Building.  .Seventh  and 
Mission  Streets.  San  Francisco,  Cali- 
fornia. 


VOTICI".    TO    C«»\TRACTORS 


ai-io 


TP.EASURV     DEPARTMENT.     !?uper- 
vlslng    .Architect's    Office.     W.tshinglon. 

n.  r.,  Angiisi  :;3.  I92i  — .ie.^i.ed  pro- 
posals will  be  reoelvcd  at  this  .)mce 
until  3  p.  m..  October  }8,  1921,  and  thaq 
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Saturday,  September  3,  19Z1  i! 


opened,  for  metal  book  stacks  installed 
in  place  in  the  United  States  Post 
Office,  Custom  House  and  Court  House 
at  Honolulu,  T.  H.  Drawings  and  speci- 
fications may  be  obtained  from  the 
Superintendent  of  Construction  of  the 
building  at  Honolulu,  Hawaii,  from  J. 
W.  Roberts.  Supervising  Superintend- 
ent of  Construction,  Room  403  Post 
Office  and  Court  House,  San  Francisca, 
California,  or  at  this  office  in  the  dis- 
cretion of  the  Supervising  Architect, 
Jas.  A.  VVetmore.  Acting  Supervising 
Architect. 


THK    OBSERVKR 


(Continued   from  Page  4) 


George  W.  Borden  has  been  named 
acting  chief  state  highway  engineer 
of  Nevada.  The  appointment  was  made 
following  the  resignation  of  C.  C.  Cot- 
trell. 


The  Minequa  steel  plant  of  the  Colo- 
rado Fuel  and  Iron  Co.  at  Pueblo.  Col.. 
has  closed  down,  due  to  lack  of  orders, 
leaving  between  5000  and  6000  out  of 
work. 


A  total  of  ?2, 911. 514  was  expended  in 
new  building  construction  in  the  city 
of  Berkeley  for  the  fiscal  year  ending 
July  30,  according  to  Dewey  P.  Colling- 
ton.  chief  clerk  of  the  city  building  de- 
partment. This  is  an  increase  of  more 
than  11,000  over  the  previous  year. 
There  were  1421  permits  issued,  which 
brought   a  total   of   $10,972.60    in   fees. 


An  intensive  study  of  the  drainage 
conditions  in  the  Eel  river  valley. 
Humboldt  County,  is  being  made  by 
Prof.  W.  W.  Weir  of  the  soil  technol- 
ogy department  of  the  University  of 
California.  Later  he  will  go  into  Shas- 
ta County  to  investigate  and  aid  in 
the  drainage  problems  there.  As  a 
result  of  these  studies  a  larger  area 
will  have  the  benefit  of  a  more  sanitary 
and  extensive  drainage  system. 


Sacramento  City  Council  has  ap- 
pointed a  civil  service  commission,  con- 
sisting of:  O.  Gl  Hoipkins,  W.  E. 
Truesdale   and  Walter   .J.   Hicks. 


F.  C  Crutcher.  a  memljer  of  the  staff 
of  Edward  von  Geldern.  engineer  for 
Sutter  County,  has  resigned  and  will 
enter  the  Missouri  School  of  Mining. 


W.  P.  Boone  of  Dinuba  and  D.  Jo- 
seph Coyne  of  Los  Angeles  have  been 
appointed  by  Governor  Stephens  as 
executive  directors,  with  State  Engi- 
neer W.  F.  McClure.  to  carry  out  the 
provisions  of  the  California  water  stor- 
age district  act.  passed  at  the  last  Leg- 
islature. Both  men  are  prominent  in 
water  storage  and  irrigation  work 
The  water  storage  act  is  a  substitute 
for  the  irrigation  l^oard  act.  declared 
unconstitutional  by  the  Supreme  Court, 
and  is  understood  to  have  been  drawn 
specifically  to  cover  activities  in  the 
development  of  the  Pine  Flat  project 
on  Upper  Kings  river. 


E.  A.  Wheeler.  Superintendent  of 
Streets  of  Bakersfield.  has  received 
from  the  United  States  Government  a 
patent  on  a  road  planer  machine  which 
may  revolutionize  street  repair  work. 
Wheeler  also  invented  and  patented 
three  years  ago  a  machine  for  similar 
purposes,  laut  lacking  some  of  the  use- 
ful features  of  his  newest  invention, 
which  has  been  serving  the  city  of 
Bakersfield  satisfactorily  for  more  than 
two  years.  The  new  road  planer  will 
weigh  4500  pounds  and  will  be  drawn 
by  a  tractor,  motor  propelled.  It  will 
work,  Wheeler  says,  in  a  thorough, 
powerful  and  effective  fashion  at  .•* 
speed  of  approximately  one  mile  to 
one  and  one-half  miles  an  fiour 


Directors  of  the  Oakdale  and  South 
San  Joaquin  Irrigation  District.  Stan- 
islaus County,  have  instructed  their  en- 
giners  to  select  a  consulting  engineer 
to  go  over  plans  for  the  proposed  Me- 
lones  reservoir  and  to  superintend  its 
construction. 


John  McMuIlen.  who  with  George  W. 
Catt  founded  the  San  Francisco  Bridge 
Co.,  died  August  29  in  South  N'orwalk, 
Conn.,  at  the  age  of  73.  McMullen  was 
prominent  in  tlie  execution  of  large 
contracts  throughout  the  West  and  in 
the  Philippines.  Among  the  other  cor- 
porations which  he  organized  were  the 
Puget  Sound  Bridge  and  Dredging  Co.. 
the  Atlantic  Gulf  and  Pacific  Co.  ot 
New  York,  and  the  Atlantic  and  Pa- 
cific Gulf  Co.  of  Manila. 


A  deal  involving  the  transfer  of  27.- 
000  acres  of  timber  land  in  the  Nehalem 
region  formerly  owned  by  the  Oregon 
American  Lumber  Co..  to  the  Central 
Coke  and  Coal  Co.  of  Kansas  City  has 
been  completed.  The  immediate  com- 
pletion of  the  Portland.  Astoria  and 
Pacific  Railway  will  be  one  of  the  re- 
sults   of    this    transfer. 


Offices  of  the  Standard  Lumber  Co.. 
which  have  been  in  Sonora.  Tuolumne 
County,  since  the  establishment  of  the 
company  have  been  moved  to  Standard 
City  where  a  ?50.000  office  l)uilding 
has   Just    been   completed. 


The  city  Council  of  Richmond  will 
test  claims  that  the  cost  of  doing 
street  work  will  be  reduced  approxi- 
mately 15  per  cent  by  using  the  1915 
bond  act  instead  of  the  1911  act.  The 
council  has  ordered  the  improvement 
of  Second  street  under  the  1915  act. 
while  the  improvement  ot  Bay  View 
avenue  is  to  be  undertaken  under  the 
1911  act  for  the  purpose  of  comparison. 
Bond  houses  have  informed  the  city 
that  there  is  no  market  for  1911  act 
bonds,  and  that  fewer  and  higher  bids 
may  l)e  expected  as  a  result.  Most  ot 
the  work  done  heretofore  has  been 
under   the   1911  act. 


The  Michigan-California  Lumber  Co. 
is  planning  to  abandon  its  plant  at 
Camino.  seven  miles  from  Placerville. 
for~a  location  on  the  American  river, 
according  to  word  received  from 
Placerville.  James  Danaher,  as- 
sistant manager  of  the  company,  de- 
clares his  company  is  considering  such 
a  move  but  up  to  the  present  time  had 
not    secured    a    suitable    location. 


SHOULD     ENGINEERING     SOCIETIES 
ENTER    POLITICS? 


The  Safety  Valve  Club  of  the  Chicago 
Chapter,  American  Association  of  En- 
gineers has  a  two-fold  purpose — that 
implied  by  its  name  and  that  of  train- 
ing engineers  in  public  speaking.  The 
second  phase  is  more  than  an  incident 
of  the  first:  it  is  an  object  in  itself. 

Peculiarly  appropriate  was  the  sub- 
ject of  the  engineer  and  politics — de- 
bated at  the  July  15  meeting  of  the 
club.  By  one  side  it  was  contended 
that  the  American  Association  should 
enter  politics  actively — firsct  to  elect 
public  officers  and  to  secure  legislative 
action  on  the  basis  of  those  virtues  and 
merits  which  are  apparent  to  good 
citizens  in  general  or  to  engineers  in 
particular;  second  to  further  legisla- 
tion necessary  to  the  carrying  out  of 
desirable  engineering  work  and  to 
secure  legislation  for  the  direct  benefit 
of  engineer,  where  such  is  justified  and 
needed;  and  third  to  raise  the  political 
status  ot  the  association  so  that  its 
voice  may  be  heard  most  effectively  at 


whatever   future    times   it   may   be   de-  i 
sirable  for  it  to  speak.  t 

On  the  negative  of  this  question  It 
was  argued  that  while  the  individual 
engineer  should  participate  actively  In  ,' 
politics,  the  engineering  society  should  t 
not  do  so;  that  the  cross-section  of  a  1 
politicians  shows  him  to  have  a  profes-  J 
sion  or  trade  whose  ideals  are  dl-  I 
ametrically  opposed  to  those  of  the  en-  I 
gineer,  and  instead  of  the  engineer  up-  | 
lifting  politics,  politics  would  drag  the 
engineer  down;  that  for  the  American  i 
Association  to  go  into  politics  wouW  j 
mean  that  its  ideals  would  have  to  be  ; 
changed,  and  that  this  would  change  j 
the  entire  organization  so  that  instead  | 
of  being  an  association  to  benefit  en-  i 
gineers,  it  would  become  a  political  i 
body. 

In  addition  to  the  discussion  (d  j 
politics  it  was  pointed  out  that  to  the 
engineer's  notorious  lack  of  ability  to  | 
express  himself  before  an  audience,  is  t) 
primarily  chargeable  his  equally  no-  j 
torious  lack  of  ability  to  sell  his  ser-J 
vices — Engineer    and    Contracting. 


OPPORTUNITY  FOR  SALE  OP  AMEIU  1 
ICAN  MADE  PIPE  IN  ECUADOR         < 


There  is  an  opportunity  for  the  sale  . 
of  20  miles  of  14-inch  castiron  pipe  and  i 
40  miles  of  20-inch  castiron  pipe  in  j 
Guayaquil,  Ecuador,  according  to  a  , 
cablegram  from  Consul  General  Fred- 
eric W.  Goding,  at  Guayaquil.  The  j 
transaction  will  amount  to  about  1,"  j 
100,000  sucres  (the  Equadorian  sucre  ^c 
equals  .$0,486,  normal  exchange,  but] 
$0.28  at  present),  but  cash  can  not  bel 
paid  at  the  present  rate  of  exchange,.! 
Further  particulars  can  be  obtained' 
from  the  Bureau  of  Foreign  and  Do-  . 
mestic  Commerce  or  its  district  and  co- 
operative offices  by  referring  to  File  j 
L.  A.  31866.  I 


STREET       IMPROVEMENT       ACT       OF 
1011    UPHELD  , 


A  decision  awaited  with  interest  bjf  j 
contractors,  engineers  and  owners  of: 
large  property  interests  throughout  the  ' 
state  was  handed  down  recently  by  thej 
District  Court  ot  Appeals  in  the  com^J 
plete  upholding  of  all  provisions  otij 
the  street  improvement  act  of  1911.,  i 
The  decision  was  an  affirmation  ot,) 
the  judgment  of  foreclosure  of  cer^j 
tain  street  assessment  liens  given  b^ 
the  Contra  Costa  County  SuperiOMJ 
Court  to  G.  H.  Stokes,  as  assignew 
for  the  contractor  who  complete^^ 
certain  sewer  construction  upon  prop*'' 
erty  in  Richmond  belonging  to  the  lateM 
Joseph  Henry  Thomas  Watkins,  Oak's? 
land  millionaire.  \ 

By  the  decision  of  the  higher  court-: 
Stokes  will  collect  but  $1900,  but  morei 
than  two  hundred  of  the  suits  still ' 
pending  will  be  settled  in  accordance' 
with  the  ruling.  ! 
• i 

TO      START      RAILROAD      CONSTRU<Mjd 
TION   IN   NEVADA  U 

Preliminary  work  on  the  projected' 
railroad  from  Rogerson,  Idaho,  ttf  i 
Wells,  Nevada,  is  to  start  shortly,, 
according  to  word  received  from  Twi® 
Falls,  Idaho.  4- 

The  railroad  will  traverse  one  of  thfe 
richest  agricultural  and  mineral^ 
regions  of  Nevada,  including  the  fertil*:: 
valleys  of  Northern  Elko  County,  and  . 
the  Contact  mining  field,  with  its  large  ] 
deposits  of  copper,  silver,  gold  and  ■ 
other  metals.  At  Wells  it  will  connect  : 
with   the  Southern   Pacific  system.  ' 
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BRIDGES,   DAMS   &    HARBOR 
WORK 


SACRAMENTO,  Cal— Gadd  &  Tab- 
bals.  1010 ',2  Eighth  St..  Sacramento,  at 
J21,067.  awarded  contract  by  State 
Reclamation  Board  for  miscellaneous 
work  to  be  performed  in  connection 
with  the  enlarging  and  completing  of 
the  east  levee  of  the  Sacramento  river 
throughout  4 '4  miles  of  its  length  fn 
the  vicinity  of  the  Town  of  Hood.  Work 
consists  of  clearing  of  brush  from 
levee,  plowing  of  the  crown  and  slopes 
of  the  present  levee,  removal,  moving, 
reconstruction  and  installation  of  all 
houses,  buildings,  pumping  plants, 
fences  and  other  structures  which  will 
be  required  by  the  enlargement  of  the 
levee,  the  construction  of  all  bulkheads, 
walls,  ditches,  fences,  walks,  runways. 
etc.  Bids  for  dredging,  enlarging  and 
constructing  4  miles  of  levee  and  for 
hauling  materials  taken  under  advise- 
ment. 


PLACERVILLE.  El  Dorado  Co..  Cal. 
— Until  Sept.  6.  2  p.  m..  bids  will  be 
received  by  Arthur  Koletzke.  County 
Clerk,  for  furnishing  plans  and  speci- 
fications for  a  reinforced  concrete 
bridge  over  the  south  fork  of  the 
American  River  at  Chili  Bar.  Premium 
to  be  paid  for  same  is  $250.  Henry 
l.>ahiff.  County  Surveyor. 


SAX  RAFAEL.  Marin  Co.,  Cal. — Su- 
pervisors order  bids  received  for  con- 
structing three  bridges  in  Supervisor 
Sweetser's  district.  Robt.  E.  Graham. 
County  Clerk. 


OROVILLE,  Butte  Co..  Cal. — Super- 
visors will  pay  60%  of  cost  of  con- 
structing concrete  bridges  over  later- 
als cut  by  Drainage  District  Xo.  833 
along  the  Gridley-Chico  and  the  Biggs- 
Princeton  roads.  One  bridge  will  be 
constructed  on  each  road.  H.  H.  Hume. 
County    Engineer. 


OAKLAXD,  Cal. — Construction  of  a 
new  ship  channel  along  the  western 
waterfront  which  will  shorten  the  dis- 
tance for  vessels  coming  to  the  Oak- 
land city  docks  is  contemplated,  ac- 
cording to  City  Commissioner  Albert 
E.  Carter.  The  War  Department  will 
be  asked  to  approve  plans  of  the  city. 


SAX  RAFAEL.  Marin  Co.,  Cal.— Until 
Sept.  7.  2  p.  m..  bids  will  be  received 
by  Robt.  E.  Graham,  County  Clerk,  tor 
constructing  two  wooden  bridges  with 
concrete  abutments  In  Wilson  Ave., 
Road  Dist.  No.  5.  and  for  removing  the 
present  bridges. 

Separate  bids,  same  date,  tor  con- 
structing reinforced  concrete  bridge  in 
county  road  leading  from  Tacoloma  to 
I'etaluma.  known  as  Red  Hill  road.  500 
tt.  south  of  county  line  in  Marin  Coun- 
ty. Cert,  check  10%  payable  to  Chair- 
man. Board  of  Supervisors,  required 
with  each  bid.  Chas.  S.  Richardson. 
County  Engineer. 


SAX  JOSE.  Santa  Clara  Co.,  Cal. — 
Until  October  3.  11  a.  m..  bids  will 
l>e  received  by  Henry  A.  Pfister.  County 
Clerk,  tor  constructing  reinforced  con- 
crete bridge  in  Hillsdale  Ave.  over 
Canvas  Creek  In  supervisorial  district 
No.  4.  Irving  .1  Ryder  County  EuRi- 
neer. 


0.\KDALE.  Stanislaus  Co..  Cal. — En- 
gineers of  the  Oakdale  and  South  San 
Joaquin  Irrigation  Districts  have  been 
instructed  to  select  a  consulting  engi- 
neer to  go  over  plans  for  the  proposed 
Melones  reservoir  and  to  take  charge 
of  construction.  The  recommendation 
will  be  submitted  at  a  joint  meeting 
of  both  boards  in  the  immediate  future. 


HOLLISTER.  San  Benito  Co..  Cal. — 
E.  H.  Martin  &  Co.,  Syndicate  Bldg.. 
Oakland,  awarded  contract  by  super- 
visors to  construct  steel  bridge  at 
Junction  crossing  at  $12,941.  Kyle  & 
Co..  74  Xew  Montgomery  St..  San  Fran- 
cisco, at  $5400.  awarded  contract  to 
furnish  steel  for  structure. 

PHOEXIX.  Ariz. — Proceeds  of  the  sale 
of  $100,000  city  bonds  for  control  of 
Cave  Creek  will  be  available  during 
September.  Plans  for  the  work  are 
being  prepared  and  it  is  expected  con- 
struction   will    be    started    this   fall. 


SOXORA.  Tuolumne  Co..  Cal.— M.  F. 
Swerer.  Jamestown,  at  $940.  awarded 
contract  by  Supervisors  to  construct 
wood  bridge  over  south  fork  of  Stan- 
islaus river  at  Italian  Bar.  H.  F.  Han- 
ify.  Jamestown,  only  other  bidder  at 
$1950.     Robert  Thorn,  County  Engineer. 


SAX  DIEGO.  Cal.— W.  M.  Ledbetter. 
Pacific  Elec.  Bldg.,  Los  Angeles,  sub- 
mitted the  lowest  bid  at  $39,659  for 
constructing  a  reinf.  concr.  bridge 
ovrr  Kitchen  Creek  on  State  Highway 
and  lowest  bid  at  $17.1S8.5n  for  reint, 
concr.  bridge  over  La  Posta  Creek.  The 
full  list  of  bids  follow:  Kitchen  Creek 
bridge:  W.  M.  Ledbetter.  $39,659;  B. 
B.  Boyd,  $51,400.21;  Mercereau  Bridge 
&  Constr.  Co..  $52,064;  Hannah  Bros.. 
$54,584;  Riley  &  Peterson.  $54,803.05; 
Edgar   T.    Wheeler   Co..    $58.9S9.46. 

La  Posta  Creek  bridge:  W.  M.  Led- 
better. $17.1S5..50;  B.  B.  Boyd.  $22,196.44; 
Riley  &  Peterson.  $24,954.81;  Hannah 
Bros,  $25,037;  Lincoln  Johnson.  $27.- 
789;  Edgar  T.  Wheeler  Co..  $29,803.92; 
Chas.  G.  Frishie.  $29,9S7.35.  Bids  re- 
ferred to  County  Surveyor  Geo.  Butler 
and   Supervisor   Good. 


SALEM.  Ore. — Following  low  bids  re- 
ceived  by  State   Highway   Commission: 

Bridges    786.    787.    78S.    ISO.    790.    710. 
on    Xeison-Huntington    section    of    Old 
Oregon  Trail,  in  Baker  County: 
Rajotte.  Winters  Co $13,395 

Bridge  No.  613   (wood  truss  or  struc- 
tural   steel),    on    Cottage    Grove-Divide 
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section    of    Pacific    Highway     in     Lane 
County: 

Lane  County  Court  (wood) $  9,733 

Union  Bridge  Co.  (steel) 12.180 

Bul!y  Creek  Bridge  Xo.  630,  on  Bur- 
rell-Vale  section  of  Central  Oregon 
Highway  in  Malheur  County: 

U.  S.  Bridge  Co..  Boise $13,227 

Heppner  Bridges  776-7-8.  on  Hepp- 
ner-Lexington  section  of  Oregon-Wash- 
ington Highway  in  Morrow  County: 

Tobin.Pearce.     Portland $16,630 

Lexington  Bridge  Xo.  611  on  Hepp- 
ner-GiUiam  County  line  section  of  Ore- 
gon Washington  Highway  in  Morrow 
County: 

Tobin    &    Pearce.    Portland $5355 

Bridge  754  at  Stanfleld  on  Echo-Mor- 
row County  line  section  of  Old  Oregon 
Trail  in  Umatilla  County; 

Parker    &    Banfield $3120 

Bridge  over  Scoggins  Creek,  on  For- 
est Grove-Gaston  section  of  Tualatin 
Valley  Highway  in  Washington 
County: 

W.   D.   Andrews   Const.   Co.,   Port- 
land     $6527 


IRRIGATION  PROJECTS 


MODESTO.  Stanislaus  Co..  Cal— C. 
S.  Abbott.  Secretary,  Modesto  Irriga- 
tion District,  instructed  to  call  bid  for 
lining  with  cement  two  sections  of 
canal;  one  on  lateral  7  and  another 
on  the  Goldsworthy  ditch  at  the  Hack- 
ett  ranch.  Kids  will  probably  be 
opened  Sept.  24.  Percy  A.  Jones.  Chief 
Engineer   of  district. 


YAKIMA.  Wash. — George  Merrick, 
President  of  the  Merrick  Co..  Takima. 
Wash.,  is  in  the  market  for  the  names 
of  large  contracting  firms  who  would  be 
interested  in  bidding  on  a  $25,000,000 
irrigation  project  in  Yakima  Valley. 
The  work  is  to  include  an  immense 
concrete-lined  irrigation  canal. 


KXIGHTSEX,  Contra  Costa  Co..  Cal. 
— Until  Sept.  15.  1  p.  m..  bids  will  be 
received  by  C.  H.  Xoyes.  Secretary. 
Knightsen  Irrigation  District,  for  con- 
struction of  a  complete  irrigation  dis- 
trict, according  to  plans  and  specifi- 
cations of  W.  F.  Woolley,  Chief  Engi- 
neer of  district.  Earthwork  involved 
in  the  project:  80.000  lin.  ft.  main 
laterals;  177,500  lin.  tt.  sub-laterals; 
107,500  lin.  ft.  drainage  ditches.  Work 
to  be  completed  March   31.   1922. 

NOTE:  —  SPECIFICATIOXS  FOR 
THIS  PROJECT  OX  FILE  I.N  OFFICE 
r.F  HUILDING  AND  IvXG  I.N  KE  RING 
.NEWS.  56"  MISSlnN  STKEKT.  S..\N 
FliAXClSCO. 


SEWERS,    STREET     WORK, 
ROADS    &    WATER    SYSTEMS 


VALLEJO.  Solano  Co..  Cal.  —  City 
I'ouncil.  Alf.  E.  Edgcumbe,  Clerk, 
passes  res.  of  Int.  to  improve  Capitol 
St.  from  Monterey  to  S.  P.  R.  R.  right- 
of-way  by  grading,  constructing  con- 
crete curbs  and  gutters,  paving  37  tt. 
wide,  with  asphalt  concrete  wearing 
surface  2  in.  thick  on  a  3S-ln.  asphalt 
base,  constructing  storm  water  Inlets, 
etc.;  Imp.  Act  1911.  T.  D.  Kilkenny, 
City  Engineer. 
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LONG  BEACH,  Los  Angeles  Co.,  Cal, 
—California  Willite  Constr.  Co.,  463  I. 
W.  liellman  Bldg.,  Los  Angeles,  was 
awarded  contract  for  pavingr  IS, 000  sq. 
ft.  at  Polytechnic  High  School  grounds 
at   14c  ft. 


SANTA  ANA,  Orange  Co..  Cal.— B.  R. 
Ford,  Santa  Ana,  was  awarded  the  con- 
tract at  $13,285.80  for  paving  E.  17th 
St.  in  5th  road  dist.  with  5-in.  concr. 
involving  about  10,S43  sq.  yds.  pave- 
ment. Other  bids  for  concr.  paving 
received  by  supervisors  were:  Wells 
&  Bressler,  $14,451.07;  Geo.  R.  Curtis. 
$15,000.64.  Steele  Pinley  bid  $19,224.05 
for  asi>h  concr.  pavement.  J.  L.  Mc- 
Brifle.  County   Engineer. 


OROVILLE,  Butte  Co..  Cal. — Until 
Sept.  7.  2  p.  m..  bids  will  be  received 
by  C.  F.  Belding,  County  Clerk,  for 
maintenance  of  the  Bangor-La  Porte 
road,  from  Salem  school  house  to  Yuba 
county  line;  separate  bids  for  mainte- 
nance of  Lumpkin  road,  from  Plumas 
county  line  to  intersection  with  For- 
ebstown  road,  near  Hurleton;  both 
covering  the  fiscal  year  commencing 
July  1,  1921,  and  ending  July  1,  1922. 
Harry  H.  Hupe,  County  Engineer. 


Dlu- 


OAKLAND,  Cal.— City  Council, 
gene  K.  Sturgis,  Clerk,  passes  res 
tion  of  intention  (No.  22512)  to  im- 
prove Orion  street  from  62nd  to  64th 
avenues  by  constructing  concrete 
curbs,  gutters  and  sidewalks  and  pav- 
ing with  oil  macadam.  Imp.  Act  1911. 
Geo.   Mattis.   City   Engineer. 


VALLEJO,  Solano  Co.,  Cal.  —  City 
Council,  Alf  E.  Edgcumbe.  clerk,  passes 
res.  of  int.  to  improve  portions  of  Cap- 
itol St.,  involving  800  c.  yds.  grading 
and  excavating;  630  lin.  ft.  combined 
curb,  gutter  and  sidewalk;  16.760  sq.  ft. 
asph.  concr.  pavement  base;  16,760  sq. 
ft.  asplialt  concr.  wearing  surface;  87 
lin.  ft.  storm  water  drain;  1  storm 
water  inlet;  170  lin.  ft.  concr.  curb  and 
gutter;  75  lin.  ft.  concr.  gutter;  40  lin. 
ft.  curb  armor.  T.  D.  Kilkenny,  City 
Engineer. 


PHOENIX.  Ariz.— Until  10  a.  m.,  Aug. 
31,  bids  will  be  received  at  office  of 
city  clerk  tor  paving  the  following 
streets;  First  St.  between  Madison  and 
Jefferson  and  alley  in  blk.  35,  original 
townsite;  Eighth  St.  between  Madison 
and  Washington,  Madison  between 
Seventh  and  Eighth  and  Jefferson  be- 
tween Seventh  and  Ninth;  Sixth  St. 
between  Washington  and  Van  Buren 
and  between  point  200  ft.  south  of 
Taylor  St.  and  Roosevelt  St.;  Washing- 
ton St.  between  Fifth  and  16th  Sts.  L. 
B.  Hitchcock,   City   Engineer. 


NEWMAN,  Stanislaus  Co.,  Cal. — Un- 
til Sept.  8.  12  noon,  bids  will  be  re- 
ceived by  C.  A.  Labree,  Clerk,  New- 
man Grammar  School  District,  Portu- 
guese American  Bank.  Newman,  for 
grading  and  paving  the  north  side  of 
Kern  St.  Cert,  check  10%  required  with 
each  bid.  Plans  on  file  in  ofHce  of  town 
engineer,  W.  R.  Sherman. 


MANHATTAN  BEACH,  Cal.  —  City 
Engineer  Victor  H.  Staheli  has  started 
proceedings  for  the  improvement  of 
Rosecrans  Ave.  from  the  Ocean  front  to 
Inglewood-Redondo  Blvd.  Permission 
secured  from  the  State  Railroad  Com- 
mission for  a  grade  crossing  over  the 
Santa  Pe  tracks  will  save  the  property 
owners  $51,356  over  the  cost  of  a  road- 
way under  the  trucks,  accord. ;ig  to  es- 
timates. 


SAN  FliANCISCO.— City  Engineer 
M.  M.  O'Shaughnessy  completes  speci- 
ficationa  for  improving  La  Salle  St.  be- 
tween Newhall  and  Phelps;  estimated 
cost,  $14,000.  Project  involves  the  re- 
.setting  of  24  lin.  ft.  granite  curbs:  con- 


structing 1370  lin.  ft.  concrete  curbs; 
resettingS  and  constructing  3  new 
brick  catchbasins;  constructing  105  lin. 
ft.  10-in.  vit.  pipe  culverts;  1320  sq. 
ft.  artificial  stone  sidewalks  and  38,- 
825  sq.  ft.  asphaltlc  concr.  pavement. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  Council  contemplating  the  im- 
provement of  Bay  View  Ave.  and  Sec- 
ond St.;  specifications  being  completed 
by  City  Engineer  H.  D.  Chapman.  Pe- 
titions presented  by  40%  of  properly 
owners  seeking  resurfacing  of  Fourth 
.St.    taken    under   consideration. 


BAKERSF'IELD,  Kern  Co.,  Cal.— Due 
to  protests.  Council  postpones  action 
regarding  proposed  street  improve- 
ments in  Street  District  No.  76,  which 
includes  the  improvement  of  A,  D,  E, 
F  and  G  Sts.  and  the  alley  running 
easterly  and  westerly  through  blocks 
237,  238  and  239.  Action  will  be  taken 
Sept.  6.     R.  H.  Hubbard.  City  Engineer. 


LOS  ANGELES,  Cal.— B.  Deragno. 
1614  Hill  St.,  submitted  the  lowest  bid 
to  Board  of  Public  Works  at  $105,436 
for  constructing  a  cenv  pipe  sewer  in 
52nd  .St.  between  First  Ave.  and  Sev- 
enth Ave.  and  portions  of  other  streets 
in  52nd  St.  sewer  dist.  Other  bids 
were:  Leo  Miletich,  $113,000;  Martin 
Brkich  and  R.  N.  Nikcevich,  $121,000; 
R.  A.  Wattson  and  B.  Z.  Wucetich, 
$122,000;  Tyron  &  Brain,  $132,400;  S. 
Zarubica,  $135,000;  Adam  Dalmatin, 
$135,200;  Thos.   Haverty  Co..   $20S,740. 

John  Artukovich,  614  N.  Bunker  Hill 
.^^ve..  submitted  lowest  bid  to  Board  of 
Public  Works  at  $2110  for  constructing 
a  cem.  pipe  sewer  in  Hyperion  .^ve. 
between  Fountain  Ave.  and  Effie  St. 
John  Sutalo  submitted  only  other  bid 
at   $2187. 

S.  Zarubica,  2006  Sixth  -Ave.,  submit- 
ted lowest  bid  to  Board  of  Public 
Works  at  $61,000  for  constructing  a 
cem.  pipe  sewer  in  23rd  St.  between 
Vineyard  Ave.  and  Virginia  Rd.  in 
23rd  St.  sewer  dist.  Other  bids  were: 
B.  Deragno,  $63,208;  Martin  Brkidh 
and  R.  N.  Nikcevich,  $67,400;  Leo  Mile- 
tich, $68,000;  Tryon  &  Brain,  $79,000; 
Adam  Dalmatin,  $83,200;  John  Sutalo, 
$86,400;  Nick  Chutuk,  $96,790;  Thos. 
Haverty  Co..   $118,000. 

Geo.  H.  Oswald,  366  E.  58th  St.,  sub- 
mitted the  lowest  bid  at  about  $94,- 
089.03  for  improving  Western  Ave.  be- 
tween Adams  St.  and  Santa  Barbara 
Ave.,  involving  311,877  sq.  ft.  grading; 
311,877  sq.  ft.  6-in.  concr.  paving;  336 
ft.  curb;  554  sq.  ft.  sidewalk;  27  sq.  ft. 
concr.  gutter;  reinf.  concr.  culverts 
complete,  $1500;  1600  ft,  house  connec- 
tion sewers.  Other  bids  were:  Wells 
&  Bressler,  Santa  Ana,  $94,462,04; 
Fairchild-Gilmore-Wilton  Co..  $101,- 
348.06;    Tryon     &    Brain,     $102,326.98. 


BAKERSFIELD,  Kern  Co.,  Cal.— Val- 
ley Construction  Co.,  Bakersfield.  at 
$20,212.73,  awarded  contract  by  Coun- 
cil to  construct  cement  concrete  curbs, 
gutters  and  sidewalks  in  L  St,  from 
20th  to  2Sth;  K  St.  from  19th  to  30th, 
excepting  two  blocks  to  be  guttered 
only. 

Fuller  &  Lavin,  Tulare,  awarded  con- 
tract at  $895.30  for  constructing  cement 
concr.  sidewalks  and  curbs  in  the  Ciity 
Hall  entrance.  Weitzel  &  Larsen,  Bak- 
ersfield, bid  $926.87.  and  Creasy  &  Co., 
Bakersfield,  $945.61.  R.  H.  Hubbard, 
City  Engineer. 

NAPA,  Napa  Co..  Cal. — City  Council. 
H.  H.  Thompson,  Clerk,  passes  res.  of 
int.  to  improve  3rd  St.  from  Coombs  to 
School  St.  by  grading,  paving  with  a 
6-in.  concr.  pavement,  approx.  40  ft. 
wide;  constructing  a  6-in.  vit.  pipe 
sewer,  lateral  sewers,  brick  manholes 
and  concr,  catch  basins.  Imp.  Act  1911. 
Protests  will  be  heard  Sept.  12.  H.  .\, 
Harrold.   Cil.v   Engineer, 


LONG  BEACH,  Cal.— The  City  Coun- 
cil has  ordered  the  paving  of  Temple 
Ave.  between  Seventh  and  11th  Sta. 
and  proceedings  will  be  started  at 
once. 


SAN  FRANCISCO,  Cal.— City  Engi- 
neer M.  M.  O'Shaughnessy  complete* 
specifications  for  improving  Army 
street  between  DeHaro  and  Third;  es- 
timated cost  $65,000.  Project  involves 
6.361  lin.  ft.  concrete  curbs;  146,570  aq. 
ft.  asphaltic  concrete  pavement;  280 
lin.  ft.  S-in.,  665  lin.  ft.  12-in.,  1120  Un. 
ft.  15-in.,  and  280  lin.  ft.  IS-in.  vit.  pipe 
sewer;  4  vit  Y  branches  tor  8-in.  pipe, 
8  for  12-in.,  17  for  15-in.  and  4  for 
IS-in.  vit.  pipe;  1,000  lin.  ft.  10-in.  vit. 
pipe  culvert;  9  brick  manholes  and  29 
brick  catchbasins. 


SAN  LEANDRO.  Alameda  Co.,  Cal.— 
City  clerk  instructed  to  confer  with 
East  Bay  Water  Co.  regarding  proba- 
ble cost  for  installing  an  .S-in.  main 
connecting  with  the  large  main  in 
Washington  Ave.  to  run  down  Ward 
St.  to  Martinez,  along  Martinez  to  Ra- 
mon, thence  to  Alvarado  St.,  along  this 
street  to  Parrott;  along  Parrott  to 
Martinez  and  connecting  at  Ward, 
iTiaking  the  entire  circuit  of  the  manu- 
facturing district. 


SANTA  ANA,  Orange  Co.,  Cal. — Until 
11  a.  m.,  Sept.  6.  bids  will  be  received 
by  supervisors  of  Orange  Co.  for  grad- 
ing McKinley  Ave.  in  5th  road  dist. 
Certified  check  or  bond  for  5%.  Plans 
and  spec,  may  be  obtained  from  County 
Engineer  J.  L.  McBride  on  deposit  of  $3. 


MODESTO,  Stanislaus  Co..  Cal. — City 
Engineer  Geo.  Freitas  completes  speci- 
fications for  paving  Magnolia  Ave.  and 
has  been  instructed  to  prepare  plans 
for  paving  Needham  Ave. 


JACKSON,  Amador  Co..  Cal. — City 
Trustees  planning  immediate  paving 
of  Main  St.  Informal  bid  received  by 
board  from  local  contractor,  who  will 
do    work    at    approx.    15c    sq.    ft. 


EUREKA,  Humboldt  Co.,  Cal. — Until 
Sept.  6,  2  p.  m.,  bids  will  be  received  by 
Fred  M.  Kay,  County  Clerk,  for  scarify- 
ing, grading  and  laying  Road-a-iite  as- 
phaltic cement  two  inches  thick  on  the 
roadway  of  the  bridge  across  Eel  River 
at  Fernbridge  and  the  Clausen  Trestle 
Bridge,  in  Road  District  No.  1.  Certi- 
fied check  10%  required  with  each  bid. 
Plans  on  file  in  office  of  clerk.  A.  J. 
Logan,  County  Engineer. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Until  Sept.  6.  11  a.  m.,  bids  will  be  re- 
ceived by  J.  H.  Wells,  County  Clerk,  for 
paving  Stockton  St.  in  San  Pablo  in 
Supervisor  District  No.  1  Specifica- 
tions on  file  in  office  of  clerk.  R.  R. 
.Arnold.   County   Engineer. 


FRESiNO,  Fresno  Co.,  Cal.— Supervis- 
ors petitioned  to  construct  new  road, 
60  ft.  wide,  connecting  Silver  Creek 
road  with  the  Panoche  road,  the  great- 
er portion  of  which  lies  in  San  Benito. 
Chris.  P.  Jensen.  County  Road  Engi- 
neer. 


LOS  ANGELES,  Cal. — Until  10  a.  m.. 
Sept.  6,  bids  will  be  received  by  Board 
of  Public  Works  for  improving  Nor- 
ton Ave.  betw.  Wilshire  and  Pico  by 
constructing  concr.  pavement,  curb 
and  sidewalk,  catch  basins,  wooden 
guard  rails  and  house  connection  sew- 
ers and  grading  and  oiling;  1911  Act. 
Ord.  42.416.  Contract  will  involve 
about  4217  cu.  yds.  excav.;  225,006  sq. 
ft.  B-in.  concr.  pavement:  2497  sq.  ft. 
grading  and  oiling;  1802  ft.  curb;  1374 
sq.  ft.  sidewalk;  108  ft.  wooden  guard 
I'ail;  786  ft.  house  connection  sewers; 
fatoji    basins. 
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BKUKELEY.  Alameda  Co..  Cal.— City 
:ouncil  appropriates  J18.000  to  finance 
construction  of  storm  sewer  in  an  east- 
srly  direction  from  Woolsey  St..  along 
Vdelnv  St..  for  a  distance  of  1000  ft. 
jossil.Iy  to  the  junction  of  Shattuck 
\\e. 


CHICO.  Butte  Co.,  Cal. — Bond  issue 
'or  appro.\imately  J47U.000  proposed  to 
jurcliase  and  improve  water  system  of 
.he  fhico  Water  Supply  Co.  City  En- 
fineer  Frank  Robinson,  if  system  is 
)urchased  recommendations  are  to 
nclude  new  mains  and  a  600  toot  well 
:or  Chico  Vecino  and  new  mains  in 
)ther  parts  of  the  city;  numerous  fire 
>lug;s;  tire  alarm  system;  and  a  com- 
)lete  system  of  meters.  It  is  estimated 
he  fire  alarm  system  will  cost  JIS.OOO. 


OAKLAND,  Cal. — Rocca  &  Caletti,  220 
3  St..  San  Rafael,  submit  low  bid  at 
IJ1.435  to  supervisors  for  constructing 
■ein.  concr.  overhead  crossing  east  of 
Mtamont  in  Murray  township.  Bids 
were  also  submitted  by  Larsen  &  Se- 
far.  T.  Mathewson.  West  Coast  Con- 
Itruclion  Co..  Pacific  Construction  Co.. 
Jnion  Construction  Co..  G.  Chick.  Ca- 
illl  (t  Vensano.  C.  A.  Bruce  &  Son. 
rrank  Bryant  and  R.  Sartoras.  Bids 
aken  under  advisement.  P.  A.  Havi- 
and.   County   Surveyor. 


GKIDLEV.  Butte  Co..  Cal. — E.  H. 
Ueyer.  Gridley.  has  been  awarded  a 
ionlract  by  the  West  Liberty  School 
District  for  installation  of  air  pres- 
lure  water  system,  sanitary  drinking 
[ountain   and    plumbing   fixtures. 


;  EUREKA.  Humboldt  Co..  Cal. — K  W. 
rohnson.  Eureka,  at  $28,824.70.  award- 
id  contract  by  City  Council  for  improv- 
ng  Fifth  St..  involving  51.822  sq.  ft. 
Miviiig.  72,73.1  sq.  ft.  grading,  sani- 
tary sewer.  27  lineal  feet  lo- 
ll, catch  basin  laterals,  570  lin.  ft.  24- 
n.  storm  sewer.  37  lin.  ft.  30-in.  storm 
lewer.  1806  lin.  ft.  sidewalk  curbs,  137 
in.  fi.  12  gauge  corrugated  iron  cul- 
rerts  and  60  lin.  ft.  14  gauge.  3  man- 
loles.  1  lamphole,  6  catchbasins. 

W.  C.  Elsemore.  Eureka,  at  $7,966.11. 
iwarded  contract  for  improving  K  St.. 
nvolving  4.6.35.52  cu.  yds.  grading.  17.- 
140  sr|.  ft.  graveling.  208  lin. ft.  culverts, 
i9  lin.  ft.  culverts,  2.444  lin.  ft.  curbs, 
1.307  lin.  ft.  gutters,  768  sq.  ft.  cross- 
walks. Harry  H.  Hannah,  City  Engi- 
leer. 


SOCTH  PASADEXA,  Los  Angeles  Co., 
Jal. — T'ntil  5  p.  m,  Sept.  12.  new  bids 
will  be  received  by  City  Clerk  B.  V. 
Jarwofid  for  improving  Lyndon  St..  all 
)lds  received  Aug.  22  having  been  re- 
lectrd.  Following  are  the  bids  re- 
seived: 

R.  T.  Shea  &  Co..  Riverside — (a)  sut- 
ler 23c  sq.  ft.;  (b)  sidewalk.  22c  sq.  ft.; 
[O  3-in.  oil  macad.  pavement.  11.7c  sq. 
't;  (d)  sewer  laterals.  $1  ft.;  total, 
110.448. 

Napier    &    .Simpson,    San    Fernando — 

[a)  26r,  (b)  19c,  (c)  14.4c.  (d)  $1;  total. 
(12.615. 

Ducey  &  Breitenstein.  Pasadena — (a) 
!4c.  (b)  20c.  fc)  12.4c.  (d)  $400  lump 
>um;   total.   $11,087. 

Tracy  &  O'Keefe.  Pasadena — (a)   22c. 

(b)  no    bid.    (c)    11.3c.    (d)    $400    lump 
!um. 

Separate  bids  will  be  received  on 
lame  date  for  Improving  Buena  Vista 
3t..  involving  60,000  sq.  ft.  3-ln.  oil 
macad.  pavement  and  4200  sq.  ft.  concr. 
?uttfr.  1911  Act.  Cert,  check  or  bond 
for  lO"^.     R.  V.  Orblson,  City  Engineer. 


REEDLEV,  Fresno  Co.,  Cal.— Fed- 
eral Construction  Co.,  Call  Bldg.,  San 
Francl.xco,  awarded  contract  by  trus- 
tees for  constructing  approximately 
220,001  sq.  ft.  of  cement  sidewalks, 
lohn  S.  Bales.  Rowell  Bldg .  Fr^gno, 
Bnglneer. 


WATSONVILLE.  Santa  Cruz  Co  ,  Cal. 
— City  Engineer  H.  B.  Kitchen  instruct- 
ed to  prepare  plans  for  concrete  side- 
walks in  both  sides  of  Main  St.  ap- 
proaching the  Pajaro  bridge. 


SA.N  DIEGO,  Cal. — Fairchild-Gllmore- 
Wilton  Co.,  L.  A.  Ry.  Bldg.,  Los  Ange- 
les, submitted  low  bid  for  improving 
Granada  St.  from  Upas  St.  to  Univer- 
sity Ave.,  at  $38,961.32.  involving  (a) 
143.411.04  sq.  ft.  4-in.  1:2;4  cem.  concr. 
with  1-in.  asph.  concr.  top  paving;  (a) 
23»ic;  (b)  11.034. 4S  sq.  ft.  walk  at  22c; 
(c)  2.132.26  ft.  curb  at  67c;  fd)  13  4-in. 
.sewer  laterals  at  $33  each;  (e)  16  6-in. 
sewer  laterals  at  $38.50  each.  Other 
bids  were:  Geo.  R.  Daley,  at  25>,4c;  (b) 
19c:  (c)  60c;  (d)  35c:  (e)  $40;  total. 
$41,040.73.  Riley  &  Peterson,  at  29c. 
(b)  20y,c:  fc)  69c;  (d)  32c;  (e)  $36; 
total.  $46,342.11.  Bids  referred  to  City 
Manager  F.   A.   Rhodes. 


EUREKA.  Humboldt  Co..  Cal.— Get- 
chell  &  Neal.  Eureka,  at  $1.99  cu.  yd., 
awarded  contract  by  Council  for  fur. 
and  del.  1000  cu.  yds.  of  gravel  to  the 
city.  Other  bidders  were:  W.  H.  Wors- 
wick.  Eureka.  $2.25.  and  Mercer-Fra- 
ser  Co..  Eureka.  $2.33..  Harry  Hannah. 
City  Engineer. 

NAPA.  Napa  Co.,  Cal.— Until  Sept.  6. 
7:30  p.  m..  bids  will  be  received  by  H 
H.  Thompson.  City  Clerk,  for  improv- 
ing Madison  St.  from  First  St.  north- 
erly by  grading,  paving  with  a  2- 
course  asph.  macadam  40  ft.  wide,  con- 
structing concr.  curbs  and  catchbasins. 
Certified  check  10%  payable  to  city 
required.  H.  A.  Harrold.  City  Engi- 
neer. 


SACRAMENTO,  Cal. — Until  Sept.  6, 
2  p.  m..  bids  will  be  received  by  Harry 
W.  Hall,  County  Clerk,  for  grading 
portions  of  the  Sheldon-Wilton  road. 
Certified  check  10%  payable  to  chair- 
man of  board  of  supervisors  required 
with  each  bid.  Plans  may  be  had  from 
office  of  County  Engineer  Drury  Butler. 


BURB.\NK.  Los  Angeles  Co..  Cal. — 
Fourteen  bids  were  received  by  the 
City  Trustees  for  constructing  a  city 
sewer  system  and  sewage  disposal 
plant  and  they  are  being  tabulated  by 
the  engineers.  Koebig  &  Koebig  of  Los 
Angeles.  Because  of  contractors  sub- 
mitting bids  on  a  different  basis  some 
time  will  be  required  to  figure  out  the 
successful  bidders.  The  bidders  were: 
United  Concrete  Pipe  Co.  of  Ventura: 
King  City  Pipe  Co.  of  King  City:  Mloe- 
vich.  Los  Angeles:  Farley  &  Farley. 
Burbank:  Fowler  &  Myers.  San  Fer- 
nando; Wattson  &  Wattson.  Los  An- 
geles: Fleming  Constr.  Co..  Pomona: 
Pernel  Barnett.  Orange;  Peter  L.  Ferry. 
Glendale:  Emil  Pantico.  Los  Angeles; 
John  Sutalo.  Los  Angeles;  R.  C.  Rey- 
nolds, Los  ,\ngeles  and  S.  M.  Kerns, 
Long  Beach.  Bonds  to  amount  of  $140.- 
000  have  been  voted  but  no  bids  for 
purchase  at  par  received. 


SANTA  BARBAR.V,  Cal.  —  Samuel 
Hunter  and  Chas.  T.  Richardson,  525  E. 
Haley  St..  Santa  Barbara,  submitted 
the  only  bid  at  $485,535.55  and  were 
awarded  the  contract  for  paving  23 
miles  of  highway  in  the  Lompoc  per- 
manent road  division  with  3i4-in.  asph. 
concr.  base  and  I'-i-in.  surface.  The 
contract  comprises  Sees.  4B.  4A1.  4A2-3. 
and  that  portion  of  .Sec.  2  between  the 
west  limits  of  town  of  Lompoc  and  the 
west  end  of  Sec.  3  (from  the  town  of 
Lompoc  to  the  State  Highway  at 
Buellton).  Owen  H.  O'Neill.  County 
Surveyor.  The  entire  project  com- 
prises 2S  miles  of  road  known  as  the 
Surf-Tjompoc  road,  estimated  to  cost 
$604,000.  Bonds  to  the  amount  of 
$400,000  were  voted  by  the  district  and 
$100,000  was  appropriated  by  the 
county.      The    bonds    were    voted    two 


years  ago.  since    which   tir 
tion  costs  have  increased. 


CALISTOGA.  Napa  Co..  Cat— O.  W. 
Erickson.  Calistoga.  at  $2,187,  award- 
ed contract  by  trustees  to  construct 
an  S-in.  ironstone  pipe  sewer  in  por- 
tions of  Lake  St.  and  Railroad  .Ave.  and 
a  6-in.  ironstone  pipe  sewer  in  portions 
of  Myrtle  St..  including  the  construc- 
tion of  two  cement  concr.  flushing 
holes. 

Other  bidders  were:  Hickey  &  Har- 
mon. San  Francisco,  $2,510.50;  T.  E. 
Clinch,   Richmond,   $2,221. 


LONG  BEACH,  Cal.— The  following 
bids  were  received  by  City  Council  tor 
grading  and  paving  Liberty  Ct.  with 
one  course  concr.:  Carlos  Wilkins. 
927  Linden  Ave..  19c  sq.  ft.;  Ed  C. 
Woodruff.  2502  E.  14th  St..  19c  sq.  ft.: 
D.  P.  Durham.  2825  E.  Anaheim  St.. 
19.9c  sq.  ft.;  E.  L.  Garretson  &  Son. 
Santa  Monica.  23c  sq.  ft. 


CALIFORNIA.  —  Following  are  ap- 
proximate quantities  of  materials  In- 
volved in  projects  for  which  State 
Highway  Commission  will  open  bids  on 
Sept.    6: 

Tuolumne  County,  between  westerly 
boundary  and  one  mile  north  of  Key- 
stone (lII-Tuo-13-A).  about  nine  and 
four-tenths  (9.4)  miles  in  length  to  be 
paved  with  Portland  cement  concr. 
Project  involves  11,500  cu.  yds.  Class  A 
Portland  cement  concrete  (pavement). 
Commission  will  furnish  reinforcing 
steel,  cement  and  a  portion  of  the  sand 
and  coarse  aggregate  for  concrete  in 
stockpiles   along   the   work. 

Tuolumne  County,  between  James- 
town and  Sonora  (III-Tuo-13-B)  about 
three  and  five-tenths  (3.5)  miles  in 
length  to  be  paved  with  Portland  ce- 
ment concrete.  Project  involves  9700 
cu.  yds.  excavation  without  classifica- 
tion; 4560  cu.  yds.  Class  A  Portland 
cement  concrete  (pavement);  25  cu. 
yds.  Class  A  Portland  cement  concrete 
(culverts  and  monuments):  158  lin.  ft. 
12-in..  6  lin.  ft.  l.t-in.,  50  lin.  ft.  36-in. 
corrugated  metal  pipe:  2000  lin  ft. 
guard  rail;  220  monuments.  Commis- 
sion will  furnish  reinforcing  steel,  cor- 
rugated metal  pipe  and  cement. 


WATTS,  Los  Angeles  Co.,  Cal.^The 
City  Trustees  have  instructed  the  City 
Attorney  to  start  the  necessary  pro- 
ceedings under  the  Imp.  Act  of  1911 
for  the  construction  of  a  complete 
sewer  system  for  Watts.  This  action 
was  in  response  to  a  petition  of  bus- 
iness men.  The  proposed  bond  issue 
of  $125,000  tor  an  outfall  sewer  and 
sewage  treatment  plant  was  defeated 
at   the  special  election   in  July. 


SOUTH  PASADENA.  Los  Angeles 
Co..  Cal. — Until  5  p.  nv.  Sept.  12.  bids 
will  be  received  by  City  Manager  R. 
V.  Orblson  for  constructing  portion  of 
a  sewer  system  in  alley  north  of  Hunt- 
ington Dr.  from  FYeniont  Ave.  west, 
involving  1100  ft.  8-in.  vit.  pipe  In- 
cluding 24  8-in.  wyes,  4  manholes,  2 
Mush  tanks  and  remodeling  flush  tank 
into  manhole;  cash  Job.  Plans,  pro- 
files and  spec,  may  be  seen  at  office 
of  city  engineer.  Cert,  check  or  bond 
for    10%. 


SOUTH  PASADENA.  Los  Angeles 
Co.,  Cal. — All  bids  received  Aug.  22  for 
installing  a  water  distributing  system 
in  Orange  Grove  Ave.  were  rejected 
and  the  city  manager  was  instructed  to 
do  the  work  by  force  account.  The 
bids  were:  Floyd  S.  Lee,  $1343;  Thos. 
Haverty  Co.,  $1740.  The  work  will  re- 
quire 626  ft.  4-in.  cast  iron  main.  300 
ft.  ^-In.  service  pipe,  one  4-ln  gate 
valve  and  two  43t4-ln.  Ts. 
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VENICE,  Los  Angeles  Co.,  Cal.— 
Koebig-  &  Koebig:,  consulting  enginers, 
Title-Insurance  Bldg.,  Los  Angeles, 
have  been  retained  by  the  City  Trus- 
tees to  make  a  survey  for  a  proposed 
sewage  disposal  system  for  Venice.  A 
bond  issue  will  be  submitted  as  soon  as 
preliminary  plans  and  estimates  can 
be  prepared. 


BERKELEY,  Alameda  Co..  Cal.— The 
Council  appropriates  J18,000  to  finance 
construction  of  approximately  1100  ft. 
of  reinforced  concrete  sewer  3x4  ft.  by 
6  in.,  2  manholes  and  4  catchbasins  in 
Woolsey  street.  C.  L.  Huggins,  City 
Engineer. 

OAKDALE.  Stanislaus  Co.,  Cal. — 
Committee  appointed  by  City  Trus- 
tees to  investigate  various  types  of 
street  paving  has  submitted  its  re- 
port .and  recommends  a  5-in.  concr. 
pavement. 


PHOENIX  .  Ariz. — A  million  dollar 
paving  program  is  being  carried  out  in 
Phoenix  this  year.  A  little  more  than 
half  the  work  is  now  under  way  or 
completed.  Work  will  be  started  soon 
on  the  following  projects:  West  Van 
Buren  St..  Seventh  to  Fifteenth  Ave., 
eight  blocks.  $19,027:  Third  St.,  Grant 
to  Jefferson  Sts..  six  blocks.  $45.451.2.5: 
Portland  St.,  Central  Ave.  to  Seventh 
St.,  seven  blocks,  $40,426.75;  and  Mc- 
Dowell Road.  Central  to  Eleventh  Aves. 
11  blocks.  $24,683.59;  total  yardage, 
86,677  sq.  yds.  Notices  have  been 
posted  for  the  following  projects,  the 
total  estimated  cost  of  which  is  about 
$407,000:  Van  Buren  St.,  Twelfth  to 
Sixteenth,  4  blocks,  5,520  sq.  yds.;  Port- 
land St..  Seventh  to  Eleventh.  4  blocks, 
7,403  sq.  yds.:  Ninth  St..  Van  Buren  to 
Piet-ce,  5  blocks,  5,762  sq.  yds.;  Wash- 
ington to  Van  Buren  and  Taylor  to 
Roosevelt.  8  blocks,  11.387  sq.  yds.: 
First  St.,  Madison  to  Jefferson,  2  blocks, 
2,896  sq.  yds.;  Eighth  St..  Madison  to 
"Washington.  Seventh  to  Eighth  and 
Jefferson  St.,  Seventh  to  Ninth,  9 
blocks,  10,167  sq.  yds.  Two  big  Jobs 
are  included  among  the  contemplated 
paving  projects:  East  Washington  St.. 
from  Fifth  to  Sixteenth.  11  blocks:  and 
Jefferson  St.  from  Seventh  to  Eigh- 
teenth, 11  blocks. 


FRESNO,  Fresno  Co..  Cal. — Until 
Sept.  8,  2  p.  m.,  bids  will  be  received 
by  D.  M.  Barnwell,  County  Clerk,  tor 
5000  tons  of  gravel  or  crushed  rock, 
graded  in  size  from  2'/4  in.  down  to 
fine  sand.  3000  tons  to  be  delivered  at 
Dos  Palos.  1000  tons  delivered  at  San 
Joaquin,  and  1000  tons  delivered  at 
Tranquility.  Deliveries  to  commence 
Sept.  20.  and  delivered  thereafter  at 
the  rate  of  approxfpiately  200  tons  a 
day.  Cert,  check  10%  payable  to 
county  required.  Specifications  on 
file  in  ofTice  of  clerk.  Chris.  P.  Jensen. 
County    Surveyor, 


OAKLAND,  Cal.— Until  Sept.  1,  12 
noon,  bids  will  be  received  by  L,  W. 
Cummings.  City  Clerk,  for  improving 
portions  of  2Sth  Ave.,  by  grading,  con- 
structing concrete  curb  and  gutters  and 
paving  with  oil  macadam.  Imp.  Act 
1911.  Certified  check  10%  payable  to 
city  required.  Geo.  Mattis,  City  Engi- 
neer, 


SANA  ANA.  Orange  Co..  Cal. — Until 
2  p.  m.,  Sept.  13,  bids  will  be  received 
by  supervisors  of  Orange  Co.  for  grad- 
ing and  paving  with  asph.  concr.  cer- 
tain streets  in  Voilia  Linda  in  3rd 
road  dist.:  also  tor  construction  of 
concr.  creek  crossings  on  Carbon  Can- 
yon road  in  3rd  road  dist.  Until  11  a. 
m.,  same  date,  bids  will  be  received 
for  resurfacing  with  asph.  concr.  La 
Mirada  Ave.;  Sees.  2  and  3,  Brea-Olind.a 
road;  Orangethorpe  Ave.,  W.  Broadway, 
Grand  Ave.  and  Euclid  Ave.  in  3rd  road 
dist.     Plans  and  spec,  may  be  obtained 


from  County  Engineer  J.  L.  McBride  on 
deposit  of  $3  for  each  set.  Certified 
check   or   bond  for   5%. 


SAN  FRANCISCO.— Board  of  Public 
Works  rejects  bid  of  Clarence  Eaton 
at  $9829  for  improving  Folsom  St.  bet. 
Ogden  and  Tompkins.  Project  involves: 
675  cu.  yds.  cut;  520  cu.  yds.  fill;  920 
lin.  ft.  concrete  curb;  4000  sq.  ft.  art. 
stone  sidewalks;  6  brick  catchbasins; 
150  lin.  ft.  10-in.  culverts;  3920  sq.  ft. 
asphaltic  concrete  pavement  and  11,800 
sq.  ft.  concrete  pavement.  M.  M. 
O'Shaughnessy,    City    Engineer. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— Two  plans  for  the  first  unit  of  Long 
Beach's  proposed  new  storm  sewer 
have  been  prepared  by  the  city  engi- 
neering department.  One  locates  it  in 
Locust  Ave.  and  the  other  in  Pine  Ave., 
and  the  latter  may  be  adopted,  accord- 
ing to  R.  D.  Van  Alstine.  Deputy  City 
Engineer. 


FRESNO.  Fresno  Co.,  Cal.— Until  2 
p.  m.,  Sept.  12,  bids  will  be  received 
by  D.  M.  Barnwell,  County  Clerk,  for 
following  county  highway  work:  Route 
1,  Sec.  C  (part  1),  about  2500  cu.  yds. 
grading  and  32.200  tons  gravel  surfac- 
ing. Route  1.  Sec.  C  (part  2),  about  500 
cu.  yds.  grading  and  28,000  tins  gravel 
surfacing.  Route  1,  Sec.  C  (part  3), 
about  1000  cu.  yds.  grading  and  28.100 
tons  gravel  surfacing.  Certified  check 
for  10%.  Plans  and  specifications  may 
be  obtained  from  Chris  Jensen,  County 
Surveyor,  Cory  Bldg..  at  cost  of  blue- 
prints. 


PHOENIX.  Ariz.— White  &  Miller.  127 
N  St.,  Andrews  PI..  Los  Angeles,  were 
awarded  the  contract  at  $74,374.08  for 
paving  the  Phoenix-Tempe  highway 
from  Phoenix  3  miles  east  with  3-in. 
asph.  concr.  base  and  2-in.  bitulithic 
surface.  Thomas  Maddock,  State  Engi- 
neer. 


SALINAS.  Monterey  Co..  Cal.— Until 
Sept.  6,  2  p.  m.,  bids  will  be  received 
by  T.  P.  Joy,  County  Clerk,  for  grad- 
ing and  graveling  portions  of  Vineyard 
Canyon  road.  Road  District  No.  4.  Spec- 
ifications on  file  In  office  of  clerk.  How- 
ard   Cozzens,    County    Engineer. 


SAN  DIEGO,  Cal.— G.  R.  Daley.  440 
McNeece  Bldg..  San  Diego,  was  awarded 
the  contract  at  $16,972.86  for  paving 
Girard  St.  in  La  .lolla  with  concr.;  also 
the  contract  at  $4282.21  for  grading 
and  constructing  curb,  sidewalk,  gutter 
and  retaining  wall  on  portions  of  Penn- 
sylvania Ave.  and  Eagle  St.  Fairchild- 
Gilmore-Wilton  Co.,  Los  Angeles  Ry. 
Bldg.,  Los  Angeles,  was  awarded  the 
contract  at  $5024.49  for  grading  and 
paving    R-iy    St.    with    asphalt. 


MODESTO.  Stanislaus  Co.,  Cal. — Un- 
til Sept.  14.  S  p.  m.,  bids  will  be  re- 
ceived by  L.  A.  Love,  City  Clerk,  for 
constructing  approximately  100S.35  ft. 
6-in.  vit.  pipe  sewer  in  portions  of 
Franklin  St.,  including  the  construc- 
tion of  brick  manholes,  lampholes  and 
Ws.  Imp.  Act  1911.  Cert.  Check  10% 
payable  to  city  required  with  each  bid. 
Geo.   Freitas,   City   Engineer. 


RIPLEY,  Riverside  Co.,  Cal. — Peti- 
tions for  construction  of  about  18 
miles  of  graveled  road  in  the  Ripley 
section,  Palo  Verde  Valle.v,  are  being 
circulated. 


RIVERSIDE,  Cal. — County  Engineer 
A.  C.  Fulmor  announces  the  work  of 
graveling  the  highway  between  Palm 
Springs  and  Indian  Wells  will  be  start- 
ed at  once.  An  appropriation  of  $56.- 
000  for  constructing  the  river  crossing 
approach  between  BIythe  and  Ehren- 
berg  will  be  available  about  Oct.  J. 


LOS  ANGELES,  Cal.— Wm.  Lidding, 
ton.  420  E.  60th  St.  awarded  contrao. 
at  $7242.66  for  improving  Beachwood 
Dr.,  involving  17.708  sq.  ft.  grading; 
17.708  sq.  ft.  protected  concr.  paving; 
874.2  ft.  curb;  4371  sq.  ft.  sidewalk,  and 
sewer  at  $895.  Other  bids  received  by 
Board  of  Public  Works  were;  Fair 
child-Gilmore-Wilson  Co..  $8935.41;  R, 
D.  Baucus,  $10,469.21;  engineer's  esti- 
mate. $7706.07. 

Wm.  Liddington,  420  E.  60th  St., 
awarded  contract  at  $2000.12  for  im- 
proving first  alley  west  of  Normandi^ 
between  Council  and  First,  involving 
6452  sq.  ft.  grading  and  6452  sq.  ft. 
concr.  paving.  Other  bids  received  hf 
Board  of  Public  Works  were:  Fairfe 
child-Gilmore-Wilton  Co..  $2258.20; 
John  Sutalo,  $2287.24;  engineer's  estin 
mate.    $1935.60. 

Geo.  R.  Curtis,  2440  E.  26th  St. 
awarded  contract  at  $15,613.78  for  im- 
proving Second  St.  between  Serrano^ 
Ave.  and  St.  Andrew's  PI.,  involving; 
45.666  sq.  ft.  grading;  45,666  sq.  ft.  asphv 
paving;  1830  sq.  ft.  concr.  gutter.  Othe4 
bids  received  by  Board  of  Publid 
Works  were:  Fairchild-Gilmore-Wiltoa, 
Co.,  $15,983.94;  Geo.  H.  Oswald,  $17,-' 
080,26;    engineer's    estimate,    $14,497.34, 


SAN  LEANDRO,  Alameda  Co.,  Cal.-J 
Hutchinson  Co.,  444-17th  St.,  Oakland, 
submits  only  bid  to  trustees  for  fur- 
nishing crushed  rock  for  street  im- 
provements at  $1.65  a  ton,  f.  o.  b.  San 
Leandro.  P.  H.  Hoare  was  low  bidder 
to  furnish  crude  oil  at  $3.99  a  barrel  in 
truck  loads  and  $4.25  otherwise.  Kop- 
porhead  &  Heafey   bid  $4.35   per  barrel. 


PHOENIX.  .\riz. — Follo.wing  are  the 
bids  received  by  State  Engineer  Thos. 
Maddock  for  paving  through  the  town 
of  Winslow:  T%vohy  Bros.  Co..  $59,. 
404.27  for  concr.  pavement,  payment  in 
cash;  Warren  Bros.  Co..  $67,925.95  for 
bitulithic  pavement,  payment  $22,003.53 
cash  and  remainder  in  st.  imp.  bonds; 
Dan  La  Roe,  $46,559.55  for  concr.  pave- 
ment, payment  cash  and  contr.  to  fur-  ! 
nish  cem.;  $52,376.05,  contr.  to  furnish] 
cem.;  Roger  Bros..  Snowflake,  concr. 
pave,  $58,730.25;  Pacific  Constr.  Co., 
Topeka  pave..  $68,941.73,  payment  $22,- 
003.53  cash  and  remainder  in  St.  imp. 
bonds.  The  contract  involves  12,047 
sq.  yds.  paving.  Bids  taken  under  ad- 
visement. 


SUSANVILLE.  Lassen  Co..  Cal. — Thoa* 
F.  Geary,  357-12th  St.,  Oakland,  award^. 
ed  contract  by  trustees  for  constructing^^ 
10-in.  vit.  pipe  sewer  in  alleys  of  blka,, 
2,  3.  4,  5,  10,  11,  12  and  13.  includingfe'; 
construction  of  wye  branches,  bric»l 
manholes,  etc.,  and  by  placing  a  4-ii2i 
rolled    gravel    pavement.  2' 

Unit  bid  is:  Grading,  $1.45  cu.  yd.i; 
graveling,  $0.09  sq.  ft.;  sewer  pipe§i 
.^2.95  lin.  ft.;  Y  branches.  $5.00  ea.?' 
manholes,  $190  ea.;  total  bid,  $17,498.05,0 
Other  bids  were:  4, 

Daniel     O'Day     Co,,     San     Francisco^ 
$20,833;   Hickey   &   Harmon,   San   Fran-i 
Cisco,    $18,510.09;    Griebe    &    Wier,    $28,-| 
529.75.      C.    C.    Kennedy,    58    Sutter    St., 
San    Francisco,    Town    Engineer. 


VENICE.  Los  Angeles  Co.,  Cal. — Tha 
city  trustees  will  appoint  an  expert 
engineer  to  study  the  city's  sewage 
disposal  problem  as  a  result  of  the 
beach  about  the  Center  St.  pier  being 
closed   to   bathers. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 1^ 
II.  Willmes,  John  Balarimo  and  C.  BoI-4' 
lario.  at  $18,555  awarded  contract  by* 
Supei'visors  for  placing  a  wearing  sur-fl 
face  and  shoulders  on  portions  of  Di4i 
visions  Xos.  5  and  6  of  county  highwa:^ 
system  bet.  towns  of  Walnut  Creek  andpj 
Bay  Point.  Other  bids  were  Kopperud." 
&  Heafey.  Oaklanc|,  $24,330;  Hutchin-jf 
son   Co..    $25,127.      R.    R    .Arnold.   Countj^l 
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VENTUHA.  Ventura  Co.,  Cal.— County 
Kngineer  Chas.  Petit's  budget  for  road 
work  for  the  coming  fiscal  years  sub- 
mlded  to  the  supervisors  provides  for 
following  appropriations;  Dennison 
road.  $38,000;  .Siinta  Clara  Ave..  $40,000; 
courthiiuse  paving.  $12,000;  Camarillo 
and   Janss   road.    $50,000. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
County  Engineer  R.  R.  Arnold  seeks 
$134,900  for  maintaining  highway  sys- 
tem, segregated  as  follows:  Bond  road 
maintenance.  88. 5S  miles,  $24,500;  gen- 
eral fund  roads  maintenance.  43.16 
miles.  $10,000;  shoulders  on  Division 
18,  $30,400;  funds  to  finish  Divisions 
19  and  20,  $90,000.  Arnold  states  that 
Division  No.  3  south  of  Byron  would 
need  two  miles  of  surfacing  and  four 
miles  of  shoulder  to  cost  approxi- 
mately $20,000.  In  Divisions  5.  6.  II 
and  12.  between  Walnut  Creek  and 
Pittsburg,  where  two  miles  of  surfac- 
ing and  four  miles  of  sliouldering  w'ere 
also  needed,  he  would  spend  $20,000. 
For  road  maintenance,  equipment,  con- 
sisting of  roller  and  oiling  plant.  $10.- 
000  is  needed. 


RICHMOND.  Contra  Costa  Co..  Cal.— 
City  Engineer  H.  D.  Chapman  instruct- 
ed to  i)repare  plans  for  improving  2nd 
street:  Council  rescinds  proceedings 
for  improving  McBryde   avenue. 


M-^RTINEZ,  Contra  Costa  Co..  Cal.— 
Until  Sept.  6.  8  p.  m..  bids  will  be  re- 
ceived by  C.  E.  Daley.  Town  Clerk,  for 
improving  portions  of  Escobar  St.  by 
grading,  paving  with  .m  asphaltic  con- 
crete ba.-^e  4  in.  thick  with  a  "Warrenite 
Bitulithic  wearing  surface  2  in.  thick, 
constructing  S-in.  corrugated  pipe  cul- 
verts; cement  sidewalks,  etc.  Imp. 
Act  1911.  Cert,  check  10%  payable  to 
town  required.  Plans  on  file  in  office 
of  clerk.     W.  S.  Farley.  Town  Engineer. 


SAN  LUIS  OBISPO,  Cal.— Until  Sept. 
7,  2  p.  m.,  bids  will  be  received  by  F.  J. 
Rodrigues,  County  Clerk,  for  grading 
Section  C-2  of  the  San  Luis  and  Cam- 
bria road.  Warren  Eurch,  County  En- 
gineer. 


FRESNO,  Fresno  Co..  Cal. — Federal 
Construction  Co.,  Call  Bldg.,  San  Fran- 
cisco, at  $73,148,  awarded  contract  by 
City  Council  for  improving  Ventura 
Ave.  from  P  to  G  Sts..  by  grading, 
constructing  concr.  curbs  and  gutters. 
corrugated  culverts  and  paving  with 
asphalt.  Only  other  bidder  was  Tliomp- 
son  Eros..  $73,748. 

Thompson  Bros.  1514  H  St.,  Fresno. 
at  $69,654.  awarded  contract  to  im- 
prove L  St.  from  Kern  to  San  Diego 
by  grading,  constructing  concr.  curbs 
and  gutters,  corrugated  culverts  and 
paving  with  asphalt.  Only  other  bid- 
der.  Federal   Co.,   $76,990. 

Thompson  Bros.,  at  $13,009,  awarded 
contract  to  improve  Lucerne  Lane 
from  University  Ave.  to  Van  Ness 
Blvd..  by  grading,  constructing  concr. 
curbs,  gutters  and  sidewalks,  corrugat- 
ed iron  culverts  and  paving  with  as- 
phalt. Federal  Construction  Co.  bid 
$16,780. 

Thompson  Bros.,  at  $14.55S,  awarded 
contract  for  similar  improvements  in 
Huntington  Blvd.  from  Angus  to  First 
St.;  only  other  bidder.  Federal  Con- 
struction Co.  at  $14,736.  Wm  Stran- 
ahan.   Commissioner    of   Public    Works. 


OCEANSIDE.  San  Diego  Co.,  Cal. — 
New  bids  will  probably  be  aaked  for 
paving  about  one  mile  of  street  in 
Oceanside.  Wells  &  Bressler  of  Santa 
Ana  submitted  the  only  bid  for  this 
work.  Aug.  24.  at  $92.23.i.8S  for  concr. 
pavement  and  it  was  rejected  as  too 
high.  Their  unit  bids  were  14,397  cu. 
yds.  excav.  at  $1  yd.:  7770  cu.  yds.  em- 
bank, at  25c  yd.:  50.945  sq.  ft.  5-ln. 
concr,   pavement,  1:2:4  mix.  at  28e  ft.; 


i.o4: 


ft. 


li-in.  fciMiT.  pavement  at 
34c  ft.:  11  culverts  complete  at  $3520; 
347 H  lin.  ft.  stone  wall  at  $1  ft.  N.  K. 
Carpenter.  San   Diego.  City   Engineer. 


CARSON  CITY.  Nev.— Geo.  W.  Bor- 
den has  been  appointed  Acting  Chief 
.State  Engineer  to  fill  the  vacancy 
caused  through  the  resignation  of  C. 
C.  Cottrell.  The  appointment  was  made 
by    the    State    Highway    Commission. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
lentil  Sept.  19  bids  will  be  received  by 
.T.  H.  Wells.  County  Clerk,  for  improv- 
ing concrete  highway  from  Byron 
south  to  county  line.  Work  will  con- 
sist of  constructing  2-ft.  oil  macadam 
shoulder  on  each  side  of  road  for  about 
2  miles  and  a  l',i-in.  asphaltic  topping 
placed  over  entire  road;  estimated  cost. 
$20,000.  R.  P..  Arnold.  County  Engi- 
neer. 


LOS  ANGELES.  Cal.— S.  Zarubica. 
3006  Sixth  Ave.,  was  awarded  the  con- 
tract at  $61,000  to  construct  a  cement 
pipe  sewer  in  23rd  St.  sewer  dist. ;  B. 
Deragno,  1614  S.  Hill  St..  was  awarded 
the  contract  at  $105,436  to  construct  a 
cem.  pipe  sewer  in  .';2nd  St.  sewer  dist., 
and  .Tohn  Artukovich.  614  N.  Bunker 
Hill  Ave.,  the  contract  at  $2110  to  con- 
struct cem.  pipe  sower  in  Hyperion 
Ave. 


LOS  ANGELES.  Cal.— Geo.  H.  Os- 
wald. 366  E.  o.Sth  St..  was  awarded  the 
contract  at  $93,947.13  for  improving 
Western  Ave.  betw.  Adams  St.  and 
Santa  Barbara  Ave.,  involving  311.877 
.sq.  ft.  grading  at  5c  ft.;  311.877  sq.  ft. 
concr.  paving  at  24c  ft.;  366  ft.  curb  at 
70c  ft.:  544  sq.  ft.  sidewalk  at  20c  ft.; 
27  sq.  ft.  concr.  gutter  at  27c  ft.;  1600 
ft.  'house  connection  sewers  at  $1  ft. 
and  reinf.  concr.  culverts  at  $1500. 
Other  bids  were:  Wells  &  Bressler, 
$94,296.49:  Fairchild  -  Gilmore  -  Wilton 
Co.  $101,206.66:  Tryon  &  Brain.  $102.- 
090.4'*:   engineer's   estimate,   $100,120.57. 


HKMET,  Riverside  Co..  Cal. — City 
Engineer  Stetson  has  submitted  to 
Council  tentative  plans  for  a  new  water 
system.  Drilling  of  wells  in  the  Valle 
Vista  section  and  construction  of  reser- 
voirs is  favored.  It  is  estimated  that 
a  bond  issue  of  $100,000  will  be  re- 
quired. 


BENICIA.  Solano  Co..  Cal.  —  Until 
Sept.  6,  8  p.  m.,  bids  will  be  received 
by  .1.  C.  Mc.Vravy,  City  Clerk,  for  re- 
paving  First  St.  from  J  to  north 
boundary  line  of  S.  P.  right-of-way. 
Imp.  Bond  .Vet  1915.  Cert,  check  10% 
payable  tn  city  required  with  each  bid. 
Plans  on    file   in   ofllce   of   clerk. 


MODESTO.  Stanislaus  Co..  Cal. — City 
Council.  L.  A.  Love.  Clerk,  passes  res. 
of  int.  to  improve  Ninth  St.  from  B  to 
E  Sts.  by  grading,  paving  with  a  4-in. 
cem.  concr.  base  and  a  H4-in.  bitu- 
lithic  wearing  surface,  constructing 
concr.  curbs  and  gutters.  Imp.  Act. 
1911.  Protest  will  be  heard  Sept.  14. 
Geo.  Freitas.  City  Engineer. 


OROVILLE.  Butte  Co/  Cal. — Until 
Sept.  8.  1:30  p.  m  .  bids  will  be  received 
by  C.  F.  Belding.  County  Clerk,  for 
paving  portions  of  Marysville  Rd.  in 
the  city  of  Oroville,  fronting  county 
property.  Cert,  check  10%  required  with 
each  bid.  Specifications  may  be  had 
from  County  Engineer  H.   H.   Hume. 


PHOENIX,  Ariz.  —  Contracts  for 
street  paving  were  awarded  as  follows: 
R.  T,.  Ballenger,  Fillmore  St.  bet.  5th 
and  7ih  Avea..  $'<72ii47;  Pacific  Con.slr 
Co..  alley  In  blk.  83,  original  townsite. 
$2833.04;  Warren  Bros.  Co..  Woodland 
Ave.  betw.  7th  and  18th  Aves,  |86,- 
536.64. 


MACHINERY 


.SEPTIC    TANK,    PUMP    AND    ENGINR 
BIDS  WANTED 

VISALIA.  Tulare  Co..  Co.— Until 
Sept.  10.  1  p.  m.,  bids  will  be  received 
by  Fred  Chatten.  Clerk,  Elbow  School 
District,  Route  B.  Box  88,  Visalia,  for 
constructing  a  tank  house  and  tank, 
septic  tank,  and  for  the  installation  of 
an  engine  and  pump.  ttrt.  check  5% 
required  with  each  bid.  Specifications 
may   be  had  from  clerk. 


PASADENA.  Los  Angeles  Co.,  Cal.— 
The  American  Cast  Iron  Pipe  Co.  was 
awarded  a  contract  at  $8580  for  fur- 
nishing the  city  a  lot  of  cast  Iron  pipe. 
The  U.  s.  Cast  Iron  Pipe  &  Foundry 
Co.  bid  $8689.12;  R.  D.  Wood  &  Co 
$10,729.12. 


RYDE,  Sacramento  Co.,  Cal. — Until 
Sept.  12,  2  p.  m.,  bids  will  be  received 
by  W.  E.  Kesner,  Clerk,  Beaver  Union 
High  School  District,  for  fur.  and  del. 
a  20-passenger  school  bus.  Forms  for 
bidding  may  be  had  from  clerk  at  Ryde. 


OAKLAND,  Cal.— City  Council,  Eu- 
gene K.  Sturgis,  Clerk,  appropriates 
$35,000  for  financing  Lake  Merritt  de- 
velopments: purchase  of  electric  power, 
power  cable,  lumber,  piles,  tools,  mis- 
cellaneous iron  and  steel  castings, 
shafting,  machine  parts,  repairs  to 
equipment,  rental  of  motors  for  mov- 
ing barge  and  supplies  necessary  for 
operation  and  maintenance  of  a  dredge. 


STOCKTON,  San  Joaquin  Co..  Cal.— 
Robert  Beyrle,  Stockton,  at  $3870, 
awarded  contract  by  Council  for  con- 
structing a  pump  station  on  Buena 
Vista  Ave.  at  Smith's  Canal.  Other 
bidders  were:  Hild  Electric  Mfg.  Co., 
$5517;  J.  R.  Farias,  $4250;  Guy  Hyde 
Chick.  $4789;  James  R.  Johnson, 
$4674.58;  Frederickson  Bros.,  $4906;  A. 
R.  McCarty,  $4350.  W.  B.  Hogan,  City 
Engineer. 


SAN  JOSE.  Santa  Clara  Co..  Cal.— 
Until  Sept.  19.  11  a.  m.,  bids  will  be 
received  by  Henry  A.  Pfister.  County 
Clerk,  for  fur.  and  del.  one  engine 
lathe.  IS-in.  by  12-ft.  bed.  standard  3- 
step  cone,  double  back-geared,  quick 
change,  screw-outting  engine  lathe, 
complete  with  counter  shaft  and  reg- 
ular equipment.  Certified  check  10% 
payable  to  clerk  required  with  each 
bid.  Specifications  on  file  in  office  of 
clerk. 


SAN  JOSE.  Santa  Clara  Co..  Cal.— 
Edward  R.  Bacon  &  Co..  51  Minna  St.. 
San  Francisco,  at  $4725.  awarded  con- 
tract by  supervisors  for  fur.  and  del. 
a  concrete  mixer.  Irving  J.  Ryder. 
County  Engineer. 


SA.V  JOSE.  Santa  Clara  Co..  Cal.— 
.\rtana-Georfroy  Co..  at  $5297.50. 
awarded  contract  by  supervisors  for 
fur.  and  del.  two  Fageol  trucks  for  use 
on  county  highways.  Irving  J.  Ryder. 
County  Engineer. 


SA.N  JOSE.  Santa  Clara  Co..  Cal.— 
Picchetti  &  Demichelll.  at  $1696.25. 
awarded  contract  by  supervisors  for 
fur.  and  del.  a  trailer  for  use  of  County 
Engineer   Irving   J.   Ryder. 


HI'NTINGTON     PARK. 
n.    Cal— Until    8    p.    m.. 


Los  Angeles 
Sept.  S.  hid.i 
will  be  received  by  Huntington  Park 
Union  High  School  Board  for  one  screw 
cutting  engine  lathe,  motor  and  attach- 
ments; spec,  on  file  at  office  of  high 
school.     H.  D.  Turner,  Clerk. 
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SAN  FRANCISCO. — Until  Sept.  S,  11 
a.  m.,  under  Order  No.  3269,  bids  will 
be  received  by  U.  S.  Eng-ineer  Office, 
240  Montgomery  St.,  for  fur.  and  del. 
f.  o.  b.  Marysville,  Yuba  County:  50 
rolls  wire  netting-,  3-in.  x  6-in.  chicken 
wire  mesh  weave;  each  roll  72  in.  by 
200  ft.,  made  of  No.  14  galv.  wire. 


BUSINESS  OPPORTUNITIES 


BERKELEY,  Alameda  Co..  Cal. — 
.Until  Sept.  2,  10  a.  m.,  bids  will  be 
received  by  E.  M.  Hann,  City  Clerk,  for 
fur.  and  del.  an  automobile  of  the 
roadster  type  for  use  of  the  Berkeley 
Municipal  Market.  Cert,  check  10% 
required  with  each  bid. 

MONROVIA,  Los  Angeles  Co..  Cal. — 
Until  8  p.  m..  Sept.  1.  bids  will  be  re- 
ceived by  Monrovia  High  School 
Board  for  one  Monarch  6x18  lathe,  a 
3-horsepower  motor  and  a  21-in.  Rich- 
ards plain  drill  press.  Mrs.  Geo.  O. 
Monroe,   219   N.   Myrtle   Ave.,   Clerk. 

TAFT,  Kern  Co.,  Cal. — The  following 
bids  were  received  by  City  Trustees 
for  pipe  tor  extension  of  city  sewer 
system:  Tropico  Potteries.  Inc.,  vit. 
pipe  8-in.,  45y2C  ft.:  12-in.  TlVSc  ft.;  15- 
in.,  991/20  ft.;  single  wyes.  $1.8614; 
double  wyes,  $2.60.  Gladding.  McBean 
&  Co.,  vit.  pipe,  8-in.,  47c;  12-in.,  84c; 
lo-in.,  $1.40;  single  wyes.  $1.88;  double 
wyes,  $2.82.  California  Glazed  Cem. 
Pipe  Co.,  cem.  pipe,  S-in.,  50.7c;  12-in., 
84c;  15-in.,  $1,296;  single  wyes,  $1.30; 
double  wyes,  $1.75.  Bids  taken  under 
advisement;  award  of  contract  condi- 
tional on  sale  of  $52,000  bonds  voted 
for  project. 


VISALIA,  Tulare  Co.,  Cal. — Until  Sep- 
tember 15,  10  a.  m.,  bids  will  be  re- 
ceived by  Geo.  R.  Prestidge,  County 
Clerk,  for  constructing  concrete  boiler 
house,  fuel  oil  tank,  concrete  trenches, 
installing  boilers,  incinerator,  oil  burn- 
ers, heater  and  piping  at  the  Kings- 
Tiilare  Counties  Joint  Tubercular  Hos- 
pital at  Springville.  Cert,  check  10% 
payable  to  Chairman  of  Board  of  Su- 
pervisors required  with  each  bid.  Plans 
may  be  had  from  office  of  County  Clerk 
on  deposit  of  $25,  returnable. 


INGLEWOOD,  Los  Angeles  Co.,  Cal. 
—Until  8  p.  m.,  Sept.  12,  bids  will  be 
received  by  City  Clerk  Ruth  A.  Cory 
for  a  1-ton  gasoline  motor  truck 
equipped   with   express   body,    cab,    etc. 


MADERA,  Madera  Co.,  Cal.— Until 
Sept.  12,  5  p.  m.,  bids  will  be  received 
by  Lillian  W.  Rhodes.  City  Clerk,  for 
drilling  well;  (1)  to  drill,  case  and  test 
a  well;  (2)  to  drill,  case  and  test  a 
well  of  similar  type,  the  bidder  to 
guarantee  a  yield  of  1200-gals.  per 
minute.  Under  (2)  bidder  must  state 
method  of  drilling  proposed  and  thick- 
ness and  size  of  casing.  Cert  check 
$200    required   with   each    bid. 


LOS  ANGELES,  Cal. — Chief  Engineer 
Scattergood  of  the  Power  Bureau  has 
been  authorized  by  Board  of  Public 
Service  to  submit  plans  tor  a  new 
power  plant  at  the  foot  of  the  cas- 
cades near  San  Fernando  Rd.  The  new 
plant  will  generate  28,000,000  killowatt 
hours  energy  annually  and  will  cost 
about    $83,000. 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— Un- 
til Sept.  19,  11  a.  m.,  bids  will  be  re- 
ceived by  Henry  A.  Pfister,  County 
Clerk,  for  two  or  more  loadometers  for 
weighing  motor  trucks  carrying  excess 
loads  on  county  highways.  Certified 
check  10%  payable  to  clerk  required 
with  each  bid.  Specifications  on  file  in 
ofllce  of  clerk. 


FAIRFIELD,  Solano  Co.,  Cal. — So- 
lano County  Supervisors  agree  to  share 
part  of  cost  with  Sacramento  County 
to  construct  ferry  boat  for  Ryer  Island. 


E.  M.  Beckham  &  Co.,  Myrtle  Point, 
Ore.,  is  seeking  a  market*  for  Port 
Orford  cedar  lumber. 


Woodward  Manufacturing  Company, 
Austin,  Texas,  manufacturers  of  com- 
mercial auto  bodies,  desire  to  get  in 
touch  with  local  concerns  to  act  as  dis- 
tributors for  their  complete  line  of  mo- 
tor truck  bodies,  bus  bodies  and 
hearses. 


STATE     WATER     COMMISSION 

SAN  FRANCISCO. — Applications  for 
permits  to  appropriate  water  were 
filed  with  the  State  Water  Commission, 
New  Call  Bldg.,  during  the  month  ot 
July,   as   follows: 

Application  No.  2417  (Butte  Co.).  M. 
J.  Howells,  Oroville,  Cal.,  for  12,000 
ac.  fi.  per  annum  from  Dry  Creek 
water  shed,  tributary  of  Butte  Creek, 
Butte  County,  for  irrigation  of  11.000 
acres  of  land  and  domestic  use.  Di- 
version by  means  of  ditch  51/2  miles 
long.       Estimated    cost,    $175,000. 

.Jipplication  No.  2419  (San  Bernar- 
dino Co.).  Coachella  Valley  Co.  Water 
District.  Coachella,  Cal.  For  30  cu.  ft. 
ft.  per  sec.  from  Whitewater  River, 
San  Bernardino  County,  for  generation 
of  power.  Amount  of  power  to  be  de- 
veloped, 2500  T.H.P.  Diversion  by 
means  ot  conduit  3  miles  long.  Es- 
timated   cost.    $125,000. 

Application  No.  2420  (San  Bernardino 
Co.).  Coachella  Valley  Co.  Water  Dis- 
trict, Coachella.  Cal.  For  20  cu.  ft.  per 
sec.  from  Whitewater  River,  San  Ber- 
nardino County,  for  generation  of 
power.  Amount  of  power  to  be  *e- 
veloped,  1800  T.H.P.  Diversion  by 
means  of  conduit  3  miles  long.  Esti- 
mated   cost,    $100,000. 

Application  No.  2421  (San  Bernar- 
dino Co.)  Coachella  Valley  Co.  Water 
District,  CoachellaC  ,al.  For  30  cu.  ft. 
per  sec.  from  Whitewater  River,  San 
Bernardino  County,  for  generation  of 
power.  Amount  of  power  to  be  devel- 
oped. 3070  T.H.P.  Diversion  by  means 
of  conduit  3  miles  long.  Estimated 
cost,  $160,000. 

Application  No.  2422  (Riverside  Co.) 
Coachella  A^alley  Co.  Water  District, 
Coachella,  Cal.  For  50  cu.  ft.  per  sec. 
from  Whitewater  River,  Riverside 
County,  for  generation  of  power. 
Amount  ot  power  to  be  developed. 
4550  T.H.P.  Diversion  by  means  ot 
conduit  8  miles  long.  Estimated  cost, 
$273,000. 

Application  No.  2423  (Riverside 
Co)  Coachella  Valley  Co.  Water  Dis- 
trict. Coachella,  Cal.  For  70  cu.  ft.  per 
sec.  from  Whitewater  River,  Riverside 
County,  for  generation  of  power. 
Amount  of  power  to  be  developed,  4780 
T.H.P.  Diversion  by  means  of  conduit 
5  miles  long.     Estimated  cost,  $286,000. 

Application  No.  2424  (Riverside  Co.) 
Coachella  Valley  Co.  Water  District. 
Coachella,  Cal.  For  90  cu.  ft.  per  sec. 
from  Whitewater  River,  Riverside 
County,  for  generation  ot  power. 
Amount  of  power  to  be  developed.  4100 
T.H.P.  Diversion  by  means  of  conduit 
3  miles  long.  Estimated  cost,  $200,000. 
Application  No.  2425  (Riverside  Co.) 
Coachella  Valley  Co.  Water  District, 
Coachella,  Cal.  For  60  cu.  ft.  from 
Snow  Creek  and  its  tributaries  (50  cu. 
ft.  from  Middle  Fork  and  10  cu.  ft. 
from  West  Fork).  Riverside  County, 
tributary  of  San  Gorgonia  River,  for 
generation  of  power.  Amount  of 
power  to  be  developed.  5700  T.H.P. 
Diversion  by  means  of  conduit  4  mi!es 
long.      Estimated   cost,    $250,000. 

Application  No.  2426  (Riverside  Co.) 
Coachella  Valley  Co.  Water  District, 
Coachella,  Cal.     For  70  cu.  ft.  per  sec. 


from  Snow  Creek  and  its  tributaries, 
Riverside  County,  tributary  of  San 
Gorgcnia  P.iver  for  generation  of 
power.  Amount  of  power  to  be  devel- 
oped, 7160  T.H.P.  Diversion  by  meam 
of   conduit. 

Application  No.  2427  (Riverside  Co.J 
Coachella  Valley  Co.  Water  District, 
Coachella,  Cal.  For  30  cu.  ft.  per  sec. 
from  Middle  Fork  San  Jacinto  River 
and  Strawberry  Creek,  Riverside 
County,  tor  generation  of  power, 
Amount  of  power  to  be  developed.  3410 
T.H.P.  Diversion  by  means  of  conduit 
5   miles  long.     Estimated  cost.   $170,000 

Application  No.  2428  (Riverside  Co.) 
Coachella  Valley  Co.  Water  District, 
Coachella  Cal.  For  60  cu.  ft.  per  see, 
from  North  Fork  San  Jacinto  River, 
Riverside  County,  for  generation  ol 
power.  Amount  of  power  to  be  devel 
oped.  3410  T.H.P.  Diversion  by  mean: 
of  conduit  2 'A  miles  long.  Estimated" 
cost.  $170,000. 

Application  No.  2432  (Mono  Co.) 
Sierra  Land  and  Water  Co..  a  corpo-J 
ration,  Los  A'ngeles.  Cal.  For  500  cu.^ 
ft.  per  sec,  and  45,000  ac.  ft.  per  an-' 
nuiri,  for  irrigation  and  domestic  use,*^ 
from  Rush  Creek  and  tributaries,  Mo-  j 
no  County.  Diversion  by  means  o£- 
canal  5.83  miles  long.  Estimated  cost,*; 
$652,208. 

Application  No.  2439  (Riverside  Co.) J 
Coachella  Valley  Co.  Water  District,} 
Coachella,  Cal.  For  30  cu.  ft.  per  sec.jj 
from  North  Fork  or  North  Fork  of  Sani 
Jacinto  River,  Riverside  County,  for' 
power  purposes.  Amount  of  power  toj 
be  developed,  3410  T.H.P.  Diversion! 
by  means  of  conduit  2%  miles  long.J 
Estimated   cost,    $175,000.  J 

Application  No.  2440  (Riverside  Co.)* 
Coachella  Valley  Co.  Water  District,* 
Coachella,  Cal.  For  40  cu.  ft.  per  seel 
from  North  Fork  of  San  Jacinto  RiverS 
and  tributaries,  Riverside  County,  foFJ 
power  purposes.  Amount  of  power  to* 
be  developed,  8018  T.H.P.  Diversion'*' 
by  means  of  conduit  S  miles  long.  Es-_ 
timated  cost,  $400,000.  * 

Application  No.  2441  (Riverside  Co.)^ 
Coachella  Valley  Co.  Water  District,? 
Coachella,  Cal.  For  20  cu.  ft.  per  secJ 
from  Strawberry  Creek,  tributary  of^ 
San  Jacinto  Creek,  Riverside  County,  , 
for  power  purposes.  Amount  ot  power-' 
to  be  developed.  2273  T.H.P.  Diver-j. 
sion  by  means  of  conduit  2  miles  long.'i 
Estimated    cost.    $125,000.  | 

Application  No.  2452  (El  Dorado  Co.)| 
M.  C.  Seagrave,  San  Francisco,  CaL| 
For  100  cu.  ft.  per  sec.  from  NortlM 
Fork  Cosumnes  River,  El  Dorad(H 
County,  tributary  of  Mokelumne  River,* 
for  irrigation  of  1500  acres.  DiversioaT 
by  means  of  canal  15  miles  long.  Es-4 
timated    cost,    $250,000.  | 

Application   No.   2060    (Tuolumne  Co.)| 
Oakdale     Irrigation     District     and     Sol 
San      Joaquin      Irrigation      District      o^ 
Oakdale  and  Manteca,  respectively,  forJT 
2000   cu.   ft.    per   sec.   and   150.000   ac. 
per  annum  from  main  Stanislaus  Riverj 
Tuolumne     County,     tributary     of    San 
Joaquin     River,     for     power    ,purposes 
Amount     of     power     to     be     developed,' 
54,000    T.H.P.      Diversion    by    means    of 
ditch    10    miles    long.      Estimated    cost, 
$1,500,000. 

Permits   Grnnted 

Application  No.  751  (Kern  Co.)  Per- 
mit No.  894.  San  Joaquin  Light  and 
Power  Corporation,  Fresno,  California; 
250  cu.  ft.  per  sec.  from  Kern  River, 
Kern  County,  for  power  purposes 
Amount  of  power  to  be  developed,  7721 
T.H.P.  Diversion  by  means  of  tunnel 
and  penstock  approximately  1.7  mile! 
long-.       Estimated    cost.    $882,000.  X 

Application  No.  2030  (Kern  Co.)  TerA 
mit  No.  895.  San  Joaquin  Light  andgl 
Power  Corporation,  Fresno.  Cal..  30(li< 
cu.  ft.  per  sec.  from  Kern  River,  Kern^ 
County,  for  power.  Amount  of  powetT 
to  be  developed,  16,874  T.H.P.  Dlver-.j 
sion  by  means  of  enlarging  present- 
tunnel.      Estimated   cost,    $1,000,000.      .,"; 
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Contracts    Awarded    Liens. Acceptances.  Eu 


BUILDING  CONTRACTS 


SAX    FRANCISCO    COUNTY 


The    following    is    an    index    for    the 
contracts   for   this   issue: 


No. 

Owner 

Contractor 

Amt. 

17«5 

Arms 

Owner 

220OO 

1766 

Muller 

Jones 

400U 

1767 

Nelson 

Owner 

600U 

1768 

Monzani 

Owner 

800 

1769 

Arnolt 

Owner 

6800 

1770 

Same 

Same 

6800 

1771 

De    Martini 

Owner 

93o 

1772 

Perucca 

Orri 

950 

1773 

Klee 

Urfer 

1150 

1774 

McKillop 

Owner 

600 

1775 

National    Hie 

Moller 

10889 

177B 

Same 

Collonan 

384 

1777 

Same 

May 

1062 

1778 

Same 

Kiberstone 

317 

177!» 

Merrill 

Owner 

2000O 

1780 

Kinslow 

Owner 

7500 

1781 

Bientleld 

Bienfleld 

5000 

1782 

Carrere 

Tarbitt 

2400 

1783 

Mission  Rlty 

Horstmann 

2000 

1784 

Cohen 

Cohen 

1500 

1785 

Lyng 

Rogers 

550 

1786 

Malotti 

Owner 

500 

1787 

Fontanella 

Owner 

500 

1788 

Rentschel 

Owner 

500 

178!) 

Spreen 

Hannah 

25000 

17au 

Crichton 

Stevenson 

8000 

17M1 

Moneta 

Arnott 

1876d 

l'7ii2 

Campodonico 

MairtineUi 

3000 

1793 

Seeley 

Owner 

700 

1794 

Young 

Jensen 

1000 

1795 

Silverstein 

Owner 

18000 

1796 

S.  F.   Realty 

Horstmann 

5000 

1797 

S  P  Co. 

Raisch 

1798 

Brady 

Monson 

13500 

1799 

Decia 

Capelli 

12000 

1800 

P.occa 

Owner 

6000 

1801 

Annear 

Owner 

3000 

1802 

Genecchio 

Owner 

2000 

1803 

Bothin,  R.   B. 

Hinson 

1500 

1S04 

Standard  Oil  Co.      Owners 

1000 

1S05 

Forbes 

Owner 

700 

1806 

Bailey 

Owner 

500 

1807 

Metzger 

Fontanella 

500 

1S08 

Schlumberger 

Rudometran 

500 

18U9 

Mariani 

Wengard 

500 

1810 

Rublie 

Low 

500 

1811 

Lurie 

Hansen 

2300U 

1812 

Meyer 

Nelson 

13500 

1813 

Cantrell 

Owner 

500 

1814 

Orpheum 

Turner 

50283 

1815 

Same 

Oakland 



1816 

PG&E 

Clinton 

8400 

1817 

Towle 

Nelson 

9500 

PERMITS 

GARAGE 

(1765)  N  NINETEENTH  81  W  Guerrero 
One-story  concrete  and  frame  pub- 
lic garage. 

Owner — M.  U.  Arms.  358  Russ  Bldg.. 
San    Francisco. 

Architect — C.  M.  Cook,  211  Russ  Bldg.. 
San   Francisco. 

Day's    work.  J22.000 


RESIDENCE 

(1766)      E  SHOTWELL  145  N  25th.  Two 

story  frame  residence. 
Owner— Ben     Muller,    71     28th    St..    San 

Francisco. 
Architect — None. 
Contractor — Thomas      M.     Jones,      3767 

Army   St.,   San   Francisco.  J400fl 


FRAME    FLATS 

(1767)      E    FL'NSTON   AVE   75   S  Geary. 

Two-story  and  basement  frame   (2) 

flats. 
Owner — N.   J.    Nelson,    1505    Balboa   St.. 

8an  Francisco. 


.\rchiiecl — None 
l>ay's    work. 


»60OO 


RESIDENCE 

(1768)  E  SCOTT  75  »  Chestnut.  One- 
story  and  basement  frame  resi- 
dence. 

Owner — Sam  Monzani,  2364  Lombard 
St..   San   Francisco. 

Architect — None. 

Day's  work.  $800 


RESIDENCE 

(1769)      N  ALLSTON  WAY  240  E  Clare- 

mont.      One-story      and      basement 

frame   residence. 
Owner — Jas    Arnott,   4165   20th   St..   San 

Francisco. 
.\rchitect — .Vone. 
Day's    work.  $6800 


RESIDENCE 

(1770)      S    GRA.WILLE     175    E    Clare- 

mont.      One-story      and      basement 

frame   residence. 
Owner — Jas.    .\rnott.   4165    20th    St.,   San 

Francisco. 
.\rchitect — None. 
Day's    work.  $680(i 


ALTERATIONS 

(1771)      S\V    BAY    AND    TAYLOR    STS. 

Alter  for  soft     drink     parlor     and 

restaurant. 
Owner — John    De    Martini.    60    Valencia 

St..    San    Francisco. 
.Architect — None. 
Days    work.  $935 


ADDITION 

(1772)  965  U.NIO.V.  Addition  for 
private  garage  of  concrete  con- 
struction. 

Owner — Pablo  Perucca.  965  Wisconsin 
St.,   San   Francisco. 

Architect — None. 

Contractor — G.  Orri.  2033  22nd  St..  San 
Francisco.  $9S0 


REPAIRS 

(1773)  NE  VALLEJO  AN  VAN  NESS 
Ave.  Repair  fire  damage  to  apart- 
ments. 

Owner  ^  Alfred  Skinner  Klee,  1998 
Broadway,    San    Francisco. 

.Architect — None. 

Contractor — Chas.  E.  Urfer.  134  Halleck 
St.,   San    Francisco.  $1150 


ALTERATIONS 

(1774)  S  BUSH  90  W  Grant  Ave. 
Alter    hotel. 

Owner — Daniel  McKillop.  540  Cali- 
fornia St..  .San   Kranfisco. 

Architect — None. 

Day's    work.  $600 


RECORDED 

REINFORCED  CONCRETE  BLDG. 
(1775)  N  FULTON  27-6  W  Octavla. 
All  work  except  plumbing,  tile, 
painting,  electric  wiring  and  roof- 
ing for  two-story  reinforced  con- 
crete building. 
Owner — National    Pie    Co..    163    KIsling 

St.,  San  Francisco. 
Architect — Dodge      A.       Riedy.      Pacific 

Bldg..  San   Francisco. 
Contractor — Fred     Moller,     572     Halght 

St.,   San   Francisco. 
Filed  Aug.   27.  '21.      Dated  Aug.   23.  '21. 

Walls    are    poured $4166 

2nd   story   brown  coated 2000 

Completed     2000 

Usual    35    days 2723 

TOTAL  COST.  $10,889 
Bond,  $5444.60.  Sureties.  R.  W.  Moller 
and   F.   K.   McComber.     Limit,   60   days. 


Forfeit,  none.     I'lans  and  specifications 
filed. 

(1776)  WIRING  FOR  LIGHTING  & 
power  on  above. 

Contractor — Collonan    Electric    &    Mfg. 

Co.,  3211  Mission  St.,  San  Francisco 

Filed  Aug,  27,  '21.     Dated  Aug.  23,  '21. 

TOTAL  COST.  $384 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.      Plans    and   specifications   filed. 

(1777)  PLUMBING   ON    ABOVE. 
Contractor — Gus     May,     3668     18th     St., 

San    Francisco. 
Filed  Aug.  27.  '21.     Dated  Aug.  24,  '21. 

Roughing    completed     $446.50 

Fixtures    set     SSO.OD 

Usual     35    days 265.50 

TOTAL  COST.  $1062.00 
Bond,  none.  Limit.  60  days.  Forfeit, 
none.     Plans  and   specifications   filed. 

(1778)  TILE  ROOFING  O.N  ABOVE. 
Contractor — Fiberstone       Rooting       Co., 

199  10th  St.,  San  Francisco. 
Filed   -Aug.   27,   '21.      Dated  Aug.    23,  '21. 
TOTAL  COST,  $317 
Bond,   none.      Limit,    60   days.      Forfeit, 
none.     Plans  and  specifications  tiled. 

APARTMENTS 

(1779)  S  CLAY  154-3  E  Franklin. 
Three-story  '.and  basement  frame 
(B)  apartments. 

Owner — T.    D.    Merrill,    1901      California 

St..  San  Francisco. 
.Architect — A.    H.    Knoll,    Hearst    Bldg., 

San  Francisco. 
Day's   work.  $20,000 

STORES 

(1780)  S  HOWARD  237-6  E  Fourth. 
One-story   frame   stores. 

Owner — F.    Kinslow,  Care  Architect. 
.Architect — O'Brien       Bros..       Inc..        240 

Montgomery   St..   San   Francisco. 
Day's   work.  $7500 

RESIDE.VCE 

(1781)  W  FIFTEENTH  AVE  100  N 
-Anza.  Two-story  and  basement 
frame  residence. 

Owner — D.    L.    Bienfleld.   1405     Clement 

St..  San  Francisco. 
.Architect — Sylvain     Schnaittacher,     233 

Post  St..  San  Francisco. 
Day's  work.  $5000 

CELL.AR 

(1782)  N  EVANS  AVE  100  N  Lane. 
One-story    frame   mushroom   cellar. 

Owner — J.   B.  Carrere,  1341   Evans  Ave., 

San   Francisco. 
-Architect — Jas.   Tarbitt,   386   Fair  Oaks 

St..   San   Francisco. 
Contractor — Jaa.  Tarbitt,  386  Fair  Oaks 

St..  San  Francisco.  $2400 


GARAGES 

(1783)  £■  TWENTIETH  73-9  W  Val- 
encia. One-story  frame  (12)  private 
garages. 

owner— Mission  Realty  Co..  2008  Mis- 
sion St.,  San  Francisco. 

.Architect — Noen. 

Arguello  Blvd.,  San  Francisco. 

Day's  work.  $2000 


ALTERATIONS 

(1784)  NW  HAYES  &  SCOTT.  Alter 
front,  re-arrange  dwelling  for  two 
five -room  flats. 

Owner — H.  Cohen.  901  Buchanan  St.. 
San  Francisco. 

Plans  by  Owner. 

Contractor — Henry  Cohen.  682  McAllis- 
ter St.,  San  Francisco.  $1600 
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i-OLlNDATlON 

(1785)  801  GROVE.  Cement  founda- 
tion and  floor  for  store. 

Owner — H.  J.  Lyng,  467  24th  St.,  Oak- 
land. 

I'lans  by  Contractor. 

Contractor — John  Rogers,  all  Laguna 
St..  San  Francisco.  $550 

STORE 

(1786)  E  GREAT  HIGHWAY  400  N 
Balboa.     One-story  frame   store. 

Owner — Sam     Malotti.     Care     Architect. 
Arcihtect — O'Brien      Bros..      240      Mont- 
gomery St.,  San  Francisco. 
Day's    work.  $500 

ALTERATIONS 

(1787)  SE  FOURTH  AND  CLEMEN- 
tina.     Remodel   hotel  lobby. 

Owner — Mrs.    Erminia    Fontanella,    1682 

Eddy  St..   San  Francisco. 
Architect — None. 
Day's  work.  $500 

ALTERATION'S 

(1788)  aa-'i)  TWENTIETH.  Alter  tor 
basement    garage    in    flats. 

Owner — 3Strs.  W.  C.  Rentschel. 

Architect — None. 

Day's  work.  $500 

APARTMENTS 

(178S)  SE  CLEMENT  &  TWENTIETH 
Ave.  Two-story  and  basement 
frame    (8)    apartments. 

Owner — Fred  Spreen  ,251  Kearny  St., 
San  Francisco. 

Architect —  Edward  E.  Young,  251 
Kearny   St..   San   Francisco. 

Contractor — Hannah  Bros..  142  San- 
some   St..    San  Francisco.  $25,000 

KECORDED 

BUNGALOWS 

(1700)      W     TWENTY-SEVENTH     AVE 

250  N  Geary  —  60  W  120  S  50  E  120. 

All  work  for  two  frame  bungalows 

Owner — L.  G.  Crichton  and  A.  M.  Scott, 

1117   Hewes   Bldg..   San   Francisco. 
Plans  by  Contractor. 
Contractor — L.  H.   Stevenson,  45  Worth 

St..  San  Francisco. 
Filed   Aug.   29,   '21.     Dated  Aug.  29,   '21. 

Frame    up    $2000 

1st  coat  plaster  on 2000 

Buildings    completed    2000 

Usual  35  days 2000 

TOTAL  COST.  $8000 
Bond.  $5000.  Sureties,  Jno.  J.  and 
Margaret  R.  Murray.  Limit,  90  days. 
Forfeit,  none.  Plans  and  specifications 
nied. 

NOTE: — Permit   also    applied    for   to- 
day. 

RESIDENCES 

(1791)  N  STAPLES  180  E  GENNESSEE 
E  30  X  N  112.6  portion  lots  17  and  18 
blk.  13,  Sunnyside;  N.  Staples  210 
E.  Gennessee  E.  30  x  N  112.6  por- 
tion lots  IS  and  21,  blk.  13,  Sunny- 
side;  N.  Staples  240  E.  Gennessee 
E  30  X  N  112.6  portion  lots  21  and 
22,  blk.  13,  Sunnyside;  N.  Staples 
270  E.  Gennessee  E.  30  x  N  112.6 
portion  lots  22  and  23,  blk.  13, 
Sunnyside;  N.  Staples  300  E.  Gen- 
nessee E  30  X  N.  112.6  portion  lots 
26   and    29,   blk.    13,   Sunnyside. 

All  work  except  painting,  electric  fix- 
tures, wall  paper,  finish  hardware 
and  window  shades  for  five  1 -story 
and     basement     frame     residences: 

Owner — The  Moneta  Investment  Co., 
Pacific    Bldg.,    San    Francisco. 

Architect  —  Bernard  J.  Joseph,  Call 
Bldg.,    San    Francisco. 

Contractor — James  Arnott  &  Son,  4165 
Army  St.,  San   Francisco. 

Filed  Aug.  29,  '21.       Dated  June  16,  '21. 
When  concrete  foundations  done 

and    wood    frames    up $4690 

Rough     plumbing     and     electric 

work  done  and  brown  coated.    4690 

Completed    and    accepted 4690 

Usual  35  days 4695 

TOTAL  COST,  $1S,765 


Bond,  sureties,  none;  forfeit.  $10;  limit, 
90  days.     Plans  and  specifications  filed. 


RESIDENCE 

(1792)      W.    MASON    60    N.    LOMBARD, 

Two-story     and     basement     frame 

residence. 

Owner — H.    Campodonico,    618    7th    Ave. 

Architect — P.  DeMartini,  946  Broadway. 

Contractor — J.  Martinelli.  ISO  Jessie  St. 

$3000 


FIREWALLS 

(1797)      52    MINT   AVE.      Construct    ad- 
dition  to   firewalls. 
Owner — Jos.  B.  Seeley.  2306  Geary  St. 
Architect — None. 
Day's  work.  $700 


ALTERATIONS.  ETC. 

(1794>  2456  MISSION  ST.  Alter  front 
and  build  shelves  in  store. 

Owner — Marian  Young,  care  of  Con- 
tractor. 

Architect — None. 

Contractor — G.  P.  W.  Jensen.  320  Mar- 
ket   St.  $1000 


FLATS 

(1795)      E.    PALM    AVE.    150    S.    C'ALI- 

fornia.       Two-story    and    basement 

frame   (2)   flats. 
Owner — Mrs.       Pearl      Silverstein.       130 

Kearny    St. 
Architect — S.    Heiman,   .57    Post   St. 
Day's  work.  '  $18,000 


CONOR.  STORE 

(1796)  W.  VALENCIA  120  S.  18TH. 
Two-story  concrete  store. 

Owner — San  Francisco  Realty  Syndi- 
cate. 200S  Mission  St. 

Architect — None. 

Construction  Manager — A.  ,1.  Horst- 
mann.   1299  Arguello  Blvd.  $5000 


RECORDED 

PAVEMENT 

(1797)      SECOND  ST.  bet.  Harrison  and 

Folsom.      Street  work. 
Owner — Southern    Pacific    Company. 
Architect — None. 
Contractor — Raisch      Improvement    Co.. 

46   Kearny   St..   San   Francisco. 
Filed  Aug.  30.  '21.      Dated  July  30.  '21. 

Monthly    payments    of..: 75% 

Usual    35    days 25% 

TOTAL       COST  —  Asphaltic       concrete 

pavement.    37c    per    sq.    yd.;    Basalt 

block   toothing.    90c    per   lin.    ft. 
Bond,    $2500.      Surety,   Globe    Indemnity 
Co.      Limit,      60    days.      Forfeit,      none. 
Plans  and  specifications  filed. 


FLATS 

(179S)  NW  FULTON  AND  19TH  AVE. 
Two-story  and  basement  frame  (4) 
flats. 

Owner — Edw.  E.  Brady.  120  Fremont 
St. 

Architect — D.  C.  Coleman,  French  Bank 
Bldg.,    110    Sutter    St. 

Contractors — Monson  Bros.,  1907  Bry- 
ant  St.  $13,500 


RESIDENCES 

(1799)       S    PINE    206.3    W    FILLMORE. 

Two    1-story    and    basement    frame 

residences. 
Owner — S.  Decia,  2516  California  St. 
Architect — None. 
Contractor — G.    Capelli.    491    Greenwich 

St.  $6000    each. 


FL.\TS 

(ISOO)  E.  JONES  137.6  N.  BUSH.  Two- 
story  and  basement  frame  (2) 
fiats. 

Owner — Mary    Rocca,    720    Powell    St. 

Architects — O'Brien  Bros.,  Inc.,  240 
Montgomery  St. 

Day's   work.  $6000 


ADDITIONS,    ETC. 

(1801)       181    FAIRMOUNT    ST.      Raise; 

additions    and   general    repairs    for 

flats. 


ner — J.    A.    Annear,    181    Fairmount 


Architect — None. 
Day's    work. 


$3000 


DWELLINGS 

(1802)       E.    GENEVA    200    E.    HURON. 

One-story      and      basement     frame 

dwelling. 
Owner — B.   Genocchio,   816  Geneva  Ave. 
Architect — None. 
Day's   work.  $2000 


ADDITIONS.    ETC. 

(1S03)  461-63  HAIGHT  ST.  Construct 
additions  for  porch  and  2  rooms 
for    residence   and    bakery. 

Owner — Bothin  Real  Estate  Co.,  2nd 
and  Mission  Sts. 

Architect — A.  S.  Bugbee.  30  Montgom- 
ery  St. 

Contractor — L.  A.  Hinson,  122S  Grove 
St.  $1600 


SERVICE  STATION 

(1804)      NE   MAIN   AND   MISSION   STS. 

One-story   steel   service    station. 
Owner — Standard   Oil   Co.,   298   Bush   St. 
Architect — Plans   by   Owners. 
Day's   work.  $1000 


RESIDENCE 

(1805)       S.     HOLLISTER     125     E.    JEN- 

nings.       One-story     and     basement 

frame  residence. 
Owner — W.    W.    Forbes.    1185    HoUister 

Ave. 
Architect — Plans    by   Owner. 
Day's    work.  $700 


Asbes- 


COVERING   ROOF 

(1S06)       1256    GUERRERO    ST. 

tos    covering    for    roof. 
Owner — Geo.     Bailey.     1256     Guerrerro 

St. 
Architect — None. 
Day's  work.  $500 

RESHINGLING 

(1807)  2209  VAN  NESS  AVENUE.  Re- 
shingling  roof;  40%  of  cedar  and 
60%    asbestos. 

Owner — Louis  Metzger,  2209  Van  Ness 
Ave. 

Architect — None. 

Contractors — Fontanella  &  Tezor,  1682 
Eddy  St.  $500 


ALTERATIONS 

(180S)  2221  VAN  NESS  AVE.  Remove 
partitions;  change  entrance;  in- 
stall  steel  beam  for  drug  store. 

Owner — J.  W.  Schlumberger.  795  Geary 
St. 

Architect — E.  J.   Osborne,  Balboa  Bldg. 

Contractor — Mike  Rudometran,  2032 
22nd    St.  $500 


ALTERATIONS 

(1809)      1463        THIRTY-THIRIJ       AVE. 

Shingle    exterior    of    residence    and 

minor   additions. 
Owner — R.    Mariani,   Premises. 
Architect — None. 
Contractor — C.       Wengard,       1286     34th 

Ave.,  San  Francisco.  $500 


GARAG^B 

(1810)      801    ARGUELLO    BLVD. 

story  frame  private  garage. 
Owner — John    D.    Rubke,    Premisei. 
Architect — None. 
Contractor — James    Low,    76    Coleridg 

St..   San   Francisco. 


e- 


00 


RECORDED 

GARAGE 

(1811)  N  PACIFIC  107-6  E  Van  Ness 
Ave  N  91-8  E  30  N  36-OH  E  39-3  S 
125-8 H  W  69-3.  All  work  for  two- 
story  reinforced  concrete  garage 
Building. 

Owner — Louis  R.  Lurie,  Mills  Bldg.,  San 
Francisco. 

Architect — O'Brien  Bros.,  240  Montgom- 
ery St.,  San  Francisco. 

Contractor — F.  L.  Hansen,  Inc.,  251 
Kearny    St.,   San   Francisco. 


f 


jaturday.  September  3.  1921 


BUILDING     AND     ENGINEERING 


iled  Auy.  31.  '21.     Dated  Aug.  25,  '21. 
On  1st  and  15th  of  each  month. .      75% 

L'sual    35    days 25% 

TOTAL  COST.  $23,000 
ond.  J11.500.  Sureties  Ella  M.  Hansen 
id  Frank  Davison.  Limit.  120  days, 
orfeit.  J20.  Plans  and  speciflcation.s 
ed. 
NOTE — Permit  also  applied  for  today 


KAME   FLATS 

1112)      SE   AXZA   AND   EIGHTEENTH 

Ave.        Two-story     and      basement 

frame  (4J  flats. 
»ner — Sol.    F.    Meyer.    110    Sutter    St.. 

San   Francisco, 
•chitect — O.  R.  Thayer,  110  Sutter  St., 

San   Francisco, 
intractor — Emil   Xelson.   747   Fillmore 

St..  San   Francisco.  $13,500 


3D1TION 

813)  E  LARKIX  90  S  Pine.  Addi- 
tion of  dressing  room. 

trner — E.  B.  Cantrell,  1254  Larkin  St., 
San    Francisco. 

■chitect — None. 

ly's  work.  $500 


RECORDED 

(14)  N\V  GOLDEN  GATE  AVE  AND 
Taylor.  Heating  and  ventilating 
for  theatre  building. 
rner — Junior  Orpheum  of  San  Fran- 
cisco, by  W.  S.  Dinwiddle,  Crocker 
Bldg..  San  Francisco, 
■chitect  —  G.  Albert     Lansburgh,  TO'j 

Mi.'^sion  St..  San  Francisco, 
intractor.    The    Turner    Co..    272    Na- 

toma  St..  San  Francisco. 
led  S<ept.  1.  '21.     Dated  Aug.  10,  '21. 

Monthly   payments   of 75% 

Usual    35    days 25% 

TOTAL  COST.  $50,283 
nd.  $25,141.50.  Surety.  Fidelity  &  De- 
sit  Co.  of  Maryland.  Limit.  Jan.  15, 
SZ.  Forfeit,  none.  Plans  and  speci- 
ations    tiled. 


115)      MILL    WORK    IN    GUM    WOOD 

and  Oregon  pine  on  above, 
ntractor — Oakland  Planing  Mills,  2nd 

and  Washington  Sts.,  Oakland. 
led  Sept.  1.  '21.     Dated  Aug.  13,  '21. 

Payments   same   as   above 

»TAL  COST — Glass  door  transom  and 
Jambs.    $26.50;      panel    door     jambs. 
$26.50;  wash  stand  locker,  $30;  coat 
closet,    $30;      double      locker,    $52; 
Borrow      lights,      $4.75;      10"      base 
per  ft..  20c;  wire  mould,  per  ft.,  24c; 
picture  mould  per  ft..  20c. 
nd.    $10,500.      Surety,   Fidelity   &   De- 
sit  Co.  of  Maryland.     Limit,  90  days. 
Tfeit,  none.     Plans  and  specifications 
>d. 


-TEKATIO-NS 

US)  N  ELLIS  37.5  E  Broderick  E 
25xN  112.5.  All  work  except  fab- 
rication of  structural  steel  for  ex- 
tension   to    Station    "G." 

rher — Pacific  Gas  &  Electric  Co.,  145 
Sutter  St.,   San   Francisco. 

chitect — None. 

ntractor  —  Clinton  Constr.  Co.,  140 
Townsend   St.,   San   Francisco. 

led  Sept.  1.  '21.     Dated  Aug.  29,  '21. 

3n    completion     75% 

Usual    35   days 25% 

TOTAL   COST.    $8400 

nd,    $4200.      Surety,    New    Amsterdam 

sualty   Co.      Limit.   75  days.      Forfeit. 

ne.     Plans  and  specifications  filed. 

KOTE;— Permit       reported      July     20. 

21.   No.    1547. 


VELLING 

<17)  I-OT-3  HLK  4.  St.  Francis  Wood 
All  work  for  two-story  frame 
dwelling. 

'ner — Herbert    V.   Towie,   Burlingame 

chitect — Chas.  F.  Strothoff.  2274  15th 
St..   .San    Francisco. 

ntractor — Nelson  Bros..  1375  Ply- 
mouth Ave.,  San  Francisco. 


Filed  Sept.   1,  '21.     Dated  Aug.  31.    21. 

Enclosed     $2375 

Brown    coated     2375 

Completed    and    accepted 2375 

L'sual    35    days 2375 

TOTAL  COST.  $9500 
Bond.  none.  Limit,  90  days.  Forfeit, 
none.      I'lans  and  spocifications   filed. 


COMPLETION  NOTICES 


S.W  FR.\>"CISCO  COUNTY 


Recorded  Accepted 

Sept.  1.  1921— E  EDINBURGH  175  S 
Brazil     Ave     S  25xE   100.       Martin 

Smith  to  whom  it  may  concern 

Sept.  1,  1921 

Aug  30,  1921 — S  BROADWAY  171-10>4 
W   Grant  Ave   W    2:ixS   137-6.     J   C 

Morris  to  Mission  Concrete  Co 

Aug.    29,    1921 

Aug.  30,  1921 — SIXTH  AND  BERRT. 
Southern  Pacific  Co  to  Fay  Im- 
provement  to Aug.  30.   1921 

Aug  30.  1921— LOT  20  BLK  3110  West- 
wood  Park.  Ira  E  Stuck  to  Hans 
Nelson Aug.    24.    1921 

Aug.  30.  1921 — LOT  25x120  on  E  line 
17th  Ave  253-11  N  Clement.  T  I 
Strand  to  whom  it  may  concern.. 
Sept.  1.  1921 

Aug.  30.  1921 — LOT  25x120  on  E  line 
17th  Ave  228-11  N  Clement.  T  I 
Strand  to  whom  it  may  concern . . 
Sept.  1,  1821 

Aug.  29.  1921— SW  GRANT  AVE  AXD 
Tillman  Alley  S  25>cW  70.  Hirsch 
&  Kaye  to  The  Federal  Ornamental 
Iron  &  Bronze  Co Aug.  27.  1921 

.\ug.  29.  1921 — X  DECK  4TH  ST 
bridge  across  Channel  St.  South- 
ern Pacific  Co.  to  Tibbitts  Pacific 
Co Aug.    27.    1921 

Aug.  29.  1921 — X  GEARY  BET  44TH 
and  45th  Aves  40x35,  No.  8012 
Geary  St.  Mary  P.  Steil  to  A.  G. 
Sutro Aug.  26.  1921 

Aug.  29.  1921 — XE  RUSSIA  AVE  50 
SE  Paris  SE  25  x  XE  75  pt  lot  4 
blk  20.  Exch  Hd  Assn.  Jas  Glee- 
son  and  John  Farrell  to  whom  it 
may    concern .^ug.     2^.    1921 


RELEASE  OF  LIENS 


SAN  FRANCISCO  COUNTT 


Recorded  Amount 

Aug.  V).  1921— SE  STEVEXSOX  95  SW 
Second  SW  90xSE  80.  Petersen  Co 
to  Wm  H  Locke  and  .\nnie  L  Locke 


Notice  of  Non  Responsibility 

SAN   FR.\.\CISCO   COIJ.VTY 


Sept.  1,  1921 — XO.  2456  MISSION',  bet. 
20th  and  21st.  Marion  F  Y'oung  as 
to    improvements    on    property 

Sept.  1.  19'21— W  THIRTY-THIRD 
Ave  225  S  Geary  S  25.\W  120.  Sol 
Getz  &  Sons.  Inc.  as  to  improve- 
ments   on    property 

Aug.  29.  1921— XW  GEARY  &  IITH 
Ave.  X  150  W  120  S  50  E  37.6  S  100 
E  S2.6.  Jacob  Weissbein  as  to  im- 
provements  on    property 


SAN    FRANCISCO    COUNTY 


Sept.  1.  1921— X  PACII-TC  107-6  E  Van 
.Xess  Ave  E  69-3  N  127-8  14  W  39-3 
S  36-0V4  W  30  S  91-8.  Louis  U  Lurle 
with  F  L  Han.sen.  Inc 


NEWS  25 
BUILDING  CONTRACTS 

ALAMEDA    COUNTY 

The    following    is    an    index    for    the 
contracts   for   this   Issue: 

No.  Owner  Contractor  Amt. 

2903)      Jordan  Owner  3500 

2904  Lilienthal  Owner  3000 

2905  Cereglingo  Owner  450 

2906  Strew  Owner  3000 

2907  James  James  450 

2908  Fuller  Fuller  2100 

2909  Gorranson  Owner  2600 

2910  Dane  Maasberg     5000 

2911  Corey  Owner  4000 

2912  Legris  Owner  2500 

2913  Merrman  Mclntier  9S60 

2914  Lee  Owner  2000 

2915  Farr  Owner  1900 

2916  Palmer  Palmer  430000 

2917  Lewis  Owner  4000 

2918  Batten  Owner  2000 

2919  Fife  Owner  500 

2920  Block  Block  120U 

2921  Johnson  Owner  40U 

2922  Sandoe  Connor  11850 

2923  Turner  Owner  500U 

2924  Brouderman  Vaughn  10000 

2925  .\rmanino  Owner  2500 

2926  Brother  Orfamos  500 

2927  Wright  Owner  2000 
292S  Kyle  Baird  3700 

2929  Geitner  Davis  2900 

2930  Severin  Wright  800 

2931  Kritz  Owner  2400 

2932  Devine  Christenson  500 

2933  Orazio  Owner  1500 

2934  Frage  Owner  3000 

2935  Williams  Owner  400 

2936  Jaoobowitz  Wells  4400 

2937  Wells  Burnett  8858 

2938  Higgins  Young  7000 

2939  Smith  Owner  2000 

2940  Cal.  Pottery  Owner  400 

2941  Petty  Crithfleld  450 

2942  Campbell  Owner  1200 

2943  Welch  Owner  800 

2944  Axley  Owner  1500 
294  5  Smith  Mathews  2000 

2946  Garfinkle  Schnebly  464 

2947  City  of  Okd.  Goodmundson  946 
29  IS  Same  Same  569 

2949  Muller  Ross  6171 

2950  Govill  Schwalm  10971 

2951  Frazier  Randlett  475 

2952  Thorn  Randlett  450 

2953  Cl.veland  Peterson  4200 

2954  Marsh  Owner  1350 

2955  Lydecker  Oakley  3500 

2956  Konigshafer  Olson  800 

2957  Osterdoch  Wells  851 

2958  Council  Wieben  3500 

2959  Mork  Owner  1200 

2960  Frodshan         Campomenosi  4000 

2961  Schultz  Nail  3250 

2962  Pavillard  Moll  500 

2963  Anderson  Owner  450 

2964  Riley  Yerrick  19000 

2965  City    of   Berkeley      Conner  765 

2966  City  of  Berkeley       Catton  1986 

2967  Ames  Sorenson  16871 

2968  McNaughton  Masor.  looo 

2969  Benson  Sorenson  3932 

2970  City  of  Oakland     Faulkes  1400 

2971  City  of  Oakland         Jensen  81000 

2972  City  of  Oakland     Faulkes  1400 

2973  Wilson  Thomas  10000 

2974  Francis  Owner  1200 

2975  Gunderson  Legault  1950 

2976  Fisher  Owner  5500 

2977  Tabh  Owner  400 
297S  Margius  Owner  2800 
29  79  Jackson  Jackson  450 
29SO  MacGreRor  Owner  14000 

2981  Taylor  Owner  2000 

2982  Lundstrom  Owner  3250 
29S3  Fleche  Ehrmais  3200 
29?4  Lundy  Macdnnald  31122 


ARCHITECT'S  CERTIFICATE 

.Samufi  ikiinaii  lia>  tiled  hi.s  ..orti- 
licate  of  arohiteclure  for  San  Francisco 
County 


PEHMIT.>i 

DWELLING 

(2903)      1825    HOPKINS    .ST..    Berkeley. 

One-story   6-room   dwelling. 
Owner — Jordan      &    Zeile.    10836      Hor- 

tensc   Ave..   Oakland. 
Architect — None 
Day's   work.  $3600 
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DWELLING 

(2904)     E  WEST  210  N  Channing,  Ber- 
keley.    One-story  4-room  dwelling:. 

Owner — Caroline    Lilienthal,    NW    Cor. 
Grove  and  University  Ave.,  Bkly. 

Architect — None. 

Contractor — J.      Lilienthal,      NW      Cor. 
Grove  and  University  Ave.,  Bkly. 

$3000 


PERMITS 

DWELLING 

(2905)  £•  A  ST.  125  E  94th  Ave.,  Oak- 
land.     One-story    2-room    dwelling. 

Owner — G.  Cereglingo.  1061  Elmhurst 
Ave..    Oakland. 

Architect — None. 

Day's    work.  $450 


DWELLING 

(2906)      3619    BROWN    AVE.,    Oakland. 

One-story    6-room    dwelling. 
Owner — Carl     and     Wilhelmina     Strew. 

60    Springdale    St.,    San    Francisco. 
Architect — None. 
Day's   woi'k.  $3000 


ADDITION 

(2907)      3889     BROWN    AVE..    Oakland. 

One-story   addition. 
Owner — Bessie   A.   James. 
Architect — None. 
Contractor — J.  C.  James.  $450 


DWELLING 

(2908)      S    FIFTY-NINTH    139    E    Shat- 

tuck   Ave..    Oakland.      One-story   4- 

room  dwelling. 
Owner — G.   C.   ^   M.   M.   Fuller,   589    59111 

St.,  Oakland. 
Architect — None. 
Contractor — Geo.    C.    Fuller.  $2100 


DWELLINGS 

(2909)  W  PERALTA  AVE  260  and 
297  S  Hopkins.  Oakland.  Two  one- 
story   4-room   dwellings. 

Owner  —  H.  Gorranson.  3476  Laguna 
Ave..    Oakland. 

Architect — None. 

Day's    work.  $2600    each 


DWELLING 

(2910)  N  PROSPECT  AVE  92  E 
Capell.  Oakland.  One-story  6-rootn 
dwelling. 

Owner — Wm.    Dane. 

Architect — None. 

Contractor — E.  Maasbcrg,  1420  Well- 
ington St.,  Oakland.  $5000 


DWELLING 

(2911)      W   THIRTY-EIGHTH    AVE    350 
S    Santa     Rita,     Oakland.       One    and 

one-halt-story    6-room    dwelling. 
Owner — C.    M.    Corey,    4000     39th    Ave., 

Oakland. 
Architect — None. 
Day's  work.  $4000 


DWELLING 

(2912)      E    SIXTY-SEVENTH    AVE    200 

S    Arthur,    Oakland.      One-story    5- 

room    dwelling. 
Owner— V.  J.  Legris,   491    58th   St.,  Okd. 
Architect — None. 
Day's    work.  $2500 


DWELLING 

(2913)      E     ALVARADO     AVE.     400     W 

Bayo    Vista,    Oakland.      Two-story 

17-room    dwelling. 
Owner — The    Merrman    School. 
Architect — None. 
Contractor — H.     W.    Mclntler   Co.,    1528 

Franklin  Et.,  Oakland.  $9860 


ALTERATIONS 

(2914)  3663  FOOTHILL  BLVD.,  Oak- 
land.     Alter  store   into  .apartments. 

Owner — Chas.  F.  Lee,  1212  Fruitvale 
Ave.,   Oakland. 

Architect — None. 

Day's  work.  $2000 


DWELLING.    ETC. 

(2915)  SW  HUMBOLDT  AND  BROOK- 
dale  Ave.,  Oakland.  One-story  3r 
room   store   and   dwelliiiK. 


Owner — P.    R.    Farr. 
Architect — None. 
Day's    work. 


$1900 


APARTMENTS 

(2916)  NW  NINETEENTH  &  JACK- 
son,  Oakland.  Eight-story  rein- 
forced  concrete  apartments. 

Owner — P.    A.    Palmer,    Piedmont. 
Architect — W.    C.    Lowe. 
Contractor — Palmer     &     Petersen,     Mo- 
nadnock    BIdg..    San    Francisco. 

$430,000 

DWELLING 

(2917)  E  SEVENTEENTH  AVE  95  S 
E-20th.  Oakland.  One-story  six- 
room    dwelling. 

Owner — Manuel  Lewis.   1724   E-17th   St., 

Oakland. 
Architect — None. 
Day's  work.  $4000 


DWELLING 

(2918)      W   SEVENTY-SECOND  AVE  75 
S    Outlook,     Oakland.       One-story     4- 
room   dwelling. 
Owner — Chas.   Batten. 
Architect — None. 
Day's   work.  $2000 


CHICKEN  HOUSE 

(2919)      1099     SEVENTY-FIFTH     AVE.. 
Oakland.     One-story  chicken  house 
Owner — C.  A.  Fife,   Premises. 
Architect — None. 
Day's    work.  $550 


ADDITION 

(2920)      760       TWENTY-THIRD       AVE., 

Oakland.     Addition. 
Owner — Block   Brass   Foundry   Co. 
Architect — None. 
Contractor — Peter      Block,    109       Arbor 

Drive,    Piedmont.  $1200 


ADDITION 

(2921)      1521    UNION,    Oakland.       Addi- 
tion. 
Owner — O.  W.  Johnson. 
Architect — None. 
Day's    work.  $400 


RECORDED 

RESIDENCE 

(2922)      'W    SHERMAN    150    N    San    An- 
tonia  Ave..  Alameda.     All   work  for 
two-story    fraine     residence. 
Owner — Mrs.    E.    S.    Sandoe.    Alameda. 
Architect— W.    H.    Ratcliff   Jr..    1st   Na- 
tional   Bank    Bldg..    Berkeley. 
Contractor — Connor      &      Connor.    Ber- 
keley  Way  and  S'hattuck.  Berkeley 
Filed  Aug.   26.  '21.     Dated  Aug.  24,    21. 

Frame   up  and   root  boarded Vt 

Brown    coated     Vi 

Completed    and    accepted M 

Usual    35    days V4 

TOTAL  COST,  $11,850 
Bond,  $5925.  Surety,  National  Surety 
Co.  Limit  90  days.  Forfeit,  none. 
Plans  and  specifications  filed. 


DWELLING 

(2923)      79       SHASTA       ST.,       Berkeley. 

Two-story    8-room    dwelling. 
Owner— Shirley  Turner,  1329  Tamalpals 

Ave.,   Berkeley. 
Architect — None. 
Day's   work.  $5000 


FLATS 

(2924)      E    GRAND    AVE    143    N    COT- 

tage,  Oakland.     Two-story  12-room 

flats. 
Owner — Henry     Brouderman,     357     12th 

St.,  Oakland. 
.\rchitect — None. 
Contractor — M.    C.    Vaughn.  $10,000 


DDWELLING 

(2925)  S  ARMANINA  COURT  175  E 
College.  One-story  4-room  dwell- 
ing-. 

Owner — G.  B.   Armanlni>,   S52   4.'ith   St. 

Architect — .None. 

Day's  work.  $2500 


ALTERATIONS 

(2926)  737  BROADWAY,  Oakland.  Al- 
terations. 

Owners — Lucas  Brothers. 

Architect — None. 

Contractor — Geo.  Orfamos,  725  Harri- 
son St.,  San  Francisco  $500 


D  WELLING 

(2927)  E  CHAMPION  80  S  HARROLD, 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — Delia  M.  Wright,  1229  54th 
Ave..  Oakland. 

Day's  work.  $2000j 

DWELLING 

I292S)  S  CHATHAM  RD  91  W  PARK 
Blvd.      One-story   5-room   dwelling, 

Owner — W.  F.  Kyle,  6107  Colby,  Oak- 
land. 

Architect — None. 

Contractor — L.  M.  Baird.  1450  Alice  So/ 
$3700 


DWELLING 

(2929)      S  CALMAR  AVE  275  E  SANTA 

Rosa.    Oakland.      One-story   4-room 

dwelling. 
Owner— Joseph   Geitner,   4012   Piedmont 

Ave.,  Oakland. 
Architect — None. 
Contractor — L.    J.    Davis.  $2900 


( 

ALTERATIONS  J 
(2930)      1725      86TH      AVE.,      Oakland.j 

Alterations.  | 

Owner — Severln.  . 

.Architect — None.  ] 

Contractor — W.    Wright.  1429    Auseon.j 

Oakland.  JSOOj 


DWELLING 

(2931)  E  51ST  AVE  50  S  VICKSBURG.j 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — Geo.  H.  Kritz,  2161  51st  St.,j 
Oakland. 

Day's    work.  $2400 


ADDITION 

(2932      78    GLEN    AVE.,     Oakland.  Ad-, 

dition. 

Owner — P.  B.   Devine.  j 

Architect — None.  ..•. 

Contractor — A.   C.   Christenson.  $500] 


DWELLING 

(2933)      N      HENRIETTA      215    B      34t^ 
Ave..    Oakland.      One-story    3-roong 


i-elling. 
Owner — Filippini    Ohazio. 

rietta.   Oakland. 
Architect — None. 
Day's  work. 


3416      Hen 


$1509 


DWELLING  ; 

(2934)      SW      PORTER      AND       VALE* 

Oakland.  One-story  6-room  dwlg.  J 
Owner — J.    M.    Frage,    2841    Helen    St.J 

Oakland.  ' 

Architect — None.  ■'■ 

Day's  work.  »300(| 


Onei 


GARAGE 

(2935)      896    THIRD.      Oakland. 

story   brick   garage. 
Owner — J.    Williams.  i 

Architect — None.  i 

Days  work.  JiOfl) 


RECORDED 

STORE    &    FLATS       ;  ■ 

(2936)  SE  FORTY-SIXTH  AVE  75  SWl 
Bond  SW  30xSE  15.  Oakland.  Twoj 
story  store  and  flat  building. 

Owner — Celia    Jacobo~witz.    Oakland. 

Architect — None. 

Contractor — F.  P.  Wejls.  J 

Filed  Aug.  29,  '21.     Dialed  Aug.  29,  '21.  ' 
H.    A.    Pleitner.    3248    E-14th    St., 

pays    all    hills...'. ' 

TO^rAL    COST,    HiOBi 

Hond.    none.      Limit.  'OO    days.      Forfeit,; 

none      Plans  find  speriHratlons  filed. 
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WELLING 

:S37)      SW    PALA    AVE    200    SE    Park 

Way  SE   oOxSW      127.70.   Piedmont. 

All    work    for      two-story      8-room 

dwelling. 
«-ner — Frederick  C.  Wells,  Oakland, 
rchiteit— None, 
jntraclor — F.    L.    Burnett.    745    Aileen 

St..   Oakland, 
lied  ^*ig.   29.   '21.      Dated  Aug.   25,  '21. 

Frame    up    % 

Ready    for    plaster Vt 

Standing    tlnish    on % 

Completed    hi 

TOTAL  COST.  $8858 
jnd,  none.  Limit,  100  days.  Forfeit. 
)ne.     Plans  and  specifications  filed. 


WELLING 

938)      W.     OXFORD     543     S.     MARIN 

Ave..  Berkeley.     Two-story  7-room 

dwelling. 
vner^S.  A.  Higgins.   6458  Regent  St., 

Oakland, 
■chitect — None. 
>ntractor — G.  K.   Young.  7D1   Vinoente 

Ave.,   Berkeley.  $7000 


WELLING 

939)  E.  SCENIC  176  S.  Vine.  Ber- 
keley.   Two-story  5-room  dwelling. 

irner — Wm.  Smith.  1517  Scenic  Ave.. 
Berkeley. 

■chitect — None. 

ly's   work.  $2000 


\NK  FRAME 

940)      2265      E.      12TH     ST..     Oakland. 

Tank  frame. 
vner — Cal.    Pottery    Co..    Oakland. 
•chitect — None. 
jy's  work.  $400 


:.TERATIONS 

941)  1212  E.  14TH  ST..  Oakland.  Al- 
terations. 

irner— Mrs.  M.  Petty.  1204  E.  14th  St.. 
Oakland. 

•chitect — None. 

intractor— H.  Critchfleld.  1806  Allston 
Way.   Berkeley.  $430 


<TERATIO.N"S 

942)      1330     MYRTLE     ST., 

Alterations, 
vner — D.  A.  Campbell, 
•chitect — None, 
ly's  work. 


$1200 


ITERATIONS 

943)      .■>815  NOBLE  ST..  Oakland.     Al- 
terations. 
vner — E.  H.  Welch, 
■chitect — None, 
ly's  worw,  $800 


WELLING 

944)  N.  NEY  AVE.  400  E.  MAIiS  ST., 
Oakland.  One-story  3-room  dwell- 
ing 

vner— W.  A.  Axley,  5611  Edgerly  St.. 
Oakland. 

■chitect — None. 

ly's  work.  $1500 


..TERATIONS 

945)      SW    COR.    12TII    AND    WASH- 

ington    Sts..    Oakland.      Alterations. 
vner — Wm.  .Smith, 
■chitect — None, 
intractor — Walter     J.     Mathews.     92) 

Broadway.  Oakland  $2000 


ITERATIONS 

946)      4899   TELEGRAPH   AVE..   Oak- 
land.    Alterations. 

vner — M.  Garflnkle. 

"Chitect — None. 

intractors — Schnably   &    Horstrawscr. 
6th   and   .Jackson   Sts..    Oakland. 

$464 


30F  RKPAIRI.VG 

947)  28TH  AND  BROADWAY.  Oak- 
land.     Root   repairing. 

vner— City  of  Oakland. 

■chitect — None. 

•ntraotor — .\.  K.  Goodmund.son,  2140 
San    Pablo,   Oakland.  $946 


ROOF  REPAIRING 

(294S)      39TH      AND      MARKET      STS., 

Oakland.      Repairing  roof. 
Owner — City  of  Oakland. 
Architect — None. 
Contractor — A.    K.    Goodmundson,    2140 

San  Pablo  Ave.,  Oakland.  $569 


DWELLING    &   STORE 

E.  46TH  AVE.  75  S.  BOND  ST..  Oak- 
land. Two-story  dwelling  and 
store. 

Owner — Celia  Jacobowitz. 

Architect — None. 

Contractor — L.     P.    Wells.     4034    Porter 

St..  Oakland.  $4400 

NOTE: — Recorded    contract    reported 

Aug.   30.   1921.  No.   2936. 

RECORDED 

DWELLING 

(2949)  NW  SHERM.XN  AND  S.\JS' 
Antonio  Ave.,  .\lameda.  All  work 
except  fences  and  furnishing  w^all 
paper  for  one-story  and  basement 
frame  dwelling. 
Owner — Rosina  Muller. 
Architect — Chas.    E.    J.    Rogers.    Phelan 

Bldg..  San  Francisco. 
Contractor — D.    W.    Ross,    1118    Laurel 

St..   Oakland. 
Filed  Aug.  30.  '21.     Dated  Aug.  30.  '21. 

Frame    up     ^4 

Plastered    ',4 

Completed    and    accepted Vt 

Usual    35    days      V4 

TOTAL  COST.  $6171 
Bond,  $3085.50.  Sureties,  Elizabeth  B. 
Ross  and  J.  A.  Steedman.  Limit.  75 
days.  Forfeit,  $10.  Plans  and  speci- 
fications  filed. 


DWELLING 

(2950)      LOT  31  AND  PTN  LOT  30  BLK 
1,    Lakeshore    Highlands,    Oakland. 
All    work   for    two-story  and    base- 
ment  frame  dwelling. 
Owner — Estella    W.     Gorrill,    Oakland. 
Architect  —  Schirmer     Bugbee     &     Co., 

Thayer   Bldg.,   Oakland. 
Contractor — Harry    Schwalm,    Hayward 
Filed   Aug.   29,   '21.      Dated   Aug.   29,   '21. 

Sheathed      V^ 

Brown    coated    H 

Completed  and  accepted % 

Usual    35    days Vt 

TOTAL  COST,  $10,971 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


ADDITION 

(2951)  112S    BAY    ST.,    Alameda.      Ad- 
dition. 

Owner — J.  A.  Frazier.  premises. 

Architect — None. 

Contractor — E.    A.    Randlett.  $475 

REPAIRS 

(2952)  2109  CLINTON  AVE..  Alameda. 
Repairs. 

Owner — J.    Thorn,   premises. 
Architect — None. 

Contractor   —    E.      A.      Randlett,     1534 
Chestnut    St..   Alameda.  $450 


DWELLING 

(2953)  3321  F'ERNSIDE.  Alameda.  One- 
story  5-room   dwelling. 

Owner — E.  A.  Cleveland,  Alameda. 

Architect— None. 

Contractor — J.  B.  Peterson,  2053  38th 
Ave..   Oakland.  $4200 


ALTERATIONS 

(2954)  1801  LINCOLN  AVE.,  Alameda. 
Alterations. 

Owner — F.  Marsh.  1511  Everett,  Ala- 
meda. 

Architect — None. 

Day's   work.        ,  $1350 


DWELLING 

(2955)      925    LINCOLN    AVE.,    Alameda. 

One-story    5-room    dwelling. 
Owner — Otto      Lydccker.      926      Lincoln 

Ave..   Alameda. 
Architect — None. 
Contractor— W.     R      Oakley.     1911     65th 

Ave..    Oakland.  $3500 


ADDITION 

(2956)  1343  PARK  ST.,  Alameda.  Ad- 
dition. 

Owner — L.  A.  Konlgshafer,  Alameda. 

Architect — None. 

Contractor — Olson  &  Brested,  1421  Car- 
oline St..  Alameda.  $800 


ALTERATIONS 

(2957)  1128  REGENT  ST..  Alameda. 
Alterations. 

Owner — J.   O.  Osterdoch.  premises. 

Architect — None. 

Contractor  —  W.  B.  Wells.  1096  Ver- 
sailles St..   Alameda.  $851.90 


DWELLING 

(2958)      319    TAYLOR    AVE..    Alameda. 

One-story  5-room  dwelling. 
Owner — Geo.  A.  Connell,   Sterling  Ave.. 

Alameda. 
Architect — None. 
Contractor  —  Alex     C.      Wieben.     3602 

Fruitvale   Ave..  Oakland.  $3500 


DWELLING 

(2959)      N.   HEARST  100   W.  SAN   PAB- 

lo.     Berkeley.       One-story     3-room 

dwelling. 
Owner — Walter      Mork.       1041       Hearst 

Ave.,  Berkeley. 
Architect — None. 
Day's   work. 


$1200 


DWELLING 

(2960)      W.     BRIGHTON     AVE.      90     N. 

East   38th  St.,  Oakland.     One-story 

5-room  dwelling. 
Owner — .los.    Frodshan.    242    Divisadero 

St..  San  Francisco. 
.Architect — None. 
Contractor  —    B.      Campomenosi.      5238 

Lawton    Ave.,    Oakland.  $4000 


DWELLING 

(2961)       N.     45TH    ST    300    W    BROAD- 
way,    Oakland.      One-Story    5-room 

dwelling. 
Owner — Hans     Schultz.      328      45th     St.. 

Oakland. 
Architect — None. 
Contractor — Geo.    C.    .Vail.    930    41st   St.. 

Oakland.  $3250 


DWELLING 

(2962)       NW    COR.     KINGSLAND    AND 

Birdsall.     Oakland.       One-story     4- 

room  dwelling. 
Owner — S.    J.     Pavi'lard,    5064     Birdsall 

Ave..  Oakland. 
-Architect — None. 
Contractor — S.  Moll.  $500 


SHED 

(2963)      722        29TH       AVE.,       Oakland. 

Shed. 
Owner — Chas.    W.    Anderson,    premises. 
Architect — None. 
Day's  work.  »450 


DWELLING 

(2664)      N.      WAWONA     AVE.      150      W. 

Portal    Ave..    Oakland.      Two-story 

S-room  dwelling. 
Owner — Jas.  and  E.  W.  Riley,  Oakland. 
Architect — None. 
Contractor — A.     Yerrlck.     5255     College 

Ave.,   Oakland.  $19,000 


RECORDF.D 

(2965)        NW     COR      PIEDMONT     AND 

Forest  Aves.,   Berkeley.     Carpentry 

work    for    remodeling   toilet    rooms. 

Owner — Board     of     Education     of    City 

of  Berkeley. 
.\rchitecl;^Wm.      C.     Hays,      1st     Natl. 

Bank    Bldg..   San   Francisco. 
Contractors — Conner  &   Conner.   Berke- 
ley   Way    and    Shaltuck    Ave..    Ber- 
keley. 
Filed  Aug.   31.  '21.     Dated  July  30,  '21. 
1st  Sat.  after   1st.  Tues.  each 

month    ^ 75% 

Usual   35    days    26% 

TOTAL  COST.  $765 
Bond.  $383;  suretie.«.  Fidelity  and  Cas- 
ualty Co.:  forfeit,  none;  limit,  3  days. 
Plans.   Bpeclcations,    none. 
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(2966)  PLUMBING    ON   ABOVE. 
Contractor   —   Thomas   R.   Catton,   3043 

Deakln,  Berkeley. 
Filed  Aug.  31,  '21.     Dated  July  — ,  '21. 

Payments  as  above 

TOTAL  COST,  $1986. 75 
Bond,  $994;  sureties.  Fidelity  and  Cas- 
ualty Co.;  forfeit,  none;  limit.  20  days. 
Plans  and   specifications,   none. 

ALTiiKATIONS 

(2967)  2811  L'LAREMONT  BLVD..  Ber- 
keley. Alterations  and  addition.s 
to  dwelling. 

Owner — Mrs.    Fletcher   Ames.    Premises. 
Architect— W.    H.    Ratclifi    Jr..    1st    Na- 
tional   Bank    Bldg.,   Berkeley. 
Contractor  —  Walter       Sorenson.     3221 

Ellis    St.,    Berkeley. 
Filed    Aug.    31.       Dated    Aug.    24.    '21. 
Owner  paj'S  all   bills   each  month 

TOTAL  COST,  not  over  $15,46.S 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications   filed. 

NOTE: — Contractor    to    receive    J140B. 


DWELLING,    ETC. 

1317  SHERMAN  ST.,  Alameda.  Two- 
story  10-room  frame  dwelling  and 
garage. 

Owner — J.  M.  Sandoe,  Mound  St..  Ala- 
meda. 

Architect— W.  H.  Ratcl.iff,  Jr.,  1st  Nat. 
Bank   Bldg.,  Berkeley. 

Contractors — Conner  &  Conner.  Berke- 
ley Way  and  Shattuck,  Berkeley. 
$11,850 
NOTE: — Recorded    contract    reported 

Aug.  29,  1921,  No.  2922. 


-ALTERATIONS 

(2968)      2330    FULTON,    Berkeley.       Al- 
terations. 

Owner — W.  H.  McNanughton,  Premises. 

Architect — None. 

Contractor — Mason   McDuffle   Co.,   Shat- 
tuck &   Aaddison  Sts.,  Berkeley. 

$1000 


DWELLING 

(2969)  S  WEBSTER  50  E  Dana,  Ber- 
keley.     One-story  4-room  dwelling. 

Owner — Mr.  &  Mrs.  Benson,  Lafayette 
Apartments,    Berkeley. 

Architect — None. 

Contractor  —  Walter  Sorensen,  3221 
Ellos  St.,   Berkeley.  $3932 


SCHOOL 

(2970)  A  ST  AND  58TH  AVE,  Oak- 
land.    One-story  1-room  school. 

Owner — City   of   Oakland. 

Arcliitect — None. 

Contractor — John  R.  Faulkes.  982S  B 
14th  St.,  Oakland.  $1400 


GYMNASIUM 

(2971)  42ND  AND  BROADWAY,  Oak- 
land.     One-story    gymnasium. 

Owner — City  of  Oakland. 

Architect — None. 

Contractor — G.  P.  W.  Jensen,  320  Mar- 
ket St.,   S.   F.  $81,000 


SCHOOL 

(2972)  E  14TH  ST  AND  6STH  AVE., 
Oakland.    One-story  1-room  school. 

Owner — City   of   Oakland. 
Architect — None. 

Contractor — John  R.  Faulkes.  9828  E. 
14th  St.,  Oakland.  $1400 

STORE 

(2973)  NE  COR  COLLEGE  AVE  AND 
Ocean  View  Dr.,  Oakland.  One- 
story    store. 

Owner — Dr.  Newell  Wilson. 
Architect — None. 

Contractor — Leonaid  II.  Th'.niiis.  281 
Russ    Bldg.,    S.    F.  $10,000 

ALT.    AND    REPAIRS 

(2974)  2047  84TH  AVE.,  Oakland.  .Al- 
terations and  repairs. 

Owner — E.   D.    Francis,    2037    S4th    Ave.. 

Oakland. 
Architect — None. 
Day's   work.  _  $1200 


DWELLING 

(2975)  4457  HOWE  ST.,  Oakland.  One- 
story    4-room    dwelling. 

Owner — Julia    Gunderson,    premises. 

Architect — None. 

Contractor — O.  Legault,  3004  Market 
St.,   Oakland.  $1950 


DWELLING 

(2976)       S    LAKESHORE    AVE    1050    E 

Walla   Vista,    Oakland.      Two-story 

6-rooni    dwelling. 
Owner — Harry      V.      Fisher,      Syndicate 

Bldg.,  Oakland. 
.Architect — None. 
Day's    work.  $5500 


DWELLING 

(2977)       E     102     AVE    100     N     WALNUT 

St.,     Oakland.       One-story     2-room 

dwelling. 
Owner — Nellie   R.   Tabb,   1840   Fruitvale 

Ave.,  Oakland. 
Architect — None. 
Day's  work.  $400 


DWELLINGS 

(2978)  W  ROSEDALE  AVE  100.  14U, 
175  and  215  N  Carrington.  Oakland 
Four    one-story    5-room    dwelling. 

Owner — E.  M.  Marquis.  2827  Russell 
St.,   Berkeley. 

.Architect — None. 

Day's   work.  $2800   each 


REPAIRS 

(2979)    N   THIRTEENTH   bet.    Clay   and 

and   Jefferson.   Oakland.      Repairs. 
Owner — Jackson     Furniture    Co. 
Architect — None. 
Contractor — P.   H.  Jackson   &   Co.,   2371 

1st    St.,    San    Francisco.  $450 


ADDITION 

(2980)      E    THIRD    AVE    75    N    B-16th, 

Oakland.      Three-story    addition    to 

apartments. 
Owner — C.    M.    MacGregor,   470    13th    St.. 

Oakland. 
Architect — None. 
Day's    work.  $14,000 


DWELLING 

(2981)  S  VIRGINIA  AVE  25  S  Know- 
land.  Oakland.  One-story  4-room 
dwelling. 

Owner — Mrs.  Minnie  Taylor. 

.■\rchitect — None. 

Contractor — Fred  G.  Turner,  2738  14th 
Ave.,  Oakland.  $2000 


DWELLING 

(2982)      E    WILDE    AVE    130    S    Monte 

Vista,   Oakland.     One-story    5-room 

dwelling. 
Owner — Geo.    Sundstrom,   70   Echo   Ave., 

Oakland. 
Architect — None. 
Day's   work.  $3250 


DWELLING 

(2983)  N  WISCONSIN  54  W  Patterson 
Oakland.      One-story    5-room   dwig. 

Owner — L.  H.  La  Fleche.  3834  Wiscon- 
sin St.,  Oakland. 

Architect — None. 

Contractor — J.  P.  Ehrmais,  1734  60th 
Ave.,    Oakland,  $3200 


RECORDED 

APARTMENTS 

(2984)      E    FRUITVALE      AVE    4S.85    S 

Foothill  Blvd.   S   55xE   95.  Oakland. 

All     work   for   two-story     18-room 

frame   apartments. 

Owner — T.     Wilson    Lundy.    Oakland    & 

Estelle  L.    Price,   Los   Angeles. 
Architect — None. 
Contractor — H.     W.     Macdonald. 
Filed  Sept.    1,   '21.      Dated  Sept.   1.  '21. 

Frame    up     $4500 

Brown    coated     4000 

Completed      30(10 

Usual    35    days 2122 

TOTAL  COST,  $13,122 
Bond,  none.  Limit.  100  days  after  Aug. 
30.  Forfeit,  $10.  Plans  and  specinca- 
tlons   died. 


ALTERATIONS 

2811    CLAREMONT      BLVD.,      Berkeley. 

Alterations  and  additions  to  dwlg. 
Owner — Fletcher  Ames,  Premises. 
Architect — W.    H.    Ratcliff    Jr..    1st    Na-1 

tional  Bank   Bldg.,  Berkeley. 
Contractor  —  Walter      Sorensen.      322H. 

Ellis  St.,  Berkeley.  $15,465? 

NOTE : — Recorded 
Sept.   1,   1921.     No.   2967. 


contract    reported  f 
\ 


COMPLETION  NOTICES 


AliAMBDA   COVNTT 

Recorded  Accepted  ; 

Aug.  31.  1921 — NO.  1943  UNIVER-  ■ 
sity  Ave.,  Berkeley.  N  F  Tomeo  to  ' 
Roy  O  Long  Co Aug.   29,    1921  ' 

Aug.    31,    1921— E    TELEGRAPH  AVE 
450   N   Hawthorne  Ave  N  50xE   116,       i 
Okd.     Margaret  H  Hart  and  Claire      • 
G   Magill   to   Frederick   E    Allen... 
August     ii      1921 

Aug.   31,    1921— NO.    646   BOULEVAIiD      ^ 
Way.  Okd.     P  C  Boehmer  to  wlicni 
it    may    concern Aug.    30,    1921 

Aug.   30.   1921— LOT  38   BLK  4,  Clare-       ' 
mont    Park.    Berkeley.      Vincent    A 
La  Barge  to  S  C  I'arr..Aug.   30.   1921" 

Aug.  30.  1921— ELLSWORTH  ANTi  ' 
Bancroft,        Berkeley.  Southern      ; 

Pacific  Co  to  Hutchinson  Co ' 

August     26,     1921' 

-Aug.  30.  1921— W  LAGUNA  AVE  67.87 
S   Damuth   S   34xW    109.20.  Oakland.       ' 
W    H    Matteson    to    whom    it    may      ' 
concern Aug.     27,     1921' 

Aug.  30.  1921— LOTS  11  AND  12  BLK 
16  Map  Boulevard  Park.  Oakland. 
Ella  L  Gray  to  Alex  C  Wieben... 
August    23,    1921 

Aug.     29,     1921 — 4001-3-5-7-9     TELE-      j 

garph    Ave    &    504-6    40th    St.,   Oak-      j 

land.      Charles   Munter   to     C     M      « 

Griffin    Aug.   26,  192H 

Aug.   27,    1921— SE    25   LOT   9   and  NE       i 
15    Lot    8    Blk    20,    Map    Boulevard 
Park,    Oakland.     J    W    Sigwald    to      | 
whom   it   may  concern .  .Aug.   26,   1921] 

Aug.  26,  1921 — GLENDORA  AVE.  No.  \ 
1164,  Oakland.  G  A  Reimers  to  i 
Ben    Kopf Aug.    25.    1921 

Aug.  25,  1921 — NE  THIRTY-EIGHTH  , 
and    Allendale     Aves,   Okd.        Kate      ' 

Cipolato   to   J   B   Petersen 

August    22.   1921S 


LIENS  FILED 


ALAMEDA    COUNTY 


Recorded  Amounc* 

Sept.  1,  1921— NW  50  LOT  18  Map  * 
Forrest  Park  Tract.  Oakland.  F  M  M 
Dreisbach  (Zenith  Mill  &  Lumber  M 
Co)  vs  R  H  Wells.  Fannie  M  &  Wm  f 
N  Woodcock    $312.77  J 

.Aug.  30,  1921— PTN  PLOT  18,  Bernal  1 
Portion  Rancho  El  Valle  de  San  J. 
Jose,  Livermore.  Niels  Jensen  vs  J 
Elizabeth     Owens     $14S.J^ 

Aug.  29,  1921— SE  HOWE  465  NE  •; 
Mather  SE  125  NE  49.28  NW  126.73  n 
SW  28.54.  Oakland.  Sunset  Lumber  j 
Co  vs  George  Asqulth    $349.67  ^ 

Aug.   26,   1921—11   ACRES  ON  S  S  ST       .j 
350    ft    SE    from    County   Road    No. 
1530,    Livermore.     L   Poulsen   vs    E       ,i 
Owens     $778.23'. 

Aug.   26.   1921 — PTN   PLOT   18,   Bernal     ,*! 
Portion    Rancho    El    Valle    de    San 
Jose,    Livermore.         L    Poulsen      vs       -I 
Elizabeth    Owens     $578.23- 

Aug.  25,  1921 — N  SANTA  CLARA  AVE        ■ 
75  W  Benton  W   30xN  90,  Alameda. 
Hunter  Lumber  Co  vs  Marie  Redon, 
M  F  Wise  and  M  Wanslehen  ..  $363.46   j 

Aug.  25,  1921 — LOT  5  BLK  A  Map  , 
Valley  View  Tract,  Okd.  Eureka  ; 
Mill  &  Lumber  Co  vs  Lillian  Clarke  J 
Owens  and  Johi^  Doe  Owens.  .$194,13   ! 

I 
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ALAMBDA  C0171VTT 


Recorded  Amonnt 

Aug.  :i6.  19:il — LIEN  DATED  Nov.  22. 
1SI8.  Recorded  in  Libes  67  of 
MIssec.  Page  78.  Nov.  23,  litlS: 
Hutchinson  Co  to  J  J    Fox J147 


Notice  of  Non-RespoiudbUity 


.\LAMEDA  COUNTY 


Aug.  30,  1921— LOT  23  AND  SW  12>,-i 
lot  24  blk  U,  Map  Key  Route 
Heights.  Oakland.  Alameda  Inv. 
Co..    as    to    improvements    on    prop- 


rty 


Aug.  30.  1921— .\E  20  LOT  39  AND  SW 
12 H  lot  40  blk  8,  Map  Key  Route 
Heights,  Oakland.  Alameda  Inv. 
Co..    as    to    improvements    of   prop- 


»riy 


HOMESTEADS 


ALAMEDA   COUNTY 

AuK.  .fO.  1921— S.  JAV.NE  AVE  150  E 
Perkins  St.  S  130  E  50.  Oakland. 
Agnes  C.  Henningsen.  wife  of  R.  M. 
•.  .$9000 

Aug.  30.  1921— LOTS  3  AND  4  BLK 
19  Map  Town  of  Livermore.  Rosa 
Ferrario,    wife    of    Carlo $2000 

Aug.  30.  1921— NW  BELLA  VISTA 
Ave  95  XE  E-2Sth  St  NE  36.69  NW 
128,  Oakland.  John  A.  Gardiner. 
$7500 

Aug.  29,  1921— E  PROSPECT  204.12  S 
Panoramic  Way  SE  46.\E  60,  Ber- 
keley. Lilian  M  Allen  (wf  Albert 
H)     $7500 

Aug.  26.  1921 — LOT  23  AND  SW  25 
ft.  Lot  22  Blk  -O"  Map  of  Fruit- 
vale  Blvd  Tract.  Brooklyn  Tp. 
Henry   and    Annabel   Coxton....$ 

Aug.  26,  1921 — BEG.  AT  POINT  on 
SW  line  of  Davis  St.  distant  133  ft. 
from  pt.  of  intersection  with  SE 
line  of  Fruitvale  Ave.,  as  said  St. 
and  Ave.  are  shown  on  map  here- 
inafter referred  to.  then  SE  along 
said  line  of  Davis  St.  35  ft.  th 
SW  parallel  with  said  line  of 
Fruitvale  Ave.  100  ft.  th  NW 
parallel  with  said  line  of  Davis  St. 
35  ft.  th  NE  parallel  with  said 
line  of  Fruitvale  Ave.  100  ft.  to  the 
point  of  beginning.  Being  portion 
of  Deering  Tract,  as  same  is  shown 
on  Map  of  Deering  Tct,  Brooklyn 
Tp.       Mary    Cavealho $ — 

Aug.  25.  1921— LOTS  1  AND  2  Map 
Tylor      Tract.       Hayward.         Lizzie 

Peters  (wf  G^iy)   $3500 

* 

BUILDING  CONTRACTS 


SACRAMENTO  COUNTY 


DWELLING 

2509  PORTOLA  WAY,  Sacramento. 
One-story  5-room  dwelling  and  ga- 
rage. 

Owner- M.  L.  C.  Douglas.  2306  L  St.. 
Sacramento. 

Architect — None. 

Contractor — C.  J.  Ettel,  1515  23rd  St.. 
Sacramento.  $5000 


DWELLING 

3740  FORTV-SEVENTH  ST..  Sacra- 
mento.     One-story    6-room    dwig. 

Owner— S.  A.  Boltz.  3133  W  St..  Sacra- 
mento. 

Architect — None. 

Day's   w-ork.  $2500 


OFFICE 

1120  K  ST..  Sacramento.     Office. 

Owner — E.  Carpentler.   Rear  1122  B  St.. 

ijacramento. 
Architect — None. 
Contractor — C.    Vanlna.  $900 


DWELLING 

L'lOl  X  ST..  .Sacramento.  Two-.s|ory 
dwelling. 

Owner — H.  D.  Jones,  1530^4  T  St..  Sac- 
ramento. 

Architect — None. 

<'ontractor — H.  (J.  Birdsall.  1530V4  T 
St..    Sacramento.  $6200 


DWELLING 

364  5    FOURTH    AVE.,    Sacramento.   One 

story    5-room    dwelling. 
Owner — T.    G.    Simmons,    2811    37th    St., 

Sacramento. 
.Architect — None. 
Day's     work.  $l4iiu 


CHURCH 

liLOCK    SIXTH,    SEVE.N'TH.    M    AND    N 

Sts.,   Sacramento.     One-story    brick 

church. 
Owner — Greek   Community  <'hurch. 
Architect — Geo.     c.    Sellon     &    Co.,     202 

Mitau   BIdg..  .Sacramento. 
Contractor — J.       J.       McLaughlin,       251 

Kearny  St..  San  Franci.sco. 

$12,300 


ADDITION 

K.   P.  DEPOT,  Sacramento.     Addition  to 

baggage  room. 
Owner — Southern       Pacific    Co.,       Supt. 

Office.  Sacramento. 
Architect — .N'one. 
Day's    work.  $4000 

DWELLING 

3057    MONTGOMERY    ST..    Sacramento. 

One-story  6-room  frame  dwlg. 
Owner — Jas.   Burcell.    3112   Montgomery 

Way.   Sacramento. 
Architect — Xone. 
Contractor,    B.    H.    Bill.    3252    Marshall 

Way,  Sacramento.  $3250 


DWELLING 

4425      SEVENTH      AVE.,      Sacramento. 

One-story  5-room  frame  dwelling. 
Owner — O.     H.     Moore,     2020     35th     St.. 

Sacramento. 
.\rchitect — Xone. 
Contractor.    B.    H.    Bill.    3252    Marshall 

Way,    Sacramento.  $1950 


Twc 


DW'ELLING 

1729    FIRST    ST.,      Sacramento. 

story   frame  dwelling. 
Owner — S.    F.    Johnson    Co.,    1729    First 

St..  Sacramento. 
Architect — None. 
Day's  work.  $10,000 


DWELLING 

2625  DONNER  WAY,  Sacramento.  One- 
story   5-room   frame   dwelling. 

Owner — Ray  W.  Greer.  70S  J  St.,  Sac- 
ramento. 

.Architect — None. 

Contractor— R.  H.  Saunders.  1814  49th 
St.,  Sacramento.  $3850 


GARAGE 

1517    F  ST.,   Sacramento.     Garage. 

Owner — F.  E.  Sisson.  1527  F  St.,  Sac- 
ramento. 

Architect — None, 

Contractor— C.  T.  Smith,  1918  11th  St., 
Sacramento.  $650 


COMPLETION  NOTICES 


S.*CUAME.\TO    COUNTY 


Recorded  Accepted 

Aug.  26,  1921— E  <n  OF  N  hi  LOT  1, 
U,  V,  17th  and  18th  Sts.,  Sacra- 
mento. Frank  H  .\rtz  to  whom  it 
may    concern Aug.     22,     1921 


RELEASE  OF  LIENS 


SACRAMENTO    COUNTY 


Recorded  Amoant 

Aug.  26,  1921— LOTS  137  AND  230, 
Oak  Grove  Tract,  Sacramento. 
Edward   Hertlg  to  ..$220.05 


Notice  of  Non-Responsibility 

SAORAHENTO   COUNTY 


Aug.  29,  1921 — LOT  102,  Elmhurst,  C 
M  Goethe  as  to  improvements  on 
property     


BUILDING  CONTRACTS 


8ANTA  CLARA  COUNTY 


.\UDITIOX 

62  S-FIRST  ST.,  San  Jose.  Addition. 
Lessee — Paris  Cloak  &  Suit  House. 
Architect — None. 

Contractor — W.     J.    Moore.      75      Duane 
St.,    San    Jose.  $500 


COTT.\GE 

HAWTHORNE     ST.     near    San     Pedro. 

San    Jose.      Five-room   cottage. 
Owner — H.    C.    Hunn.    399    Hobson    St.. 

San  Jose. 
Plans    by    Wesley    Hasting.s.    524    E-St. 

James  St.,  San  Jose. 
Contractor — J.     McCombs.     214     Hobson 

St..  San  Jose.  $5970 


-ALTERATIONS 

FIRST    AND    SAX    AXTOXIO   STS..   San 

Jose.     Alterations  to  second  floor. 
Owner — Paciftc  Coast  Mer.  Co.,  Inc. 
-Architect — H.   N.   Higbee,   Porter  BIdg., 

San  Jose. 
Contractor — Jas.     Lemieux,     577     S-6th 

St..    San   Jose.  $3500 


APARTMENTS 

FIFTH      AND    REED     STS.,   San      Jose. 

Four-room   cottage   apartments. 
Owner — W.    J.    .Scheller,    195    Reed    St., 

San  Jose. 
Architect — Wolfe    &    Higgins,    Auzerals 

BIdg.,  San  Jose. 
Day's    work.  $1000 


DWELLING,   ETC. 

LOCUST  AND  COLFAX  STS.,  San  Jose. 

Dwelling  and   garage  combined. 
Owner — Oscar  McLean.  San  Jose. 
Architect — None. 
Day's    work.  $400 


ADDITION 

680   N-THIRTEENTH     ST..     San     Jose. 

Addition. 
Owner — M.    Di   Vitorna. 
Architect — None. 
Day's    work.  $500 


COTT.AOE 

FIRST    AND    HOLLYWOOD    STS.,    San 

Jose.      Five-room    cottage. 
Owner — J.   Raffanelli. 
Architect — Wolfe   &    Higgins.    Auzerais 

BIdg..   San   Jose. 
Contractor — BenJ.     Quimet,     East     and 

San   Fernando   Sts.,   San   Jose. 

$3900 


COTTAGE 

TWELFTH      ST.    near      Margaret.    San 

Jose.      Six-room   cottage. 
Owner — Tony    Plcettl,     55    Wilson    St., 

San   Jose. 
Architect — Felix   Savio,    44    N-Rlver  St.. 

San  Jose. 
Contractor — Felix  Savio.  44  \-Rlver  St.. 

San    Jose.  $SS00 


ALTERATIONS 

.129    N-NINETEEXTH      ST..    San      Jose. 

Alterations. 
Owner — J.   W.   Turner,  Premises. 
Architect — None. 
Day's   work.  $490 


.ALTERATIONS 

507  E-ST.  JOHN  ST..  San  Jose.  Altera- 
tions. 

Owner — Mrs.  A.  C.  Thomas.  503  E-Sl. 
John  St..  San  Jose. 

Architect — None. 

Day's  work.  1169 


30 


BUILDING     AND     ENGINEERING     NEWS 


Saturday,  September  3.  IS 


COMPLETION  NOTICES 


SANTA   CLARA   COUNTY 


Architect — None. 

Contractor — Yarnell    i!t    Garges,    1026    .S- 
Fourth   St.,   Fresno.  JlL.'iiHi 


Owner— G.  G.  Blunt 
Architect — None. 

Contractor — Geo.     Christian,    53     O    1 
Fresno.  $2( 


Recorded  Accepted 

Aug-.  31,  1921— SAN  JOSE.     A  E  Olson 

to  whom  it  may  concern. Aug.  30,  1921 
Aug-.    30.       1921— SAN      JOSE.         Pete 

Dinapoli  to  C  Maurer.  .  .  Aug.   20,  1921 
Aug-.    30,    1921 — PALO   ALTO.      Minnie 

Eesby   Grant   to  James   Keegan .  .  .  . 

Augu.st     1,    1921 

Aug.   27,    1921- ON   THE    EAST    SIDE 
of    Cypress    Ave.    about     1000     feet 

from     Stevens     Creek     Road.     San 

Jose,     Calif.       G.     T.     Naso     to     M. 

Perino    Aug.    27,    1921 

Aug.   27,    1921 — HIXD   ORCHARD  CO. 

on    Bollinger    Road    near    San    Jose, 

Calif.        Hind      Estate      Co.      to      A. 

Megna    Aug.    IS,    1921 

Aug.     27,     1921— PALO    ALTO,     Calif. 

Robert     H     Harcourt     to     whom     it 

May  Concern    Aug.    25.    1921 


ALTERATIONS 

1137    O    ST.,    Fresno.      Alterations.. 

Owner — San     Joaquin     Light     &     Power 


Architect — None. 
Day's    work. 


113.500 


DWELLING 

229   ORCHARD   ST..    Fresno.      Dwelli; 

Owner — G.    R.    Kendall,    1560    Van    N. 

Ave..  Fresno. 
Architect — None. 
Day's  work.  $li 


STORE  BUILDING 

1130  J  ST.,  Fresno.  One-story  rein- 
forced   concrete    store    building. 

Owner — Mrs.   A.   L.   Wallace. 

-■Vrchitect  and  Contractor — R.  F.  Felch- 
lin  Co..  Bank  of  Italy  Bldg..  Fres- 
no,  Calif.  $99,074 


ADDITION 

111  DIAMOND  ST.,  Fresno.     Addition 

Owner — Hester    Done,     321     Glenn     i 

Fresno. 
.\rchitect — None. 
Day'.s  work.  i: 


BUILDING  CONTRACTS 


DWELLING 

1257      SAFFORD      ST.. 

Dwelling. 
Owner — Roy    Martin,    Olive    and    Nur 

ery   Sts.,   Fresno,    Calif. 
Architect — None. 
Day's  work. 


COMPLETION  NOTICES 


Fresno,      Calif. 


000 


FRESNO   COUNTY. 


Recorded  AccepI 

Aug.    27.    1921 — NO.    9    SEC.    1.    20-13 
Fresno-     Paoific  Oil  Co  to  whom  i 


FRESNO    COUNTY 


DWELLING 

3586    LYELL   ST.,    Fresno. 

Owner — E.    R.    Morris. 

Architect — None. 

Day's    work. 


OFFICE    BUILDING 

G  AND  DIVISADERO  STS.,  Fresno. 
Office   building. 

Owners — Thompson    Bros.,    Premises. 

Arcliitect  and  Contractor — R.  F.  Felch- 
lin  Co..  Bank  of  Italy  Bldg..  F'res- 
no,    Calif.  $1000 


BUILDING 

3545    LIBERTY    ST..    Fr. 
Owner — John   Miller. 
Architect — None. 
Contractor — E.  R.  Morri 


DWELLING 

324       N-VAN       NESS       .WE..       Fresno. 

Dwelling. 
Owner — Mrs.    J.    F.    Hoefer,    154  0    M    St.. 

Fresno. 


OFFICE-SALES    BLDG. 

811-15  V.A.N  NBSS  AVE.,  F'resno.  One- 
story  brick  office  and  sales  bldg. 

Owner — Pete  Droge,  Fresno. 

Lessee — Associated  Oil  Co..  Fresno. 

Architect — None. 

Contractor  —  Pritchard  Bros.,  Rowell 
Bldg.,  Fresno.  $10,000 


DWELLING 

1001     PALM    AVE.. 


Fresno.       Dwellins 


PIERCE-BOSQUIT 

Abstract  &  Title  Co.  j 

Capital  Stock  $100,000      j 

Sacramento,  Piacerville,    ; 
Nevada  City,  Reno        j 


S.\CRAMENTO    OFFICE      I 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES: 

The  Most  Powerful  Made  ' 

Safe  and  Economical 

Manufactured  nn  a  solid  base  and  do  not  j 

contain  any  liquid  explosive  ingredient.  j 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases  ! 

No  thawing 

No  leaking  i 

No  headaches  1 

4 

Trojan  Powder  Company 

CROCKER   BUILDING  TEON  BUILDING 


San   Francisco,   Cal. 


Portland.  Oregon 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING  ! 

Frank  J.  Klimm   | 

PLUMBER  I 

i 

Steam  and  Hot  Water  Heating] 

221  Oak  Street  | 

Bet.  Gough  and  Octavia  San  Francisco  ' 


Saturday,  September  3,   1921 

may    concern Aug.    26.    1921 

Aug.  L'7.  isai— NO.  3  IN  SEC.  29.  20- 
15,  Fresno.  PaciBc  Oil  Co  to  whom 
it    may    concern Aug.    25.    1921 

Aug.  25.  1921 — PART  LOT  2.  Hedges. 
Cat.  Hazel  C  Sparks  to  whom  it 
may    concern Aug.    25,    1921 

Aug.  31.  1921 — LOT  4  BLK  23,  Alta 
Vista  Tract,   Fresno.     Carl   Gustaf- 

son   to   whom   it  may   concern 

Aug.    30.    1921 

Aug.  30.  1921 — LOT  1  in  Sec.  1.  15-15. 
Fre.sno.  W  L  Hall  to  whom  It  may 
concern Aug.    29.    1921 
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BUILDING  CONTBACTS 


s.*.N  MATEO  coDjmr 


SCHOOL 

LOTS  17.  18,  33.  34.  39  AND  40  BLK  5. 
City  of  Burlingame.  All  work  ex- 
cept plumbing  and  heating  for 
one-story  frame  plastered  exterior 
school  (Per.shing  Grammar  School 
Building.) 
Owner — Burlingame      School       District. 

Burlingame. 
Architect — Ernest  L.  Norberg.  742  Mar- 
ket St..  San  Francisco. 
Contractor — R.    C.    Stickle.    South    San 

Francisco. 
Filed  Aug.  27.    21.     Dated  Aug.  26.  '21. 

Ceiling  joists  set $5415 

Roof  and  rough  plaster  in  place  541.1 

Completed     5415 

Usual    35    days 5415 

TOTAL  COST.  $21,660 
Bond.  J10.830.  Sureties,  E.  C.  Peck  & 
John  McBain.  Limit.  90  working  days. 
Forfeit.  J5.  Plans  and  specifications 
filed. 


6-ROOM   BLDG..   ETC. 

LOT    22    BLK    24    EASTON    ADD    BUR- 
lingame    No.    2.    Burlingame.      One    6- 
room  frame  bldg..  including  garage 
and  fence. 
Owner — R.   A.  Sanguinetti.   Burlingame. 
Architect — Gale  D.  Hills  (not  certified). 
Contractor — W.   O.   Nicolaides.  San   Ma- 
teo. 
Filed  Aug.  30.   '21.     Dated  Aug.  24.  '21. 

Frame  completed,  roof  on J1850 

Brown  coat  plaster 1850 

Completed    1850 

Usual  35  days   1830 

TOTAL  COST.  $7,400 
Bond,  sureties,  none:  forfeit,  $5;  limit, 
60  working  days  after  Aug.  24,  1921. 
Plans  and  specifications  filed 


l!T'N(iALOW 

LOT  12,  BURLINGAME  HEIGHTS. 
One-Story  frame  and  stucco  bunga- 
low and  frame  garage. 

Owner — Martin    Meyer. 

Architect — Lewis   Robertson. 

Contractor — Lewis  Robertson. 

Filed   Aug.   30.  '21.      Dated  Aug.   23,   '21. 

Frame    up $1687.50 

Plaster  in  and  outside 1687.50 

Accepted     1675.50 

I'sual  35  days 1675.50 

TOTAL  COST.  $6750.00 

Bond,     sureties,     forfeit,     limit,     none. 

Plans  and  specifications  filed 


COMPLETION  NOTICES 

SAJf   M.4.TEO    COUNTY 


Recorded  Accepted 

Aug.  29.  1921— LOT  11  BLK  42. 
Easton  Addition  No.  3  to  Burlin- 
game. Charles  A  McKinzie  to  J  \V 
Kutterdalc.  .  .  .* Aug.  15.  1921 


BUILDING  CONTRACTS 

S.\>'  JO.\Ql  IX  COUNTY 


HESIUENCE 

SOUTH    OPHIR    .ST..    Stockton.        Resi- 
dence. 
Owner — N.  O.  Smith. 
Architect — None. 
Day's     work.  $800 


APARTMENTS.  ETC. 

CENTER    AND     ROSE    STS..    Stockton. 

Apartments    and    store    building. 
Owner — Belle    K.    .lackson.    1245    North 

Center  St..   Stockton. 
Architect — None. 
Day'.s    work.  $8000 


EVERETT   SCHOOL  DIST..    near   Town 

of   Peters.      Roofing   for   school. 
Owner — Board    of   Trustees    of   Everett 

School  District. 
-Architect — Chas.  H.  Young.  Commercial 

and  Savings  Bldg..  Stockton. 
Contractor — Simpson-Gray  Lumber  Co.. 

124  W.  Weber  St..  Stockton. 
Dated   Aug.    17.   '21.      Filed  Aug.   30.  '21. 


ELECTRICAL   WORK    ON   ABOVE. 
Contractor — The     Edison     Electric     Co.. 

119  N.  San  Joaqdin  St..  Stockton. 
Filed  Aug.   30,   '21.      Dated  Aug.    17.  '21. 


PLUMBING   AND   SHEET   METAL 

WORK  ON  ABOVE. 
Contractors— Miller-Hays     Co..     125     N. 


California  St..  Stockton. 
Filed  Aug.   30,   '21.     Dated  Aug.    17,  '21. 


CARPENTRY,    LABOR    AND    LUMBER 

ON  ABIVE. 
Contractor— Samuel  Eyre,  Tracy. 
Filed  Aug.  30,  '21.     Dated  Aug.   17,  "21. 


EXCAVATING,  CONCRETE  AND  TILE 
O-N  ABOVE. 

Contractor — Chas.  Miller,  1932  S.  Cali- 
fornia St.,  Stockton. 

Filed  .\ug.  30,  '21.     Dated  Aug.    17,  '21. 


ADDITION 

ORA.VGE  AND  WILLOW  STS..  Stock- 
ton.    Addition  to  garage. 

Owner — L.  S.  Wetmore.  329  W-Acacia 
St..   Stockton. 

Architect — Noen. 

Day's   work.  $500 


ALTERATIONS 

35  NORTH  CENTER  ST..  Stockton.  Re- 
model  front  of  restaurant. 

Owner  —  Frank  Prahser.  323  E-Mag- 
nolia  St..  Stockton. 

Architect — None. 

Day's    work.  $600 


CONSTRUCrriON    op  national  ROAD 
IN    PANAMA 


Consul  George  Orr.  at  Panama  City, 
reports  that  work  has  been  started  on 
the  construction  of  approximately  six 
miles  of  improved  surface  roadway 
from  the  "Casino"  at  Panama  City  to 
Old  Panama.  The  amount  of  the  con- 
tract is  approximately  $275,000,  and 
the  work  has  been  contracted  to  be 
completed  in  four  to  five  months'  time. 
The  portion  of  the  road  from  Panama 
City  to  the  Sabanas  is  subjected  to  the 
greatest  amount  of  traffic  and  is  to  be 
constructed  of  concrete.  The  remain- 
ing portion  from  the  Sabanas  to  Old 
Panama  is  to  be  built  of  an  asphalt 
wearing  surface  on  a  macadam  found- 
ation. The  roadway  will  be  about  20 
feet  in  width.  This  is  a  continuation 
of  the  road-building  program  started 
by  the  Republic  of  Panama  about  the 
beginning  of  the  present  year  and  Is 
the  third  award  which  has  been  made 
since  that  time.  The  name  of  the  con- 
tractor who  will  construct  the  road 
may  be  obtained  from  the  Bureau  of 
Foreign  and  Domestic  Commerce  or  its 
district  or  co-operative  offices  upon 
reference    to   file   No.    32259. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitai-j'  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  —  i/i  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


A  Fibered  Oypsum  Plaster 
Board  that  will  not  shrink, 
wmrp    or   buckle. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

OfFice  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Circular  Steel  Windows-Cheaper  than  Wood 

Michel  &  Pfeffer  Iron  Works 

Harrison  and  Tenth  Streets  San  Francisco,  California 


ICarH^u  (EnnHtrurttou  l^^ipnrts 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
macliinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
560   MISSION   STRKET  SAN   FRANCISCO,   C.41.. 


Relnhart  Lumber  and  Planing  Mill  Company 

GE\ER.4^L    LUMBER    Y.\RD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doors,    Sasli 

Frames   and    Mouldings 
17TH    &    KANSAS    STS.  -  SAN    FRANCISCO 

Phone   Market   1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Busti  St. 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


i 


Just    FLUSH    it    on! 
lAPIPOIITH 

■■■■ia^     TRADE    MARK      ^^•^'^^ 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.    SOIMMEBORISI  SONS,  IilC. 


355  Pacific  Electric  Building,  Los  Angeles 


77  O'Farrell  Street,  San  Francisco 


.n/' «f ''■'°"   °«T"   .  ^A.\  FKAXCISCO,  CAh..  SEPTEMBER  10,  1!»21     i;;"'''f  IT?'  '"'"'"J^^'l. 

500      Miaition      Street  Tiventy-flrst    ^  oar,    !\o.    :I7 


Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 

Be  Obtained 


WKITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  203  American  Nat'I  Bank  Bldg. 


Telephone  Kearny  2522 


Telephone  Garfield   17 


FOR  SAMC  nV   ALL    I.I  MIIIIH    DKALFRS 
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Advance  Construction 
Reports 


Larsen  Construction  Reports,  issued  every  bus- 
iness (lay  of  the  year,  furnishes  information  as  to 
contemplated  construction  projects  of  all  kinds, 
covering  the  Slate  of  California. 

If  you  want  to  know  when  Architects  and  Engi- 
neers are  preparing  plans  or  taking  figures  tor 
materials  and  for  construction,  we  supply  the 
information. 

BUILDIXG  REPORT  SERVICE  covers  every 
cUiK.s  of  building. 

lOXGINEERING  RE;P0RT  SERVICE  covers 
bridges,  dams  and  harbor  work;  street,  sewer  and 
highway  projects;  irrigation  works,  machinery, 
tire  equipment,  etc. 

Sample  copies  furnished  on  request.  State 
character  of  construction  in  which  you  are  in- 
terested. 


Larsen  Construction 
Reports 


oCO  Mission  Street 


8au  Francisco,  Calif. 


i 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


AX  FRANCISCO.  (  AL..  SEPTPLMBER  Id.  1921  tv.. my-first    Year.  xo.  37 


iBuildin^  g> 
Engineering 


News' 


.Vo.    560    Mission    Street, 

San   Francisco,   Calif. 

.MRS.    L.    A.    l,.\RSEX,    Pnl^ll«her 

J.    P.   FARRELL,    Managring   Editor 


Devoted  to  the  Engineering,  Archi- 
tectural, Building  and  Industrial  Ac- 
tivities   of    the    Pacific    Coast. 


Ofllclal   Paper   of  Vallejo   Biillder«> 
Exchanee 

Subscription  terms,  payable  in  advance 
U.  S.  and  Possessions,  per  year... $4. 00 
Canadian  and  Foreign,  per  year..  5.00 
Single  Copies    15c 

Entered  as  aeeond-class  matter  at 
Snn  Francisco  Post  Office  under  act  of 
CoDsresa    of    March    3,    1879. 


C-\LIFOnMA  -WKKKI.Y  BAXK 

(■l,K.\RIX(iS 

Bank  clearings,  as  reported  to  the 
California  Development  Association 
by  the  several  clearing  house  cities 
for  the  week  ending  September  1.  1921. 
showing  the  amount  of  increase  or 
decrease  from  the  amount  reported  the 
corresponding  week  last  year  which 
was   a   5   day   week: 

Decrease 
San  Fmncisco. $110,900,000  J29,000.00U 
Los     Angeles.  .  .      67.017.000        •4,304.0UO 

Oakland      9.374.779  233,430 

Sacramento  4.543.451  1.635,284 

Fresno,    not    reported    in    time. 

San     Jose 1.594,124.'  457.089 

Pasadena      2,214.877    '         169,243 

Bakerstield      ...        1,026,117  217,266 

Long     Beach....        2,905,547  TO. 678 

Santa   P.osa   not   reported   in   time. 

Modesto     606,268  

Whittier     354,507  

San    Bernardino        1,176,125  -984,370 

•Increase 

♦ 

1UI7   HOISIXG  ACT  TO  COXTIXtE  IN 
EFFECT 

Robert  L.  Shinn,  City  Attorney  of 
Sacramento,  has  been  advised  by  the 
State  Commission  of  Immigration  and 
Housing  that  the  housing  laws  of  1917 
will  prevail  in  California  because  the 
Burnett  Housing  Act,  which  was 
passed  by  the  last  Legislature  and  was 
to  have  taken  effect  on  September  Ist, 
has   been   upheld   by   referendum. 

In  a  letter  to  Shinn.  R.  Justin  Smith, 
executive  officer  of  the  commission, 
■tales: 

"The  Commission  regrets  that  owing 
to  conditions  over  which  it  has  no  con- 
trol, objectionable  provisions  were 
written  into  the  Burnett  Housing  Act 
of  such  .serious  nature  as  to  call  for  a 
referendum.  It  regrets  even  more 
that  certain  desirable  changes  were 
not  included  in  the  act  and  also  that 
as  a  result  of  the  referendum  some 
good  amendments  contained  therein 
cannot    be    taken    advantage    of." 


Achievements  of  San  Francisco 

Engineers  Cited  by  Expert 


San  Francisco  engineers  have  invent- 
ed and  developed  cable  car  transporta- 
tion, the  Pelton  water  wheel,  and  the 
suction  dredge,  and  have  contributed 
largely  to  the  development  of  the  cya- 
nide process,  the  centrifugal  pump,  the 
bucket  dredge  and  the  construction  of 
buildings  and  other  structures  of  rein- 
'  fOfrtd   concrete.  •.--->»  •  — 

San  Francisco  has  for  tifty  years 
supplied  mine  operators  throughout  the 
world  with  much  of  their  equipment, 
which  has  been  developed  through  Cal- 
ifornia's long  e.xperience  in  extracting 
mineral    values. 

These  are  some  of  the  facts  revealed 
in  an  article  prepared  for  the  San 
Francisco  Chamber  of  Commerce  by  A. 
T.  Parsons,  associated  member  of  the 
American  Society  of  Civil  Engineers. 

Among  other  statements  of  wide  in- 
terest are  these: 

"Hydraulic  mining  was  developed  in 
Xorthern  California,  and  the  applica- 
tion of  this  method  to  other  excavation 
work  has  been  mainly  due  to  the  en- 
terprise  of  San   Francisco   engineers. 

"From  the  beginning  of  hydro-elec- 
tric development.  Xorthern  California 
has  played  a  major  role  in  this  field 
and  now  has  the  highest  voltage  trans- 
mission line  in  the  world,  with  one  of 
still  higher  voltage  under  construction, 
and  the  largest  hydro-electric  plant 
west  of   the   Mississippi. 

"Power  companies  having  headquar- 
ters in  San  Francisco  have  total  re- 
sources of  $276,000,000  and  produce 
more  than  5  per  cent  of  the  power  of 
the.  United  States. 

"The  work  of  building  the  $45,000,000 
Hetch  Hetchy  water  and  power  project, 
the  $4,500,000  drydock  at  Pearl  Harbor. 
H.iwaii.  and-of  building  construction  in 
San  Francisco  since  the  great  fire,  in- 
cluding municipal.  State.  Federal  and 
pri\-alc  jifojects,  amounting  almost  to 
$500.'i00.non.  has  been  carried  out  by 
.San    Francisco    engineers." 

The  development  of  California  and 
the  adjoining  states  has  been  largely 
directed    by    San     Francisco    engineers 


and  financed  by  .San  Francisco  capital, 
while  a  considerable  part  of  the  me- 
chanical equipment  required  for  this 
development  has  been  manufactured  in 
San  Francisco. 

The  development  of  California's  nat- 
ural resources  has  presented  nfany 
problems  for  engineering  genius  to 
solve  and  the  very  presentation  of  dif- 
ficulties has  served  to  stimulate  and 
bring  to  the  front  the  highest  talent 
available  among  students  in  the  tech- 
nical colleges,  so  that  in  bridge  build- 
ing, quartz  and  hydraulic  mining,  gold 
dredging,  canal  building,  hydro-electric 
development,  mechanical  devices  and 
patents,  and  in,  ship  buildtng.  San 
Francisco  engineers  have  been  and  are 
preeminent    the    world    over. 

Here  are  some  of  the  California  en- 
gineers who  have  attained  distinction, 
and  who  are  cited  as  types  by  Mr.  Par- 
sons: The  late  Herman  Schussler.  who 
at  the  age  of  29  constructed  three 
miles  of  30-inch  riveted  pipe  forming 
an  inverted  syphon  across  the  Feather 
river;  John  Hayes  Hammond  and  the 
late  Hennen  Jennings,  whose  engineer- 
ing achievements  in  South  Africa  at- 
tracted attention  throughout  the 
world;  Charles  Butters,  who  helped  de- 
velop the  cyanide  process  in  extracting 
gold  values;  the  late  J.  H.  Strobridge, 
whose  track-laying  record  in  building 
the  Union  Pacific  has  never  been 
equaled;  Andrew  Halladie.  who  gave 
the  world  the  first  street  railway  cable 
car;  E.  A.  Starks.  chemical  engineer, 
who  was  largely  instrumental  in  evolv- 
ing present  methods  of  refining  petro- 
leum; E.  C.  Jones,  whose  process  for 
the  manufacture  of  illuminating  and 
fuel  gas  from  petroleum  bears  his 
name;  R.  A.  Oould.  who,  while  head  of 
the  Bureau  of  Chemistry  for  the 'De- 
partment of  .Agriculture,  established 
standards  for  canned  foods  that  now 
safeguard  the  health  of  the  world;  and 
Charles  C.  Moore  and  H.  H.  Connick. 
respectively  president  and  construction 
engineer  of  the  Panama  Pacific  Inter- 
n;itional    Exposition. 


ELECTRIC    HOISE    HEATIXO 


With  due  regard  to  the  selection  of 
heaters  of  proper  type  and  capacities, 
proper  installation  and  reasonable  care 
in  operation,  electric  heating  of  homes 
and  apartments  is  quite  practicable 
under  the  electric  rates  now  in  effect 
throughout    Northern    California. 

The  electric  rates  availal)le  are  gen- 
erally designed  to  encourage  cooking 
electrically  and  when  this  is  done  the 
water-heating  and  room-heating  fall 
on  a  2-cent  and  Hi-cent  rate,  which 
is  comparable  to  the  cost  of  gas  and 
other    fuel. 

Every  owner,  architect  or  builder 
should  thoroughly  investigate  the  ad- 
vantages offered  by  electricity  in  the 
ultra  modern  home  before  installing 
a  less  desirable  system  which  must 
soon    be   discarded 

No  home  or  apartment  house  should 
be  built  hereafter  without  provision 
for   present    or    future   electric   heating. 


.\  separate  circuit  of  two  wires,  not 
smaller  than  No.  12  should  be  provided 
from  every  room  to  the  meter  board 
or  suitable  center  of  distribution. 
These  circuits  should  terminate  In  20 
amp.  flush  receptacles  placed  in  the 
baseboards  under  the  windows. — 
Wesley  Hicks.  Electric  Heating  Engi- 
neer. 


SEEK    HIGHWAY    MATERI.^L 


Dr.  Solon  Shedd,  geologist  for  Wash- 
ington, states  that  an  examination  of 
the  country  between  Rosalia  and  Day- 
ton in  Eastern  Washington  along  the 
Inland  Empire  Highway  to  locate  road 
building  material,  particularly  gravel 
and  sand  for  concrete  work  is  to  begin 
soon.  The  examination  is  being  under- 
taken at  the  request  of  the  State  High- 
way Department  as  a  project  oB  the 
Department  of  Conservation  and  Devel- 
opment, D.  A,  Scott,  commissioner. 
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Building  activities  in  Alameda  dur- 
ing the  month  of  August  show  a  de- 
crease of  $28,844  in  value,  as  compared 
with  the  month  of  July.  During  the 
month  of  August  permits  were  issued 
for  eight  new  buildings  costing  $23.- 
200.  Alteration  permits  totaled  $10,- 
997.  making  a  grand  total  of  $34,797.50 
a.s  compared  with  $63,141.50  for  the 
preceding    month. 


An  agreement  has  been  reached  in 
Cleveland,  Ohio,  between  the  National 
Window  Glass  Workers'  Assn.  and  the 
National  Assn.  of  Window  Glass  Manu- 
facturers whereby  the  unions  accept 
a  2S%  reduction  in  wages.  Approxi- 
mately 15,000  men  and  sixty  factories 
are    involved. 


The  Division  of  State  Printing,  Sac- 
ramento, Calif.,  for  $7.50  per  volume, 
will  send  you  the  guide  book  of  Cali- 
fornia Laws. 


To  stimulate  business,  the  Reading 
Iron  Co..  Reading,  Pa.,  declared  a  re- 
duction in  the  selling  price  of  all  kinds 
of  pipe  ranging  from  $10  to  $12  a  ton, 
effective  September  1.  This  is  the 
fourth   reduction    this  year. 


Frank  P.  Allen  and  K.  H.  Howard  of 
Richmond.  Calif.,  have  formed  a  part- 
nership and  will  operate  under  the 
name  of  Richmond  Sanitary  Plumbing 
Co.,  with  headquarters  at  309  Twenty- 
third   St. 


The  Swayne  Lumber  Co..  at  Oroville. 
will  not  operate  during  the  winter 
months,  due  to  the  condition  of  the 
lumber  market,  which  does  not  war- 
rant continuous  operation.  The  date  of 
closing,  however,  has  not  yet  been  de- 
termined. 


In  accordance  with  a  law  passed  by 
the  last  Legislature,  Governor  William 
D.  Stephens  has  appointed  State  Engi- 
neer W.  F.  McClure  to  represent  Cali- 
fornia on  a  joint  commission  to  deter- 
mine the  disposition  of  the  waters  of 
the  Colorado  River.  Other  states  that 
will  be  represented  on  the  commission 
are  Arizona,  Nevada,  Wyoming,  New 
Mexico.  Utah  and  Colorado.  A  bill  is 
now  pending  before  Congress  to 
anlhorize  the  representatives  of  these 
slated  to  enter  into  an  agreement  rel- 
ativ.e  to  the  disposition  of  the  waters 
of  the   river  for  irrigation   purposes. 


Building  activities  in  Modesto  for 
the  month  of  August  made  the  best 
showing  this  year.  Construction  un- 
dertaken during  the  past  month  totaled 
$117,635,  making  a  grand  total  of  $699,- 
665  for  the  first  eight  months.  Fifteen 
bungalows  were  erected  during  August. 


Governor  Stephens  and  the  State 
Board  of  Control  are  planning  to  place 
the  $2,960,000  issue  of  Capitol  Exten- 
sion bonds  on  the  market.  The  gover- 
nor is  confident  that  within  the  next 
few  weeks  the  bond  market  will  be 
such  that  the  issue  will  be  readily 
sold. 


One  hundred  and  fifty  homes  are 
needed  in  Oroville,  according  to  Wm. 
Boucher,  manager  of  the  Oroville 
Chamber  of  Commerce,  It  is  the  hope 
of  the  Chamber  that  businessmen  of 
the  city  will  aid  in  solving  the  housing 
question. 


"On  the  Job  with  Smith  Paving 
Mixers,"  is  the  title  of  a  new  Catalog 
(No.  409-B)  issued  by  The  T.  L.  Smith 
Company,  1125  32nd  Street,  Milwaukee, 
Wis.  Copies  will  be  furnished  on  re- 
quest. 


The  City  Council  of  Reno,  Nevada,  is 
strong  for  improvements.  The  1921 
street  improvement  program  is 
liardly  under  way  when  preparations 
are    started    for    the    1922    program. 


Sale  of  several  tracts  of  timber  land 
on  Feather  river  to  the  California 
Fruit  Exchange  tor  box  manufacture 
has  been  arranged  for  by  offlcials  of 
the  Western  Pacific  railroad.  The  fruit 
exchange  owns  a  sawmill  at  Blaidsden. 


Joseph  Piasecki,  1219  First  Ave.,  San 
Francisco,  has  appliil  for  membe'-ship 
in  the  Builders'  Exchange.  Heretofore 
Mr.  Piasecki  has  specialized  in  out-of- 
town  work,  but  is  now  planning  to  es- 
tablish a  business  in  San  Francisco. 
At  the  present  time  he  is  completing 
the  Tomales  Joint  Union  High  School 
at  Tomales,  Marin  County. 


"American  Lumberman"  of  Chicago 
has  announced  an  advance  of  about 
$3  in  southern  pine  and  says  improve- 
ment in  market  conditions  keeps  up 
in  greater  volume.  Demand  continues 
considerably  diversified  and  conse- 
quently stock  is  moving  for  which 
there  has  been  practically  no  market 
this  year.  Production,  however,  is 
curtailed.  Some  large  saw  mills  are 
shutting  down.  Prices  on  some  higher 
grades  show  rising  tendency,  par- 
ticularly prices  for  railroad  material, 
orders  for  which  .still  come  in  fair 
volume. 


Building  construction  in  Sacra- 
mento undertaken  during  the  month 
of  August  totaled  $348,788.50.  accord- 
ing to  City  Building  Inspector  Ben 
Covel.  A  total  of  260  permits  were 
issued. 


Geo.  A.  Amies  has  resigned  as  presi- 
dent and  general  manager  of  the 
Moore  Shipbuilding  Co.  Joseph  Moore, 
vice-president  lof  the  company,  has 
lieen  selected  to  fill  the  vacancy.  Ira 
Lillic  will  be  vice-president  and  Lewis 
H.     Cromwell,    secretary-treasurer. 


Extensive  improvements  are  being 
made  by  the  Western  Pipe  &  Steel  Co. 
on  the  old  Shaw-Batcher  Shipbuilding 
plant  at  South  San  Francisco.  It  Is 
expected  the  plant  will  be  ready  for 
operation  about  October  1  for  the 
manufacture  of  steel  tanks  and  pipe, 
well  casings,  general  plate  construc- 
tion, etc.  About  500  men  will  be  em- 
ployed. 


Building  activities  in  Fresno  during 
August  almost  doubled  those  of  July, 
according  to  the  City  Building  In- 
spector. Permits  issued  in  August 
totaled  $312,744.  The  July  totals  were 
$168,806.  The  total  for  the  year  up  to 
September  1,  is  $2,437,158  of  which  $2.- 
015,595  is  for  new  structures  and  $421,- 
563   for  alterations  and   repairs. 


A  committee  of  thirty  citizens  will 
be  appointed  to  draft  a  new  building 
law  for  Stockton.  L.  A.  Mills,  At- 
torney, has  been  elected  chairman  with 
Arthur  Towne,  building  contractor, 
vice-chairman    and    J.    M.    Burke,    civil 


engineer,  secretary.  John  T.  Lewip, 
building  contractor,  H.  B.  Budd,  civil 
engineer  and  Louis  Stone,  architect, 
have  been  appointed  members  of  a 
special  committee  who  will  select 
members   for    the   citizens"   committee. 


James  B.  Keister  has  resigned  from 
the  Berkeley  City  Planning  Commis- 
sion and  Kellogg  "Van  Winkle  has  been 
appointed   to  fill   the  vacancy. 


A  record  number  of  permits,  3554, 
with  a  valuation  of  $7,015,.S61,  were  is- 
sued by  the  Los  Angeles  city  building 
department  during  August,  1921.  The 
previous  record  in  number  of  permits 
was  3515  for  September,  1920.  Only 
three  previous  monthly  records  have 
exceeded  seven  millions  valuation: 
September,  1920,  and  April  and  May, 
1921,  the  last  mentioned  being  the 
high  record  —  $7,433,760.  Compared 
with  August.  1920,  the  month  just 
closed  shows  an  increase  of  911  in 
number  of  permits  and  $45,549  in  val- 
uation. Housing  activities  during 
August.  1921,  are  represented  by  1487 
permits  for  dwellings,  flats  and  apart- 
ments with  an  estimated  valuation  of 
$4,588,456,  and  providing  for  1S36  fam- 
ilies. These  structures  represent  42% 
of  the  total  number  of  permits  and  65% 
of  the  total  valuation  for  the  month. 


The  Pacific  Pipe  Co.  of  San  Francisco 
has  purchased  a  site  at  the  northeast 
corner  of  Twentieth  and  Cypress  St.s., 
Oakland,  and  will  immediately  erect 
a  I20x400-ft.  structure  on  the  property. 
The  company  manufactures  valves  and 
fittings  and  re-manufactures  used  pipe 
of  all  kinds. 


O.  W.  Potter  and  A.  M.  Barton,  for- 
mer army  captains,  have  opened  an 
engineering  office  in  Lodi,  They  will 
specialize  in   irrigation   projects. 


The  Sanitary  Drain  Flusher  Corp., 
Inc..  Oakland,  has  been  granted  per- 
mission by  Commissioner  of  Corpora- 
tions E.  C.  Bellows  to  sell  and  issue 
1497  shares  of  its  common  capital 
stock  to  Frank  A.  Rubischung  and  W. 
G.  Donald  in  exchange  for  certain  ap- 
plications for  U.  S.  letter  patent  trade 
mark  and  the  assets  of  a  certain  bus- 
iness formerly  conducted  by  them.  It 
also  is  permitted  to  sell  1,000  shares 
of  its  preferred  capital  stock  at  par, 
$10,  so  as  to  net  the  full  amount  of  the 
selling  price.  The  shares  issued  to 
Robischung  and  Donald  are  to  be  de- 
posited and  held  in  escrow  pending 
the  further  order  of  the  commissioner. 


Building  permits  issued  by  the  Reno 
(Nevada)  City  Council  during  the 
month  of  August  totaled  $54,375. 
Twenty-three  permits  were  issued. 


Estimates  on  the  cost  of  building 
show  that  there  has  been  a  cost  de- 
cline of  from  IS  to  20  per  cent  within 
the  past  six  months  in-  Oakland.  A 
school  building  that  would  have  cost 
$90,000  six  months  ago  can  now  be 
built  at  a  saving  of  $18,000.  A  theatre 
that  was  to  have  cost  $450,000  early 
this  year  when  the  plans  were  drawn 
can  now  be  built  at  a  saving  of  $100,- 
000.  A  bank  that  was  considering  plans 
for  a  14-story  building  has  made  the 
statement  that  by  waiting  six  months 
they   have   saved   $100,000   a   month. 

(Continued  on  Page  15) 
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NOW    IS   THE    TIME   TO   BUILD 


(S.    F.    C'all-I'ost) 


Now  is  the  moment  to  build.  Now 
is  the  time — -after  all  these  months 
and  years  of  stagnancy — when  tBe 
people  of  San  Francisco  can  safely  be- 
gin again  to  build  their  homes,  their 
factories  and  their  oltice  structures. 
The  labor  and  employer  situation  is 
brighter  than  it  has  been.  Prices  of 
building  material  have  dropped  to  a 
point  where  they  are  almost  at  the 
before  the  war  level — and  they  will  not 
go  lower.  They  cannot  drop  again 
until  the  whole  world  situation  is 
mended,  and  some  of  them  will  surely 
go  higher. 

Never,  in  fact,  was  the  prospect  for 
the  safe  investment  of  ones  savings 
in  a  new  home  or  a  new  building  better 
than  it  is  today.  A  man  can  do  it  to- 
day without  the  fear  that  it  he  waited 
six  months  he  would  be  able  to  do  it 
considerably  cheaper.  Money  put  in  a 
building  will  not  melt  away,  while  the 
investor    sits    helplessly    watching. 

The  price  quotations  on  building  ma- 
terial ought  to  be  sufficient  argument 
for  those  who  hesitate.  The  cost  of 
Istructural  steel,  erected  has  dropped 
from  a  former  price,  six  months  ago, 
of  $150  to  $170  a  ton,  to  a  present  price 
of  $110  to  $120.  Re-enforcing  steel  has 
dropped  from  4%  cents  to  2V4  cents  a 
pound.  Lumber  was  $38  to  $43  a 
thousand  feet;  it  is  now  $22  to  $26  a 
thousand.  Brick  costs  from  20  to  22 
per  cent  less.  Mortar  is  25  per  cent 
less.  Plate  glass  has  fallen  from  2» 
to  30  per  cent.  Paint  products  have 
dropped  25  to  30  per  cent.  Rock,  sand 
and  gravel  are  25  per  cent  down.  Hard- 
ware is  20  per  cent  less.  And  plumbing 
goods   have   fallen    25   per  cent. 

These  are  the  materials  of  produc- 
tion. Their  cost  is  still  10  per  cent 
above  their  level  before  the  war,  but 
they  will  not  go  lower.  Higher  freight 
rates  make  the  difference  and  there  is 
almost  no  possibility  of  any  reduction 
in  that  direction. 

The  material  men  have  lowered  their 
prices  to  tempt  the  reluctant  investor. 
They  are  almost  certain  to  raise  some 
of  them  again  when  the  demand  rises 
to  its  former  height.  In  such  a  situa- 
tion the  man  wlio  iiuilds  first  reaps  the 
largest   benefit. 

No  man  needs  to  be  convinced  of  the 
necessity  and  advantages  of  building 
and  owning  a  home.  All  he  wants  is 
to  be  sure  that  he  is  building  at  the 
right  moment.  And  that  moment  is 
certainly  here. 


HIGHWAY    HAZARDS 


Traffic  saftey  is  an  essential  item  in 
modern  street  and  highway  planning. 
The  increase  of  motor  driven  traffic 
compels  attention  to  the  "safety  factor" 
in  pavement  design.  Deaths  from  auto- 
mobile accidents  almost  keep  pace  with 
the  rate  of  increase  of  motor  vehicles. 
The  National  Safety  Council  says  that 
more  people  are  killed  as  a  result  of 
automobile  accidents  than  from  any 
other  cause. 

To  decrease  this  death  rate  and  the 
correspondingly  high  number  of  less 
serious  accidents,  every  means  which 
will  tend  to  reduce  highway  hazards 
must  be  enlisted.  Much  is  being  done 
through  safety  campaigns  and  by  in- 
struction of  drivers  in  the  need  of  ex- 
ercising every  precaution.  Such  efforts 
are  effective  and  indispensable.  But  it 
is  necessary  to  supplement  I  him  by 
eliminating,  as  much  as  possible,  the 
danger  element  in  the  pavement  iistlf. 
This  can  be  done  by  incorporating  In 
the  surface  design  those  factors  which 
help  to  minimize  danger  to  trafTic.  anil 
by   selection   of   type   of  surface. 

The  engineer  ami  llie  street  or  high- 
way otliclal  can  assume  an  Influential 
part  in  the  b\4ildlng  of  safer  pavements. 


Underwriters'  Report  on 

Fire  Tests  of  Building  Columns 


A  notable  contribution  to  building 
science  is  the  report  on  tests  of  build- 
ing columns  conducted  at  Under- 
writers' Laboratories  during  the  last 
four  years,  which  has  just  been  issued. 
This  investigation  is  the  only  one  of 
il.s  kind  ever  undertaken.  Its  object 
was  to  obtain  information  on  which 
proper  requirements  for  the  more  gen- 
eral types  of  columns  and  protective 
coverings  could  be  based.  The  tests 
were  conducted  Jointly  by  the  Asso- 
ciated Factory  Mutual  Fire  Insurance 
companies.  The  National  Board  of 
Underwriters  and  The  Bureau  ot 
Standards.  Department  of  Commerce. 

In  the  report,  which  makes  a  book  of 
nearly  400  pages,  are  chronicled  a 
series  of  106  tests  of  columns,  ot  which 
91  were  fire  tests  and  16  were  fire  and 
water  tests,  to  ascertain  (1)  the  ulti- 
mate resistance  against  fire  of  protect- 
ed unprotected  columns  as  used  in  the 
interior  of  buildings  and  (2)  their 
resistance  against  impact  and  sudden 
cooling  from  hose  streams  when  in  a 
highly  heated  condition.  "While 
columns  form  the  most  important  ele- 
ment in  the  strength  of  a  building." 
says  the  report,  "few  representative 
tests  have  been  made  to  determine 
thejr  ability  to  suport  load  when  ex- 
posed to  tire,  and  fire  experience  has 
only  a  limited  value,  due  to  the  many 
unknown  variables  involved.  As  a 
consequence,  wide  differences  in  re- 
quirements relating  to  protection 
against  fire  exist  between  municipal 
codes   and   other  published   regulations. 

"The  fire  test  series  includes  (1)  tests 
of  representative  types  of  unprotected 
structural  steel,  cast  iron,  concrete- 
filled  pipe  and  timber  columns:  (2) 
tests  wherein  the  metal  was  partly  pro- 
tected by  tilling  the  re-entrant  portions 
or  interior  of  columns  with  concrete; 
(3)  tests  where  the  load  carrying  ele- 
mer)ts  of  the  columns  were  protected 
hy  a  2-in.  or  4-in.  tnickness  of  concrete, 
hollow  clay  tile,  clay  brick,  gypsum 
block,   and  also,  single   or  double   layer 


of  metal  lath  and  plaster;  (4)  reinforc- 
ed concrete  columns  with  2-in.  integral 
concrete   protection. 

"The  covering  materitis  tor  each 
class  of  protection  were  obtained  from 
tile  main  producing  regions  of  the 
country,  the  object  being  to  include 
samples  from  llie  jirincipal  mineralo- 
gical  subdivisions  that  generally  find 
application  in  building  construction. 

"The  test  columns  were  designed  for 
a  working  load  of  approximately  100.- 
000  lbs.,  as  calculated  according  to  ac- 
cepted formulas,  the  amount  varying 
somewhat  tor  the  different  sections. 
The  load  was  maintained  constant  oil 
the  column  during  the  test.  the 
efHciency  ot  the  column  of  its  covering 
being  determined  by  the  length  of  time 
it  withstood  the  combined  load  and  fire 
pressure." 

A  few  years  ago  the  idea  of  using 
wood  for  the  purpose  of  reinforcing 
concrete  was  embodied  in  patent 
granted  to  (J.  O.  Case,  who  subsequent- 
ly read  a  paper  on  the  subject  before 
the  Society  of  Engineers,  says  the  En- 
gineering supplement  of  the  London 
Times.  Quite  lately  Signor  Viscardini, 
an  Italian  engineer,  has  been  consider- 
ing the  employment  of  wood  for  the 
same  purpose  in  reinforced  concrete 
beams.  The  reinforcement  proposed 
consists  of  longitudinal  strips  of  tim- 
ber, nailed  together  at  the  ends  and 
at  intermediate  points,  and  placed 
suitably  for  resistance  to  tension  in 
the  lower  part  of  a  beam.  Stirrups  for 
resistance  to  secondary  stresses  are 
formed  of  vertical  strips  of  wood, 
sometimes  nailed  to  upper  longitudinal 
strips  serving  the  double  purpose  ot 
keeping  the  stirrups  in  place  and  ot 
acting  as  compression  reinforcement. 
The  vertical  members  can  be  utilized 
further  by  allowing  some  of  the  lower 
ends  to  project  through  the  under  sur- 
faces of  the  concrete,  where  they  act 
as  plugs  for  the  attachment  ot  ceil- 
ings and  fittings. 


Location  plays  an  important  part  in 
reducing  highway  hazards.  Highway 
departments  have  been  active  in  the 
work  of  eliminating  grade  crossings 
and  blind  turns.  Longer  curves  with 
super-elevation  have  also  become 
popular. 

Still  another  item  has  a  vital  bearing 
on  traffic  safety — the  character  of  the 
surface  of  the  pavement.  Pavements 
have  different  surface  characteristics 
which  affect  sate  driving.  Weather 
conditions  often  cause  changes  in  pave- 
ment surfaces  which  make  driving  over 
them  a   very  real  danger. 

Wavy  or  uneven  streets  are  always 
unsafe.  Dust  is  dangerous.  It  may  ob- 
secure  an  approaching  vehile  until  it 
is  too  near  to  avoid  collision.  Loose 
dirt  or  dust  may  hide  dangerous  holes. 
So  many  accidents  are  directly  due  to 
skidding  that  the  danger  element  of  a 
slippery  pavement  needs  no  comment. 

The  prevention  of  accidents  from 
these  causes  resolves  itself  into  a  ques- 
tion of  the  choice  ot  type  of  surfacing. 
Obviously,  the  safest  pavement  will  be 
that  pavement  which  will  not  become 
wavy  or  uneven,  which  is  dustless.  in 
which  chuck  holes  will  not  form,  and 
above  all.  which  presents  a  skidproot 
surface  under  all  weather  conditions. 
Such  a  pavement  will  diminish  high- 
way hazards  to  a  marked  degree. 

Highway  ami  street  ottlcials  have  a 
disliiict  duty  to  the  public  in  this  mai- 
ler of  traltic  safety.  Traltic  on  our 
country    highways,   as    well   as   on    our 


city  streets,  has  increased  to  such  an 
extent  and  moves  at  such  rates  of 
speed  that  the  "safety  factor"  in  our 
pavements  cannot  be  ignored  by  the 
builders. 


IRON   FROM    S.4>"D.   IS    C1,.\IM    OF 
J.VP.INESE 

According  to  advices  received  from 
Tokio,  a  new  process  by  which  sand- 
iron,  or  magnetic  sand,  may  be  con- 
verted into  pig  iron  and  thence  into 
steel,  has  just  been  made  public  liy 
Goro  Matsukata  and  Dr.  Asobu  Naito. 

The  discovery,  the  scientists  aver, 
will  not  only  revolutionize  the  steel  in- 
dustry of  Japan  but  ot  the  world.  The 
process  is  carried  out  by  means  ot 
combining  the  sand  iron  with  coke, 
using  hot  gas  flames  and  making  ferro- 
coke.  from  which  iron  can  be  easily 
taken. 

Japan  has  little  or  no  iron  in  any 
form  which  may  be  easily  mined  and 
this  tact  has  made  this  country  one  of 
the  biggest  importers  of  Iron,  espe- 
cially from  England  and  the  United 
States. 

The  discoverers  assert  that  the  new- 
process  will  make  .lapan  one  of  the 
liiggest  iron  producing  countries  of  the 
world,  independent  of  England  or  the 
United  States  In  the  matter  of  Iron 
imports. 

There  are  lilO  square  iiillea  In 
Alaska  whieli  can  be  used  for  agriT 
cultural    purposes. 
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APARTMENT  HOUSES 


Plans    Completed. 

APARTMENT  BLDG,  Cost,  $60,000 

LONG  BEACH,  Los  Angeles  Co.  Cor- 
ner   19th    PI.   and    Ocean    Blvd. 

Three-story  brick  apartment  house 
bldg.    55x145    (17    2    to    5-rm.    apts.). 

Owner — R.    E.    Bowden. 

Architect — Hugh  R.  Davies,  514  Marine 
Banlc  Bldg.,  Long  Beach. 


Segregated  Figures  Being  Taken — Bids 
Close  Sept.    16,   in    the   Afternoon. 

APARTMENTS  Cost,    ?73,000 

SAN  FRANCISCO.  Vicinity  of  Larkin 
and   Geary   Streets. 

Four-story  and  basement  Class  C  67- 
■  room    apartment    house. 

Owner — Withheld. 

Architect  —  Smith  O'Brien,  Bankers' 
Investment    Bldg..    Ean    Francisco. 


Plans  Completed. 

APARTMENTS  Cost,    $20,000 

SAN    FRANCISCO.        E    Twenty-second 

Ave.   100  N  Lake  Street. 
Three-story    frame    (3)    apartments. 
Owner — Miss   Laura  Goodman,   86    West 

Clay  Park,  San  Francisco. 
Arcihtect — G.      A.      Applegarth,      Claus 

Spreckels  Bldg.,   San   Francisco. 


Plans  Completed. 

APT.    HOUSE  Cost,   $14,000 

OAKLAND,   Alameda   Co.,   Calif.      Man- 

dana  Blvd. 
Two-story  frame  and  stucco  apartment 

house  (4  3-room  apts.). 
Owner — Mrs.  Harry  Braund. 
Architect  ^  Jas.     T.     Narbett,     Easton 

Bldg.,  Oakland. 


Segregated   Figures   Being  Taken. 
APT.    HOUSE  Cost,   $55,000 

OAKLAND-     Bellevue  and  Staten  Aves. 
Three-story    and    basement    frame    and 

stucco    apts.     (18    3,    4    and    5-room 

apts.).     First  unit. 
Owner — Jas.  T.  Narbett. 
Architect  -^  Jas.     T.     Narbett,     Easton 

Bldg..  Oakland. 


Plans    Completed. 

APT.    HOUSE  Cost.    $32,500 

SAN    FRANCISCO.      NW    Leavenworth 

and  "Vallejo  Sts. 
T'nree-story   and    basement    frame    (12) 

apts. 
Owner — Michael  Dempniak,  355  Octavia 

St.,  S,  F. 
Architect — Not  given. 


Plans.  Completed. 

APARTMENT   HOUSE  Cost,    $18,000 

BERKELEY.       E    College     Ave     190     S 

Woolsey. 
Two-story    frame     IS-room    apartment 

house. 
Owner — R.   C.   AVoodburn,   155   Parkside 

Dr.,   Berkeley. 
Architect — M.    V.     Mowbray,    Jr.,     4236 

Foothill    Blvd.,    Oakland. 


Sketches   Being '  Prepared. 

APARTMENTS  Cost,  $12,000 

OAKLAND,  Alameda  Co.,  Cal.  Lake- 
shore  Avenue. 

Two-story  frame  and  plaster  apart- 
ments. 

Owner — Joseph   Sinai. 

Architect — Jas.  T.  Narbett,  Easton 
Bldg.,  Oakland. 


SAN   FRANCISCO,      W.   Laguna    .S7.6   N. 

Pine. 
Two-story     and     basement     frame      (4) 

apartments. 
Owner — C.  L.  Wold,  40  Montgomery  St., 

San   Francisco. 
Architect — None. 


Sub-Figures    to    be    Taken    in    About    a 
Week. 

APARTMENTS  Cost,    $ 

SAN  FRANCISCO.  E  Larkin  87-6  N  Mc- 
Allister Street.     ■       - 

Four-story      and. basement      Class     U 
apartment  house  building. 

Owner — S.   Hersko. 

Architect — Not   Given. 

Contractor — W.    S.    King.    135    Webster 
St.,  San  Francisco. 

SPECIFICATIONS 
Elevators;     Exterior  Finish,     cement 

plaster;  Grates,  gas  and  coad:  Heating, 

steam:    Furnace,    oil    burning;    Interior 

Finish,  gum;  Roof.  T.  &  G. ;  Tile,  glazed 

Waterproofing   compound;    Wall    Beds; 

Button    Lath    and    Metal    Lath    garbage 

cliutes. 


Segregated    Figures    to   be    Taken    Mext 

Week. 
APARTMENTS  Cost.    $90,000 

OAKLAND,    Alameda   Co.,    Cal.      Wayne 

Avenue  near  Lake  Merritt. 
Three-story    and    basement    frame    and 

stucco    apartment    house    (24    apis.) 
Owner — Mrs.   P.   C.    Renaud,    315    E-19;h 

St.,  Oakland. 
Architects  —  Schirmer-Bugbi-e     H     Co.. 
Thayer  Bldg..  Oakla  id. 


BANKS 


Contract  Awarded. 

BANK    BLDG.  Cost,    $100,000 

SA.NTA  MO^^CA,  Los  Angeles  Co.,  Cal. 

Fourth  St.  and  Santa  Monica  Blvd. 
One-story  brick  bank  building  150x100. 
Owner — Bank  of  Ocean  Park,, 
Architect — None. 
Contractor — D.     D.     Smith,     15     Zephyr 

Ave.,    Venice. 


Brick    Contract    Awarded.  . 

BANK   BLDG.  Cost,' $35,000 

FAIRFAX,    Marin    Co.,    Cal.      NW    Main 
and   Ruffano. 

One-story    brick    and    reinforced    con- 
crete bank  building. 

Owner — Fairfax    Bank. 

Architect — A,   J.   Porporato,   619   Wash- 
ington St.,  San   Francisco. 
The  brick  contract  has  been  awarded 

to  Thos.  F.  Mulcahy,  ISO  Jessie  St.,  San 

Francisco.     Figures     on     the     balance 

will  be   taken    later. 


BONDS 


SAN  MATEO,  San  Mateo  Co.,  Cal. — 
The  $500,000  bond  issue  to  purchase  a 
site  and  finance  construction  of  a  ne\y 
high  school  at  Burlingame  failed  to 
carry. 


To  Be   Done  by   Day's  Work. 
APARTMENTS  Co^t,    flO.OOO 


ARBUCKLE,  Colusa  Co.,  Cal.— The 
election  held  to  vote  bonds  of  $90,000 
to  Hnance  construction  of  a  new  school 
building  tailed  to  carry  by  two  votes. 
Another  election  will  be  called.  A  six- 
room  structure  is  islanned.  Plans  are 
lioing  prepared  by  Architect  Jens  C. 
Peterson,  Peoples'  Savings  Bank  Bldg., 
Sacramento. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Supervisors  sell  $6000  bond  issue  Oak 
Grove  School  District;  proceeds  of  sale 
to  finance  construction  of  an  addition 
to    the    present    school. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Supervisors  sell  $15,000  bond  issue  of 
Burnett  School  District  for  a  premium 
of  $1;  proceeds  of  sale  to  finance  con- 
struction  of  a  new  school   building. 


NAPA.  Napa  Co..  Cal. — County  Super- 
visors sell  $66,000  bond  issue  of  Calls- 
toga  High  School  District  for  a  pre- 
mium of  $1127.50.  Norman  R.  Coulter. 
46  Kearny  St.,  San  Francisco,  prepared 
the  plans,  which  call  for  a  one-story 
reinforced  concrete  12-room  structure, 
The  contract  was  awarded  on  May  23. 
1921,  to  Bordwell  &  Zimmerman  of 
Calistoga  on  their  bid  of  $63,000. 


CHURCHES 


Plans    Being    Figured. 
CHURCH  Cost,  $30,000 

LOS  BANDS,  Merced  Co.,  Calif, 
One-story      and     basement     reinforced 

concrete  church. 
Owner — Roman  Catholic  Church. 
Architect — Chas.    Fantoni.     550     Mont- 
gomery  St..   San   Francisco. 
Figures  are   being  taken   for   a   gen- 
eral contract. 


VALLEJO.   Solano   Co..   Cal. — All    bids 
received    by    the    Trustees    of   the    First 

Baptist    Church    of    Vallejo    have    been  ': 

rejected    as    being      too    high.         Slight  ■: 

changes  will   be  made  in   the  plans  and  '■ 

new  bids  opened   on  September   12th  or  i 

13th.      Plans    were    prepared    by   Archi-  | 

tects    E.    C.    Hemmings.    Ochsner   Bldg.,-  n 

Sacramento,  and  W.  A.  Jones  of  Vallejo,  '  ■ 
Associated.      Following    is    a    complete 

list   of   the   bids  received  on  September'  " 
6th: 
W.    C.    Duncan      &    Co.,      Sharon               -h" 

Bldg.,  San  Francisco $56,800  ' 

Clinton   Constr.    Co..    S.    F 63,846  > 

Betz  &  Maybrey,  Sacramento..,.    64,990  J 

Lewis    Tagnon.    Vallejo 68,000  " 

\ 

FACTORIES  &  WAREHOUSES    I 


Plans  Completed — Figures  to  be  Taken 
in  a  Few  Days. 

WHOLESALE   BLDG.  Cost,   $ 

OAKLAND,  Alameda  Co.,  Cal,  Third  & 
Broadway. 

Two-story  reinforced  concrete  whole- 
sale  building. 

Owner — Tillman  &  Bendel,  Harrison  & 
Embarcadero    Sts.,    San    Francisco. 

Arcihtects  —  Reed  &  Corlett.  Oakland 
Bank   of  Savings  Bldg.,  Oakland. 


Contract    Awarded. 

REPAIR    SHOP  Cost,    $25,000 

SAC:RAMENT0.    Cal.      12th   and   D   Sts. 

One-Story  brick  auto  repair,  paint 
shop,   etc. 

Owner — Bowman's  Carriage  Co.,  Sac- 
ramento. 

Architect — Frederick  S.  Harrison,  Sac- 
ramento. 

Contractor — A.    W.    Norris.    Sacramento. 


Conti'iact    Awarded.  ^ 

LOFT   BLDG.                            Cost,    $280,000  '•, 

LOS    ANGELES.   Corner    7th    and    BixeJ  't 

Sts.  -, 
Ten-story  reinforced  concrete  loft  \}\i§. 
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jwner— W.  W.  Paden  and  associates. 
Vrchitect — E.    I..    Mayberry    and    L.    L. 

Jones.    Citizens    Natl.    Bank    Bldg., 

Los  Angeles. 
Contractor — Henry      I^eonardt.      H.     W. 

Hellman  Bldg;.,  Los  AnK*!**- 

»1an.-i  Being  Prepared. 

■OLI>  STOHAGK  BLDG.         Cost,  i 

X>S   ANGELES. 

)ne-story  ljricl<  and  concrete  cold  stor- 
age   liuilding    fi>r    .Juvenile    Ifall. 

)wner — Los  Angeles  County. 

Architect — Wm.  Davidson.  Chief  Coun- 
ty Mechanical  Engineer,  10th  floor 
Hall  of  Records  Bldg..  Los  Angeles. 

Sclng   Done    by   Days   Work. 

'ACTORY  Cost.    % 

(AKLAND.  Alameda  Co..  Cal.     NE  20th 

and    Cypress    Streets. 
)ne-story    frame    and    corrugated    iron 

factory   building. 
>wner — Pacific    Pipe    Co..    201    Howard 

St.,   San   Francisco. 


'lans  Being  Completed. 

;OOLING   PLANT  Cost,    $15,000 

rRACY,  San  Joaquin  Co.,  Calif.  Three 
miles   west   of  Tracy. 

Cooling  plant  (to  replace  structure  de- 
stroyed   by    fire). 

)wner — Naglee  Burk  Dairymen's  Assn. 

Architect — Wieland  &  Mauzerette.  Mo- 
desto, Calif. 


'lans    Being    Prepared. 

'ACTORY  Cost,    J750.000 

)AK.\ND.  Alameda  Co..  Cal.  End  of 
E-Fourteenth    S-t.   at    City   Limits. 

rwo-story  reinforced  concrete  auto- 
mobile factory  with  4  wings  (ex- 
terior   dimensions    about    800x800). 

>wner — Durant    Motors    Co. 

itmctnrnl  Ens. — H.  J.  Brunnier.  Shar- 
on  Bldg..  San   Francisco. 

fechanical  Eng;. — Hunter  &  Hudson. 
Kialto   Bldg..  San  Francisco. 

lontractor — P.    J.    Walker    Co..    Monad- 
nock    Bldg..    San    Francisco. 
There   will  also   be   an   office   building 

,nd  other   building.s.      It    is   planned    to 

tart  construction   in  about  sixty  days. 

LOS  ANGELES,  Cal.— The  L.  A.  *  Salt 
>ake  branch  of  the  Union  Pacinc  Ry. 
lystem.  P.  E.  Bldg.,  Los  Angeles,  will 
rcct  a  freight  depot  on  Hunter  St.  be- 
ween  Lemon  and  Alameda  Sts..  in  Los 
ingeles.  The  State  Railroad  Commis- 
ion  has  granted  an  application  for 
pur  track  permits.  The  preliminary 
dans  provide  for  a  2-story  and  base- 
ncnt  general  freight  office  building. 
0x200  ft.,  and  a  1-story  freight  house. 
0x600  ft.  The  construction  will  be  of 
einf.  concr.  Plans  will  be  completed 
.t  once:  J250,000. 


WILLOWS.  Glenn  Co..  Cal.— William 
i.  Stewart  of  Glenn  is  planning  the 
rection  of  a  large  rice  elevator  at  the 
louthern  Pacific  siding  at  Ruiz,  about 
V4  miles  south  of  Willows.  The  plant 
vlll  be  equipped  with  cleaners  and 
Iriers.  and  will  have  a  capacity  of 
rom  l.OUO  to  2.000  bushels  per  hour, 
ehlch.  figured  on  a  basis  of  about  1.500 
>ushels  to  the  car,  means  in  the  neigh- 
■orhood  of  18  carloads  a  day.  The 
ilns  will  be  of  corrugated  iron  con- 
itructlon. 


RICHMOND.  Contra  Costa  Co..  Cal.— 
ndlcations  are  that  early  construction 
vlll  be  started  here  on  the  proposed 
ilant  of  thf  Republic  Steel  Package 
.'o.  ol  Clivehmd.  Ohio.  Spur  track.<(  to 
lerve  the  plant  have  hern  built  and.  it 
8  said,  stet-1  for  ron.st ruction  is  now 
lelng  shipped  from  the  East. 

The  Big  Four  Truck  Co.  of  Sacra- 
nentci  has  purchased  an  eleven-acre 
lite  adjoining  the  site  of  the  Cleveland 
•oncern,  and  Is  planning  early  cihi- 
itructlon  of  a  plant  for  the  manufac- 
uri-  of  anio  trucks.  The  main  biilld- 
ng  will  be  350  by  "0  feet  and  will  have 


a  steel  frame.  Powerful  overhead 
cranes  will  be  installed.  Plans  are  be- 
ing completed   by    ihe   company's   engi- 


GARAGES 


Contract  Awarded. 

GARAGE  Cost,   $27,000 

OAKLAND.  Alameda  Co.,  Cal.     SW  7th 

and  Clay  Sts. 
One-story  concrete  garage. 
Owner — Joseph     Rosenberg,     1250     Pine 

St..    San    Francisco. 
Architect — None. 

Contractor — MacDonald    &    Kahn,     1.10 
Montgomery  St.,  San   Francisco. 


GOVERNMENT     WORK    AND 
SUPPLIES 


Navy  Department.  Washington.  D 
C.  Office  of  the  Chief  of  Bureau  of 
Yards  and  Docks. — Bids  are  wanted 
until  October  5,  specification  4194,  for 
boiler-plant  equipment  at  the  hospital 
reservation,  San  Diego.     Address  above. 


WASHINGTON.  D.  C. — Following  bids 
were  received  by  Supervising  Architect. 
Treasury  Department,  for  alterations  to 
U.  S.   Post  Office  at  Eugene,  Ore.: 

Charles  H.  Bilderbach,  Eugene,  Ore- 
gon,   $6,700. 

Theriault  Construction  Co..  Philadel- 
phia.  $18,484. 

G.  Alfred  Sorber.  Poraland.  Oregon. 
$22,804. 

Hillard  &  Pierce.  New  York  City,  $9.- 
488. 

Geo.  E.  Wright.  Chicago.  $10,960. 

Garber  &  Cissel.  Bethlehem.  Pa..  $12.- 
500. 


AVASHINGTON.  D  C— Until  Sept.  19, 
10:30  a.  m..  bids  will  be  received  by 
Purchasing  Officer.  The  Panama  Canal 
Commission,  for  fur.  and  del.  under 
Circular  No.  145S:  50  annealed  nickel 
chrome  steel  rack  castings  for  dipper 
handles.  500  pieces  rolled  tempered 
manganese  fronze.  72  bronze  bars.  120 
steel  guide  bars.  40.000  brass  washers 
for  paper  fasteners.  2  reams  railroad 
cardboard. 


WASHINGTON.  D.  C— -Bids  are  being 
received  by  Bureau  of  Supplies  and 
Accounts.  Navy  Department,  for  the 
following  materials:  date  for  opening 
bids  as  noted  at  end  of  each  paragraph: 

.Schedule  8672,  various  eastern  and 
western  yard.«.  miscellaneous  quantity 
of  electric  drills  and  grinders,  opening 
of    September    27. 

Schedule  8701,  eastern  and  western 
yards,  drill  chucks,  opening  of  Septem- 
ber 23. 

Schedule  8702.  eastern  and  western 
yards.  14.700  pneumatic  chisel  blanks, 
opening   of  September   23. 

Schedule  8703.  all  yards,  combination 
side  cutting  and  round  nose  pliers, 
opening    of   September    23. 

Schedule  8705,  Mare  Island.  30.00" 
class  B  steel  bolts,  opening  of  Septem- 
ber 23. 

Schedule  8708.  Mare  Island.  100  reams 
emery  cloth,   opening   of  September   23. 

Sxjhedule  8709.  Puget  Sound.  77.00n 
pounds  black  fiat  soft  steel,  opening  ot 
September  23. 

Schedule  8714.  various  navy  yards, 
.\iiierican  white  oak  blocks,  opening  of 
September    9. 

Scehdule  8715.  various  eastern  and 
western  yards,  miscellaneous  quantity 
of  reamers  and  arbors,  opening  of  Sep- 
tember 30. 

Schedule  8717.  various  eastern  and 
western  yards,  miscellaneous  quantity 
of    twist    drlll.-<.    opening    of    September 


Schedule    8718,    various    eastern    and 


western  yards,  miscellaneous  quantity 
of    vises,    opening    of   September    30. 

Schedule  8720.  Puget  Sound.  2  dy- 
namo condenser  condensate  centrifugal 
turbine  driven  pumps  with  miscel- 
laneous spare  parts,  opening  of  Sep- 
tember 27. 

Schedule  8733.  for  Mare  Island,  mis- 
cellaneous quantity  of  electric  wire 
and   cable,   opening   of   September   30. 

Schedule  8737.  for  Mare  Island,  mis- 
cellaneous quantity  of  lamp  cord  and 
electric  wire,  opening  of  September  27. 


SAN  FRANCISCO— Until  Sept.  16.  10 
a  m..  under  Circular  No.  22-18.  bids 
will  be  received  by  Quartermaster 
Supply  Officer.  Fort  Mason,  for  fur,  and 
del.  400  casting  brushes,  hardwood 
block  about  2H  ins.  by  8  ins.  flat  steel 
wire  brush  about  3  ins.  long,  4  rows. 
Bidder  to  submit  sample. 


WASHINGTON.  D.  C.  — Tli«  following 
bids  were  leceived  on  Sepr ember  7th 
by  the  Bureau  of  Yar.lt-  aiul  Docks. 
-Navy  De|)artment.  for  o^n.-itrucl  ing  a 
c|uay  wall  at  the  Naval  Station  :ii  .san 
Diego,  under  Speciflcatioo  .Vo.  ■J484: 
Ross  Constr.  Co..  Sacramento. .  .$129,563 

Healy-Tibbitts  Constr.,  S.  F 135,800 

San   Francisco  Bridge  Co..  S.   F.   139.000 
Hannah  Bros..  San  Francisco...    154.000 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Plans  Being  Figured — Bids  Close  Sept. 

15.   1921. 
COMMl'NITY  BLDG.  Cost,  $40,000 

FORT    BRAGG,    Mendocino    Co.      Two- 
story    frame     community     building 
(auditorium,    swimming   pool,    etc.) 
Owner — Fort  Bragg  Community  Center 

Cptn. 
Architect — W.    H.    Weeks,    75    Post    St., 
San   Francisco. 
Figures   are   being   taken   for  a   gen- 
eral   contract    and    plans    may    be    ob- 
tained  from    the   architect's   office. 


Sketches     Approved — Working       Draw- 
ings   Ordered. 

CLUB   BLDG.  Cost,   $ 

BERKELEY,      Alameda   Co.,      Cal.      SW 

College  Ave.  and  Bancroft  Way. 
Five-story     reinforced     concrete     (with 

tile    roof)    Club    building. 
Owner  —  College       Women's      Club     of 

Berkeley. 
Architect  —  Walter      T.    Steilberg,    908 
Flatiron    Bldg..    San    Fraficlsco. 
Figures      will     not    be    taken      until 
January,   1922. 

The  first  floor  will  contain  an  audi- 
torium, restaurant,  and  two  small 
shops,  grouped  around  an  arcaded 
patio.  The  main  rooms  of  the  club  will 
be  on  the  second  floor,  also  grouped 
around  this  court,  with  doors  opening 
out  upon  the  terraces  above  the 
arcades.  The  third  and  fourth  floors 
will  be  devoted  to  apartments  con- 
sisting of  living  room,  kitchenette  and 
bath.  The  fifth  floor  will  consist  of 
sleeping  rooms  with  private  baths. 
There  will  be  a  small  garage  in  the 
basement:  and  In  the  back  of  the  audl- 
lorluh.  approached  through  a  small 
garden  court,  will  be  a  standard  20  by 
60  feet  swimming  pool,  with  Its  dress- 
ing rooms  and  showers  and  a  halr- 
dresslng  parlor  adjacent.  The  build- 
ing will  be  provided  with  steam  heat- 
ing and   garbage   Incinerating  plants. 


30. 


Plans    Being    Figured. 

LODGE    BLDG.  <:osl.    $7n.0iiu 

X'ALLEJO,    Solano   Co.,   Cal.      Main    St. 
Three-story     frame    and     palster     lodge 

building, 
owner — Vallejo        Council        No.        874, 

Knights  of  Columbus. 
.\rcbilect  — I.eo  J.    Devlin.   Pacific   Bldg.. 

San  Friinclseo. 
.NOTE: — Figures  are   being   taken    for 
a  general  contract. 
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Cost,    $14,000 


Plans    Completed. 
CLUB   BLDG. 
TAFT.   Kern   Co.,   Calif. 
Frame  club  building  48x115. 
Owner — Women's  Improvement   Club. 
Architect — Chas.  Bigger,  1st  Xatl.  Bank 
Bldg..    Bakersfield.    Calif. 


WEAVERVILLE,  Trinity  Co..  Cal.— 
The  County  Supervisors  have. voted  to 
levy  a  direct  tax  of  $12,000  to  finance 
construction  of  a  memorial  hall  hon- 
oring soldiers  who  gave  their  lives  in 
the  world  war. 


LONG  BEACH,  Cal.— Architect  W. 
Horace  Austin,  221  First  Nat.  Bank 
Bldg.,  Long  Beach,  has  completed  plans 
and  bids  will  be  taken  shortly  from 
member  contractors  only,  for  the  erec- 
tion a  part  two  and  part  four-story 
and  basement  chamber  of  commerce 
building,  to  be  erected  on  Ocean  Blvd. 
and  Elm  AVay,  Long  Beach,  for  the 
L/ong   Beach    Chamber    of    Commerce. 


COURTLAND,  Sacramento  Co.,  Cal. — 
Franklin  Lodge,  No.  143.  P.  and  A.  M., 
Hall  Assn.  granted  permission  by  Com- 
missioner of  Corporations  to  sell  and 
issue  securities  to  finance  construction 
of  a  $24,000  lodge  building  and  the  pur- 
chase  of   $5000    in   equipment   for  same. 


SAN  FRANCISCO — Competitive  plans 
are  being  prepared  by  five  San  Fran- 
cisco architects  for  the  development  of 
the  site  for  the  new  Masonic  Home  of 
California  at  Decoto.  Alameda  County. 
One  building  of  the  group  will  be 
erected  immediatel}'  and  will  cost  in 
the  neighborhood  of  $200,000. 

The  competition  will  close  about 
October  Bth.  The  following  is  a  list  ot 
the    architects   participating: 

Wm.  Mooser,  J.  W.  Dolliver.  1'.  Ri- 
ghetti,  Carl   Werner  and  B.  J.  Joseph. 

Architect  Sylvain  Schnaittacher,  233 
Post  St.,  San  Francisco,  has  been 
selected   as   otficial   adviser. 


HOSPITALS 


Contract  Awarded. 

INSTALL  BOILER  Cost,  $17,000 

SAN  FRANCISCO.  Clay  between  Bu- 
chanan and  Webster  Sts. 

Install  Sterling  Wate  Tube  boiler. 

Owner — Stanford   University,   premises. 

Engineers — Hunter  &  Hudson.  Rialto 
Bldg. 

Contractors — Mangrum  &  Otter,  Inc., 
827  Mission  St. 


SAN  JOSE.  Santa  Clara  Co.,  Cal. — J. 
H.  Miller,  101  South  16th  St.,  San  Jose, 
at  $24,9S0,  has  been  awarded  a  con- 
tract by  the  supervisors  to  construct 
an  addition  to  the  nurses'  cottage  at 
the  county  hospital.  Infirmary  Rd. 
Other   bidders   were: 

Al  Compton    $25,489.00 

Chas.    S.   Collins    34,173.55 

Morrison    Eros 27,893.00 

R.   O.   Summers    2S.600.00 


HOTELS 


Plans   Being   Prepared. 

HOTEL  Cost,  $ 

LODI.    San    Joaquin    Co..    Cal.      Corner 

Main  and  Oak  Sts. 
Two-story   brick   hotel. 
Owner — Ernesto    DeMartini. 
Architect — J.    F.   Watson,   Lodi.   Calif. 


Plans  Being  Completed. 

HOTEL  Cost,   $18,000 

LODI,    San    Joaquin    Co..    Calif.      South 

Main   St. 
Three-story   brick   hotel    (2s   ru..nis). 
Owner^ — William   Tialoi. 
Architect — J.  F.  Watison,  Lodi,  Calif. 


POWER  PLANTS 


I'lans  Being  Prepared. 

SUB-STATION  Cost,    $ 

VACAVILLE,   Solano  Co.,   Cal. 

Large    reinforced   concrete   sub-station. 

Owner — Pacific  Gas  &  Electric  Co.,  445 

Sutter  St.,  San  Francisco. 
Architect — Engineering   Department    of 

Owner. 
Preliminary    work    en    the    site    has 
been   started   by   the  company's  forces. 


PUBLIC  BUILDINGS 


Cost,    $150,000 


Plans  Being   Prepared. 

ADDITION 

LOS  ANGELES,  Cal. 

Brick      addition.      100x175,      to   Museum 

Building. 
Owner — Los   Angeles  County. 
Architect — Wm.  Davidson,  Chief  County 

Mechanical    Engineer,    10th    Floor. 

Hall  of  Records  Bldg.,  Los  Angeles. 


Plans   Completed. 

POST   OFFICE   BLDG.  Cost,    $10,000 

SAN  FRANCISCO,  SE  Post  and  Avery 
Sts. 

One-story  brick  branch  postoffice 
building. 

Owner — Avery-Fuller  Children's  Cen- 
ter, 2320  F^inston  Ave. 

Architect  —  Herman  Barth,  Phelan 
Bldg..    San    Francisco. 


GLENDORA,  Los  Angeles  Co.,  Cal. — 
J.  C.  Bannister.  903  N.  Mariposa  Ave.. 
Los  Angeles,  was  awarded  the  gen- 
eral contract  at  $30,365  for  erecting  a 
brick  city  hall  and  municipal  building 
at  Glendora.  Alfred  W.  Rea  and  CHas. 
E.  Garstang,  903  Trust  &  Savings  Bldg., 
Los  Angeles,  are  the  architects.  The 
plumbing  was  awarded  to  C.  Campbell, 
Glendora,  at  $1800;  and  painting  to  Al- 
hambra  Wall  Paper  &  Paint  Co.  at 
$1720.  The  bids  on  heating  and  wiring 
were  taken  under  advisement.  The 
building  will  contain  city  offices, 
council  chamber,  jail,  police  station 
and  Are  department.  The  bids  re- 
ceived were   as   follows: 

General  Contract — J.  C.  Bannister, 
$30,365;  DarVell  Condley  Co.,  $31,800; 
Houghton  &  Anderson,  $32,766;  Joseph 
Thompson,  $32,860;  McFadden  &  Win- 
kelman,  $33,800;  Dawson  &  Seward, 
$34,152;  H.  H.  Peterson,  $34,382;  Mans 
Hooper,  $34,878:  E.  C.  English,  $35,000; 
T.  Bennett,  $36,283;  Wildey  &  Dixon, 
$36,350,  and  Jarboe  &  Murray,  $36,784. 

Plumbing — C.  Campbell.  $1800;  E.  E. 
Miller,  $1914.25;  F.  D.  Reed  Plumbing 
Co..  $2078;  Thos.  Haverty  Co.,  $2197, 
and   W.   P.   McArthur,   $2206. 

Heating  —  Potter-Strutz  Radiator 
Corp.,  $1989;  Pacific  Gas  Radiator  Co., 
$2100;  Williams  Radiator  Co.,  $2500  and 
an  alternate  at  $1286.60,  and  W.  P.  Mc- 
Arthur,  $1432   for  steam   heating. 

Electrical  Vl'ork — Standard  Electric 
Co.,  $595;  Golden  State  Electric  Co., 
$607;  Woodill-Patterson  Co.,  $674; 
Winder  &  Jones.  $675;  Bashore  Electric 
Co.,  $675;  Hall  &  Son,  $775,  and  Ameri- 
can  Electric   Constr.   Co.,   $900. 

Painting — Alhambra  Wall  Paper  & 
Paint  Co.,  $1720;  A.  E.  Lindgren,  $1723; 
R.  Zelinsky,  $1872;  Arenz-Warren  Co., 
$1950,  and  Swan  &  Sebastian,  $2155. 


WATSONVTLLE,  Santa  Cruz  Co.,  Cal. 
— Following  bids  were  received  by  City 
Council  for  painting  city  auditorium 
and  referred  to  Building  Committee 
for  report: 

Vail's  Paint  Store — Labor  and  Mate- 
rial. $S88.4S;  paint  alone.  $2.80  a  gallon. 

McYicar  &  Seekins — $1125.  Labor 
alone,  $725.  Sides  stained,  front  paint- 
ed and   trimmed.   $846. 

J.  A.  Mohr  &  Son,  San  Fi»ancisco — 
f/abor   and    material,    parti-color,    $704; 


all  one  color,  $640;  material  only.  $307;1 
labor,  $397,  parti-color;  all  one  color 
$333. 

Machine  Spray  Paint  Co. — $750.  Sides 
and    back    oxide   and   linseed    oil,   froi 
lead   and    oil,    $595.      Spray   work   onl 
$200;  labor  only,   $325. 

R.  Zelinsky.  San  Francisco — Mat 
rial.   $200;   labor.   $487. 

Zeb  Knott,  Richmond^JlOOO.  1: 
gallons  paint.  $36.S.75;  labor  only.  $65 

Roman  Paint  Co..  San  Francisco- 
Paint  alone,  linseed  oil  and  white  lea 
five-year  guarantee,  f.  o.  b.  Watsor 
ville,  $2.70  gallon.  ■ 

SAN  JOSE,  Santa  Clara  Co..  Cal 
O.  Summers,  17  North  First  St.,  Sa 
Jose,  only  bidder  at  $572,  was  awards 
a  contract  by  the  supervisors  for  al 
terations  in  office  of  county  assesso) 
work   to   be   completed   in   30   days. 


ALAMEDA,  Alameda  Co.,  Cal.  -% 
Standard  Fence  Co.,  60th  and  Low^i 
ell  streets,  Oakland,  at  $1490,  subl 
mils  low  bid  to  City  Council  foS 
constructing  permanent  backstop  foS 
baseball  field  in  Washington  Park  An« 
nex.  West  Coast  Wire  and  Iron  Work^ 
806  Howard  St.,  San  Francisco,  sub? 
mitted   only   other    bid. 


LOS  ANGELES,   Cal. — Wm.   Davidso 
Chief  County  Mechanical  Engineer.  10 
Floor.   Hall  of  Records.  Los  Angeles 
preparing   plans   for   alterations   in 
Los    Angeles    County      Court   House 
provide    quarters    for    three    additiohi 
Superior  Court  departments;  also  pla 
for    additional    rooms    for    jun 
general  alterations  in  ten  court  rooms, 


3.} 


RESIDENCES 


Contract    Awarded. 

RESIDENCE  Cost.    $3,00| 

BERKELEY,  Alameda  Co.,  Cal.     S  Can 

yon  Road  600  E  Panoramic  Way. 
Two-story  5-room  frame  dwelling. 
Owner — Mrs.   L.    F.   O'Connor. 
Architect— W.      T.    Steilberg,      Flatiro^ 

Bldg.,  San  Francisco. 
Contractor — C.    P.    Kreischer,    36    Pana 

ramie  Way,   Berkeley. 


Plans  Being  Prepared. 
RESIDENCE,  ETC. 

Cost,  $16,000  to  $i7,oa 
PIEDMONT,    Alameda    Co.,    Calif. 
Two-story   and    basement   frame,   plaS 

ter   and   brick   residence,   11   roon 

and   garage. 
Owner — Dudley   Dexter.  ^ 

Architect — Sidney    B.    and   Noble   New-* 

som,    Nevada    Bank    Bldg.,    S.    F. 
Plans    will    be   ready   for   segregatc^j 
figures  in  about  two  weeks. 


Cost,  $5,00l 


Plans  Being  Figured. 

BUNGALOW 

VALLEJO,   Solano  Co.,  Calif. 

One-story  frame  and  plastered  bungaS 

lo'w. 
Owner — T.   Park   Jacobs,  'Vallejo,  Call! 
Architect  —  Jas.     T.     Narbett,     Easto 

Bldg.,  Oakland. 


Plans  Being  Prepared. 

RESIDENCE  Cost,    $14,00*i 

EURLINGAME,    San    Mateo    Co.,    Callfi^ 
Two-story    and    basement    frame         " 

stucco    residence    with    terra    coti 

roof  (9  rooms.  2  baths). 
Owner — H.   W.   Lunceford,   Burlingam4£.: 
Architect  —  Jas.     T.     Narbett,     Ea8t<d|' 

Bldg.,  Oakland.  j 


Plans    Being   Prepared.  »  i 

RESIDENCE.    ETC.  Cost.    $50,00*' 

LOS    ANGELES.      Laughlin    Park    on  »! 

3-acre   site.  j 

Two-story    and    basement    frame    and  j 

pastered     12-room     residence     (ga•^ ) 

rage     with     sevants'     apartment!)  1 

elaborate    garden,    patio.    fountalOi 

drives,   etc.).  ^ 
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Owner — Mary    Miles    Mlnter. 

Architect    and    Contractor — Frank    Me- 

line  Co..  6779  Hollywood  Blvd..  Los 

Angeles. 
There  will  be  a  pipe  organ  installed. 


Contract  Awarded. 

RESIDETNCE.  ETTC.  Cost.  $ 

LOS  ANGELES.  Hillhurst  PI.  near 
ariffith  Park. 

Two-story  frame  and  stucco,  tile  roof, 
elaborate  residence,  9  rooms  (land- 
scaping, concrete  cascade,  swim- 
ming pool,  driveways,  etc.). 

Owner — Charles  Seylar.  general  agent 
for  National  Surety  Co. 

Architect  and  Contractor — Frank  Me- 
line  Co..  6779  HoUywod  Blvd..  Los 
Angeles. 


Plan.s    Being   Prepared. 

RESIDENCE  Cost.    $10,000 

SAN    FRANCISCO.      Chestnut    between 

Franklin   and   Van   Ness   Ave. 
Two-story  frame  and  plaster  residence 

(9  rooms)   and  garage. 
Owner — V.    A.    Valente. 
Architect — O.     R.     Thayer.     110     Sutter 

St.,   San   Francisco. 


Plans  Being  Figured. 

RESIDENCE  Cost.   $25,000 

SANTA    ROSA,    Sonoma    Co..    Cal.        St. 

Rose  Parish  on  B  Street. 
Two-story   and      basement   frame     and 

plaster      parochial      residence      (is 

rooms). 
Owner-^Roman  Catholic   Archbishop  ot 

Sari    Francisco.    (Rev.    J.    V.    Long. 

Pastor). 
Architect — Leo  J.  Devlin,  Pacific  BIdg., 

San  Francisco. 
NOTE: — Figures  are  being  taken  for 
a  general  contract. 


Being  Done   by   Day's   Labor. 

RESIDENCE  Coat.   J 

VACAVILLE.    Solano    Co.,    Cal. 
Two-story  frame  and   ijlaster  residence 

and  separate  garage  (10  rooms  ind 

3  bathrooms). 
Owner — C.   M.   Hartley.  Vacaville,   Cal. 
Architects — Reed    &     Corlett.    Oakland 

Bank  of  Savings  BIdg.,  Oakland. 


Plans   Completed. 

RESIDENCE  Cost,   $8000 

SAN  FRANCISCO.  NE  29th  Ave  and 
Anza  St. 

One-story  basement  and  frame  resi- 
dence. 

Owner— Mildred   T.    Taubles. 

Architect— W.  H.  Crim,  425  Kearny  St., 
San   Francisco. 


SCHOOLS 


Figures  to  Be  Taken  Shortly. 

SCHOOL  BLDGS.  Cost.    $ ■ 

DOU'NET,   Los   Angeles  Co.,  Cal. 
Third    unit    group    of    reinforced    con- 
crete   high    school    buildings. 
Owner — Downey    High    School    District, 
Architect — W.  Horace  Austin,  221  First 
Natl.     Bank     Rldg.,     Los     Angeles, 
Cal. 


Plans   Being  Figured— Bids  Close  Sept. 
14.    1921,   9   A.   M. 

SCHOOL   BLDG.  Cost.  $ 

I.OS    ANGELES,    Cal.      Bridge    St.    and 

Boyle    Ave. 
Eight-room  brick  school  bldg. 
Owner — Los   AngeU-s   Board   of   Educa- 
tion. 
Architects — Hudson    &    Munsell.    Doug- 
las   BIdg..    Los    Angeles. 
Separate  bids  will  be  taken  for  gen- 
eral   work,    plumbing,    electric    wiring, 
heating  and   painting. 


Plans  Being  Figured— Bids  Close  Sept. 

16,    1921,    7:30    P.   M. 

SCHOOL  ADDN.  Coat.  | 

LONG   BEACH.    Los    Angeles    Co.      Los 

Cerrltos   School. 


One-story     brick      .i-roora     addition     to 

school. 
Owner — Long  Beach  School  District. 
Architect — W.      Horace     Austin,     First 

Nat.  Bank  BIdg.  Long  Beach. 

Plans  Being  Figured — Bids  Close  Sept. 

14.    1921.   9    A.   M. 
SCHOOL  ADDN.  Cost,  $25,000 

LOS  ANGELES,   Los  Angeles  Co.     Ver- 
non Ave.  and  Olive  St. 
Addition   to   West   Vernon   Ave.   school. 
Owner — Los   Angeles   Board   of   Educa- 
tion 
Architect — W.    C.    Pennell,    San    Pedro. 
Plans  may  be  obtained  from  the  sec- 
retary's   ofBce.    at    730    Security    BIdg., 
Los  Angeles. 

Separate  bids  will  be  received  for 
a  general  contract,  painting,  electric 
wiring,    plumbing    and   heating. 


Plans    Being    Prepared. 
SCHOOL  Cost,  $35,000 

NOVATO,  Sonoma  Co.,   Calif. 
One-story     frame     and    plaster    school 

(5    or    6    rooms). 
Owner — Novato  School  District. 
Architect — Walter    H.    Parker,    57    Post 
St.,   S.    F..   and   Kentfleld,    Calif. 

An  election  will  be  held  on  Sept.  17 
to  decide  the  question  of  issuing  and 
selling  bonds  of  $35,000  to  finance  con- 
struction   of   the    school. 

The  trustees  of  the  district  are: 
Elodie  S.  Cole.  Mrs.  Clara  B.  Carlile  and 
Guy   E.   Gage. 


Flans   Being   Prepared. 

LAVATORY  Cost,  $11,000 

FRESNO,    Fre.'ino    Co.,    Cal. 

One-story  lavatory  building  (to  house 
modern  toilet  equipment,  water 
pressure   and    heating   systems). 

Owner — Roosevelt    School    District. 

Architects — Swartz  &  Ryland.  Rowell 
BIdg.,    Fresno. 


Preliminary   Plans   Being   Prepared. 

SCHOOL   BLDG.  Cost,   $40,000 

LOS  ANGELES.  Corner  Santa  Monica 
Blvd.   and   Kenmore  Ave. 

Two-story  brick  and  plaster  school 
building  90x95  ft.  for  the  Immacu- 
late  Heart   of   Mary   Parish    School. 

Owner — Bishop  of  Monterey  and  Los 
Angeles. 

Architect — H.  H.  Hewitt  and  M.  L.  Bar- 
ber. 1130  Van  Nuys  BIdg..  Los  An- 
geles. 


Plans  Being  Figured — Bids  Close  Sept. 

:;3,   1921,    7:30    p.  M. 

SCHOOL  BLDGS.  Cost,  $ 

DOWNEY,   Los  Angeles   Co.,   Cal. 
Three   concrete   high  school   buildings. 
Owner  —  Downey    Union    High    School 

District. 
Architect  . —  John     C.     Austin.     Baker- 

Detwiler  BIdg..  Los  Angeles. 
Separate  bids  will  be  taken  on  a  gen- 
eral   contract,    gas,    heating,    plumbing, 
electric  wiring,  clock  system  and  paint- 
ing. 


Bids    to    Be    Advertised    for    in    a    Few 
Days. 

SCHOOL    BLDG.  Coat.    $70,000 

RICHMOND.     Contra     Costa     Co.,     Cal. 
High  School  site. 

Two-story    and    basement    hollow    tile 
Domestic  Science  BIdg. 

Owner — City   of  Richmond   School   Dis- 
trict. 

Architect — Jas.      T.      Narbett,      Easton 
BIdg.,   Oakland. 
NOTE: — Plans     will     be     before     the 
Board  tonight  for  final  approval. 


Plans  Completed  —  Figures  to  be 
Taken  Shortly. 

SCHOOL  Cost.   1161.000 

BURBANK,  Los  Angeles  Co.,  Cal. 

Brick    school    building. 

Owner — Burbank   High   School   District. 

Architects — Allison  &  Allison.  Hiber- 
nian  BIdg..  Los   Angeles. 


Plans    Being    Completed. 

HIGH   SCHOOL  ADD.  Cost.   $ 

FULLEHTON,   Orange  Co. 

Two      one-story      reinforced      concrete 

wing  additions  to  high  school. 
Owner — Fullerton    Union    High    School 

District. 
Architect — Carleton     M.     Winslow,     134 

Van  Nuys  BIdg.,  Los  Angeles. 


Opening    Date    Postponed — Bids    Close 
Sept.   17,   1921,   8  p.  m. 

SCHOOL  Cost,   $45,000 

WILLITS,    Mendocino   Co.,   Cal. 

One-story    reinforced    concrete    school 
(10    rooms). 

Owner — Willlts    Grammar    School    Dis- 
trict. 

Architect  —  Norman     R.     Coulter,     46 
Kearny  St..  San  Francisco. 
NOTE:— The     date    of    opening    bids 

has  been  postponed  from  Sept.   10th   to 

Sept.    17th. 

Plans     may     be     obtained     from     Mr. 

Coulter's  office. 


Segregated  Bids  to  Be  Advertised  For 
in   a   Few   Days. 

SCHOOL    BLDG.  Cost.    $12,000 

MANTECA,  San  Joaquin  Co..  Cal.  Sum- 
mer Home  School  District,  near 
Manteca. 

One-story   brick   school. 

Owner — Summer  Home  School  District. 

Architect — Chas.  H.  Young.  Commer- 
cial &  Savings  Bank  BIdg..  Stock- 
ton. 


Contract  Awarded. 

SCHOOL   BLDG.  Cost.    $11,783 

SAN      JO.\QUIN      CO..      CAL.      Atlanta 

School  District. 
One-story  frame  school. 
Owner — Atlanta  School  District. 
Architect — Chas.    H.    Young,    Commer- 
cial     and      Savings      Bank      BIdg., 
Stockton. 
Contractor — D.  W.  Baysinger,  Manteca, 
Calif. 
The     following    bids    were    also    re- 
ceived: 

Rasmussen     $11,750 

W.   J.  Scott    12.125 

Ubel    &    Van    Till    12,350 

The  bid  ot  Mr.  Rasmussen  did  not 
include  the  bond,  so  was  not  consid- 
ered. 


Plans  Being  Prepared. 

ADDITION  Cost.  $ 

LOS  ANGELES.  Cal.  4511  Pasadena 
Ave. 

Three-story  frame  addition  to  dormi- 
tory  40x150.   40   rooms. 

Owner — Page   School    for  Girls. 

Architect — Benj.  J.  Bloser,  Consolidat- 
ed Realty  BIdg.,  Los  Angeles. 


COALINGA,  Fresno  Co.,  Cal. — Until 
Sept.  22.  7  P.  M..  bids  will  be  received 
by  C.  L.  Geer.  principal,  Coalinga  Union 
High  and  Intermediate  Schools,  for  fur- 
nishing and  delivering  commercial 
classes'  equipment:  radio  equipment: 
flooring  large  room;  sanding  large 
room;  repairing  plastering:  calcimin- 
Ing;  3  concrete  tennis  courts,  etc. 
Specifications  may  be  had  from  tha 
Secretary. 


MERCED.  Merced  Co..  Cal.— Until 
Sept.  19,  8  p.  m.,  bids  will  be  received 
by  John  T.  Haines,  Clerk,  Farmdale 
School  District,  Boyer  Ave.  and  Tyler 
.St.,  Merced  Colony,  Merced,  for  grading 
the  school  lot.  etc.  Certified  check  10% 
required  with  each  bid.  Specifications 
may  be  had  from  clerk. 


PALO  ALTO.  Kanta  (."lara  Co..  Cal. — 
The  Trustees  of  the  Ravenswood 
School  District  Invite  proposals  for  In- 
stalling a  new  heating  plant.  Four 
rooms  and  assembly  hall.  Details  may 
be  obtained  of  L.  H.  Brown.  Clerk,  275 
University    Avenue,    I'alo    Alto, 
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AL.HAMBRA.  Los  Angeles  Co.,  Cal.— 
Robert  E.  Millsap,  423  Marsh-Strong 
BIdg.,  Los  Angeles,  was  the  lowest  bid- 
der at  ?2a,BUU  and  will  be  awarded  the 
contract  lor  excavating,  concrete  and 
carpenter  work  for  erecting  an  8-room 
grade  school  building  at  Alhambra. 
Allison  &  Allison,  1405  Hibernian  Bldg.. 
l^os  Angeles,  is  the  architect.  J.  Fl 
Kobler.  SI18  W.  8th  St..  Los  Angeles, 
will  probably  be  awarded  the  contract 
tor  masonry.  There  were  two  lower 
liids  but  both  contractors  conditioned 
their  bids  on  securing  contract  No.  1 
also.  The  low  bidders  on  the  other 
contracts  were:  California  Cornice 
Works  on  the  sheet  metal  work  at 
$540;  R.  G.  Blessing  on  tile  roofing  at 
$2'J0U;  Standard  Root  Co.  on  composi- 
tion roofing  at  $275;  Jas.  P.  Walsh,  336 
16th  St..  Long  Beach,  on  plastering  at 
.^4  360;  T.  N.  Fierce  on  blackboards  at 
$2185.75;  E.  A.  Lindgren  on  painting  at 
$3234;  Golden  State  Electric  Co.  on 
electrical  work  at  $1007;  Moorhead 
Plumbing  Co.  on  plumbing  at  $4180; 
Bennett-Montgomery  Hardware  Co.  on 
hardware  at  $1573;  and  Thos.  Haverly 
Co.  on  heating  at  $2396.  The  bids  re- 
ceived  were  as   follows: 

Concrete  and  Cariieiiter  Work — Robt. 
10.  Millsap,  $2!1,600;  (a)  deduct  it  Iwo 
rooms  are  omitted,  $2400;  (b)  deduct  it 
cement  walks  are  omitted.  $230;  J.  F. 
Kobler,  $31,251;  (a)  $1740;  (b)  $260; 
Uawson  &  Seward,  $33,361;  (a)  $22S>4; 
tb)  $168;  Farley  &  Farley,  $35,775;  (a) 
$2250;  (b)  $250;  Wopschall  Bros.,  $36,- 
271;    (a)    $3042;   (b)    $150. 

Masoiirj— J.  F.  Kobler.  $18,715;  for 
ruffled  brick  facing;  (a)  $17,392  for 
blue  brick  facing;  (b)  deduct  for  omit- 
ting two  rooms  and  using  ruffled  brick. 
$1608;  (c)  deduct  for  omitting  two 
rooms  and  using  blue  brick,  $1338; 
Wopschall  Bros.,  $17,464;  (a)  $16,864; 
(b)  $1200;  (c)  $1100;  Dawson  &  Seward, 
$18,555;(a)  $17,750;  (b)  $1525;  (c)  $108; 
Henry  Reimers,  $19,950;  (a)  $19,600; 
(b)  $1000;  (c)  $900;  Robert  E.  Millsap. 
$21,490;  (a)  $21,120;  (b)  $1100;  (c) 
$1060;  H.  E.  Kneer,  $22,700;  (a)  $22.- 
050;    (b)    $1100;    (c)    $900. 

Sheet  Metal — California  Cornice 
Works,  $540;  (a)  deduct  if  two  rooms 
are  omitted,  $42.80;  Emil  Brown.  $643; 
(a)  $53.20;  Pomona  Sheet  Metal  Works, 
$735;  (a)  $72;  Munger  &  Munger,  $891; 
(a)    $100. 

Tile  Hoof — R.  G.  Blessing.  $2900;  (a) 
$500;  C.  L.  Passmore.  $2950;   (a)    $590. 

I'omiiositiou  Rooflns — Standard  Roof 
Co.,  $275;  Warren  &  Bailey,  $2S0;  and 
Johns-Manville   Co.,    $297.60. 

Plastering— James  P.  Walsh,  $4360; 
(a)  $536;  J.  F.  Kobler,  $4648;  (a)  $438; 
C.  H.  Anderson.  $4711;  (a)  $427;  Robt. 
E.  Millsap,  $5190;  (a)  $475;  Howard 
Booher,  $6116;  (a)  $650;  Bert  Dequine, 
$6220;    (a)    $612. 

Blacliboarils — T.  N.  Fierce.  $2185.75; 
(a>  $334;  C.  F.  Weber  Co.,  $2187;  (a) 
$380;  Rucker-FuUer  Desk  Co.,  $2202.90; 
(a)    $390.60. 

Painting — E.  A.  Lindgren,  $3234;  (a) 
$235;  Cb)  $1060;  Albert  N.  Brown,  $3865 
(a)  $320;  (b)  $1810;  Arenz-Warren  Co.. 
$3900;  (a)  $400;  (b)  $1800;  D.  Zelinsky 
&  Son,  $3945;  (a;  $1895;  (b)  $1640;  W. 
li.  Gorrell  &  Son,  $5831;  (a)  $480;  (b) 
$1607. 

I<:ieetTicnl  Work — Golden  State  Elec- 
tric Co.,  $1007;  (a)  $107;  Standard  Elec- 
tric Co.,  $1046;  (a)  $115;  Renard  & 
Stai-y.  $1109.50;  (a)  $85;  H.  H.  Walker, 
$1110;  (a)  $100;  Southern  California 
Elec.  Co.,  $1500;  (a)  $130;  S.  &  H.  Ser- 
vice  Electric   Co.,    $1124.76;    (a)    $56.79. 

Plumbing — Moorhead  Plumbing  Co., 
$4180;  Coony  &  Winterbottom,  $4417; 
W.  P.  McArthur.  $4506;  Thos.  Haverly 
Co.,    $4678;   and   Arthur   Hess,    $5590. 

Hardware  —  Bennett  -  Montgomery 
Hardware  Co.,  $1573;  (a)  $125;  A.  C. 
Garnett,  $1689.45;  (a)  $106;  Alhambra 
Hardware  Co.,  $1769  and  $1749;  (a) 
$95.40  and  $103.50. 

Heating — Thos.  Haverty  Co.,  $2696; 
Ca)    $235;    W.    P.    McArthur,    $2952;    (a) 


$225;  Arthur  Hess,  $3000;  (a)  $125;  and 
Moorhead  Plumbing  Co.,  $3113;  (a)  $426 


MODESTO,  Staiiislaus  Co.,  Cal. — 
Hansen  &  Wood,  Silva  Garage  Bldg.. 
Modesto,  at  $2879.  awarded  contract  by 
Board  of  Education,  Kathleen  G.  Pre- 
wett.  Secretary,  for  altering  the  Wash- 
ington  school    building. 


LOS  ANGELES.  Cal.— Until  9  a.  m., 
Sept.  14.  bids  will  be  received  by  the 
Los  Angeles  Board  of  Education  for  an 
auditorium  and  two  class  rooms  at 
Budlong  school.  5940  S.  Budlong  Ave.. 
Los  Angeles.  .Alfred  W.  Rea  and  Chas. 
E.  Garstang.  architects.  Plans  may 
he  obtained  at  the  office  of  the  secre- 
tary, 730  Security  Bldg.,  Los  Angeles. 
Bids  will  be  taken  separately  on  the 
general  contract,  painting,  heating  and 
w  i  r  i  n  g. 
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K.   Zelinsky,   180  Jessie  St.,  San 

Francisco     '2426.00 

Zeh   Knott,  Richmond,   Cal 3290.00 

Palo  Alto  Paint  Co.,  Palo  Alto, 

Cal 4613.60 

C.   B.   Sovig.   ISO   Jessie  St.,  San 

Francisco     2657.50 

J.  A.  Mohr  &  Son,  2216  Fillmore 

St.,   San   Francisco    2216.00 

L.  H.  Brown.  Palo  Alto.  Cal....  3095.50 
Tormey     Co..     1042     Larkin    St., 

San    Francisco    2239.00 


VENICE.  Los  Angeles  Co.,  Cal. — 
Robert  B.  Ogden,  2103  7th  Ave..  Los 
Angeles,  was  awarded  the  general  con- 
tract at  $36,889  for  erecting  an  8-room 
grade  .school  at  Venice.  Edwin  Berg- 
strom.  1128  Cit.  Nat.  Bank  Bldg..  Los 
.\ngeles.  architect.  The  electrical  work 
was  awarded  to  Golden  State  Electrical 
Co.  at  $997;  painting  to  Alhambra 
Wall  Paper  &  Paint  Co.  at  $1520;  and 
plumbing  to  Venice  Sanitary  Plumbing 
Co.  at  $2750.  The  bids  on  heating  and 
blackboards  were  held  under  advise- 
ment. 

J.  B.  Harris.  808  Westchester  PI.,  Los 
Angeles,  was  awarded  the  general  con- 
tract, including  plastering,  at  $10,863, 
for  erecting  a  2-room  brick  school 
building  at  Ocean  Park  Heights  school 
site,  Venice.  Edwin  Bergstrom,  archi- 
tect. The  plumbing  was  awarded  to 
Venice  Sanitary  I'lumbing  Co.  at  $1531; 
electrical  work  to  Standard  Electric 
Co.  at  $395;  and  painting  to  Alhambra 
Wall  Paper  &  Paint  Co.  at  $844. 


HOLLISTER.  San  Benito  Co..  Cal. — 
E.  J.  Sparling  t>i  Son.  Hollister,  at 
$5,600  awarded  contract  for  repairs  and 
minor  additions  to  Grammar  School  in 
Fourth  Street. 


HANFORD.  Kings  Co.,  Cal.— Until 
Sept.  23.  10  A.  M.,  bids  will  be  received 
by  Ed.  Vickers.  Clerk.  Toud  School  Dis- 
trict, Box  305.  Route  C.  Hantord,  for 
constructing  addition  to  Youd  school. 
Plans  on  file  in  office  of  the  County  Su- 
perintendent of  Schools.  Certified  check 
for    10%   required    with   each    bid. 


HANFORD,  Kings  Co.,  Cal.— W.  N. 
Bond,  Hanford,  at  $600  awarded  con- 
tract by  Hanford  Union  High  School 
District  for  grading  portion  of  high 
school  grounds.  Other  bidders:  L. 
Smith,  $995;  J.  H.  Holt,  $710;  A.  W. 
Bass,  $740;  all  bidders  of  Hanford. 

SACRAMENTO,  Cal. — T.  M.  Burns, 
2207  N  St..  Sacramento,  submitted  tlie 
lowest  bid  to  the  Sacramento  Board  of 
Education  for  grading  and  surfacing  of 
playgrounds  around  the  Elmhurst  and 
El  Dorado  School  Buildings.  The  bids 
were  as  follows: 

T.    M.    Burns $3975 

McGuire   &    Henry 4013 

Robert  Trost    4129 

McGillivray  Constr.  Co 6546 

PALO  ALTO,  Cal. — Cramer  Bros.,  1941 
15th  St.,  San  Francisco,  submitted  the 
lowest  bid  at  $1955  for  painting  the 
Homer  Avenue,  Lytton  Avenue  and  In- 
termediate Schools. 

No  bids  were  received  for  remod- 
eling the  drawing-room  in  the  Inter- 
mediate School. 

Following   is   a   complete    list   of   the 
bids   received: 
Cramer  Bros,   1941  15th  St.,  San 

FYancisco     $1956.00 

Frisk  &  Swanson,  4331  19th  St., 

San   Francisco    2870.00 


STORES  AND  OFFICES 


Plans  Completed. 

STORES  Cost,    $12,000 

LODI,    San    Joaquin    Co.,    Calif.      South 

Main    St. 
Two-story   brick  stores. 
Owner — G.    and    J.    Graftingna. 
Architect — J.   F.   Watson,  Lodi,  Calif. 


Taken 


I'lans     Completed — Bids     I 

For   (trading. 
OFFICE  BLDG.  Cost,  $50,000 

SAN    FRANCISCO.      N    Sutter    137-5    E 

S-tockton    Street. 
Five-story      and    basement      reinforce<l 

concrete   office   building. 
Owner — A.   F.   Rousseau,  110   Sutter  St., 

San    B^rancisco. 
.'Architect — David    Coleman,    110    Sutter 

St.,    San    Francisco. 
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Contract  Awarded. 

OFFICE  BLDG.  ETC.  Cost,  $50,000 

LOS  ANGELES.     No.  1407  S-Hope  Street 
Two-story      brick    medical     office      and 

radium   treatment   building.     ,     , 
Owner — Dr.    Albert    Soiland.    527    W-7th 

.St..  Los  Angeles. 
Architect       &       Contractor — Milwaukee 

Building   Co..      Wright   &   Callender 

Bldg..  Los  Angeles. 


Plans  Being  Prepared. 

OFFICE  BLDG.  Cost.  $ 

LOS  ANGELES.     Hollywood  Blvd.  near 

Wilton  PI. 
Two-story    brick   store   and   office    bldg. 

100x100. 
Owner — Dr.    Clement    Swain. 
Architect,  and    Contractor — Frank   Me- 
line  Co.,  6779  Hollywood  Blvd.,  JjOS 
Angeles. 
Brick   Contract   Awarded — Figures  Be- 
ing Taken  for  Sheet  Metal  Work. 
ADDITION  Cost,  $300,000 

SAN   FRANCISCO.      NE     Mission     and 

New   Montgomery  Sts. 
Three-story   Class  A   addition   to   pres- 
ent two-story  building,  also  a  one- 
story  super-structure  on  roof. 
Owner — Schwenberg    Metzger   &   Aron- 
son.    Merchants'     Exchange     Bldg., 
San   Francisco. 
Lessee — Associated  Oil  Company. 
Architect — Mel.     I.     Schwartz,     Nevada 

Bank  Bldg.,  San  Francisco. 
Engineer — C.  H.  Snyder,  251  Kearny 
St.,  San  Francisco. 
Mealey  &  Collins,  ISO  Jessie  St.,  will 
be  awarded  the  contract  for  all  exte- 
rior brick,  terra  cotta  tile  partitions, 
brick   chimneys,  etc. 

Following    is    a    complete    list    of    the 
bids  received: 

Mealey  &   Collins $25,970 

Hogberg   26,500 

M.   B.   McGowan    27,582 

White   &    Gloor    29,290 

Farrell  &  Reed    29,600 

A.  G.  Reed 29,749 

M.   Brady    29,900 

Fennell   &  Chisholm    31,887 

H.   H.   Larsen    32,525 

■\V.  A.   Rainey    39,982 

Figures  will  be  taken  later  for  the 
plastering,  glass,  electric  fixtures,  mar- 
ble and  tile  work,  ornamental  iron 
roofing,  sheet  metal,  etc. 

(Continued  on  Page  16) 
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BRIDGES,   DAMS   &   HARBOR 
WORK 

PHORNIX.  Ariz. — The  Federal  Power 
Commission  has  granted  a  permit  to 
James  P.  Girand.  former  State  Engi- 
neer of  Arizona,  to  develop  120,000  h.  p. 
in  Mohave  Co.,  Ariz.  Girand  represents 
a  group  of  New  York  capitalists  He 
proposes  to  erect  a  dam  250  ft.  high 
In  Richmond  creek,  a  tributary  of  the 
Colorado  river.  One  year  will  be  al- 
lowed Girand  to  perfect  his  applica- 
tion. 


LOS  ANGKLES.  Cal. — Bids  for  dredg- 
ing 1.28!). 400  cu.  yds.  in  Los  Angeles 
Harbor  at  San  Pedro,  Calif.,  were  re- 
ceived by  the  U.  S,  Engineer  Offlcer, 
Los  Angeles.  Calif.,  as  follows: 

San    Francisco    Bridge    Co.,    14    Mont- 
gomery St.,  San  Franci.sco,  Calif.,  J176,- 
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Los    Angeles      Dredging      Co.. 
Beach.   Calif..    J]  78.452. 

United  Dredging  Co..  325  Central 
Bldg..  Los  Angelesi.  Calif..  ?l',i2,fi3B. 
alternate   bid. 


SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
County  Engineer  Irving  L.  Ryder  in- 
structed to  prepare  specifications  for 
a  new  top  of  the  San  Martin  Rd. 
bridge. 


SANTA  ROSA.  Sonoma  Co..  Cal.— 
City  Engineer  L.  L.  Mills  is  preparing 
preliminary  data  for  a  bridge  over  the 
Santa  Rosa  Creek  in  A  St..  It  has  not 
yet  been  decided  whether  a  steel  or 
concrete  structure  will  be  built. 


NAPA.  Napa  Co.,  Cal. — Until  Oct.  1, 
10  a.  m.,  bids  will  be  received  by  James 
A.  Daly,  County  Clerk,  for  construct- 
ing reinforced  concrete  bridge  across 
Napa  River  at  the  foot  of  Pratt  Ave. 
on  the  Sanitarium  road.  Cost  to  be 
borne  by  town  of  St.  Helena  and  Napa 
County.  Certified  check  10%  payable 
to  Chairman.  Board  of  Supervisors,  re- 
quired with  each  bid.  Edw.  P.  Ball, 
tiounty   Surveyor. 


SALINAS.  Monterey  Co.,  Cal.— E. 
Nommensen,  San  Jose,  at  $11,400, 
awarded  contract  by  Supervisors  to 
construct  highway  bridge  over  San 
Antonio  River  on  the  Pleyto-Bradley 
road,  Dist.  No.  4.  County  to  furnish 
materials  Other  bidders  were:  Dan 
Warner,  San  Francisco,  $11,900;  S. 
Kuthren,  Monterey,  $14,S80. 

Nommensen  also  awarded  contract 
to  construct  highway  bridge  over  San 
Antonio  River  near  Jolon,  Road  Dist. 
No.  4.  at  $10,400.  County  to  furnish 
materials.  Other  bidders:  S.  Ruthren, 
$14,984;    Dan    Wagner,    $10,890. 

Nommenson.  at  $6300.  awarded  con- 
tract to  construct  highway  bridge  over 
Lewis  Creek  in  Priest  Valley,  Road 
Dist.  No.  4.  County  to  furnish  mate- 
rials. Other  bidder:  Daniel  Wagner. 
$8990.  Howard  Cozzens.  County  Sur- 
veyor. 


SAN  RAFAEL,  Marin  Co.,  Cal.— S.  P. 
Brownlee.  San  Rafael,  at  $1290,  award- 
ed contract  by  Supervisors  to  construct 
reinfiirci-d  concr.  bridge  in  county  ro:id 
leading  from  Tacoloma  to  Petaluma, 
known  as  Red  Hill  road,  500  ft.  south 
of  county   line. 

Other   bidders   were:     Rocca  &   Cal- 


lelti.  San  Rafael.  $1755;  J.  G.  Leibert, 
San  Rafael,  $1799.  Engineer's  esti- 
mate. $1488.92.  Chas.  S.  Richardson, 
County   Engineer. 


MARYSVILLE.  Yuba  Co..  Cal.— 
Dredging  and  imi)roving  Ellis  Lake 
will  cost  approximately  $39,625,  accord- 
ing to  estimates  siil>mitted  to  the  City 
Council  by  William  Meek,  City  Engi- 
neer. No  action  was  taken,  the  report 
being  ordered  filed. 


SA.V  RAFAEL,  Marin  Co.,  Cal.— Su- 
pervisors reject  bids  for  constructing 
two  wooden  bridges  with  concrete 
abutments  in  Wilson  Ave.,  Road  Dist. 
No.  5.  and  for  removing  the  present 
bridges.  Bids  were:  Rocca  &  Caletti, 
$3536;  n.  W.  Phillips.  $3676;  J.  O.  Lie- 
bert.  $3900;  S.  P.  Brownlee,  $3700. 
County  Engineer  Chas.  .S.  Richardson's 
estimate.    $3826.85. 


FRESNO.  Fresno  Co.,  Cal. — Noble 
Constr.  Co.  at  $7,700  awarded  contracts 
by  the  Supervisors  to  construct  two 
bridges  In  Clovis  avenue.  Chris  P. 
Jensen,    County    Road    Engineer. 


MARYSVILLE,  Yuba  Co..  Cal.— City 
Council  passes  resolution  seeking  a 
survey  of  the  Feather  River  from  its 
mouth  to  Mary.sville  with  a  view  to 
improving  it  for  n.avigation  purposes. 
The  resolution  was  ordered  forwarded 
to  Senator  Hiram  W.  Johnson.  Con- 
Kressman  C  P.  Lea,  the  California 
Debris  Commission  and  the  War  De- 
partment engineers.  Wm.  Meek,  City 
Engineer. 


OROVILLE,  Butte  Co.,  Cal. — Follow- 
ing bids  received  by  Supervisors  for 
construction  of  a  reinforced  concrete 
bridge    over    Wyman    Slough:  O.    A. 

Peter.  Orovilie,  $578;  Henry  Myers. 
Oroville.  $600;  M.  Ward.  Sacramento. 
$867.80;  Davidson  &  Nicholson.  $1441. 
and  T.  H.  Polk,  Chico,  $712.98. 

Bids  for  concrete  liridge  over  Kusel 
Slough:  T.  H.  Polk.  Chico.  $1,393.80; 
Davidson  &  Niqiiolson.  $1^800;  Jennings 
Bros.  &  Ward,  $1,347.55. 

Villa  Verona  Slough  bridge:  O.  A. 
Peter.  $529;  T.  H.  Polk.  $763.98;  David- 
son &  Nicholson,  $1,737;  Jennings  & 
Ward.  $775. 

Davidson  &  Nicholson  of  San  Fran- 
cisco submitted  a  l)i(l  on  all  the  work 
for  $9,5!I0.  H.  II.  Hume.  County  Engi- 
neer. 


Engineers    and    Contractors 
PLEASE  NOTE 

We    Carry     In     Stock     Here    and 
Sell     at     Eastern     Factory     Price 

Mllbnrn  CarWde  Flare  Liprhts 

in   candlepowcr   from    50   to    12.000 

Mllbnrn  Oxy-.Vcetylene 
Welding  nnd  riittiiif?  Apparatus 

All  Safety  Appliances 

.\.s   RcMUir.-.l    liy    Ac.-i.l.nl 
Commission 

E.  D.  BULLARD 

Distributor    for 
Alexander  Milburn   Co. 

2C8  Market  St„   San   Francisco 

Phone    DouKlna   1118 


KKUWOOD  CITY,  San  Mateo  Co..  Cal. 
- -G.  Tocchetti,  Redwood  City,  at  $1,816 
awarded  contract  by  the  Supervisors 
to  construct  concrete  box  culvert 
across  Cordillerous  creek  on  the  Can- 
yada  road  in  2nd  road  district.  Other 
bidders;  T.  P.  Hamilton,  San  Mateo, 
$2,295;  A.  Mattson.  San  Bruno,  $2,742. 
Goo.    Kneese.   County   Engineer. 


OAKLAND.  Cal. — Rocca  &  Caletti, 
San  Rafael,  at  $31,435,  awarded  con- 
tract by  Supervisors  to  construct  rein- 
forced concrete  overhead  crossing  east 
of  Altamont  in  Murray  Township.  P. 
A.   Haviland,  County  Surveyor. 


REDWOOD  CITY.  .San  Mateo  Co.,  Cal. 
— A.  Mattson,  San  Bruno,  has  been 
awarded  a  contract  by  the  Supervisors 
to  construct  retaining  wall  on  the  La 
Honda  to  San  Gregoria  road.  Excava- 
tion, $3  cu.  yd.;  class  A  concrete  includ- 
ing steel.  $25.50  cu.  yd.;  fill,  $1.50  cu. 
yd. 

Mattson  also  awarded  a  contract  to 
construct  retaining  wall  on  La  Honda- 
San  Gregoria  road  near  Station  55-00; 
excavating  post  holes  for  wall,  $3  lin. 
tt.;  excavation  for  wall,  $3  cu.  yd.: 
Class  A  concrete,  $36  cu.  yd.;  lill,  $1.50 
cu.  yd. 

Mattson  also  awarded  contract  for 
retaining  wall  on  the  Montara  to  Half- 
moon  Bay  road  near  Station  24  7:  $2  cu. 
yd.  excavation;  $1.50  cu.  yd.  fill  and  $27 
cu.  yd.  for  wall  construction.  M.  P. 
Dutru  of  Redwood  City  bid  $3  cu.  yd. 
excavation;  $2  tor  fill;  $27.50  for  wall. 
Geo.  Kneese,  County  Engineer. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
—  L'ntil  October  3,  10  A.  M.,  bids  will  be 
received  by  Elizabeth  M.  Nash.  County 
Clerk,  for  the  construction  of  a  slope 
protection  wall  at  Salada  Beach  on  the 
Colma  to  Halfmoon  Bay  road.  Geo. 
Kneese,  County  Engineer. 


REDDING.  Shasta  Co.,  Cal. — Follow- 
ing contracts  awarded  by  the  Super- 
visors: Bridges  over  Five  Mile  Gulch. 
Whitney  Gulch  and  French  Gulch  creek 
near  French  Gulch  to  William  Ste- 
Idieiis,  $5721. 

Bridge  over  Bear  creek  on  the 
Redding-Shlngletown  road  near  Fred 
Dersch  place,  to  F.  A.  Zimmerman.  $14,- 
400. 

Bridge  over  Crowley  Gulch  on  Ihp 
Cot  ton  wood-Gas  I'oint  road  to  Cotton- 
wood  Lumber  Yard.   $2835.  , 

Bridge  over  Lack  creek  on  the  Balls 
Ferry-Shingletown  road  to  J.  L.  Web- 
ster,  $4746. 

Bids  were  also  received  on  the  two 
lills  of  3000  yards  each  on  the  Miliville 
biidge  but  no  contract  awarded.  P.  P. 
*:  O.  G.  Sutton  bid  90  cents  cu.  yd.  and 
II.  W.  Stocker  87'Ac  cu.  yd.  ( '.  R. 
Wiegel.    County    Surveyor. 


IRRIGATION  PROJECTS 


ET.VA  MILLS.  Siskiyou  Co..  Cal. — 
All  election  will  he  held  In  the  Scott 
\  alley  Irrigation  District  Sept.  24  to 
vote  an  assessment  of  $15,300  to  com- 
plete the  construction  of  canal  and 
works  in  the  district.  Directors  are: 
C.  S.  Hammond.  W.  T.  Davidson.  C.  F. 
liryan.    John    Siiva   and   J.    A.    Mathews. 


MODESTO,  Stanislaus  Co.,  Cal. — Un- 
til Sept.  24,  10  a.  m..  bids  will  be  re- 
ceived by  C.  S,  Abbott,  Secretary,  Mo- 
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destn  Irrigation  District:  il)  for  con- 
crete lining:  in  Ooldsworthy  lateral  ca- 
nal at  Hackett-Conant  ranch;  (2)  for 
concrete  lining  in  Lateral  7  at  Lucas- 
Carlson  ranches.  Certified  check  10% 
payable  to  President  Board  of  Direct- 
ors required  with  each  bid.  Specifica- 
tions may  be  had  from  office  of  Secre- 
tary, 823  Eleventh  St.,  Modesto. 


LIGHTING  SYSTEMS 


WOODLAND,  Yolo  Co.,  Cal. — H.  .). 
Orrick.  13  Fifth  St..  Woodland,  at  ?1,- 
58S.i)0  submits  low  bid  to  the  Super- 
visors for  installing  flood  lighting 
system  in  Yolo  County  Court  House. 
Bid  taken  under  advisement. 


POMONA.  Los  Angeles  Co..  Cal. — 
Property  owners  on  Randolph  St.  be- 
tween Park  Ave.  and  Wisconsin  St. 
have  petitioned  Council  for  construc- 
tion of  an  ornamental  lighting  system 
with   concrete   posts. 


INGLEWOOD,  Los  Angeles  Co..  Cal. 
— Until  8  p.  m.,  Sept.  19,  bids  will  be 
received  by  City  Clerk  Ruth  A.  Cory 
for  construction  of  ornamental  light- 
iTig  system  on  Market,  Commercial. 
Regent.  Los  Angeles  and  Queen  Sts., 
requiring  aliout  86  cem.  posts,  conduits 
and   appliances;   Vrooman    Act. 


PETALUMA.  Sonoma  Co.,  Cal.— City 
Council  planning  installation  of  elec- 
troliers in  Main  St.  from  B  to  Wash- 
ington Sts.;  estimated  cost,  $2500 
When  this  lap  is  completed  it  is 
planned  to  install  system  in  North 
Main  St.     N.  S.  Frost,  City  Engineer. 


SAN  MATEO.  San  Mateo  Co.,  Cal. — 
City  Trustees  adopt  map  of  zone  in- 
tended to  be  lighted  by  modern  elec- 
trolier system,  as  prepared  by  Engi- 
neer Whitehead.  Sixty  standards  will 
be    installed. 


MACHINERY 


TUCSON,  Ariz. — Albert  Steintel  &  Co. 
were  awarded  the  contract  at  $4000  to 
furnish  casings  for  new  city  wells. 
San  Francisco  Steel  Products  C'o.'s  bid 
was   rejected. 


LOS  ANGELES,  Ca!.— Until  3  p.  m, 
Sept.  13.  bids  will  be  received  by  Board 
of  Public  Service.  207  S.  Broadway,  for 
curb  cocks,  lead  flanged  corporation 
cocks,  and  lead  flanged  unions;  Spec. 
No.  5.S0;  also  for  9  reels  %-in..  31  reels 
?i-in.  and  10  reels  1-in.  AA  lead  service 
pipe;  Spec.  579-B.  On  Sept.  20  bids  will 
be  considered  for  33,000-volt  oil 
switche."!;  Spec.  No.  P-239.  L.  M.  An- 
derson. Acting  Secretary. 


WHITTIER,  Los  Angeles  Co.,  Cal.— 
I'ntil  8  a.  m..  Sept.  16.  bids  will  be  re- 
ceived by  Trustees  of  Whittier  City 
School  District  for  purchase  of  the  fol- 
lowing discarded  equipment:  One  1-h. 
p.  three-phase  motor  with  low  pressure 
centrifugal  air  pump  and  tank;  one 
1-h. p.  single-phase  motor  with  low- 
pressure  centrifugal  air  pump  and 
tank;  one  SOO-gal.  corru.  iron  tank; 
one  700-gal.  iron  tank  and  one  under- 
ground tank.  Bert  D.  Southwick,  220 
N.  Bright  Ave.,  Clerk. 


C.LENDALE,  Los  Angeles  Co..  Cal. — 
The  following  bids  were  received  Sept. 
1  for  furnishing  water  pipe,  gate  valves 
and  hydrants  to  the  Glendale  City 
Water  Department: 

Cast  iron  pipe — U.  S.  Cast  Iroii  Pipe 
At  Foundry  Co..  10  12-tt.  lengths.  Class 
B  pipe.  $1.30  ft.  ($65  ton);  22  class  D 
Tees,  $17.55  ea.;  2  8x8-4x4-in  class  D 
crosses.  $19.11  ea.;  4  6-in.  90  deg. 
elbows,  $7.80  ea.;  4  4-in.  class  D  plugs. 
56c  ea. ;  1  8-in.  45  deg.  plugs.  $10.46  ea. 
Keystone  Iron  Works.  6-in.  pipe,  $65 
ton;  8x8x6-in.  Tees.  $16.20  ea. ;  8x8-4x4- 
in.  Tees,  $15.30  ea.;  8x8  crosses,  $22.32; 
8x8-4x4  crosses.  $17.64;  6-in.  90  deg. 
elbows.  $6.42;  4-in.  plugs,  48c;  8-in.  4» 
deg.  plugs.  $10.80.  Grinnel!  Co..  6-in. 
pipe.  $1.51  ft.;  8x8x6-in.  Tees.  $13.40; 
8x8x4-in.  Tees.  $12.15;  8x8-in.  crosses. 
$18.65;  8x8-4x4-in.  crosses.  $13.80;  6-in. 
90  deg,  elbows.  $9.66. 

Riveted  Steel  Pipe — Lacy  Mfg.  Co., 
low  at  $13,368.60;  unit  prices.  10.045  ft. 
S-in.  12-gauge,  68c  ft.;  11,575  ft,  8-in. 
14-gauge.  56c  ft.;  175  ft.  4-in.  14-gauge, 
32c  ft.  Western  Pipe  &  Steel  Co.,  8-in. 
12-gauge.  80c;  8-in.  14-gauge,  61c;  4-in. 
14-gauge,  36c;  total,  $15,159.75;  Baker 
Iron  Wks.  71c.  60c,  34c,  total  $14,136.45; 
Los  Angeles  Mfg.  Co.,  61c,  72c,  35c, 
total   $17,516.70. 

Matheson  Joint — Grinnell  Co.  artd 
Crane  Co.  each  bid  $86.81  ft.  f.  o.  b. 
Glendale,  for  21.800  ft.,  total  $18,924.58. 


Hydrants — Grinnell  Co.  low  at  $44.17 
tor  21  6-In.  hydrants.  J 

Gate  Valves — Chapman  Valve  Co.  low' 
at  $27  for  14  8-in.;  $9.50  for  2  4-in  ■ 
$7   for  2   3-in;   $5   for  5   2-in. 


HANFORD.  Kings  Co.,  Cal.— Untilj 
Sept.  27,  8  p.  m..  bids  will  be  received* 
by  G.  W.  Armstead,  Clerk,  Hanford* 
Union  High  School  District,  for  fur.  i 
and  install.  1500  ft.  galv.  iron  pipM 
ranging  from  1-in.  to  3-in.  diameterj 
with  connections,  standpipes,  faucets,  j 
etc.  'i 


EUREKA,  Humboldt  Co.,  Cal. — Until-' 
Sept.  22,  7:30  P.  M.,  bids  will  be  re-* 
ceived  by  Geo.  B.  Albee.  Secretary  of< 
the  Board  of  Education,  for  furnishing" 
machines  and  other  equipment  for  an" 
automobile  repair  shop.  Bids  are  asked^ 
tor  items  separately.  Certified  check 
for  5%  payable  to  Eureka  School  Dis--< 
trict  required  with  each  bid.  Specifica-2 
tions  on  file  in  office  of  secretary.  '.) 


FIRE  EQUIPMENT 

■         ■     I 

LODI.  San  Joaquin  Co..  Cal. — ^Sea-J 
grave  Co..  at  $13,000.  awarded  contract? 
by  City  Trustees  to  furnish  and  de-/| 
liver   a    triple   combination   Are   engine.jil 

Cal.— City  j! 


OROVILLE.      Butte 
Trustees    purchase    Stutz    engine    froiii 
Stutz    Co.      Contract   price,    $12,450 


ALHAMBRA.  Los  Angeles  Co.,  Cal.—  ' 
Until  5  p.  m.,  Sept.  19,  bids  will  be  re-i 
ceived  by  City  Trustees  for  a  750-gal.| 
pump   for   the   fire   dept.  '. 


SEWERS,    STREET    WORK, 

ROADS    &    WATER   SYSTEMSi 

, ^___ 1 

2 

FRESNO.  Fresno  Co..  Cal. — Until! 
Sept.  16.  3:30  P.  M..  bids  will  be  re- 7 
ceived  by  R.  Y.  St.  George.  City  Clerk 
for  improving  Poplar  Ave.,  from  Mc- 
Kinley  to  Homer  Ave.,  by  grading, 
constructing  concrete  curbs  and  gut- 
ters, cement  sidewalks  and  oiling 
Certified  check  for  10%  payable  to  city 
required  with  each  bid.  Wm.  Strana- 
han.  City  Commissioner  of  Publl 
Work. 

(Continued    on   page    16) 
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Official    Proposals 


Bros    WANTED    FOB     STEEL    'WORK 

BUREAU  OF  TARDS  AND  DOCKS, 
Navy  Department,  Washington — Bids 
are  wanted  until  September  21.  speci- 
fication 4464,  for  steel  work  machine 
shop  at  rearl  Harbor,  H.  T.  Deposit 
for  plans  JIO.  For  Information  address 
chief  of  bureau. 

METAL    SHELVING    BIDS    WANTED 

OFFICE  OF  THE  SUPERVISING 
Architect.  Treasury  Department, 
Washington. — Bids  are  wanted  until 
September  26  for  Installing  mejal 
vault  shelving  in  the  U.  S.  public  build- 
ing. Honolulu,  H.  T. 

TO  CALL  BIDS  FOR  STEEL 
SUPERSTRUCTURE 


NOTICE  TO  CONTRACTORS 


Proposals  will  be  opened  in  the  near 
future  on  Specification  No.  4464  for 
erection  of  steel  superstructure  for 
new  machine  shop.  Naval  Station,  Pearl 
Harbor,  T.  H.  ^    ^ 

The  work  covers  the  erection  of  the 
steel  work  for  the  new  machine  shop 
which  will  be  rectangular  in  shape,  1 
story  high.  181  ft.  3%  in.  wide,  and  520 
ft.  long,  measured  between  column 
center  lines.  Bottom  chords  of  main 
trusses  will  be  approximately  50  ft. 
above  main  column  bases.  All  struc- 
tural steel  will  be  furnished  by  the 
Government. 

Plans  and  specifications  will  be 
available  for  distribution  shortly  and 
will  be  forwarded  when  available  upon 
the  receipt  of  check  or  postal  money 
order  for  $10,  payable  to  the  Chief  of 
the  Bureau  of  Yards  and  Docks,  as 
security  for  their  safe  return. 

R.   L.   MARTIN, 
Lieut.  Comdr.    (CEC)  U.  S.  Navy, 
By  direction.  Public  Works  Officer. 
♦ 

TO  CALL  BIDS  FOR  RIPRAPPING 


NOTICE   TO   CONTR.4.CTORS 


The  Bureau  of  Yards  and  Docks  will 
shortly  open  proposals  on  Specification 
No.  4390  for  rlprapping  Dike  No.  12 
at  the  Mare  Island  Navy  Yard. 

The  work  includes  the  excavation  of 
approximately  100,000  cu.  yds.  of  rock 
at  the  southerly  end  of  Mare  Island, 
and  the  depositing  thereof  outside  of 
Dike  No.   12. 

Plans  and  specifications  may  be  had 
when  available  upon  depositing  check 
or  postal  money  order  for  JIO.  payable 
to  the  Chief  of  the  Bureau  of  Yards 
and  Docks,  as  security  tor  their  safe 
return. 

By  direction,  Public  Works  Officer. 
R.    L.   MARTIN, 
Lieut.  Comdr.   (CEC)   U.   S.   Navy, 


NOTICE    TO    CONTRACTORS 


Office  Chief  Third  District,  Construc- 
tion Service,  Q.  M.  Corps.  Fort  Mason, 
Calif.,  September  3,  1921. — Sealed  pro- 
posals in  triplicate,  for  changing  High 
Tension  Aerial  Line  to  Cable  through 
Tunnel  at  Fort  Baker,  (alif..  will  be  re- 
ceived by  Constructing  Quartermaster, 
Fort  Mason.  Calif.,  until  11  A.  M..  .Sep- 
tember 21.  1921.  Plans,  etc..  on  appli- 
cation. 


Notice    to    (  ontraclorM 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington, 
D.  C.  Sept.  1,  1921. — SEALED  PROPO- 
SALS will  be  opened  in  this  office  .-.i 
H  p.  m.,  Sept,  29,  1921.  fi>r  the  Installa- 
tion of  a  Howage  Ejector,  etc..  at  the 
United  States  Post  Office,  Stockton, 
(.'alif.,    in    accordance    with    the    draw- 


ing and  specification,  copies  of  which 
mav  be  had  at  this  office  or  at  the 
office  of  the  Cu.stodian  at  Stockton, 
Calif.,  in  the  discretion  of  the  Super- 
vising Architect.  .las.  A.  Wetmore. 
.Acting  Supervisintf  Architect. 


UIUS    W.4NTEn    FOR     .4PPRO.\(H    TO 
WH.ARP 


NOTICE    TO    CONTR.\<TORS 


OFFICE  CHIEF  THIRD  DISTRICT. 
Construction  Service,  Q.  M.  Corps,  Fort 
Mason,  Calif.,  September  2.  1921 — 
Sealed  proposals  in  triplicate,  for  con- 
structing Approach  to  Wharf  at  Fort 
Baker.  Calif.,  will  be  received  by  Con- 
structing Quartermaster.  Fort  Mason, 
Calif.,  until  11  A  M.,  September  22. 
1921.      Plans,  etc..   on  application. 


NOTICE   TO    CONTRACTORS 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office,  Washington, 
D.  C.  August  23,  1921.— SEALED  PRO- 
POSALS will  be  received  at  this  office 
until  3  p.  m.,  October  18,  1921,  and  then 
opened,  for  metal  book  stacks  installed 
in  place  in  the  United  States  Post 
Office,  Custom  House  and  Court  House 
at  Honolulu,  T.  H.  Drawings  and  speci- 
fications may  be  obtained  from  the 
Superintendent  of  Construction  of  the 
building  at  Honolulu,  Hawaii,  from  J. 
W.  Roberts,  Supervising  Superintend- 
ent of  Construction.  Room  403  Post 
Office  and  Court  House,  San  Francisca, 
California,  or  at  this  ofl^ce  in  the  dis- 
cretion of  the  Supervising  Architect, 
Jas.  A.  Wetmore.  Acting  Supervising 
-Vrchitect. 


STATE     OF     CALIPORM-V 


l>KP,VRTME-\'r     OF     PUBLIC     MOIIKS 
f.\LIFORNI.V  HKJHWAY  COMMISSIO.N 


NOTICE   TO    CONTRACTORS 


SEALED     PR01'0S.\LS     l 
i-eivecl  at    the   office   of     the 
Highway       ConiniiNNion,       .' 
Rtiilding,      Sacraiii 
oVIoek    P.    M..    on 
which  time  they  w 
ed    and    read    for 
cordance        with 
therefor    to    which 


ill     be     re 


California 
Kion,  ."il.*;  Forum 
nto,  Cal.,  until  2 
September    lUth.    at 

11  be  publicly  open- 
onstruction  in  ac- 
the  specifications 
pecial    reference 


made,    portions    of    State    Highway    as 
follows: 

Mendocino  County,  near  Arnold. 
(I-Men-1-G).  an  undergrade  crossing 
of    the    Northwestern    Pacific    Railroad. 

Stanislaus  County,  between  .South- 
erly Boundary  and  Ceres  ( III-Sta-l-A), 
about  6.0  miles  in  length,  to  be  surfac- 
ed  with  Asphalt  concrete. 

Santa  Clara  County,  between  Perry 
and  Morgan  Hill  ( IV-S.C1-2-B),  about 
4.3  miles  in  length  to  be  surfaced  with 
Asphalt   concrete. 

Santa  Clara  County,  between  Gilroy 
and  Carnadero  Oeek  (I  V-S.C1-2-C). 
about  1.7  miles  in  length,  to  be  paved 
with    Portland    cement   concrete. 

Monterey  County,  between  King 
City  and  South  side  of  Salinas  River 
(V-Mon-2-F),  about  1.0  miles  in 
length.  0.5  miles  to  be  paved  with  .As- 
phalt concrete  and  0,1  miles  to  be  sur- 
faced  with   Asphalt  concrete. 

Santa  Barbara  County.  between 
Canada  de  la  Posia  and  Gavlota  (V- 
SU-2-E  &  F),  about  3.2  miles  in  length 
to  be  widened  with  Portland  cement 
concrete  shoulders  and  surfaced  with 
Asphalt    concrete. 

Merced  Countv,  between  Delhi  and 
.Vi.rllurlv  HouMilary  ( VI-Mer-t-D), 
.ib.iut  4.2  miles  to  be  surfaced  with 
.Asphalt    concrete. 

Orange    County,    between    FuU^rton 


and  Northerly  Boundary  (VII-Ora-2- 
F),  about  4.8  mil.-K  in  length,  2.8  miles 
to  be  paved  with  Portland  cement  con- 
crete and  2.0  miles  to  be  widened  with 
Portland  cement  concrete  shoulders 
and   surfaced   with   Asphalt  concret*. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento, 
San  Francisco,  San  IvUis  Obispo,  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  it  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission.  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest   of  the   State. 

NEWELL    D.    DARLINGTON. 
CHARLES     A.     WHITMORE. 
GEO.    C.    MANSFIELD, 
California   Highway  Commission. 
AUSTIN    B.    FLETCHER, 

State    Highway    Engineer. 
JOHN  F.  GALVIN, 

Secretary. 
Dated    August   22.    1921. 


l'r.\TE  OF   C.*LIFORXIA 


UlCP.tllT.MENT     OF     PUBLIC     WORKS 


C.VLIF>ORNIA  HIGHWAY  COMMISSION 


.NOTICE    TO    CONTR.\CTORS 


SEALED  PROPOSALS  will  be  n-- 
coived  at  the  office  of  the  California 
HiffliMny  CommiMition,  515  Fomm 
Building,  Saornmrnto,  Cal.,  until  2 
nVI<K-k  I>.  M..  on  October  3ril,  IIKSt,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  In  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Stanislaus  County,  between  Tuolumne 
River  Bridge  and  1.2  miles  North  of 
Ceres  (III-Sta-4-B).  about  1.9  miles  in 
length,  to  be  surfaced  with  Asphalt 
concrete. 

San  Luis  Obispo  County,  between  6 
miles  North  of  San  Simeon  and  .North- 
erly Boundary  ( V-Slo-56-A),  about  10.0 
iniies   in   length,   to   be  graded. 

Kern  County,  between  South  Line 
Section  19,  T.  11  N.  R  20  W.  S.B.B.  &  M. 
and  13.0  miles  South  of  Bakersfleld 
(VI-Ker-4-B).  about  10,0  miles  In 
length,  to  be  surfaced  with  Asphalt 
concrete. 

San  Bernardino  County,  between 
Summit  and  Victorvllle  <VII-SBd-31-C), 
about  15.7  miles  in  length,  to  be  paved, 
either  with  Portland  cement  concrete 
or  Bitumlnized   Macadam. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  s,ild 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  Kan  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  Iho 
division  In  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Wlllils.  Punsmuir.  Sacramento. 
San  Francisco.  San  Luis  Obispo.  Fresno 
and   Los  Angeles. 

No  bid  will  be  received  unless  It  is 
made  on  a  blank  form  furnished  by  the 
Cniniissloii  T|u-  npcclal  attention  of 
prospeotluu  lildders  is  called  to  tho 
"Notice  to  t:pntraclors"  annexed  to  the 
blank    form   of  proposal   for   full   dIreCc 
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tions  as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The  Department  of  Public  Worlds, 
acting  by  and  Ihrougli  the  California 
Highway  Commission.  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the   State. 

NEWELL    D.    DARLINGTON, 
CHAHLES  A,   WHITMORE. 
GEO.    C.    MANSFIELD. 
California    Highway   Commission. 
AUSTIN  B.   FLETCHER, 

State   Highway  Engineer. 
JOHN  F.  GALVIN, 

Secretary. 
Dated  September  6.   1021. 


ST.\TE       OP       C.*LIFORNIA 


DEPARTMENT     OF     PUBLIC     -WORKS 
CALIF-ORNI.V  HIGHWAY  C0I»IMISSIOIV 


NOTICE    TO    COIVTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  otfice  of  the  California 
Hig:hTray  Cotiiinission,  515  Foriun 
Building*  Saoriimento*  Cal.,  until  2 
o'clock  P.  M.,  on  September  26th,  at 
which  time  they  will  be  publicly  opened 
and  read  for  construction  in  accordance 
with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions of  State  Highway  as  follows: 

Sonoma  County,  between  Fairville 
and  Easterly  Boundary  (IV-Son-8-A  & 
■B),  about  nine  and  three-tenths  (9.3) 
miles  in  length,  to  be  graded. 

Imperial  County,  between  Near  East 
High  Line  Canal  and  New  County  Well 
(VII-Imp-27-A),  about  ten  and  seven- 
tenths  (10.7)  miles  in  length,  to  be 
paved   with    Asphalt   concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
office  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir.  Sacramento, 
San  Francisco.  San  Luis  Obispo,  Fresno 
and   Log   Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  anne.Ned  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be  done.   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLINGTON, 
CHARLES    A.    WHITMORE. 
GEO.    C.    MANSFIELD. 
California  Highway  Commission. 
AUSTIN    B.    FLETCHER. 

State   Highway   Engineer. 
JOHN  F.  GALVIN. 

Secretary. 
Dated    August    29,    1921. 


NOTICE     TO     BIDDERS 


(Court     House     Furnishings,     Etc.) 

NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  County  Commissioners  of 
Ormsby  County.  State  of  Nevada,  will 
receive  bids  for  furniture,  carpets, 
linoleum,  shades,  light  fixtures  and 
cabinet  work  to  be  installed  in  the  new 
Court  House  Building,  Carson  City, 
Nevada. 

Plans  and  specifications  may  be  se- 
cured at  the  office  of  F.  J.  DeLong- 
champ.   Architect.    Reno.   Nevada. 

Bids  will  be  received  at  the  office 
of  the  County  Clerk  at  Carson  City, 
Nevada,  up  to  13  o'clocli  noon  on  Sep- 
tember 10,  1921. 

All  bids  shall  be  sealed  in  opaque 
envelopes,  addressed  to  County  Clerk 
and  marked  "Bid  for  Court  House 
Equipment." 

Each  bid  shall  be  accompanied  by 
.a  certified  check  amounting  to  at 
least  5  per  cent  of  thu  total  amount 
of  the  items  bid  on. 

Bidders  may  bid  on  one  or  more 
items     authorized      by    the   ^oa,f(}      of 


County  Commissioners  for  Ormsby 
County,  Nevada,  the  17th  day  of  Au- 
gust, 1921. 

OHMSBY    BOARD    OF    COUNTY    COM- 
MISSIONERS, 

B.    S.    DAUGHERTY, 

Chairman. 
J.  W.  LEGATE,  Clerk. 


NOTICE  TO  PAINTERS 


(Hospital    BuildinsN) 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  propos.als  or  bids  will  be  re- 
ceived by  the  Board  of  Supervisors  of 
Santa  Clara  County.  California,  in  their 
rooms  in  the  Court  House,  in  the  City 
of  San  Jose,  up  to  11  o'clock  A.  M.  of 
Monday,  October  :t,  1021,  for  painting 
main  building  as  Santa  Clara  County 
Hospital,  also  Superintendent's  resi- 
dence. Tuberculosis  building.  Old 
Ladies'  and  Old  Men's  cottages  and 
Employes'  cottage.  Morgue  and  Gas 
House,  Water  Tower  and  Tanks  of  the 
Santa  Clara  County  Hospital,  in  ac- 
cordance with  plans  and  specifications 
on  file  in  the  chambers  of  the  Board  of 
Supervisors  for  said  work. 

Each  bid  must  be  accompanied  by  a 
certified  check  in  the  sum  of  5  per  cent 
of  amount  bid.  drawn  upon  some  re- 
liable bank  in  favor  of  Henry  A.  Pfister. 
County  Clerk,  as  liquidated  damages  in 
case  the  successful  bidder  fails  to  file 
a  satisfactory  bond  as  required  by  said 
Board  within  five  days  for  the  faithful 
performance  of  the  conditions  of  the 
contract. 

The  Board  reserves  the  right  to  reject 
any  and  all  bids. 

All  bids  must  be  addressed  to  John 
Roll.  Chairman  of  the  Board  of  Super- 
visors of  Santa  Clara  County,  and  in- 
dorsed "Bids  for  Painting  Hospital 
Buildings." 

By  order  of  the  Board  of  Super- 
visors of  Santa  Clara  County. 

Attest:     HENRY  A.  PFISTER.  Clerk. 

By  Eugene   M.    Don,   Deputy   Clerk. 


NOTICE  TO  BIDDERS 


(Isolation  Hospital) 


Pursuant  to  an  order  of  the  Board  of 
County  Commissioners  of  Washoe 
County,  Nevada,  made  and  entered 
upon  the  6th  day  of  September,  1921, 
sealed  bids  and  proposals  will  be  re- 
ceived by  the  undersigned  at  the  office 
of  the  County  Clerk  of  Washoe  County, 
in  the  City  of  Reno,  County  of  Washoe, 
State  of  Nevada,  not  later  than  twelve 
o'clock  noon,  Saturday,  the  ei;;hth  day 
of  October,  1021,  and  opened  in  the 
oHice  of  the  County  Commissioners  at 
1:30  o'clock  p.  m.  on  the  same  date,  for 
the  following:  For  the  erection,  con- 
struction, and  completion  of  an  Isola- 
tion Hospital  Building  according  to  the 
plans  and  specifications  made  by 
George  A.  Ferris  &  Son.  architects  of 
Reno,  Nevada;  plans  and  specifications 
may  be  obtained  from  the  above  named 
architects,  at  their  office  in  the  Colo- 
nial Hotel,  Reno,  Nevada,  on  and  after 
the    above   date. 

By  order  of  the  Board  of  Coarrty 
Commissioners  of  Washoe  County,  Ne- 
vada. 

E.  H.  BEEMER, 
Clerk  of  (he  Board  of  County  Commis- 
sioners. 


NOTICE   TO    CONTRACTORS 


(Four  AVard  Buildings) 


Office  of  the  Clerk  of  the  Board  of 
Supervisors.    Alameda    County,    Calif. 

SEALED  BIDS  will  be  received  bv 
the  Clerk  of  the  Board  of  Supervisors 
of  Alameda  County,  at  his  office,  until 
10  o'clock  A.  M.  on  Monday,  October 
:!rd,  1921  (the  only  day  when  said  bids 
will  be  opened),  for  all  labor  and  ma- 
terial and  mechanical  workmanship 
reiiuired  for  the  erection  and  partial 
completion  of  Ward  Buildings  numbers 
Four,  Six  and  Eight,  and  connecting 
corridors  for  Highland  Hospital  of 
Alameda  County  at  14th  Avenue  and 
Vallecito  Place,  Oakland,  California; 
also  certain  partition  work,  etc..  in 
Wards.  One  and  Two  and  in  Service 
Building. 

Complete  plans  and  specifications  for 
said   work   are   on   file   in   the   office   of 


the  County  Clerk,  open  to  inspection. 

Copies  may  be  obtained  by  depositing 
with  the  County  Clerk  the  sum  of  One 
Hundred  ($100.00)  Dollars.  Contractors 
will  be  restricted  as  to  the  length  of 
time  they  may  retain  these  plans  and 
specifications    to    ten    (10)    days. 

Contractors  failing  to  return  said 
plans  and  specifications  within  said 
time  limit  will  forfeit  their  deposit  to 
the  County  of  Alameda.  The  entire 
amount  of  the  deposit  will  be  returned 
to  contractors  returning  plans  and 
specifications  in  good  condition  within 
said   time  limit. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  (10)  per  cent 
of  the  amount  of  the  bid  or  proposal, 
certified  to  by  some  responsible  bank, 
and  made  payable  to  Geo.  E.  Gross. 
Clerk  of  the  Board,  to  be  forfeited  to 
the  County  of  Alameda  as  agreed  and 
liquidated  damages  should  the  party  or 
parties  to  whom  the  contract  shall  be 
awarded  fail  to  enter  into  the  contract 
after  the  award  or  to  give  the  bond  re- 
quired by  the  Board  for  the  faithful 
performance  of  the  Contract. 

GEO.  E.  GROSS, 
Clerk    of    the    Board    of    Supervisors    of 
the    County   of   Alameda. 

Dated,   August   22nd,   1921. 


BIDS    -WANTED    FOR    SCHOOL 


NOTICE   TO    CONTRACTORS 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Trustees  of  the  Woods  School  Dis- 
trict, Woodbridge,  California,  at  the 
office  of  the  Clerk  of  said  Board  at 
the  School  House  of  said  District, 
located  in  the  town  of  Woodbridge, 
County  of  San  Joaquin,  State  of  Cali- 
fornia, until  3  o'clock  P.  M.,  Wednes- 
day, September  14,  1921,  for  the  erec- 
tion of  a  school  building  to  be  built 
in  Woodbridge,  California,  according 
to  plans  and  specifications  prepared 
for  the  same  by  George  C.  Sellon  and 
Company,   the  authorized   architects. 

Bids  will  be  received  for  the  various 
branches  of  the  work  as  follows:  For 
the  mason  work  and  carpenter  work 
combined;  for  the  mason  work;  for 
the  carpenter  work;  for  the  plaster- 
ing; for  the  painting;  for  the  roofing; 
for  the  sheet  metal  work;  for  the 
plumbing;  for  the  heating;  and  for 
the  electrical  work. 

Bids  will  also  be  received  for  the 
mechanical  construction  (including 
sheet  metal  work,  plumbing,  heating 
and   electrical  work). 

Plans  and  specifications  can  be 
seen  at  the  residence  of  the  Clerk  of 
said  Board  of  Trustees,  at  Wood- 
bridge,  California,  and  may  be  seen 
at  or  obtained  from  the  otfice  of  the 
Architects,  202  Mitau  Building,  Sac- 
ramento, California.  A  cash  deposit 
of  $25.00  will  be  required  from  all 
prospective  bidders  on  all  copies  of 
plans  and  specifications  loaned  out, 
as  a  guarantee  of  the  same  being  re- 
turned. 

All  shall  be  presented  on  blank 
forms  which  may  be  procured  at  the 
office  of  architects.  Each  bid  must  be 
accompanied  by  a  certified  check  on 
some  responsible  California  bank  for 
a  sum  of  not  less  than  ten  per  centum 
(10%)  of  the  amount  of  the  bid,  made 
payable  to  Geo.  M.  Bancroft,  Clerk  of 
the  Board  of  Trustees,  as  a  guarantee 
of  good  faith  that  the  party  to  whom 
the  contract  may  be  awarded  will, 
within  ten  days  after  the  award  is 
made,  enter  into  the  necessary  agree- 
ment and  furnish  the  necessary  bonds 
for  faithful  performance  of  said  work, 
and  in  case  the  bidder  to  whom  the 
contract  is  awarded  fails  or  refuses 
to  enter  into  said  agreement,  or  to 
furnish  said  bonds,  said  check  will  be 
forfeited  to  the  said  School  District 
in  the  manner  provided  by  law.  Each 
bid  must  be  enclosed  in  a  sealed  en- 
velope and  addressed  to  Geo.  M.  Ban- 
croft, Clerk  of  the  Board  of  Trustees 
of  Woods  School  District,  Woodbridge, 
California,  and  endorsed  "Proposal  for 
building  school." 

The  Board  of  Trustees  expressly 
reserves  the  right  to  reject  any  or  all 
bids. 

By  order  of  the  Board  of  Trustees 
of  Woods  School  District,  Woodbridge, 
San    Joaquin    County,    California. 

Dated  August  29.  1921. 

Signed:        GEO.    M.   BANCROFT, 

Signed:        MARTHA    D.    GARRISON, 

Signed;       L.  T.  MASON, 


Saturday,  September  10,  1921 

NOTICE   TO    CONTRACTORS 
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Brick  &  Concrete  St-bool,  Cost,  «1S0,000 


NOTH'E  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  recoived  and  opened 
by  the  Board  of  Trustees  of  the  Napa 
School  District.  Napa  County.  Califor- 
nia, np  to  8  P.  M.  o'clock,  on  the  ISth 
dar  of  September,  10::i,  for  the  erection 
and  comph-tion  of  a  concrete  and  brick 
school  building  to  be  known  as  the 
John  L.  .Shearer  Grammar  School,  in 
the  City  of  Napa,  Napa  County,  Cali- 
fornia, all  in  accordance  with  plans 
and  specifications  made  for  the 
same  by  \V.  H.  Weeks,  the  authorized 
architect   employed   by   the  Board. 

Bids   will  be   received   as   follows; 

(1)  The  General  Contract,  together 
wfth    alternate    propositions. 

(2)  The  Heatirvg  System. 

plans  and  specifications  can  be  seen 
at  the  office  of  the  Clerk  of  the  Board 
In  Napa,  between  the  hours  of  9  A.  M. 
and  3  P.  M.  of  any  day.  except  Satur- 
days. Sundays  and  holidays,  or  at  the 
office  of  the  Architect,  W.  H.  TVeeks.  75 
Post  Street.  San  Francisco,  California, 
during  business   hours. 

On  a  deposit  of  Twenty  ($20.00) 
Dollars  complete  sets  of  said  plans 
and  specifications  may  be  had  by  any 
prospective  bidder.  If  not  returned  by 
the  time  bids  are  received  or  if  muti- 
lated, the  said  deposit  may  be  retain- 
ed by  the  said  School  District  as 
agreed  and  liquidated  damages  for 
said  mutilation  or  detention. 

Bids  must  be  made  on  proposal 
blanks  obtained  at  the  oflice  of  the 
Architect  and  to  be  signed  by  the 
bidder,  accompanied  by  a  certified 
check  for  at  least  ten  per  cent  (10%) 
of  the  amount  of  the  bid  or  proposal, 
certified  to  by  some  responsible  bank 
and  made  payable  to  Howard  E. 
Roper.  Clerk  of  the  Board  of  Trustees 
of  the  Napa  School  District,  to  be 
retained  by  said  School  District  as 
liquidated  damages  should  the  party 
or  parties  to  whom  the  contract  shall 
be  awarded  fail  to  enter  into  contract 
after  the  award,  or  to  give  bonds  re- 
quired for  the  faithful  performance  of 
the   contract   or   any   bond   required   by 

The  Board  reserves  the  right  to  re- 
ject any  and   all  bids. 

Address  bids  to  Howard  E.  Roper. 
Napa,  California.  Clerk  of  the  Board. 


NOTICE  TO  COXTRACTORS 
(Two  Portable  Schoolii) 


NOTICE  IS  HEREl'.V  GIVEN  that  the 
President  of  the  Board  of  Edu- 
cation of  the  City  of  Santa  Rosa  School 
District.  Sonoma  County,  California, 
will  receive  bids  for  the  construction 
of  two  (2  1  wooden  portable  one-room 
school  buildings,  until  II  o'clock  \.  M., 
September  20,  1U21,  at  his  office  in  the 
Dougherty-Shea  Building  in  the  City 
of  Santa  Rosa,  and  that  these  bids  will 
be  opened  and  read  at  the  above  men- 
tioned time  and  date  and  place  in  the 
presence  of  all  concerned.  Plans  and 
specifications  for  the  work  may  be  ob- 
tained from  William  Herbert,  Architect. 
City  Hall,  Santa  Rosa,  California.  A 
deposit  of  Five  Dollars  ($.t.OO)  will  be 
required  to  insure  the  return  of  the 
plans  and   specifications. 

HILLIARD    COMSTOClv, 
President.  Board  of  Education,  City  of 

b'anta  Host  School  District, 

SARAH  N.    HATCH, 
Secretary.  Board  of  Education.  City    of 

Santa  Rosa  School  District. 


BIDS     WANTED     FOR     SCHOOL 


(<>ne-<itory    Frame    :ind    Planter    Four- 
room     Strurlnrel 


NOTICF,    TO    CO.VTRACTORS 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Trustees  of  the  Hayward  Grammar 
School  District  of  Alameda  County, 
California,  for  the  lonstruction  of  a 
ward  S.-hool  in  ihi-  Orchard-Avenue 
District  at  Iho  ini'i  .section  of  Soto 
street  and  Orchard  avenue,  at  Hayward, 
Alameda  County.  California,  as  per 
plans  and  specifiiallons  on  file  with  the 
Clerk  of  said  Trustee.-!,  In  the  town  of 
Huyward.  or  at  the  office  of  Henry  C. 
Smith,  Ihe  authorized  architect,  at  785 
Market  St..  San  Francisco,  California. 


Plans  and  specifications  can  be  ob- 
tained from  the  Clerk,  or  Architect, 
upon  deposit  of  the  sum  of  Five  ($5.00) 
Dollars,  which  will  be  returned  when 
said  plans  and  specifications  are  re- 
turned in  good  condition  to  said  Clerk 
or  Architect. 

Reference  to  plans  and  specifications 
are  hereby  made  for  bids  required. 

Blank  forms  for  bidding  will  be  fur- 
nished upon  application. 

t'aid  bids  will  be  received  up  to  ami 
IncludinK  September  20.  IU::i,  at  7 
o'clock  P.  M.,  by  the  Clerk  of  said 
Board  of  Trustees  at  Hayward.  Ala- 
meda County.  California.  Each  bid 
must  be  accompanied  by  a  certified 
check  for  the  sum  of  Five  (5)  per  cent 
of  the  amount  of  Ihe  bid.  conditioned 
on  the  successful  bidder  entering  into 
Ihe  contract,  the  amount  of  said  check 
lo  be  made  payable  to  the  Clerk  of  the 
Board  of  Trustees  of  the  Hayward 
Grammar   School   District. 

The  Trustees  reserve  the  right  to 
reject  any  or  all  bids. 

By  order  of  the  Board  of  Trustees 
of  the  Hayward  Grammar  School  Dis- 
trict. 

Dated  at  Hayward.  California.  Sep- 
tember  1.   1921. 

(Signed)         JACOB    HARDER    JR.. 
Clerk  of  the   Board   of   Trustees   of  the 
Hayward  School   District. 


BIDS    FOR    SCHOOL     DK.SKS 


NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Education  of  the  Sacra- 
mento City  School  District  will  re- 
ceive sealed  bids  for  two  hundred 
(200)  or  more  movable  school  chair 
desks.  Samples  of  desks  must  be 
furnished  the  Secretary  of  the  Board 
of  Education,  at  the  school  store  room. 
1   street,   between    10th   and    11th. 

A  certified  check  in  the  sum  of 
ten  per  cent  (10%)  of  the  amount  of 
the  bid  must  accompany  each  bid. 
which  will  be  forfeited  to  the  Board 
of  Education,  should  the  bidder  fail  to 
comply  with  his  bid,  if  retjuired  to  do 
so. 

All  bids  must  be  filed  with  the  Sec- 
retary of  the  Board  of  Education. 
Room  300.  City  Hall.  Sacramento,  not 
later  than  5  o'clock  P.  M.,  Monday, 
September    10,    1921. 

The  Board  of  Education  reserves  the 
right    to    reject    anv  and   all    bids. 

CHA.S.    C.   HUGHES. 

Secretary. 

NOTICE  INVITINt;  SEALED  PROPO- 
SALS FOR  THE  CONSTRICTION  OF 
AN  ELEMENTARY  SCHOOL  BlILD- 
IXt;,  ROSELAND  SCHOOL  DIS- 
TRICT, S.\NTA   ROS.*. 


NOTICE  IS  HEREBY  GIVEN,  bv  the 
Board  of  Trustees  of  the  Roseland 
School  District  at  Santa  Rosa.  Sonoma 
County.  California,  that  bids  will  be 
received  by  said  Board  for  the  erection 
and  construction  of  a  new  Elementary 
School   Building  at   Roseland. 

Plans  and  specifications  may  be  ob- 
tained from  the  Clerk  of  the  Board  of 
the  Roseland  School  District,  or  from 
the  architect,  Norman  R.  Coulter,  at 
16  Kearny  Street.  San  Francisco.  Cali- 
fornia. A  deposit  of  Ten  (JIO.OO)  Dol- 
lars will  be  required  for  each  set  of 
plans. 

All  bids  will  be  opened  bv  the  said 
Board  of  Trustees  on  the  lIHh  day  of 
September,  1»21,  at  H  o'clock  p.  m.,  at 
temporary  school  house,  and  all  bids 
must  be  delivered  to  Mr.  George  D 
Wilson.  Clerk  of  the  Board,  before  said 
hour,  enclosed  in  sealed  envelopes  and 
marked  on  the  outside.  "Bids  for  con- 
struction of  Elementary  School  Build- 
ing, Roseland  School  District,  Santa 
Rosa.    Sonoma    County,    California." 

All  bids  must  be  accompanied  by  a 
certified  check,  cash  or  a  certificate  of 
deposit  equal  to  ten  per  cent,  of  the 
amount  bid:  checks  or  certificates  ti> 
be  made  payable  to  the  Board  of  Trus- 
tees and  to  be  returned  lo  the  party  or 
panics  whose  bid  or  bids  are  not  ac- 
cepted, and  to  the  party  whose  bid  is 
accepted,  upon  his  entering  into  a  con- 
tract with  the  said  School  District,  and 
sriving  such  bonds  as  may  be  requircil 
by   law  or  said  Board. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all   bids. 

GEO.   D.    Wll.,SON. 
Clerk  of  the  Board  of  Trustees  of  the 

Roseland  Elementary  School  District. 

Santa    Rosa,    Sonoma    County,    Cali- 
fornia. 


BIDS    WANTED    FOR   SCHOOL 


NOTICE   TO    CONTRACTORS 


Notice  is  hereby  given  that  scaled 
bids  will  be  received  by  the  Board  of 
School  Trustees  of  the  Taft  Union  High 
School  District  of  the  City  of  Taft. 
County  of  Kern,  State  of  California,  up 
until  7  o'clock  p.  m.  on  the  aoth  day 
of  September.  1031,  at  the  office  of  the 
Clerk  of  said  Board  in  the  High  School 
Building.  Taft.  California,  for  the  fur- 
nishing of  all  materials  and  labor  nec- 
essary to  build  and  complete  a  one- 
.story  masonry  and  frame  school  build- 
ing for  the  Board  of  School  Trustees 
of  the  Taft  I'nion  High  School  District, 
County  <>t  Kern.  California,  as  per 
plans  and  specifications  prepared  by 
Orvillc  L  (lark.  Architect,  offices  401 
Brower  BIdg.,  Bakersfield.  California, 
which  plans  and  specifications  may  be 
obtained  at   said  Architect's  office. 

Each  bid  shall  be  made  out  <m  a  form 
to  be  obtained  at  the  Architect's  office 
and  must  be  accompanied  by  certified 
or  cashier's  check  in  the  amount  of 
len  per  cent  (10^)  of  bid  made  payable 
to  the  order  of  Clerk  of  Board  of 
School  Trustees  of  the  Taft  Union  High 
.School  District.  Bids  shall  be  sealed 
and  filed  with  the  Clerk  for  said  Board 
of  School  Trustees  of  the  Taft  Union 
High  School  District,  at  the  above 
mentioned    specified    time. 

The  above  mentioned  check  shall  be 
given  as  evidence  that  the  bidder  will 
enter  into  contract  if  awarded  the 
work  and  will  be  declared  forfeited  if 
the  successful  bidder  refuses  to  enter 
into  said  contract  after  being  request- 
ed to  do  so  by  the  Board  of  School 
Trustees. 

The  successful  bidder  will  be  re- 
quired to  furnish  two  bonds,  of  a  sure- 
ty company,  satisfactory  to  the  Board 
of  School  Trustees  of  the  Taft  Union 
High  School  District,  one  covering  an 
amount  equal  to  fifty  per  cent  (aOr,) 
of  the  contract  price  and  one  equal  to 
twenty-five  per  cent  (25^;)  of  the  con- 
tract   price. 

The  Board  of  School  Trustees  re- 
serves the  right  to  reject  any  or  all 
bids. 

Dated  this  7th  day  of  September, 
1921. 

E.    W.    NESBIT.   Jr..   Clerk. 
I'KTER  B.  VITELLE. 
P.   SMITH. 

JAMES    A.    CALHOUN, 
H.    W.    B.    RENTOUI.. 
Truslees  of  the  Taft  Union  High  School 

District. 


THE    OIISEItVEH 


(Continued   from 


>gc  1) 


Vitelle  &  Vitelle.  contractors,  have 
opened  offices  in  the  Odd  Fellows' 
Bldg^at  Taft  in  conjunction  with  W.  E. 
Congdon,    engineer. 


Eighty-eight  building  permits  were 
issued  in  Stockton  during  the  month 
of  August,  representing  construction 
costing  approximately  1114,040.  Cov- 
ering the  same  period  in  1920  the  to- 
tals  were   $93,379. 


Certified  articles  of  incorporation  of 
the  Hammond  Lumber  Co.  have  been 
filed  in  the  county  clerk's  office  at  Wil- 
lows. The  company  is  organized  under 
the  laws  of  the  state  of  Delaware  anrl 
has  its  headquarters  in  that  state.  The 
capital    stock    is    $10,000,000. 


Articles  of  incorporation  have  been 
filed  with  the  Oregon  Stale  Corpora- 
tion Department  by  the  Oregon  Char- 
coal Iron  Co.  of  Portland,  capitalized 
at  $500,000.  Incorporators  are:  J.  N. 
Kelley,  Roy  T.  Terry  and  Conrad  I' 
Olson. 


Bay  Counties  Lumber  Co.  of  San 
Francisco  is  permitted  by  Commis- 
sioner of  Corporal  ions  to  sell  and  issue 
too  shares  of  its  i-iipiial  stock  to  A.  W 
Forster. 
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BUILDING     AND     ENGINEERING     NEWS 


Saturday,  September  10,  1921 


STORES  AND  OFFICES 


(Continued   from  Page   10) 


Plans    Being    Figured. 

STORE   BLDG.  Cost,    i 

SAN  FRANCISCO.  N  Mission  near  New 

Montgomery. 
One-story    and     mezzanine      reinforced 

concrete  store  building,  20x80. 
Owner — Sullivan   Estate. 
Architect — Leo  J.   Devlin,  Pacific  Bldg., 
San    Francisco. 
Figures   are   being  taken   for   a   gen- 
eral contract. 

The  excavating  is  being  done  by  the 
Carlin    Grading    Co.,    180    Jessie    St. 

Plumbing  Being  Figured. 

OFFICE    BLDG.  Cost,    J50.000 

SAN    FRANCISCO.      N    Sutter    137-5    E 

Stockton  Street. 
Five-story     and      basement      reinforced 

concrete  otfice  building. 
Owner — A.  F.  Rousseau,  110  Sutter  St., 

San  Francisco. 
Arcihtect — David    Coleman,    110    Sutter 

St.,    San   Francisco. 


Architect   Taking   Sub-figures. 

OFFICE  BLDG.  Cost,  $100,000 

OAKLAND.      SW    15th    and   Broadway. 

Two-story  and  basement  class  "A" 
oflice  building  (terra  cotta  and 
granite    exterior). 

Owner — Oakland  Title  Ins.  &  Guaran- 
tee Co.,  1308  Broadway.  Oakland. 

Architect — M.  I.  Diggs,  1108  Easton 
Bldg.,   Oakland. 

Contractor — F.     A.     Muller,     Syndicate 
Bldg..  Oakland. 
Construction   will   be   started   on    the 

10th  of  this  month.     The  foundation  is 

to    be    of    sufficient   strength    so    as    to 

carry  eight  additional  stories  at   some 

future  date. 

SEATTLE.  Wash.— Grant  Smith  & 
Co.,  Seattle,  at  approximately  $200,000. 
have  been  awarded  a  contract  by  the 
Metropolitan  Building  Co.  to  erect 
Cobb  Bldg.  annex  from  plans  of  Archi- 
tects Howells  and  Albertson.  Seattle. 
Structure  will  contain  offices  exclu- 
sively for  physicians. 


THEATRES 


Steel     Contract     Awarded — Segregated 

Figures  to  Be  Taken  Next  Week. 

Week. 
THEATRE  Cost,  $300,000 

SAN    FTIANCISCO       S.    Geary    137.6    W 

Mason. 
Class  A   theatre. 
Owner — Curran    Theatre   Co. 
Architect — Alfred    Henry     Jacobs,     110 

Sutter  St. 
The  steel  contract  has  been  awarded 
to  the  Central  Iron  Works,  2050  Bryant 
St.,  San  Francisco,  at  $154  per  ton.  In- 
cluding   erection. 


SEWERS,    STREET     WORK, 
ROADS   &    WATER    SYSTEMS 

(Continued    from    Page    12) 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Residents  in  the  D.  L.  M.  tract  present 
petition  to  city  trustees  seeking  the 
improvement  of  Miller.  First.  Lange 
and  Dineen  Sts.  Referred  to  Superin- 
tendent of  Streets  for  report. 


SACRAMENTO,  Cal. — Supervisors  de- 
cide to  widen  and  Improve  the  Auburn 
Blvd.  between  the  end  of  the  cause- 
way and  the  city  limits  When  the 
State  begins  the  construction  of  a  new 
causeway.  Drury  Butler,  Popnty  Engi- 
neer. .,-...■•        ..      I    .  ..    . 


CALIFORNIA. — Following  bids  were 
received  by  the  State  Highway  Com- 
mission on   Aug.    29: 

Marin  and  Sonoma  Counties. — Be- 
tween Ignacio  and  FairviUe  (IV-Mrn- 
Son-8-A).  about  9.5  miles  in  length,  to 
be  paved  either  with  Portland  cement 
concr.  or  asph.  concr.  Involves  24,000 
cu.  yds.  excavation  without  classifica- 
tion; 390  cu.  yds.  Class  A  Portland  ce- 
ment concrete  (culverts  and  monu- 
bents);  48  lin.  ft.  30-in.  corrugated 
metal  pipe.  Alternative  items:  Item 
4,  13,970  cu.  yds.  Class  A  Portland  ce- 
ment concrete  (pavement);  item  5,  27,- 
100  tons  asphalt  concrete  mixture 
(pavement).  Alternate  item  5  is  to  be 
considered  as  alternative  for  Item  4. 
Commission  will  furnish  reinforcing 
■teel,  corrugated  metal  pipe,  cement, 
■and  and  coarse  aggregate  for  concrete 
and  fine  and  coarse  aggregate  and  as- 
phaltic  cement  for  asphalt  cement. 

Concrete     Asphalt 
R.    J.    Blanco.    Val- 

lejo    $131,652.00  

A.   Telchert   &   Son, 


.  ./.  .    $202,222.00 
150.543.50   215,174.50 


Sacramento 
Clark    &    Henry. 
Healy      -      Tibbitts 

Const.  Co..  S.  F...   133,404.10  

Conners  &  Hansen. 

Santa     Rosa 188,253.00  

P.  L.   Burr,  S.    F.. .  .    148,651.00   199,921.00 
Warren  Const.   Co., 


Portland.  Ore.   .  . 
Federal  Const.  Co., 

San  Francisco.  . 
Grant  Smith  &  Co., 

San  Francisco.  . . 
R.    McLeran    &   Co.. 

San   Franoisco  .  .  . 
Engineer's  Est.   .  . . 


144,575.50    174,350.00 


160,961.50  

145,257.65    ISS.624.15 


Santa  Barbara  County. — Between  San 
.Jose  Creek  and  Stony  Creek,  (V-S.B.-J- 
K),  about  2.0  miles  in  length,  to  be 
paved  with  Portland  cement  concrete. 
Involves:  11,900  cu.  yds.  excavation 
without  classification;  3000  tons  gravel 
or  broken  stone  in  sub-base;  4000  cu. 
yds.  Class  A  Portland  cement  concrete 
(pavement);  31  cu.  yds.  Class  A  Port- 
land cement  concrete  (culverts  and 
monuments);  126  lin.  ft.  12-in.  and  398 
lin.  ft.  18-in.  corru.  metal  pipe;  1000 
lin,  ft.  guard  rail;  26  monuments.  Com- 
mission will  furnish  reinforcing  steel, 
corrugated  metal  pipe,  cement,  sand 
and  coarse  aggregate  for  concrete  and 
gravel   or  broken   stone  for  sub-base. 

C.  H.  Hudson.  Los  Angeles $40,545.50 

P.  L.  Burr,  San  Francisco....  51,687.00 
Henry  J.  Kaiser,  Oakland....  53.784.48 
Arthur  H.  Vogt,  San  Francisco  56,694.00 
Wasco  Constr.   Co..   Wasco....    59,725.50 

Engineer's    estimate 51,418.40 

Los  Angeles  County  —  Between 
Rancho  El  Encino  and  Shoup  Ave., 
(VII-L.A.-2-B).  about  5.7  milei  in 
length,  to  be  paved  with  Portland  ce- 
ment concrete:  9550  cu.  yds.  Class  A 
Portland  cement  concrete  (pavement). 
Commission  will  furnish  reinforcing 
steel,  cement,  sand  and  coarse  aggre- 
gate and  hydrated  lime  for  concrete. 
J.  G.  Deckjord.  Los  Angeles .  .$42,497.50 
Herbert  F'rancisco.  Bishop....  52,334.00 
J.  A.  Costello,  Jr.,  San  Fran- 
cisco        56,822.50 

Engineer's   estimate    52.166.87 


FRESNO,  Fresno  Co.,  Cal.— F.  Pelle- 
grino,  Fresno,  has  been  awarded  a 
contract  by  the  Council  for  improving 
the  alley  in  Block  80  from  Inyo  to 
Mono  by  grading  and  paving  with  con- 
crete; 6-in.  concrete  paving,  $.23  sq. 
ft.;  grading,  $.04  sq.  ft.  Wm.  Strana- 
han.  City  Commissioner  of  Public 
Works. 


SAN  FRANCISCO.- Mission  Terrace 
Improvement  Club,  134  Delano  Ave.,  pe- 
tition Supervisors  to  pave  all  streets  in 
that  tract;  estimated  cost  of  Improve- 
ments, $100,000.  M,  M.  0'Shaughne»9y, 
City  Engineer. 


PETALUMA.  Sonoma  Co.,  Cal. — Pro- 
ceedings for  improving  Bodega  Ave. 
from  Upham  St.  to  the  west  city  limits 
rescinded  (due  to  irregularities)  by 
City  Council  and  new  roceedings  will 
be  started.  Contract  for  this  work  was 
recently  awarded  to  Hugh  Crummey  of 
Oakland,  the  city  to  furnish  materials. 
Project  involves  833  cu.  yds.  excavation 
and  38,552  sq.  ft.  5-In.  concrete  pave-' 
ment.     N.  S.  Frost,  City  Engineer. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
City  Engineer  James  K.  James  In- 
structed to  prepare  plans  for  grading, 
paving  and  construction  of  sidewalk*, 
curbs,  sewer  laterals  and  storm  water 
drains  on  portions  of  Cayuga  St.,  Sq- 
quel   Ave.  and   Pine  St. 

Council  orders  grading,  paving  and 
construction  of  sewers  and  storm  water 
drains  on  a  portion  of  Bay  St..  between 
the  S.  P.  viaduct  and  Continental  St., 
and  City  Clerk  instructed  to  advertise 
for   bids. 


SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
Irving  J.  Ryder,  County  Engineer,  in- 
structed to  proceed  with  improvements 
In  Purissimo  Ave.  and  Paloma  Ave.,  in 
Supervisor  District  No.  5. 


HOLLISTER,  San  Benito  Co.,  Cal. — 
W.  I.  McReynolds.  Hollister,  at  $33,- 
638.89,  awarded  contract  by  trustee* 
for  improving  Monterey,  Sixth.  Sev- 
enth. Hayden  and  Hawkins  Sts.  Unit 
bid,  144,307  sq.  ft.  grading,  $.02  sq.  ft.; 
144.307  sq.  ft.  grading,  $.19  sp.  ft.; 
5378  lin.  ft.  concr.  curbs,  $.62  lin.  ft. 
Alfred   M.   McCray,    City    Engineer. 


LOS  ANGELES,  Cal. — A  resolution 
of  intention  to  improve  Firey  Ave.  in 
Road  Imp.  Dist.  No.  172  was  adopted 
by  County  Supervisors  and  protests 
will  be  heard  Sept.  19.  A  5-in.  concr. 
pavement  will  be  constructed  on  half 
the  roadway.  9  ft.  wide,  from  Covina 
Blvd.  to  north  city  boundary  of  La 
Verne  and  the  full  width  of  the  road- 
way. IS  ft,,  from  the  latter  point 
to  south  line  of  Foothill  Blvd.;  concr. 
curb,  gutter,  and  curtain  Wall  and 
wood  retaining  wall  also  to  be  con- 
structed. 


OAKLAND.  Cal.— Hutchinson  Co.,  444 
17th  St.,  Oakland,  awarded  contract  by 
Council  for  improving  portions  of 
Rosedale  Ave.  and  E.  17th  and  E.  18th 
Sts.,  grading.  $.0846  sq.  ft.;  concr. 
curb,  $.75  lin.  ft.;  con.  gutter,  $.26  sq. 
ft.;  oil  macadam  pavement,  $.14  sq. 
ft.     Geo.  Mattis,  City  Engineer. 


OROVILLE.  Butte  Co.,  Cal. — County 
Engineer  H.  H.  Hume  completes  speci- 
fications for  completion  of  Vallambrosa 
Ave.  paving  in  Chico.  C.  F.  Belding. 
County  Clerk,   instructed  to  call  bids. 


LOS  ANGELES,  Cal.  —  Bids  were 
opened  by  Los  Angeles  Board  of  Super- 
visors for  constructing  a  water  sys- 
tem at  Lancaster,  in  Water  Works 
Dist.  No.  4.  in  accordance  ■with  plans 
and  specifications  prepared  by  F.  G. 
Dessery  and  E.  R.  Bowen.  engineers. 
Central  Bldg..  Los  Angeles.  Bids  "were 
called  for  in  12  different  sections,  unit 
hide  being  received  for  most  of  the 
work.  All  bids  were  referred  to  engi- 
neers for  tabulation  and  report.  As 
soon  as  available,  a  report  of  the  bids 
will  be  published  in  this  service. 


SANTA  CRUZ.,  Santa  Cruz  Co.,  Cal. 
— Greenfield  Bros.,  Santa  Cruz.,  at 
$1888.51,  awarded  contract  by  council 
for  grading  and  paving  Intersection  of 
Pacific  Ave.,  Washington  and  Bay  Sts. 
Other  bids  were:  L.  J.  Byrne.  $2238.24; 
T.  P.  Costella,  $1933.14;  W.  E.  Miller, 
$1900,17.  James  K.  James.  City  Engi- 
neer. 
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SAN  FRANCISCO. — Raiach  Improve- 
ment Co.,  46  Kearny  St.,  awarded  con- 
tract by  Southern  Pacific  Co.  to  Im- 
prove 2nd  St.  bet.  Harrison  and  Fol- 
«om:  asphaltic  concrete  pavement.  $.S7 
sq.  yd.;  basalt  block  toothing,  |.90 
lln    ft. 


OROVILLE,  Butte  Co  ,  Cal. — No  bids 
received  by  supervisors  Aug.  24  for 
constructing  Cana  West  road,  near 
Cana,  or  for  Wilson  Landing  road, 
near  Nord.  County  Engineer  H.  H. 
Hume  is  instructed  to  proceed  with 
construction   by  day  labor. 


OAKLAND.  Cal. — Bates  &  Borland. 
Oakland  Bank  of  Savings  Bldg..  Oak- 
land, awarded  contract  by  Council  for 
improving  88th  Ave.  from  East  14th 
St.  to  a  point  310  ft.  southwest  of  D 
St.:  excavation.  $1.35  cu.  yd.;  concr. 
curb.  $.75  lin.  ft.;  concr.  gutters,  J. 25 
sq.  ft.;  oil  macadam  pavement,  $.135 
sq.  ft.;  8x29-in.  corr.  iron  and  concr. 
culvert.  $5.25  lin.  ft.;  8x24-ln.  corr.  iron 
arid  concr.  culvert.  $4.75  lin.  ft.;  C.  I. 
handholes.  $25.00;  granite  header 
blocks.  $10. 

Bates  &  Borland  also  awarded  con- 
tract to  improve  Dakota  St.  from 
Maple  to  point  400  ft.  southeast  of 
Laurel  ave.;  excavation,  $1.05  cu.  y€.; 
concr.  curbs.  $.75  lin.  ft.;  concr.  gut- 
ters. $.25  sq.  ft.;  oil  macadam  ..ave- 
ment.  $.135  sq.  ft.;  cement  sidewalks. 
$.17  sq.  ft.     Geo.  Mattis.  City  Engineer. 


LOS  ANGELES.  Cal.— Fairchild-Gil- 
more-Wilton  Co..  Los  Angeles  Ry. 
Bldg..  was  awarded  contract  at  $10.- 
441  for  improving  Gramercy  PI.  from 
10th  St.  to  Country  Club  Dr..  involving 
32.477  sq.  ft.  grading  at  4c  ft.;  32.477 
sq.  ft.  bitulithic  paving  at  26c  ft.;  400 
sq.  ft.  grading  and  oiling  at  10c  ft.; 
2193  sq.  ft.  concr.  gutter  at  30c  ft. 
Other  bids  received  by  Board  of  Public 
Works  were:  George  R.  Curtis.  $10,- 
6<S.12;  George  H.  Oswald.  $12,218.55; 
engineer's    estimate.    $10,247.81. 


OAKLAND.  Cal.— M.  A  Lopez.  362 
San  Joaquin  St.,  San  Leandro,  at  $21.- 
730,  awarded  contract  by  Supervisors 
for  improving  roads  near  County  Hos- 
pital at  San  Leandro.  P.  A.  Haviland, 
County  Surveyor. 


CARSON  CITY.  Nev. — Following  are 
approximate  quantities  of  materials  re- 
quired for  the  construction  of  a  por- 
tion of  State  Highway  in  Churchill 
County  betw.  Salt  Wells  and  Sand 
Springs,  Route  2.  Section  C-1,  bids  for 
which  will  be  opened  by  the  Nevada 
State  Highway  Commission  on  Septem- 
ber 19:  10.42  lin.  mi.  preparing  sub- 
grnde  and  shoulders  and  75,085  sq.  yds. 
crushed  rock  surface,  constructed  in 
two  layers.  C.  C.  Cottrell,  State  High- 
way Engineer. 


N.\PA.  Napa  Co..  Cal. — City  Council 
passes  res.  of  int.  to  improve  Third  St. 
between  Coombs  and  School  Sts..  in- 
volving 934.3  cu.  yds.  grading,  28,810.2 
«q.  ft.  6-ln.  concrete  paving;  6  con- 
crete catchbasins.  180  ft.  6-in.  and  260 
ft.  8-in.  sewer.  4  4-in.  lateral  sewer 
house  connections;  1  brick  manhole 
and  1  flush  hole.  Protests  Sept.  12.  H. 
A.  Harrold.  City  Engineer. 


CHICO.  Butte  Co..  Cal.— Council  re- 
jects bids  of  Chico  Contracting  Co.. 
$9380.  for  paving  intersections  of  South 
Broadway  with  a  2i4-in.  asphaltic 
macadam  base  with  H4-in.  asphaltic 
macadam  wearing  surface.  Other  bid- 
ders were:  Gorrill  &  Gorrill.  Frank 
S.   Robinson.  City  Engineer. 


SAN  RAFAEL,  Marin  Co.,  Cal.— Until 
^fpt.  8,  8  p.  m.,  bids  will  be  received 
^y  Eugene  W.  Smith.  City  Clerk,  for 
conBtructing  a  concrete  pavement,  with 
»teel    reinforcement,    In    I'etaljima   Ave. 


extension,  otherwise  known  as  Puerto. 
Suella  Hill.  Cert,  check  107o  payable 
to  mayor  required.  Specifications  on 
file  in  office  of  clerk.  H.  H.  Jones. 
City   Engineer. 


SAN  FRANCISCO.— City  Engineer  M. 
M.  O'Shaughnessy  completes  specifica- 
tions for  the  construction  of  25.755  sq. 
ft.  of  artificial  stone  sidewalks  in 
Potrero  avenue  between  Mariposa  and 
21st    streets.      Estimated   cost.    $5.ir>0. 


OAKLAND,  Cal.— Hutchinson  Co.,  444 
17th  St.,  Oakland,  awarded  contract  by 
Council  for  improving  portions  of  B 
St.:  Grading.  $.055  sq.  ft.;  concr.  curb, 
$.75  lin.  ft.;  concr.  gutters,  $.26  sq.  ft.; 
oil  macadam  pavement.  $.1375  sq.  ft.; 
cement  sidewalks.  $.18  sq.  ft  ;  Sx24-in. 
corru.  iron  and  concr.  culverts.  $4.50 
lin.  ft.;  cast  iron  handhole,  $10  each; 
granite  header  blocks.  $10  each.  Geo. 
Mattis.    City   Engineer, 


SACRAMENTO.  Cal.— <:ity  Commis- 
sioners petition  to  Improve  7th  Ave. 
from  37th  St.  to  Sacramento  Blvd.  Al- 
bert  Givan,   City   Engineer. 


RENO,  Nevada.  —  J.  H.  Hoffman, 
Reno,  at  $9.35  per  ft.,  awarded  contract 
by  Council  to  construct  approximately 
420  ft.  of  reinforced  concrete  retaining 
wall  in  the  vicinity  of  Wingfleld  Park. 
Only  other  bidder.  Duncan  &  Frandsen. 
Reno.  $14.00  per  ft.  Harry  Chism,  City 
Engineer. 


ALBANY.  Alameda  Co..  Cal. — City 
Trustees.  N.  Vierra.  Clerk,  pass  res.  of 
int.  No.  5  to  construct  concrete  cul- 
verts, catchbasins.  pipe  connections  in 
Spokane   and    Portland   Aves. 

Res.  of  int.  No.  3  to  construct  con- 
crete culverts,  catchbasins.  manholes 
and  pipe  connections  in  Ramona,  Car- 
mel,  Washington,  San  Gabriel  and 
Santa    Fe   Aves. 

Res.  of  int.  No.  4  to  construct  rein- 
forced concrete  culverts,  sewers,  man- 
holes and  catchbasins  in  various  sec- 
tions of  the  city.  C.  L.  Huggins.  City 
Engineer. 


SACRAMENTO.  Cal.— Until  Sept.  15, 
9  p.  m  .  bids  will  be  received  by  M.  J. 
Desmond.  City  Clerk,  for  improving 
Catala  Way  from  manhole  in  place  in 
Stockton  Blvd.  to  east  line  of  Ford's 
Addition  by  constructing  8-In.  vit.  pipe 
sewer  with  17  6-in.  vlt.  wye  branches 
and   1    6-in.   vit.   flusher   branch. 

Separate  bids,  same  date,  for  improv- 
ing alley  between  12th  and  13th  Sts. 
from  sewer  in  place  in  44th  Ave.  to 
47th  St..  by  constructing  8-in.  vit.  pipe 
sewer  with  42  6-in.  vit.  wye  branches 
and  3  concrete  manholes.  Certified 
check  10%  payable  to  city  required. 
Albert  Givan,  City  Engineer. 


SAN  JOSE,  Santa  Clara  Co..  Cal.— 
City  Council.  John  J.  Lynch,  Clerk, 
passes  res.  of  int.  to  improve  Ninth  St. 
from  Santa  Clara  to  San  Julian  St.  by 
grading,  paving  with  asphaltic  concr. 
wearing  surface  1  hi  ins.  thick 
on  asphaltic  concr.  base  3  ins.  thick. 
constructing    3    brick    catchbasins. 

Second  St.  between  Hensley  and  Em- 
pire by  grading,  paving  with  a  1-in. 
asphaltic  concr,  wearing  surface  on  an 
asphaltic  concr.  base  3V4  Ins.  thick, 
where  not   already. 

Council  passes  resolution  ordering 
improvement  of  crossing  of  Hensley 
Ave.  and  Second  St.  by  paving  with 
H4-in.  asphaltic  concr.  wearing  sur- 
face on  a  3-ln.  asphalt  concr.  base, 
constructing  4  brick  catchbasins.  Wm. 
Popp.   City   Engineer. 


SAN  DIEGO,  Cal. — Until  10:30  a.  m.. 
Sept,  14.  bids  will  be  received  by  Super- 
visors of  San  Diego  County  for  con- 
structing culverts,  headwalls.  rock  re- 
taining!   walls,   earth    and    rock    excava- 


tion, emiiankments,  surfacing  with  dis- 
integrated granite  or  earth  and  re- 
moving fences  on  Julian  Rd,  No,  3-A. 
Foster  to  top  of  Mussey  grade.  23.345 
lin,  ft.  Charge  of  $5  made  for  plans, 
obtainable  at  office  of  Highway  Com- 
mission, 533  Union  Bldg,,  San  Diego. 
Certified  check  or  bond  of  5%,  R.  M, 
Morton.    Highway    Engineer. 

SEATTLE.  Wash,— Fiorito  Bros,.  Se- 
attle, at  $62,000,  awarded  contract  by 
King  County  Commissioners  for  paving 
two  miles  of  the  Auburn-Pierce  County 
line  section  of  the  East  'Valley  High- 
way south  from  Auburn. 


SACRAMENTO.  Cal,— Clark  &  Hen- 
ery  Construction  Co,.  Ochsner  Bldg., 
Sacramento.  awarded  contract  by 
Council  for  improving  33rd  St,  from  I 
to  J  by  grading,  constructing  1  con- 
crete manhole  and  reconstructing  1 
existing  manhole,  placing  5  C,  I.  gut- 
ter drains  and  connecting  same  to 
sewer  with  6-in,  vit,  sewer  pipe,  con- 
structing 4-in.  vit,  pipe  sewer  stubs 
and  paving  with  5%-in,  asphaltic  con- 
crete. 

Clark  &  Henery  also  awarded  con- 
tract to  improve  32nd  St,  from  L  St. 
to  Kolsom  Blvd,  by  grading,  construct- 
ing- concrete  curbs  and  gutters,  cast 
iron  gutter  drain.s  and  connecting  same 
to  sewer  with  6-in,  vit.  sewer  pipe.  2 
con.  manholes  with  C.  1.  curbs  and 
covers,  constructing  8-in.  vit,  pipe 
sewer  and  connecting  manholes,  grad- 
ing and  paving  with  asphaltic  con- 
crete 5Vz  in.  thick.  Improving  M  St. 
from  32nd  to  33rd  St,  by  constructing 
concrete  curbs  and  gutters,  one  con- 
crete manhole.  8-in,  vit,  pipe  sewei 
connecting  manhole  to  sewer,  grading 
and  paving  with  asphaltic  concrete 
5H  ins,  thick.  Improving  L  St,  from 
32nd  to  33rd  St.  by  constructing  con- 
crete curbs  and  gutters,  one  concrete 
manhole,  cast  iron  gutter  drains  con- 
necting same  to  sewer  with  6-in,  vit, 
pipe,  constructing  S-in,  vit,  pipe  sewer, 
grading  and  paving  with  asphaltic 
concrete  5'/4  ins,  thick.  Albert  Givan, 
City   Engineer, 


SACRAMENTO.  Cal— City  Commis- 
sioners, M,  J,  Desmond,  Clerk,  pass  res. 
of  int,  to  improve  Sacramento  Blvd, 
from  sewer  in  place  in  9th  Ave,,  to  14th 
Ave.,  by  constructing  vit,  pipe  sewer 
with  42  6-in.  vit,  wye  branches.  7 
concrete  manholes:  12th  Ave,  from 
point  10  ft.  east  of  37th  St,,  north  680 
ft,  east  of  Sacramento  Blvd,.  by  con- 
structing vit.  pipe  sewer  with  27  6-in. 
vit,  wye  branches.  4  concrete  manholes; 
38th  St,  from  manhole  in  place  in  12th 
Ave,  to  point  400  ft,  north  by  con- 
structing vit,  pipe  sewer  with  14  6-in. 
vit,  wye  branches,  1  concrete  manhole, 
Albert  Givan,  City   Engineer, 


LOS  ANGELES,  Cal —Improvement 
of  an  extension  of  Santa  Barbara  Ave, 
from  Los  Angeles  city  line  to  Mesa  Dr,. 
a  distance  of  1  mi.,  has  been  started 
by  County  Road  Commissioner  Jones 
by  force  account.  The  roadway  will  be 
gradi'd  and  surfaced  with  disintegrated 
granite. 


LODI.  San  Joaquin  Co..  Cal, — Until 
.Sept,  12.  8  P,  M,.  bids  will  be  received 
by  J,  F,  Blakely,  City  Clerk,  for  im- 
proving I'lea.sant  .\ve,  from  Lockford 
to  Locust;  from  Locust  to  Elm;  from 
Elm  to  Pine;  from  Pine  to  Oak;  from 
Oak  to  Walnut,  and  from  Walnut  to 
Lodi  Ave. 

Elm  St,  from  point  40  ft,  west  of 
Main   St.   to  Cherokee  Lane, 

Stockton  St,  from  Locust  to  Elm; 
Elm  to  Pine;  Pine  to  Oak;  Oak  to  Wal- 
nut;   Walnut   to  Lodi   Ave, 

Church  SI,  from  Louie  Ave,  to  Lock- 
ford;  Lockford  to  Locust;  Locust  to 
Kim;  Elm  to  Pine.  Pine  to  Oak;  Oak  to 
Walnut;    Walnut   to   Lodi   Ave. 
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Lockford  St.  from  Pleasant  to  School; 
School  to  Sacramento;  Sacramento  to  a 
point  125  ft.  east;  all  by  grading,  con- 
structing hydraulic  combined  concrete 
curbs  and  gutters  and  paving  with  1%- 
in.  "Warrenite  wearing  surface  on  an 
asphaltic  concrete  base  2^  in.  thick. 
Imp.  Act  1911  and  Imp.  Bond  Act  1915. 
Certified  check  10%  payable  to  city  re- 
quired. 

Clark  &  Henery  Construction  Co.. 
Stockton,  submitted  the  low  bid  for 
these  projects  on  August  29,  but  it 
was  rejected.  L.  F.  Barzellotti,  City 
Kngineer. 


SOUTH  SAX  FRAXCISCO.  —  City 
Trustees  reject  bids  for  improving  al- 
ley in  block  102  from  Spruce  to  Mag- 
nolia: alley  in  block  95  from  Magnolia 
600  ft.  westerly;  alley  in  block  117 
from  Maple  to  Spruce;  alley  in  block 
119  from  Maple  to  Spruce;  alley  in 
block  99  from  Spruce  to  Magnolia  by 
gi'ading  and  constructing  steel  wire 
mesh  reinforced  concrete  pavement  4 
in.  thick.  Project  runs  in  the  neigh- 
borhood of  ?20,000.  Geo.  Kneese.  City 
Engineer. 


TUULOCK.  Stanislaus  Co..  Cal. — Un- 
til Sept.  20.  8  p.  m.,  bids  will  be  re- 
ceived by  A.  P.  Ferguson,  City  Clerk, 
for: 

Improving  Lander  Ave.  from  Angelus 
.St.  to  south  city  limits  by  removing 
asphalt  covering  and  replacing  same 
with  a  Warrenite  Bitulithic  wearing 
surface    1%    ins.    thick. 

Separate  bids  for  improving  portions 
of  Myrtle,  Merritt  and  Sycamore  Sis. 
by  grading,  constructing  concrete 
curbs  and  gutters  and  paving  with  an 
asphaltic  concrete  base  2%  inches 
thick  with  a  Warrenite  Bitulithic 
wearing  surface  1%   ins.   thick. 

Separate  bids  for  improving  Marshall 
St.  from  pavement  in  place  in  South 
Front  St.  to  Bell  St.  by  grading,  pav- 
ing with  an  asphaltic  concrete  base  3 
ins.  thick  with  Warrenite  Bitulithic 
wearing  surface  IM  ins.  thick,  cement 
concrete  curbs  and  gutters.  All  under 
Improvement  Act.  1911.  Cert,  check 
10"jc  payable  to  city  required  with  each 
bid.      Horace    Hall.    City    Engineer. 


RICHMOND,  Contra  Costa  Co..  Cal. — 
Council.  A.  C.  F'aris,  Clerk,  passes  res. 
of  int.  to  improve  portions  of  Second 
St.,  Cutting  Blvd.  and  Ohio  Ave.,  by 
grading,  paving  with  2-course  asphalt 
concrete  5  ins.  thick,  cement  concrete 
curbs,  gutters  and  sidewalks,  corru- 
gated iron  or  steel  culverts,  vit.  sew- 
ers, etc.  Protests  Sept.  19th.  H.  D. 
Chapman,   City   Engineer. 


BURBAXK,  Los  Angeles  Co.,  Ca.l.— 
A  tabulation  of  bids  received  Aug.  23 
for  construction  of  a  sewer  system  for 
the  city  was  presented  to  the  City 
Trustees  by  Engineers  Koebig  &  Koe- 
bi.g.  Title  Insurance  Bldg..  Los  Ange- 
les. Acceptance  of  the  bid  of  R.  J. 
Gillespie,  1537  Mariposa  Ave..  Los  An- 
geles, was  recommended,  but  action 
postponed.  Following  are  the  totals 
of  the  bids  received,  prices  having  been 
asked  for  both  cem.  and  vit.  pipe: 

R.  J.  Gillespie,  Los  Angeles — (a) 
sewers,  cem.  pipe,  $37,674.90;  (b)  sew- 
ers, vit.  pipe.  $38,376.53;  (c)  activated 
sludge  treatment  plant.  $16,407.50;  (d) 
cem.  pipe  sewers  and  treatment  plant, 
$54,052.40;  (e)  vit  pipe  sewers  and 
treatment   plant,  $54,784.03. 

I.  S.  Reynolds.  Los  Angeles — (a)  $3."i.- 
804. 9S;  (b)  $35,450.44;  (c)  $18,412.50; 
(d)  $54,217.48:  (e)  $.i3.862.94  (offer  to 
take    a'l    bends). 

Fleming  Constr.  Co.,  Pomona — (a) 
$42,157.28;  (b)  no  bid;  (c)  $15,915.30; 
(d)  $55,099.25;  (e)  no  bid  (take  all 
bonds). 

King  City  Concr.  Co.,  King  City — 
(a)  no  bid;  (b)  $26,879.85;  (c)  $15.- 
955.60:  (d)  no  bid;  (e)  $42,.S35.45  (add 
$7000  for  bonds). 


Pernel  Barnett,  Orange — (a)  $37,- 
723.70;  (b)  $37,551.25;  (c)  no  bid;  (d) 
no  bid;  (e)  no  bid  (for  bonds  to  cover 
bid  add  $5122.43). 

E.  L.  Plantici,  Los  Angeles — (a) 
$46,714.94;  (bl  $48,103.92;  (c)  $12,222.25; 
(d)  $58,937.19;  (e)"$60,326.17  (to  take 
all  bonds). 

Farley  &  Farley,  San  Fernando — (a) 
$37,716.12;    no   other  bid. 

D.  J.  Milosevich,  Los  Angeles — (a) 
$51,668.31;   no   other  bid. 

Wattson    &    Wattson.    Los    Angeles — 

(a)  $41,935.72;  (b)  $42,509.45;  (c)  $18.- 
530.20;  (d)  $60,460.92;  (e)  $61,039.65 
(take  all   bonds). 

United  Concr.  Pipe  Co.,  Ventura^(a) 
$49,647.65;  (li)  $51,480.40;  (c)  $15,- 
559.25;    (d)    $65,206.90;    (e)    $67,539.65. 

S.  M.  Kerns.  Long  Beach — (a)  $54.- 
342.65;     (b)     $54,400.15;      (c)      $15,915.30; 

(d)  $70,257.95;    (e)    $70,315.45. 

Peter  L.  Ferry,  Glendale — (a)   no  bid; 

(b)  $96,569.10:    (c)   $20,564;    (d)    no   bid: 

(e)  $117,133.10. 

John  Sutalo.  Los  Angeles — (a)  $47.- 
930.10;  (b)   $47,654.10;  no  other  bid. 


TUBA  CITY,  Sutter  Co.,  Cal.— Until 
Sept.  19,  8  p.  m.,  bids  will  be  received 
by  C.  C.  Kline,  Town  Clerk,  for  im- 
proving Shasta  St.  from  Bridge  St.  to 
its  north  end;  Teegarden  Ave.  from 
Shasta  St.  to  pavement  in  place  in 
Plumps  St. 

Separate  bids,  same  date,  for  Im- 
proving Sutter  St.,  in  the  Cooper  tract, 
from  Plumas  to  Cooper;  Forbes  Ave. 
from  present  pavement  in  Plumas  St. 
to  Cooper  Ave.;  Walnut  St.  from  Sut- 
ter in  Cooper  tract  to  south  line  of 
Parkhurst  Addition:  Parkhurst  St. 
from  Forl)es  Ave.  to  south  line  of 
Parkhurst  Addition;  Almond  St.  from 
Sutter  to  Forbes  Ave.,  and  from 
Forbes  Ave.  to  street  running  over  lot 
32  of  Alta  Addition;  portions  of  Alpine 
Ave..  Chestnut.  Olive.  Orange  and  Scott 
Sts. ;  all  by  grading,  paving  with  5-in. 
concr..  including  construction  of  concr. 
curbs,  etc.;  Improvement  Act  1911. 
Certified  check  10%  payable  to  town 
required.  Edward  von  Geldern.  Town 
Engineer. 


LOS  AXGELEJS,  Cal.— Tabulation  of 
bids  for  Lancaster  water  system 
opened  l)y  County  Supervisors,  Aug.  29, 
has  not  been  completed,  but  it  would 
appear  that  the  following  arc  low  bid- 
ders: Byron  .Jackson  Iron  Works, 
pump;  R.  F.  Ware,  2126  E.  38th  St., 
Los  Angeles,  trenching  and  back-fill- 
ing; Water  Works  Supply  Co..  fire 
hydrants;  Grinnel  Co..  gate  valves  and 
special  U.  S.  Cast  Iron  Pipe  &  Foundry 
Co.,  cast  iron  pipe:  Hull  Bros.  Lan- 
caster, concr.  work.  Bids  of  Chicago 
Bridge  Co.  and  Des  Moines  Bridge  & 
Steel  Co.  for  steel  tank  and  tower  are 
very  close.  F.  G.  Dessery  and  E.  R. 
Bowen.  Los  Angeles,  consulting  engi- 
neers. 


CALIFORXIA. — State  Highway  Com- 
mission   awards    contracts    as    follows: 

Grant  Smith  &  Co.,  Flood  Bldg.,  San 
Francisco: 

Marin  and  Sonoma  Counties. — Be- 
tween Ignacio  and  Fairville  (IV-Mrn- 
Son-S-A),  about  9.5  miles  in  length,  to 
be  paved  with  asphalt  concrete,  $138.- 
204.      Engineer's    estimate,    $188,624.15. 

C.  H.  Hudson,  Los  Angeles: 

Santa  Barbara  County. — Between  San 
Jose  Creek  and  Stony  Creek  (V-S.B.-2- 
K).  about  2.11  miles  in  length,  to  Vie 
paved  with  Portland  cement  concrete, 
$40,545.50;  engineer's  estimate,  $51.- 
418.40. 

J.   G.   Beckjord,  Los   Angeles: 

Los  Angeles  County  —  Between 
Rancho  El  Encino  and  Shoup  Ave.. 
(VII-L.A.-2-B).  about  5.7  miles  in 
length,  to  be  paved  with  Portland  ce- 
ment concrete,  $42,497.50;  e^ngineer's 
estimate,    $52,166.87. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal! —   I 
City   Council.   S.   A.   Evans.   Clerk,   pass   ( 
res.   of  int.   to   improve  portions  of  Ca-   \ 
yuga    St.,    Soquel    Ave.,    Pine    St.,    etQ„   . 
Imp.  Act   1911.     Project   involves:   108,;   ; 
022.56   sq.    ft.    grading;    107.822.82    sq.  fC  ' 
5-in.     concr.     pavement;     179.14     sq.     fQj 
concr.    sidewalks     (including    76.5 
ft.     concr      curb),     41.20     lin.     ft.     Cohec 
curbs    for    present    sidewalks;    1.694.31 
lin.    ft.    14-in.    concr.    pipe;    1,754.63    IL 
ft.     12-in.     concr.     pipe;     223.90    lin.     f^ 
10-in  concr  pipe;   5  concr.  catchbasina 
15    combination    catchbasins   and    man! 
holes;    104    lin.    ft.    corr.    iron    culvertsj 
1380    lin.    ft.    4-in.    vit.    pipe    sewer; 
liandhole    traps,   etc.      Protests   w-tll 
heard    Sept.    20.      James   K.    James.   CitJ 
Engineer. 


SAN  DIEGO,  Cal.— Until   10:30   a. 
Sept.    14,   bids  will   be   received  by  Su 
pervisors  of  San  Diego  County  for  con 
struciing       culverts,     headwalls,       rocl^j 
retaining    walls,    earth    and   rock    exca%: 
vation,    emliankments,    surfacing    witlj^ 
disintegrated  granite  or  earth   and   re^j 
moving  fences  on   Julian   road  Xo.   3-AA« 
Foster    to    top   of   Mussey    grade,    23,34^ 
lin.    ft.     Charge   of   $5   made   for  plan^ 
obtainable    at    office    of    Highway   C01115 
mission,    533    Union    Bldg.,    San    Dieg<j 
Certified   check   or  bond   for  5%.     R.  U 
Morton.    Highway    Engineer.      The   ai^ 
proximate    quantities    are:       25,000    cu 
yds.    excav.,    900    cu.    yds.    borrow;    30' 
cu.    yds.   excavating   for   wall  footings 
933    cu.    yds.    contingencies    in    excav. 
14,822    cu.    yds.    embank.;    S71    cu.    yds 
rubble  masonry  retaining  wall;   200  cti 
yds.    dry    rubble    retaining    wall;    220. 
lin.    ft.    parapet;    4560    lin.    feet    borda 
stones;   500   cu.  yds.  excav.  and  backfllj; 
for  ctilverts:   805   cu.   yds.   Class  A  con4 
Crete;    85.32    cu.    yds.    concr.    for    headj 
walls;  580  lbs.  reinforcing  steel. 


LOS  ANGELES,  Cal.— W.  D.  McCrajl 
424  American  Bank  Bldg..  awarded  thf 
contract  at  $33,342.17  for  improving 
\'an  Home'  Ave.  between  a  point  47? 
ft.  north  nf  Lathrop  St.  to  Huntingto* 
Dr.  North,  involving  463  sq.  ft.  aspli 
paving  at  70c  ft.;  271  sq.  ft.  concr.  pav^ 
ing  at  40c  ft;  104,396  sq.  ft.  grading  a| 
8c  ft.;  104.396  sq.  ft.  grading  and  oilJ 
ing  at  7c  ft.;  710O  ft.  curb  at  70c  ft4 
28.402  sq.  ft.  sidewalk  at  24c  ft;  14,761 
sq.    ft.    concr.   gutter  at   37c   ft. 


BAKERSFIELD,      Kern      Co.,      Cal.- 
Engineer  Paul  E.  Kressly,  Los  Angelei 
commissioned    by    Supervisors    to    prea 
pare   plans   for   road   work    under   Diail 
trict    Improvement    No.    15. 

County  Surveyor  instructed  to  pra 
pare  plans  for  .improving  railroaj 
crossing  on  Road  273.  F.  E.  Smitb 
County   Clerk. 


<! 

LOS  ANGELES.  Cal.— Old  proceed^P 
ings  for  improvement  of  Larl^  Ellen  : 
Ave.  in  Road  Imp.  Dist.  No.  168  havff  | 
been  abandoned  by  County  Supervis^li 
ors  and  County  Road  CommissioneH] 
Jones  has  been  instructed  to  prepar*' 
new  specifications.  Contract  for  thlS»j 
work  was  awarded  some  time  ago  but*, 
was  not  signed.  *! 

SAN  FRANCISCO.— City  Engineer  Mf] 
JI.  O'Shaughnessy  complets  specifica^ 
tions  for  constructing  approximately'; 
43.410  si|.  ft.  of  artificial  stone  side^' 
walks  in  Monterey  Boulevard  betwefl 
Circul.ir     .\ve.     and     Hamburg     St. 


FRESXO.  Fresno  Co..  Cal— Ordl 
nances  for  paving  Roosevelt,  Echo  ant 
Elizabeth  Sts.  will  be  rescinded  by  th< 
City  Commission  and  new  proceedin, 
will  be  started,  the  city  attorney  bjE 
ing  instructed  to  prepare  necessary  6i 
dinances.  I'roperty  owners  presentel 
■a  new  petition  for  5-in.  concr.  pav^ 
ment   on    Roosevelt   St.  ' 
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SAN  JOSE.  Santa  Clara  Co..  Cal. — 
Until  Sept.  12.  5  p.  m.,  bids  will  be 
received  by  John  J.  Lynch.  City  Clerk, 
for  improving  2nd  St.  from  Hensley  to 
Empire  by  grading,  paving  with  a  1-in. 
asphaltic  concr.  wearing  surface  on 
an  asph.  concr.  base  3  Vi   ins   thick. 

Separate  bids,  same  date,  for  improv- 
ing cros.sing  of  Hensley  Ave  and  2nd 
St.  by  grading,  paving  with  a  1-in. 
asph.  concr.  wearing  surface  on  a  3-in. 
asph.  concr.  base  and  constructing  4 
brick  eatchbasins.  Certified  check  10% 
payable  to  City  Manager  required  with 
each  bid.     Wm.  Popp.  City  Engineer. 


GLENDALE.  Los  Angeles  Co..  Cal. — 
P.  S.  Tomich.  425  X.  Fremont  Ave.. 
Los  Angeles,  submitted  the  lowest  bid 
at  J20.808.10.  using  vit.  or  cem.  pipe,  for 
constructing  sewer  in  Glendale  Ave., 
Verdugo  Rd.  and  Canada  Blvd.  in 
Munc.  Imp.  Dist.  Xo.  3;  bid  opened 
Sept.  1.  1921.  Other  bids  received 
were  Mlagenovich  &  Gillespie.  1029  W. 
36th  St..  Los  Angeles,  $25,008.41  for  vit. 
and  $24.68fi.T2  for  cem.  pipe;  John  Su- 
talo.  Los  Angeles.  $25,620.62  vit.  or 
cem.;  Sidney  Smith.  Los  Angeles,  $26.- 
637.57  vit.  and  $25,881.96  cem.;  Peter 
L.  Ferry.  Glendale.  $31,455.90  vit.  and 
$31,439.34  cem.:  E.  L.  Plantico.  Los  An- 
geles. $32,779.09  vit.  and  $32,294.19  cem.; 
Leo  Miletich.  Los  Angeles.  $39,746.62 
vit.  or  cem.;  engineer's  estimate.  $27,- 
648.55.      Bids   taken   under   advisement. 


EAST  SAX  DIEGO,  Cal.— C.  B.  Boyd 
of  East  San  Diego  submitted  the  low- 
est bid  at  $249,880  for  constructing 
about  30  miles  of  lateral  sewers.  Con- 
tract will  probably  be  awarded  at 
meeting  of  City  Trustees.  Sept.  15. 
Geo.  R.  Daley  of  San  Diego  submitted 
the  only  other  bid.  E.  Paul  Ford.  City 
Engineer.  The  approximate  quantities 
are:  92.689  ft.  6-in.  vit.  clay  pipe 
sewer;  60.343  ft.  S-in.  cem.  pipe  sewer; 
541  ft.  6-in.  and  132  ft.  S-in.  cast  iron 
pipe  sewer:  6550  6-in.  Y  branches;  4257 
8-in.  Y  branches;  45  cu.  yds.  concr.  in 
pier.s  to  support  cast  iron  pipe;  443 
concr.  manholes,  and  53  concr.  flush 
tanks. 


OROVILLE.  Butte  Co..  Cal. — Albert 
A.  Plagge.  Oroville.  at  $1128.50.  award- 
ed contract  by  Oroville  Union  High 
School  District  to  construct  curbs  and 
gutters  on  high  school  property  abut- 
ting on  Bridge  St.  Bid  of  Geo.  Mats- 
kovitrh  at  $1078  did  not  conform  with 
specifications  and  was  not  considered. 
Other  bidders:  J.  H.  Strohman,  $1350. 
and  I.  J.  Belfranci.  $1436.30.  All  bid- 
ders of  Oroville. 


SANTA  CRUZ..  Santa  Cruz  Co..  Cal.— 
Until  Sept.  12.  5  p.  m..  Uo  be  opened 
Sept.  13.  9:45  p.  m.)  bids  will  be  re- 
ceived by  S.  A.  Evans.  City  Clerk,  for 
improving  portions  of  Bay  St..  involv- 
ing S8.S19  sq.  ft.  grading:  54.039.80  sq. 
ft.  5-in.  concr.  pavement;  1983.21  lin. 
ft.  S-in.  vit.  sewer;  S96  lin.  ft.  4-in.  lat- 
erals; 68  wye  branches;  9  brick  man- 
holes: 2856.87  ft.  12-in.  concr.  drain 
pipe:  12  combination  eatchbasins  and 
manholes:  2  brick  eatchbasins.  Certi- 
fled  check  10%  payable  to  city  required 
with  each  bid.  James  K.  James.  City 
Engineer. 


POMOXA.  Los  Angeles  Co.,  Cal— The 
(■ity  of  Pomona  contemplates  construct- 
ing about  25  miles  of  sewer  prelim- 
inary to  carrying  out  a  big  paving  pro- 
gram. R.  F.  Goudey.  engineer  of  the 
State  Board  of  Health,  who  has  inves- 
tigated the  situation,  in  a  report  sub- 
mitted to  the  mayor  recommends  a 
new  sewage  disposal  system  In  which 
l..a  Verne  and  Claremont.  adjoining 
towns,  should  be  included.  City  Engi- 
neer Froehde  is  now  studying  the  re- 
port 


LOS  AXGELBS.  Cal— Until  10  a.  m  . 
Sept.  19.  bids  will  be  received  by  Board 
of  Public  Works  for  improving  Hoover 
St.  between  Slauson  and  Manchester 
Aves..  a  distance  of  10.583  ft.,  involv- 
ing 541,089  sq.  ft.  6-in.  concr.  pave- 
ment, 19.290  lin.  ft.  curb,  95.211  sq.  ft. 
sidewalks.  8  sq.  ft.  gutter.  733  ft.  house 
connection  sewers  and  a  reinf.  concr. 
culvert.  Excavation  amounts  to  about 
20.000  cu.  yds.  Work  will  be  done  un- 
der  1911   Act. 


BLYTHE.  Riverside  Co..  Cal. — Paul 
E.  Kressly.  H.  W.  Hellman  Bldg..  Los 
Angeles,  has  been  retained  as  engineer 
for  the  proposed  graveled  roads  in 
the  Ripley  district. 


EUREKA.  Humboldt  Co..  Cal. — City 
Engineer  H.  H.  Hannah  preparing 
specifications  tor  improving  Union  St. 
from  Wabash   to   Pacific  Ave. 


PHOEXIX.  Ariz— R.  L.  Ballenger. 
Phoenix,  awarded  contract  for  improv- 
ing Portland  St..  involving  7184.91  sq. 
yds.  paving  at  $2.50  yd.:  7274.5  sq.  yds. 
grading  at  30c  yd.;  4656.93  lin.  ft.  com- 
bined cem.  curb  and  gutter  at  $1.50  ft. 
and  minor  items.  Pacific  Const.  Co.. 
Phoenix,  awarded  contract  for  improv- 
ing Van  Buren  St..  involving  5228.1  sq. 
yds.  paving  at  $2.90  yd.;  5428.1  sq.  yds. 
grading  at  35c  yd.;  4771.2  lin.  ft.  com- 
bined cem.  curb  and  gutter  at  $1.50  per 
ft.,  and  minor  items. 


CALIFORXIA. — Following  bids  re- 
ceived by  State  Highway  Commission 
at   Sacramento.   Sept.    6th: 

Tuolumne  County,  between  westerly 
l>oundary  and  one  mile  north  of  Key- 
stone (III-Tuo-13-AI.  about  nine  and 
four-tenths  (9.4)  miles  in  lengcn  to  b< 
paved  with  Portland  cement  concr. 
Project  involves  11.500  cu.  yds.  Class  A 
Portland  cement  concrete  (pavement). 
Commission  will  furnish  reinforcing 
steel,  cement  and  a  portion  of  the  sand 
and  coarse  aggregate  for  concrete  in 
stockpiles  along  the  work. 
Warren    Constr.    Co..    Portland. 

Ore $149,500 

Pacific    Const.    Co..    .San    Fran- 
cisco         189.750 

Engineer's    estimate    115,000 

Tuolumne  County,  between  James- 
town and  Sonora  (II-Tuo-13-B)  about 
three  and  five-tenths  (3.5)  miles  in 
length  to  be  paved  with  Portland  ce- 
ment concrete.  Project  involves  9700 
cu.  yds.  excavation  without  classifica- 
tion: 4560  cu.  yds.  Class  A  Portland 
cement  concrete  (pavement):  25  cu. 
yds.  Class  A  Portland  cement  concrete 
(culverts  and  monuments);  15S  lin.  ft. 
12-in..  6  lin.  ft.  18-in..  50  lin.  ft.  36-in. 
corrugated  metal  pipe;  200  lin.  ft. 
guard  rail:  220  monuments.  Commis- 
sion will  furnish  reinforcing  steel,  cor- 
rugated metal  pipe  and  cement: 
J.    A.    Costello,    Jr..    San    FVan- 

cisco    $82,466.00 

Warren  Constr.  Co..  Portland. 

Ore 92.086.50 

Pacific  Constr.  Co..  San  Fran- 
cisco        99.426.00 

Engineer's  estimate   49.374.5() 

MARTIXEZ.  Contra  Costa  Co.,  Cal.— 
Following  bids  were  received  by  su- 
pervisors for  paving  of  the  road  from 
the  north  end  of  23rd  St.,  Richmond,  to 
the  State  Highway  at  San  Pablo,  ap- 
proximately one-quarter  of  a  mile. 
Bids  were  taken  for  concrete  and  black 
asphaltic  base  18  ft.  wide:  E.  E. 
O'Brien,  concrete.  $11,619.76;  Frank 
Ansey.  concrete.  $10,441.44;  black  base. 
$12,675.44;  E.  E.  Grow,  concrete.  $11,- 
100.91;  black  base.  $10,904.55;  Hutchin- 
son Co..  concrete.  $11,198.70;  black 
base.  $13,977.90;  S.  C.  Rogers,  concrete, 
$13,305.08;  black  base,  $12,593.00;  L. 
L.  Page,  concrete,  $12,'556.39:  black 
base.  $13,537.15.  R.  R.  Arnold.  County 
Engineer. 


SA.N  JOSE.  Santa  Clara  Co..  Cal.— 
County  Engineer  Irving  L.  Ryder  Iht 
structed  to  improve  Blaney  and  Bol- 
linger Rds..  Interurban  frack,  Rnsfi 
Lawn  and  <7>'pre8s  Ave.  ' 


SACRAMEXTO.  Cal.— Until  Sept.  15. 
10  p.  m..  bids  will  be  received  by  M.  J. 
Desmond.  City  Clerk,  for  excavating 
for  the  filtered  water  basin  of  the  city 
filtration  plant.  Contract  Xo.  20.  The 
top  area  of  the  excavation  will  be  330 
feet  by  184  feet  and  the  average  depth 
of  excavation  below  the  surface  14.9 
feet.  There  are  approximately  29.400 
cu.  yds.  of  earth  to  be  removed,  of 
which  there  are,  roughly,  21.000  cu. 
yds.  of  top  soil,  3500  yds.  of  silty  clay 
and  4000  cu.  yds.  of  sand,  and  the  work 
must  be  completed  within  40  days 
after  signing  the  contract.  Certified 
check  $6000  payable  to  City  Clerk  re- 
quired with  each  bid.  Xo  informal  or 
irregular  proposal  will  he  considered. 
Specifications  may  be  had  from  the  of- 
fice of  the  Filtration  Division  on  de- 
posit of  $5,  returnable. 


HAXFORD,  Kings  Co.,  Cal— County 
Supervisors  planning  the  purchase  of 
equipment  for  county  garage  building. 
In  addition  to  machinery  and  tools  the 
Supervisors  plan  the  construction  of  a 
wire  fence  about  400  feet  long.  Roy 
May,   County  Engineer. 


SAX  LUIS  OBISPO,  Cal. — Riverside 
Portland  Cement  Co.  awarded  contract 
by  the  Supervisors  to  furnish  and  de- 
liver 16.000  barrels  of  Poraland  cement 
for  use  on  the  county  highway  system. 
Warren  Burch.  County  Engineer. 


SAX  RAFAEL.  Marin  Co..  Cal. — H. 
Lubercke.  San  Rafael,  at  $2493.  award- 
ed contract  by  Council  for  construct- 
ing concrete  pavement,  with  steel  re- 
inforcement, in  Petaluma  Ave.  exten- 
sion. Other  bidders:  Schluneggar 
Bros..  Petaluma.  $4725;  S.  P.  Brownlee. 
San  Rafael.  $2790.  H.  K.  Brainerd. 
City   Engineer. 


VALLEJO.  Solano  Co..  Cal. — City 
Council,  Alt.  E.  Edgcumbe,  Clerk, 
passes  res.  of  int.  to- improve  Reo  al- 
ley in  block  484  from  Sonoma  to  Sut- 
ter St.s.  by  grading,  constructing  red- 
wood curbs  and  paving  with  5-in.  con- 
crete. Imp  4ct  1911.  Protests  Sept. 
26.      T.    D     Kilkenny.    City    Engineer. 


SANTA  AXA.  (Jrange  Co..  Cal. — All 
bids  received  by  County  Supervisors 
for  grading  McKinley  Ave.  in  5th  road 
district,  were  rejected  as  too  high  and 
the  work  will  be  done  by  force  ac- 
count under  supervision  of  County 
EnKineer  J.  L.  McBride.  The  bids  were: 
L.  J.  Turner,  $9717.40;  T.  W.  Oglesby. 
$10,347.58;  Steele   Finley.  $11,664.92. 


SALIXAS,  Monterey  Co..  Cal. — Xo 
lilds  received  by  Supervisors  for  im- 
proving Vineyard  Canyon  road  and 
work  ordered  done  by  day  labor  under 
supervision  of  County  Engineer  How- 
ard   Cozzens. 


LOS  AXGELE.S.  Cal— Wm.  Lidding- 
ton.  420  E.  60th  St..  .submitted  lowest 
bid  to  Board  of  Public  Works,  at  $65.- 
857.09,  for  improving  Xorton  .\ve.  be- 
tween Wilshire  Blvd.  and  Pico  St.  A. 
U.  Chalmers.  72S  H.  W.  Hellman  Bldg.. 
submitted  next  lowest  bid  at  $65,870.98. 
Tryon  &  Brain  bid  $65,950.33.  Project 
involves  225.006  sq.  ft.  grading;  225. DOS 
sq.  ft.  concr.  paving:  2497  sq.  ft.  grad- 
ing and  oiling:  1802  ft.  curb;  1374  sq. 
ft.  sidewalk;  7S6  ft.  house  connection 
sewers. 


VISALIA.  Tulare  Co..  Cal.— Valley 
Paving  &  Constr.  Co.  (Caldwell  &  Free- 
man). Goldstein  Bldg..  VIsalia.  at  $44.- 
261  ■•■ubmlts  only  bid  to  Trustees  tor 
Improving  portions  of  E.  Mineral  King 
Ave.  by  grading,  paving  with  4-in.  as- 
phaltic concrete  base  with  a  1^-in. 
Topeka  wearing  surface.  hydraulic 
concrete  combination  curbs  and  gut- 
ters, eatchbasins,  etc.  Taken  under  ad- 
yisement.     L.  H.  Gadsby,  City  Engineer, 


BUILDING     AND     BNGINEBMNQ     NEWS 


Saturday,  September  10,  1921 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — Supervisors  vote  to  levy  direct 
lax  to  finance  construction  of  14  miles 
of  road  from  Pescadero  to  the  Santa 
Cruz  county  line  in  the  Fifth  township. 
County  Engineer  Geo.  Kneese  estimates 
construction  at  $80,000,  specifications 
providing  tor  resurfacing  the  present 
road,  lightly  scarifying  the  entire 
length  and  covering  with  crushed  rock 
to  the  average  depth  of  three  inches, 
all  to  be  watered,  rolled,  surfaced  with 
locli  screenings  and  oil. 


VALLEJO,  Solano  Co.,  Cal. — T.  E. 
Clinch,  668  Ninth  St.,  Richmond,  has 
been  awarded  a  contract  by  Vallejo 
School  Board  to  construct  sewers  in 
the  northwest  section  of  the  city  for 
the  Koosevelt  and  high  schools.  T.  D. 
Kilkenny,  City  Engineer. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
County  Engineer  F.  E.  Quail  Instructed 
to  prepare  specifications  for  grading 
and  graveling  the  Horn  road  in  the  dis- 
tricts of  Supervisors  French  and 
Ansbro.  The  road  will  be  improved  for 
a   distance  of   t.4   miles. 


OROVILLE,  Butte  Co..  Cal. — R.  A. 
Bayles,  Biggs,  at  ?.17  cu.  yd.  awarded 
contract  by  the  Supervisors  for  grad- 
ing the  Gridley-Colusa  road  for  a  dis- 
tance of  5  miles.  Other  bidders:  W. 
A.  Kettlewell  &  Son.  Kingsburg,  $.45 
cu.  yd.;  Arthur  D.  Dunlap  and  David  K. 
Price,  Briggs,  J.27  cu.  yd.;  D.  J.  Mur- 
phy, Marysville,  $.24  cu  .yd.;  Justison  & 
Randolph,  Gridley.  J.lSVi  cu.  yd.;  Lewis 
&  Boyles,  Biggs.  $.iaVs  cu.  yd.  Project 
involves  approximately  33,500  cu.  yd.s. 
H.  II.  Hume,  County  Engineer. 


COLUSA.  Colusa  Co.,  Cal. — Ohrt  & 
Healey.  Colusa,  awarded  contract  by 
City  Trustees  to  furnish  500  yds.  of 
gravel,  delivered,  $1.10  a  yard;  spread 
over  streets,   $1.20  a  yard. 


BERKELEY,  Alameda  Co.,  Cal.— Un- 
til Sept.  23.  10  a.  m.,  bids  will  be  re- 
ceived by  E.  M.  Hann,  City  Clerk,  for 
constructing  concrete  curbs  and  pav- 
ing with  concrete  with  an  asphalt  and 
screening  surface  the  east  side  of  Shat- 
tuck  Ave.  from  AUston  to  Bancroft 
"Way  and  constructing  18-in.  and  10-in. 
sewers,  catchbasins,  and  manholes. 
Imp.   Act   1911. 

Separate  bids,  same  date,  for  con- 
structing cement  sidewalks,  6  ft.  wide, 
in  portions  of  Berkeley  Way,  Hearst 
Ave.,  Delaware,  Francisco,  Lincoln 
Sts ,  etc.  Imp.  Act  1911.  Certified 
check  10%  payable  to  city  required 
with  each  bid.  C.  L.  Huggins,  City  En- 
gineer. 


SAN  LUIS  OBISPO,  Cal.— Supervisors 
reject  two  bids  received  for  surfacing 
Section  C-1  of  the  San  Luis  Obispo  anU 
Cambria  road.  Warren  Burch.  County 
Engineer. 


MADERA.  Madera  Co.,  Cal. — Until 
Sept.  23,  5  P.  M  (to  be  opened  same 
date  at  8  P.  M.),  bids  will  be  received 
by  Lillian  \V.  Rhodes,  City  Clerk,  for 
constructing  extensions  to  city  water 
mains.  Certified  check  for  $2,000  re- 
quired with  each  bid.  Plans  on  file  in 
office  of  Clerk.  Frank  Nikirk,  City  En- 
gineer. 


PACIFIC  GROVE,  Monterey  Co.,  Cal. 
--City  Trustees  instruct  engineer  to 
prepare  specifications  for  paving  Forest 
avenue  frnni  Pinp  lo  Ocean  View  ave- 
nue, and  Lighthouse  avenue  from  Ten- 
nant   street   to   Twelfth   street. 


SAN  FRANCISCO— Until  Sept.  21.  3 
P.  M..  bids  will  be  received  by  the 
Board  of  Public  Works  for  improving 
Point  Lobos  Ave.  between  48th  Ave. 
and  Great  Highway;  estimated  cost, 
$130,000.  M.  M,  P'Shaughnessy,  City 
Engineer. 


MARTINEZ.  Contra  Costa  Co.,  Cal.— 
E.  E.  Grow,  Richmond,  at  $10,944.55  has 
been  awarded  a  contract  by  the  Su- 
pervisors for  constructing  black  base 
pavement  in  .Stockton  street  near  Rich- 
mond connecting  the  state  highway  at 
San  Pablo  with  the  county  highway 
leading  into  the  City  of  Richmond.  1; 
R.    Arnold.    County    Engineer. 


FRESNO.  Fresno  Co..  Cal. — Follow- 
ing bids  received  by  the  Supervisors 
for    highway    construction: 

Route  18.  Section  A — T.  A.  Hanrahan. 
Fresno.  $165.5»3.59;  Thompson  Bros., 
1614  H  St..  Fresno,  $167,095.85.  Engi- 
neer's estimate,  $163,695.  Awarded  to 
low    bidder. 

Route  7.  Section  A — T.  A.  Hanrahan, 
$102,308.48;  Thompson  Bros.,  $108,440.64 
Engineer's  estimate,  $100,117.  Awarded 
to    low   bidder. 

California  I'onstr.  Co..  1909  Fresno 
.St.,  Fresno,  at  $230,658.64  awarded  con- 
tract for  paving  on  Elm  Ave.,  to  Kings 
county  line  in  Supervisor  Gonser's  dis- 
trict. Hanrahan  bid  $232,297.30.  En- 
gineer's estimate.  $222,690.  Chris  P. 
Jensen,  County  Road  Engineer. 


MARTI.NEZ.  Contra  Costa  Co..  Cal.— 
Warren  Construction  Co.,  Rialto  Bldg.. 
San  Francisco,  at  approximately  $24.- 
026.17  submits  low  bid  to  Trustees  for 
improving  portions  of  Escobar  St.  by 
grading,  paving  with  an  asphaltic  con- 
crete base  4  in.  thick  with  a  Warren- 
ite  Bitulithic  wearing  surface  2  in. 
thick,  constructing  8-in.  corrugated 
pipe  culverts;  cement  sidewalks,  etc. 
James  T.  Sayles,  Martinez,  bid  $28,463. 
It  is  possiljle  the  bids  will  be  rejected 
and  bids  called  for  a  concrete  pave- 
ment.    W.  S.  Farley,  Town  Engineer. 


WINSLOW.  Ariz. — Warren  Bros,  bid 
of  $59,404.27  tor  paving  streets  in 
Winslow  with  bitulithic  under  Federal 
aid  was  accepted  by  the  City  Trustees. 
State  Engineer  Maddock  has  notified 
Mayor  Creswell  he  will  approve  bitu- 
lithic paving  only  if  it  can  be  secured 
at  the  same  price  as  concrete.  Dan 
LaRoe  submitted  a  bid  o£  $46,559.55  for 
concr.   paving. 


PHOENIX.  Ariz.  —  Final  payment 
from  bond  buyers  on  the  original  $4,- 
000.000  road  bond  issue  of  Maricopa 
County  has  been  received  by  County 
Treasurer.  The  second  bond  issue  of 
$4,500,000  will  probably  be  offered  for 
sale  early  in  October.  Of  the  original 
bond  issue,  $110,000  was  set  aside  for 
special   road   districts. 


BUSINESS  OPPORTUNITIES 


J.  F.  Busey,  South  Dos  Palos,  Cal.,  is 
in  the  market  for  small  metal  dies  for 
marking  metal  tools. 


Auto  Armature  &  Electric  Co.,  4824 
S.  Main  St.,  Los  Angeles,  wishes  to  get 
in  touch  with  San  Francisco  electrical 
houses. 


ONE  THOUSAND  ROOM  APARTMENT 

BUILT  ONE  THOUSAND  YEARS 

AGO 


Complete  and  indisputable  evidence 
of  an  apartment  building  of  1000  rooms 
which,  in  the  belief  of  archeologtsts  of 
the  American  School  of  Research,  was 
occupied  more  than  1000  years  ago  by  a 
vanished  race  has  recently  been  un- 
earthed in  what  is  known  as  Chaco 
Canyon,    New   Mexico. 

In  recent  years  the  desert  sands  have 
been  swept  aside  in  Chaco  Canyon,  re- 
vealing one  wonder  after  another.  But 
the  greatest  wonder  of  all  was  found 
last  summer  in  Chettro  Kettle,  a  sec- 
tion of  Chaco  Canyon.  Here  was  dis- 
closed, after  a  vast  amount  of  excava- 
lion,    the   walls      of   a    huge      structure 


which,    entirely    buried    for    centuries, 
would    occupy   two   large   blocks   if   set 
down   in    a   modern   American   city.      In 
these     walls  are      50,000,000     pieces   of 
quarried   stone,    not   to   mention    thous-    1 
ands    of    logs,    poles    and    slabs    which    j 
were   evidently    cut    in    distant    forests,    f 
transported   by   man   power,  and   set   in   I 
their  respective  places  with   the  aid  of-  J 
stone  implements.  j 

While  the  work  of  excavation  in 
Chettro  Kettle  has  proceeded  far  I 
enough  to  show  the  size,  general  shape.  I 
and  some  of  the  details  of  construction  | 
of  this  amazing  structure,  it  is  esti-  ; 
mated  that  five  years  more  will  be  re-  j 
quired  to  complete  the  job.  Enough  ] 
evidence  is  already  at  hand,  however,,  i 
to  demonstrate  the  marvelous  coji-  \ 
structive  ability  of  the  ancient  but  un-  ; 
known  race  that  was  responsible  for 
the  building.  ,  , 

In  enduring  residential  architectural  ] 
qualities  this  race  attained  to  levels 
not  surpassed  by  the  architects  of  the 
ancient  world,  for  here  is  a  buildine^  i 
which,  abandoned,  unroofed,  and  in  I 
many  places  exposed  to  the  elements,  j 
stands  as  very  few  specimen  walls  in;^ 
any  land  have  withstood  the  ages.  Ar-<J 
eheologists  say  that  in  wall  construc-^,^ 
tion  the  Chaco  builders  were  unsur-fi 
passed  and  that  it  is  doubtful  if  our6; 
modern  masonry  will  be  as  enduring. — .*; 
R.  H.  Moulton  in  The  Outlook.  ■"-, 


RECORD-BREAKING    YEAR    IN 

V.^LIE    OF    MINERAL    PRODUCTS 


The  Geological  Survey.  Department- 
of  the  Interior,  has  published  its  pre- 'i 
liminary  summary  of  Mineral  Re-,j 
sources  of  the  calendar  year  1920,  a^ 
pamphlet  of  123  pages,  which  records.': 
for  that  year  as  the  value  of  thef 
mineral  products  of  the  country  the^ 
astounding  total  of  $6,707,000,000.  ThisTj 
value  is  20  per  cent  greater  than  that'*) 
of  the  former  record  year,  1918.  and  45'i 
per  cent  greater  than  that  of   1919.  -J 

The  salient  features  of  the  mineratH 
industry  in  1920  are  set  forth  in  theij 
short  introduction.  Many  of  the  figuresjl 
are  preliminary  and  some  are  esti-j 
mates,  but  the  co-operation  of  ihose'l 
engaged  in  the  mineral  industry  andf, 
the  long  experience  of  the  Geological.; 
Survey  in  this  work  give  assurancafj 
that  the  estimates  represent  verw' 
nearly    the   actual    production.  , 

The  summary  gives  in  compact  fornot 
general  tables  showing  the  quantitra] 
and  value  of  the  domestic  output  o^, 
seventy  or  more  mineral  products  iili;| 
1919  and  1920  and  the  total  value  of  aXt, 
minerals,  by  years,  since  1880.  It  alsoT 
shows  the  leading  minerals  (in  valuejfi 
for  each  State  and  the  leading  Staterfll 
in  the  production  of  each  mineral,  a* 
well  as  the  total  value  of  the  minerals 
imported  and  exported  during  the  las^ 
two  calendar  years. 

The  general  tables  are  followed  by* 
sections  giving  data  on  domestic  and' 
foreign  productions,  supplies,  consump- 
tion, import,  export,  stocks,  and  priceS 
tor  a  series  of  years. 


Concrete  paving  for  country  roadsi  \ 
has  come  to  stay — both  literally  an(i^  i 
figuratively.  Varied  and  extensive  ex^  j 
perlments  and  long  time  tests  seem  to.  : 
indicate  that,  all  conditions  considered,  ' 
concrete  is  the  best  material  for  per-  I 
manency.  minimum  repairs  and  of  sat-  . 
isfaction  for  traffic.  There  have  been  ! 
disappointments  in  concrete  construe-  ; 
lion.  Poor  materitls.  unskilled  labor^  J 
lack  of  adequate  drainage,  and  other, 
details  contributing  to  failure.  Al^ 
most  any  other  paving  material  is  pre^;  j 
ferable  unless  concrete  construction, i*  ( 
brought  up  to  the  100  per  cent  stand-  ! 
ard — Editoral  in  Burlington,  Iowa,  i 
Hawkeye.  , 


A  North  Dakota  prison  has  a  news- 
paper called  the  "Messenger.  "  pub" 
listed  and  edited  by  its  prisoners, 


feRturday.  September  10.  1921  BtfiLDlNG      AND      ENGINEERING      NEWS 


21 


Contracts    Awarded    Liens. Acceptances,  Eu 


BUILDINO  CONTEACTS 


SAX  FHANCISCO  COUNTY 


The    following    is    an    index    for    the 
contracts   for   this   issue: 

No.  Owner  Contractor  Amt. 

1818  Thorne  Swenson  940 

1819  Bradley  Allen  3000 

1820  Schnaittacher  Owner  1200 

1821  (?ntter  Satten  950 

1822  Rousseau  Owner  50000 
1S23  Bloom  Heinauer  4145 

1824  Braun  Owner  1000 

1825  Hutschmldt  Hock  500 

1826  (ioodman  Owner  20000 

1827  Hart  Allen  18000 

1828  ("hartacit  Owner  3000 

1829  Knutsen  Thoraon  1500 
18311  Kreidrlchs  Wilhelm  500 

1831  Larson  Thulln  500 

1832  Bach  Wilhelm  650 

1833  Block  Taylor  3000 

1834  Klnslow  Sharman  6935 

1835  Beck  Anderson  19748 

1836  Heywood  McLaughlin  500 

1837  Oliver  Oliver  600 

1838  Garibaldi  Owner  500 

1839  White  Glaser  3800 

1840  Wiseman  Schaible  500 

1841  Kosella  Frank  500 

1842  Oetz  Thorsell  2580 

1843  Patrick  Owner  500 

1844  Kreusmayer  Owner  500 

1845  Schwiger  Smith  3950 

1846  I'ratt  Owner  1200 

1847  Dempniak  Owner  32500 

1848  Zwierlien  Owner  6100 

1849  Cary  Hewitt  3650 

1850  Spotorno  (Jreene  8716 

1851  Brauer  Owner  500 
1S52  Finly  Lorenz  500 

1853  Noble  Owner  800 

1854  Petersen  Owner  7000 

1855  Koberts  Mowat  2750 

1856  Crocker  Samuelson  3900 

1857  Crocker  Samuelson  7000 

1858  Crocker  Samuelson  3900 
1S59  Son  Bertrand  1500 

1860  Hayes  Arthur  900 

1861  Sutcamp  DeBurg  500 

1862  Show  Holmes  900 

1863  Little  Owner  2000 

1864  Sachs  Atlas  1750 

1865  Nelson  Owner  8000 

1866  Same  Same  4000 

1867  Wold  Owner  10000 

1868  Avery-FuUer  Owner  10000 

1869  Towle  Nelson  7500 

1870  Thomas  Owner  9000 

1871  Crosby  Merritt  1200 

1872  Walsh  Merritt  750 

1873  Euphrat  Merritt  500 

1874  Curran  Central       

1875  Cal  Pac.  RIty  Neal  1950 

1876  Perkins  Binet  600 

1877  Olson  Owner  4000 

1878  Morris  Owner  7000 

1879  Fleming  Owner  500 

1880  Virgilio  Owner  2000 

1881  Michelin  Ward  960« 

1882  Taubles  Owner  7900 

1883  Whorskey  Owner  800 

1884  Stanford  Mangrum  17000 

1885  Schweiger  Smith  3950 

1886  Oreenhood  Coburn  1507 

1887  Meyer  Nelson  16271 


PERMITS 

ALTERATION 

(1818)        2574      BROADWAY.      Enlarge 

bathroom  and  kitchen  of  residence. 
Owner — Julian  Thorne.  151  Sutter  St. 
Architect — None. 
Contractors — Swenson    &    Franzen.    145 

Natoma  St.  1940 


UE.SIIiENCE 

I1S19P  E  FAY  93^4  S  CLAY.  One- 
story  and  basement  frame  resi- 
dence. 

Owner — Miss  Bradley,  care  architect. 

Architect — Earle    E.    Bertz.    6S    Post    St. 

Contractor — Allen  &  Co..  168  Sutter  St. 
J3000 


ALTER.A.TIONS.   ETC. 

nS20)     3513  JACKSON  ST.     Alterations 

for   private   garage;   concrete   floor. 

etc. 
Owner — Sylvania      .Schnaittacher.       233 

Post    St. 
.Architect — Plans  by  owner. 
Day's  work.  $1200 


PARTITION.    ETC. 

(1821)  437  MARKET  ST.  Erect  metal 
lath  and  plaster  partition;  other 
alterations  and  repairs  for  restau- 
rant  and  store. 

Owner^ — E.  A.  Cutter,  1323  -Arch  St., 
Berkeley. 

.\rchitect — None. 

Contractor — H.  J.  F.  Satten,  2925  Hill- 
gass   Ave.,    Berkeley.  $950 


OFFICE    BLDG. 

(1822)     N  SUTTER  137.5  E  STOCKTON. 

Five-story  and  basement  reinforced 

concrete  office  bldg. 
Owner — A.  F.  Rousseau,  110  Sutter  So. 
Architect — David    Coleman,    110    Sutter 


St. 

Contract  not  yet  let. 


$50,000 


FLATS 

(1823)  E  3RD  AVE  56  S  CLEMENT. 
Two-story   and    basement    (2)    flats. 

Owner — Sol  Bloom  Estate.  825  Monad- 
nock  Bldg. 

Architect — J.  C.  Hladik.  Monadnock 
Bldg. 

Contractor — S.  Heinauer.  3926-A  Sacra- 
mento Sa.  $4145 


ALTERATIONS 

(1824)  338  HIGHLA.ND  AVE.  Raise 
alter  and  add  to  dwelling. 

Owner — Franz    Braun.    Premises. 

Architect — None. 

Day's   work.  $1000 

C.NDERPIN 

(1825)  638  MISSION.  Underpin  east 
wall  of  three-story   brick   building. 

Owner — Hufschmidt  Estate.  915  Mc- 
Allister St..  San   Francisco. 

.\rchitect — None. 

Contractor — Chas.  W.  Hock.  180  Jessie 
St..  San   Francisco.  $500 


.\PAKTMENTS 

(1826)      E  TWENTY-SECOND  AVE.  100 

N  Lake.     Three-story  and  basement 

frame    (3)    apartments. 
Owner — Miss   Laura  Goodman,   86  West 

Clay  Park.  San  Francisco. 
Architect— C.  A.  Applegarth.  1300  (?Iaus 

Spreckels    Bldg..   San   Francisco. 
Days    work.  $20,000 


RECORDED 

BUILDING,    ETC. 

(1827)  W  FOURTEENTH  AVE  57  N 
Balboa  N  35xW  100.  All  work  for 
two-story  frame  building  and  ga- 
rage. 

Owner — Dr.  Morton   Hart,  Cr.  Architect 

Architect — Earle  B.  Bertz,  68  Post  St.. 
San  Francisco. 

Contractor — Allen  &  Co.,  168  Post  St, 
San    Francisco. 

Filed  Sept.  2,  '21.     Dated  Aug.   12,  '21, 


Frame     up     $4500 

1st    coat    plaster   on 4500 

Completed     4500 

Usual   35  days 4500 

TOT.XL  COST,  $18,000 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.     Plans  and   specifications   filed. 

NOTE: — Permit    reported    August    11, 
1921,   No.    1669. 


DWELLING 

(1828)      SW     DW'IGHT     AND     GIRARD. 

Two-story     and      basement     frame 

dwelling. 
Owner^M.    Chartack.    103    Dwlght    St., 

San  Francisco. 
Architect — Antone    Petersen,    2770    San 

Bruno   Ave..   San    Francrisco. 
Day's   work.  $3000 


ALTERATIONS 

(1829)       1383       FORTY-FOURTH      AVE. 

Minor  alterations  and   additions   to 

Hats. 
Owner — Knut    Knutsen,    Premises. 
Architect — Albert     Farr,     CO     Post     St., 

San   Francisco. 
Contractor — Gustav   Thorson,    1351    44th 

Ave.,   San    Francisco.  $1.'>00 


ALTERATIONS 

(1830)  2167  FOLSO.M.  Raise  founda- 
tions of  office  and  factory  to  con- 
form   with   street   grade. 

Owner — H.    Freidrichs.    Premises. 

Architect — None. 

Contractor — A,  H.  Wilhelm.  180  Jessie 
St..  San  Francisco.  $500 


ALTERATIONS 

(1831)  178  GUERRERO.  Change  lo- 
cation of  window  in  flats,  repair 
foundation,  etc. 

Owner — O.    F.    Larsen,    Premises. 

Architect — None. 

Contractor — A.  L.  Thulin  Co..  242  18th 
Ave..  San  Francisco.  $500 


ALTERATIONS 

(1832)  2108  STOCKTON.  Underpin 
South  wall  of  malt  hoppers  with 
concrete  and  restore  wood  con- 
struction   where    decayed. 

Owner— Chas.    Bach    (_"o..    Premises. 

.\rchitect — None. 

Contractor — A.  H.  Wilhelm,  180  Jessie 
St.,    San    Francisco.  $650 


FRAME    STORE 

11833)  S  TAR.WAL  32-6  E  25th  Ave. 
One-story  frame  store. 

Owner — Julius  Block.  1351  Taraval  St.. 
San    Francisco. 

Architect — None. 

Contractor — Taylor  &  Jackson.  290  Te- 
hama St.,  San  Francisco.  $3000 


RECORDED 

(1834)  S  HOWARD  237-6  E  Fourth 
S  80  X  E  50.  All  work  for  1-story 
frame  store  building. 

Owner — F.    Klnslow,    Flood    Bldg. 

.Architect  —  O'Brien  Bros..  Inc..  240 
Montgomery. 

(Jontractor — T.  L.  Sharman,  1440  Shat- 
ter Ave. 

Filed    Sept.    3.    '21.      Dated   Sept.    1,    '21. 
On   1st  and  15th  of  each  month.. 75% 

Usual    35    days 25% 

TOTAL  COST.  $6935 

Bond,  $3467;  sureties,  Leon  J.  Hermitte, 

Alfred      Bothe;    forfeit.     $15;     limit,     90 

days.      Plans  and   speciflcations   filed. 
NOTE: — Permit      reported     .Aug.     10, 

1921,  No.  1780. 
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AHAKTMKNTS 

(1836)  E  POWELL,  68-6  N  Bush  N  69 
xE  67-6.  Excavating,  bulkheading, 
plain  reinforced  concrete  work, 
etc.,  tor  six-story  Class  C  apart- 
ments. 
Owner — Edward    Beck,    281    Lee    Ave., 

Oakland. 
Architect — M.    V.    Politeo,    1st    National 

Bank  Bldg..  San   Francisco. 
Contractor — Anderson    &    Ringrose,    320 

Market   St.,   San   Francisco, 
Filed    Sept.    3,    '21.      Dated    Aug.    26,    '21. 
On    1st  and   15th   o£  each  month      75% 

Usual     35     days 25% 

TOTAL  COST,  $19,748 
Bond,  J9874.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  60  days. 
Forfeit,  $25.  Plans  and  specifications 
filed. 

NOTE: — Permit       reported       ,Tune    25, 
1921,    No.    1407. 


BUILDTNG     AND     ENGINEERING     NEWS 


Saturday,  September  iO,  l9il 


BULKHEAD 

(1836)  737  HOWARD.  Construct  re- 
taining  bulkhead. 

Owner — Heywood   Wakefield   Co..   Prem. 

Architect — None. 

Contractor — Jas.  L.  McLaughlin.  251 
Kearny   St..    S.    F.  ?500 


ALTERATIONS 

(1837)      278    HOWTH.         Enlarge       two 

rooms  for  cottage, 
(jwner — Catherine    Oliver,    Premises. 
Architect — None, 
(.'onotractor — H.    A.    Oliver.    Premises. 


HOT    HOUSE 

(1838)      E    HAMERTON    66    S    Woolsey. 

One-story    frame   hot   house. 
Owner — V.     (Garibaldi.     14     Craner     St.. 

San    Francisco. 
Arcliitect — None. 
Day's    work.  $500 


BAKE    OVENS 

(1839)  N  MISSION  100  E  Sixth.  Con- 
struct  2   brick  bake  ovens. 

Owner— White  Lunch  Co.,  122  Kearny 
St.,   San   Francisco. 

Architect — None. 

Contractor — P.  P.  Glaser  &  Co.,  180 
Jessie   St..   San   Francisco.         $3^00 


ALTERATIONS 

(1840)  S  OAK  100  E  Shrader.  Con- 
struct 4  rooms  in  rear  of  attic;  tar 
and  gravel  root;  plaster  partitions, 
etc. 

Owner — Mrs.  J.  T.  Wiseman,  1979  Oak 
St.  ,San  Francisco. 

Architect — None. 

Contractor  —  R.  M.  Schaible.  14  52 
Haight   St.,   San   Francisco.  $50TI 


Architect — None. 
Day's  work. 


ALTERATIONS 

(1841)      2978    PINE.      Alter    tor    private 

garage;      cement    steps.      etc.,    tor 

cottage. 
Owner — G.    Rosella,    28   John   St.,    S.   F. 
Architect — None. 
Contractor — Carl      Frank.      305    Bocana 

St.,    San    Francisco.  $500 


$600 


RESIDENCE 

(1845)      E      EDINBURGH      75    S   Brazil. 

One-story      and    basement      frame 

residence. 
Owner — Josef   and    Kathrina   Schwlger, 

415  Edinburgh   St.,   San    Francisco. 
Architect — None. 
Contractor — Martin    Smith,    144    Glrard 

St.,  San  Francisco.  $3950 


RESIDENCE 

(1842)  W  THIRTY-THIRD  AVE  225  S 
Geary.  One-story  and  basement 
frame   residence. 

Owner — Sol  Getz  &  Sons,  328  Chronicle 

Bldg..  San  Francisco. 
Architect — None. 
Contractor — D.   Thorsell.   563   37th  Ave.. 

San   Francisco.  $2580 

ALTERATIONS 

(1843)  1603  VALLEJO  ST.  Remove 
wood  and  replace  with  cement 
floor,   etc.,   for  fruit   store. 

Owner — William    Patrick. 

Architect — None. 

Day's   work.  $500 


REPAIRS 

(1846)      NW    HOWARD      AND    SPEAR. 
Repair  sidewalks;  construct  concerte 
wall  and  move  elevator  pit. 
Owner — Orville   C.    Pratt. 
Architect — Bakewell      &      Brown.      251 

Kearny  St.,  San  Francisco. 
Day's  work,  $1200 


ALTERATIONS 

(1844)      239     BRODERICK.       Construct 

stairway;    plaster   partitions    for    2 

flats. 
Owner — Charles  Kreusmayer,  Premises 


APARTMENTS 

(1847)      NW       LEAVENWORTH       AND 

Vallejo.    Three-story   and    basement 

frame   (12)    apartment.';. 
Owner — Michael    Dempniak.       355       Oc- 

tavia   St.,    San   Francisco. 
Plans    by   Owner. 
Day's    work.  $32,500 


ADDITION 

(1848)      S  SOUTH  PATIK  140  W  Second 

Two-story  addition   to  east  side  of 

present   factory  building. 
Owner — C.     Zwierlien,     1624     Grove    St., 

San  Francisco. 
Architect — None. 
Day's   work.  $6100 


RESIDENCE 

(1849)      E       TWENTY-SECOND        AVE 

66-8    S    Taraval.        One-story      and 

basement    frame    residence. 
Owner — T.    E.    Cary,    5374    Shatter   Ave.. 

Oakland. 
Architect — None. 
Contractor — H.   L.   Hewitt,  9980  Stearns 

Ave..  Oakland.  $3650 


RECORDED 

ALTERATIONS 

(1850)      NE    NORIEGA      AND      GREAT 

Highway.  No.  1798  Great  Highway. 

Alterations  and  additions  to  frame 

building. 

Owner — G.      P.    Spotorno,    1798      Great 

Highway.    San   Francisco. 
Plans  by  Contractor. 
Contractor — M.     E.     Greene,     1233     45th 

Ave.,    San    Francisco. 
Filed  Sept.  6,  '21.     Dated  Aug.  31,  '21. 

Frame    up     $2179 

Brown    coated    2179 

Completed      ^5179 

Usual    35    days 2179 

TOTAL  COST.  $8716 
Bond.  none.  Limit,  60  days.  Forfeit, 
none.      Plans    and    specifications    filed. 

NOTE; — Permit    also   applied   for   to- 
day. 


REMODELING 

(1S51)  234-23S  BALBOA  ST.  Install 
windows,  doors  and  construct  new 
front  for  flats — stucco  work.  etc. 

Owner — P.   W.   Brauer.  746  Lyon  St. 

Architect — None. 

Day's  work.  ?500 


Two-story     and    Ibasement     fr'ame 

(2)  flats. 
Owner — C.   Petersen,   646   CabriUo   St. 
Architect — None. 
Day's  work.  ?7000 


REPAIRING 

(1852)       535    BUCHANAN    ST.       Repair 

front  steps  and  fence. 
Owner — Marg.  Finly,   535  Buchanan  St. 
Architect — None. 

Contractor — F.    A.   Lorenz,    182    5th    St. 
$500 


WAREHOUSE    &    OFFICE    BLDG. 

(1853)  S  BUSH  300  W  PIERCE.  One- 
story   frame   warehouse   and   office. 

Owner — Inez  C.  Noble  and  Alice  C. 
Swan,  care  of  Buckbee,  Thorne 
Co..  Agents,   151   Sutter  St. 

.Architect — None. 

Day's  work.  $800 

(1854)  S    BALBOA    100    S    17TH   AVE. 


REFRIGERATORS 

(1855)  2851  CALIFORNIA  ST.  Con- 
struct three  refrigerators  In 
butcher  shop. 

Owners — W.  P:  Roberts  &  Sons,  2849-51 

California  St. 
Architect — None. 
Contractor — Mowat     Refrigerator     Co., 

25   Oak   Grove   Ave.  $2750 

RESIDENCE 

(1856)  E     EDINBURGH     100     N    GB- 
neva.        One-story     and     'basement  , 
frame  residence. 

Owner    —    Crocker      Estate      Co.,      525 

Crocker    Bldg. 
Architect — None. 
Contractor  —  A.     M.     Samuelson.     290 

Rolph    St.  $3900 


REISIDENCES 

(1857)  E  EDINBURGH  S8  AND  163  S 
Amazon.  Two  1-story  and  base- 
ment frame  residences.  ' 

Owner    —   Crocker      Estate      Co..      525 
Crocker    BIdg. 
er  Bldg. 

Architect — None. 

Contractor  — •  A.  M  Samuelson,  290 
Rolph  St.  $3500   each 


RESIDENCE 

(1S5S)       W    NAPLES    129    S    AMAZON. 

One-story     and      basement      frame 

residence. 
(Jwner    —   Crocker      Estate      Co.,      525 

Crocker    Bldg. 
Contractor   —   A.     M.     Samuelson.     290 

Rolph  St.  $3900 


ALTERATIONS 

(1859)  1726  FILLMORE.  Remodel 
store  front;  finish  second  floor  for 
lodge  rooms  and  add  porch. 

Owner — C.   A.   Son,   Premises. 

Architect — None. 

Contractor — P.  E.  Bertrand,  1317  Hyde 
St..  San   Francisco.  $1500 


ALTERATIONS 

(1860)  31-33  HARRIETT.  Minor  al- 
terations and  changes  in  apart- 
ments. 

Owner — Mrs.  C.  Hayes,  31  Harriett  St., 
San  Francisco. 

Architect — None.  , 

Contractor — B.  A.  Arthur,  957  Mission 
St.,   San   Francisco.  $900  , 


ADDITION 

(1861)      1818    POST.   Addition  tor  print- j 

ing  office,  brick     foundation,     con- J 

Crete  floor.  3 

Owner — Fred    Sutcamp,    1416   Buchanan  j 

St.,  San   Francisco.  J 

Architect — None. 
Contractor — E.   De  Burg,   1272  Alabama', 

St.,  San   Francisco.  $500  ; 


GARAGE 

(1862)  2015  PACIFIC  AVE.  One- 
story    concrete    private    garage. 

Owner — P.  M.  Show.  Care  Bank  of  Cali- 
fornia. Sansome  and  California  Sts., 
San   Francisco. 

Architect — None. 

Contractor — A.  S.  Holmes,  180  Jessie 
St.,   San  Francisco.  $900 


ADDITION  ,       .■ 

(1863)      107     TWENTY-FOURTH    AVE.a 

Add   two   rooms   and   bath    to    resi-* 

dence.    painting,    etc.  1 

Owner — M.   A.  Little,   805   Bush   St.,  SanS 

Francisco.  li 

Architect — E.  E.  Young,  251  Kearny  St.,.< 

San  Francisco.  }. 

Day's    work. 


$2000 


HEATING    PLANT  cl 

(1864)     N   UNION   100   E   Leavenworth.j 

Install    steam      heating    plant      for^ 

apartments.  ^j 
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aturday.  SepCember  10.  1921  BtJILOlNG       AND       fiNGINEERiNQ 

wner — Louis      Sachs,    18      Geary      St.,  theatre  building. 

San  Francisco.  Owner — Curran  Tlieatre  Co. 

rchitect — None.  Architect — Alfred  H.  Jacobs,  110  Sutter 

i>ntractor — Atlas  Heating  &   Ventilat-  St..  San   Francisco. 

ine  Co.,  72  Freelon  St.,  .S.  F.       J1750  Contractor — Central     Iron     Works,    205U 

Bryant   St.,   San   Francisco. 

ESIDEN'CES  Filed  Sept.   7,    21.     Dated  Sept.  6,  '21. 

865)  •  W    COLON   72   and    156   S   Hon-  When    100    tons   fabricated  and 

terey    Blvd.        Two    one-story      and  ready    for   erection {10,000 

basement    frame    residences.  When  200   tons  erected 10,000 

(vner — Nelson     Bros..     1375     Plymouth  When    400    tons    erected 12,000 

Ave..  San  Francisco.  On    completion      balance      with 

rchitect — Chas.      StrothofT.    2274      Inth  previous  payments      to  make 

St..  San  Franciiico.  %   of  total 

ly's   work.                                      J40U0   each  Usual     35     days 25% 

TOTAL  COST — 5154      per   ton   including 

BSiUENCK  erection. 

866)  W  COLON  AVli  168  N  Montecito  Bond,  »67.500.  Surety.  Fidelity  &  Ue- 
One-story  and  basement  frame  res-  posit  Co.  of  Maryland.  Limit,  120  days, 
idence.  Forfeit.   JlUii.      I'lans   and   specifications 

wner — Nelson     Bros..     1375     Plymouth  tiled. 

Ave..  San  Francisco.  NOTE: — Permit    applied    for   Aug.    11. 

xhitect — Chas.      Strothofl.    2274      15ih  i;i21.      No.    1BB8. 

St..  San  Francisco.  — 

ly's   worl<                                                   $4VUU  PAINTING 

rlS75)      E  MONTGOMEItY   67   S  Bush   S 

fAKTMENTS  20  E  77-6  S  67  E  60  N  154  W   60   S 

867)  W  LAGUNA  87-6  N  Pine.  Two-  B7  W  77-6.  All  work  for  painting 
story    and      basement      frame      (4)  building. 

apartments.  Owner^California    Pacific    Realty    Co. 

»ner — C.  L.  Wold.  40  Montgomery  St..        Architect None.^ 

San  FrancLsco.                          •  Contractor — The     Neal  Co..  538     Hayes 

•chltect— None.    ■  St.,  San  Francisco. 

ly-s  work.                                               $10,000  Pllea  Sept.    7.     21.      Dated   May   12,     21. 

^— — ^—  As    work    progresses 75% 

)ST  OFFICE  3Q   ,|„yg   „„e, 25% 

868)  SE  PO.ST  AND  AVERY.  One-  TOTAL  COST,  11950 
story  brick  branch  post  office.  Bond.  none.     Limit,  90  days  after  noti- 

mer— Avcry-FuUer  Childrens'  Center  (ie<j.     Forfeit,  none.     Specifications  only 

2320    Funston    Ave..   San    Francisco.  tiled 

•Chitecl — Herman    Barth.    912    Pheian  

Bldg..   San   Francisco.  it  tpr  ATmv>i 

ly-s  work.                                               tlO.OOO  ;,«-J^"1Ti     p^,«„ 

(18ib)      365      BUSH.         Ratproof      floor; 

iSlDEVCE  painting,  etc..  for  dairy  lunch  room 

869)  E   SAN  LEANDRO   WAY    110   S  Owner— John    Perkins.    Premises. 
St.    Francis    Blvd.      Two-story    and  Architect— None. 

basement  frame  residence  and  one-  Contractor— John   J.    Binet    Co.,    68    Ra- 

story  frame  private  garage.  "^ona  St.,  San  Francisco.                ?600 

rner — H.   \'.  Towle,  2   San  Mateo  Dr.,  ~" 

Burlingame.  DWELLING 

rchitect— Chas.     Strothoff.     2274     l.'Jth  '18' '>      S    CLIPPER    240     E    Douglass. 

St.,  San  Francisco.  Two-Story     and     basement      frame 

infractor — Nelson      Bros.,    1375      Ply-  dwelling. 

mouth  Ave..  San  Francisco.         $7500  Owner— E.    Olson.    553    Clipper    St..    San 

NOTE: — Recorded     contract    reported  Francisco. 

pt.  2.  1921.  No.  1817.  .\rchitect— None. 

Day's   work.                                            {40no 

lAME  FLATS  

870)  E  SIXTEENTH  .WE  125  S  Bal-  FRAME    FLATS 

boa.   Two-story   &   basement   frame  <18"»*      ^^'  EIGHTH  AVE  100  S  Balboa. 

(2)   flats.  Two-story  and  basement  frame  (2) 

»ner — John  C.  Thomas.  380  20th  Ave.,  Hats. 

San  Francisco  Owner — A.  T.  Morris,  oOl  11th  Ave.,  San 

■chitect— None.  Francisco, 

ly's  work.                                               $9000  .^.rchitect— .None. 

Day's    work.                                                  $7000 

..TEK.\T10NS  

871)  47»  THIRTIETH  .WE.  General  ALTERATIO.VS 

alterations  and  repairs  in  dwelling.  '1879)      1206  FULTON.     Alter  basement 

rner— Mr.  Crosby,  Premises.  f"""  Private     garage,  cement     work, 

ans  by  Contractor.  ®"^- 

intractor— Geo.     Merritt.     3014     Gearv  Owner— James  Fleming.  Premises. 

W..  San   Francisco.                         $1200  Architect— None. 

Day's    work.                                                    $500 

ITERATIONS  ,.t-uirM.-v  .c       

''Vu'\lrTJ.^7..  g^a^a^gef  pfiy-e?  '-^f  W  ^OUGH   87  SS  Filbert    One 

front  of  building  story  and  basement  frame  residence 

vner— D.   F.   Walsh.'  518  29th  St.  Owner— F,     VirgUio.     7     Imperial    Ave., 

ans  by  Contractor.  a  „m?"  f  "^ v"^'^'^''"- 

int^ractor-Geo.    Merritt,     30,4     Geary  t7yT^'^^°"'_ $2000 

TPr  ATTr»v<  REPAIRS 

S'fs)       'i-'l-o     VAITFTO     <5T       Pl«..»r  <!**!'      166    TWELFTH.        Repair      Are 

8<3)       ..,,0     \ALLEJO     ST.      Plaster  damage  to  present  building. 

front  of  residence;  strengthen  con-  owner— Mlchelln  Tire  Co.  of  Calif.,  12th 

.n^^."    L-"*E^      c      u      .      o--n     ,r  ,,   .  ""^  Howard  Sts.,  San  Francisco. 

It                     Euphrat.     2o-0     Vallejo  Archltect-None. 

.       '.       _  Contractor — Ward    &    Jones,    180    Jessie 

n'Jr»^?'-,5''?.''""'?r      ...      .,„,.     ^  St.,   San  Francisco.                         $9600 

ntractor — Geo.     Merrill,     3014     Geary  

^'^                                                                *500  RESIDENCE 

(1882)      NE    TWENTY-NINTH    AVE.    & 

HECOItDCU  Anza.        One-story     and     basement 

ON   WORK  frame    residence. 

874)      S    GEARY    137-6     W    Mason     W  Owner — Mildred  T.  Taubles,  425  Kearny 

106xS  137-6.     Steel,     cast     Iron  and  St.,  San  Francisco, 

wrought    Iron    work    for    Class    A  Architect — W.  H.  Crlm  Jr.,  426  Kearny 


NEWS 


St.,  San  Francisco. 
Day's  work. 
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$7900 


CEMENT   FLOOR,   ETC. 

(1883)      4237  TWENTY-THIRD.  Cement 

Hoor    and    runway;    terrazzo    steps; 

plastering,  etc. 
Owner — J.   Whorskey,  Premises. 
Architect — None. 
Day's  work.  $800 


BOILER,    ETC. 

(1884)  CLAY,  between  Buchanan  and 
Webster.  Install  one  Class  S  No. 
17  Sterling  water  tube  boiler  of  330 
h.  p.  capacity  to  operate  at  125  lb. 
pressure. 

Owner — Stanford  University,  Clay  and 
Webster    Sts.,    San    Francisco. 

Engineers  —  Hunter  &  Hudson,  Rialto 
Bldg..   San    Francisco. 

Contractor — Mangrum  &  Otter  Inc..  S27 
Mission   St..  Sim   Francisco. 

$17,000 

RECORDRD 

HOUSE 

(1885)  E  EDI.VBURGH  75  S  BR.\ZIL 
.\ve.  S  25  .K  E  100.  All  work  for  a 
5-room    house. 

Owner — Jos.  and  Kathrina  Schweiger, 
415  Edinburgh  St. 

-Architect  and  Contractor  —  Martin 
Smith.    144    Girard    St. 

Filed    Sept.    8.    '21.      Dated   Sept.    8,   '21. 

Frame  up  and  roof  on $987.50 

Brown    coated     987.50 

When    completed     987.50 

Usual  35  days 987.50 

TOTAL  COST,   $3950 

Bond,    sureties,    forfeit,    none;    limit,    90 

days.  Plans  and  specifications  filed. 
NOTE: — Permit      reported      Sept.      7. 

1921.  No.  1845. 

.ALTERATIONS 

(1886)  SW  CALIFOR.VIA  &  MONT- 
gomery.  All  work  except  electric 
wiring  and  heating  for  alterations 
to  E  portion  of  top  floor  of  Clunle 
Building. 

Owner — Greenhood  &  Jansen. 
Architect — .Alfred  H.  Jacobs,  110  Sutter 

St..   San    Francisco. 
Contractor — Ira    W.   Coburn.    180   Jessie 

St.,  San  Francisco. 
Filed  Sept  8,  '21.     Dated  Sept.  8.  '21. 

On     completion     1130.00 

Usual    35    days 376.75 

TOTAL  COST.  $1507.00 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 

FR.AME    FLATS 

(1887)  SE  ANZA  AND  EIGHTEENTH 
Ave.  S  25.v:E  95.  All  work  for  two- 
story  frame  building  (4  flats). 

Owner — Sol    F.    Meyer,    110    Sutter    St.. 

San   Francisco. 
.Architect — O.  R.  Thayer.  110  Sutter  St.. 

San   Francisco. 
Contractor — Emil   Nelson.    747   Fillmore 

St..  San  Francisco. 
Filed  Sept.  8.  '21.     Dated  Sept.  6,  '21. 

Roof  on    -. $2500 

Brown   coated    2S00 

Completed  and  accepted 2500 

Usual  35  days 

TOT.AL  COST.  $16,271 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.      Plans   and   specifications   filed. 

NOTE: — Permit      reported      Sept.      2, 
1921,   No.    1812. 

4 

COMPLETION  NOTICES 

S.\X   FR.\NCISCO    COrXTY 

Recorded  Accepted 

Sept.  8.  1921— BLK  BDED  BY  CH.AN- 
nel.   Berry,    3rd  and  4th.     Southern 

Pacific  Co  to  J  A  Costello  Jr 

Sept.    8.    1921 

Sept.  8.  1921— LOTS  18  AND  19  BlK 
311.  Westwood  Park.  Hans  Nelson 
and  wife  Esther  E  to  whom  It  may 
concern Sept.    8.     1921 

Sept  8,  1921— LOT  29  BLK  3163  West- 
wood  Park.  Anna  Luclle  Tlghe  to 
Hans  Nelson Sept.   6,  1921 
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sept.    8,    1921-NW    PARKER   AVE    &  No      Owner                        ^""^wne"/  I.T06  ContiLc"to7-Wm.  Livingston.  2918  Kill,  ! 

St.  Rose  Ave  50  on  Parker  Ave  and  2995      Tutu                                  Owner  _^^      Berkeley.  »46u  I 

125    on    St.    Rose    Ave.       Arthur    H  29;»6      Radke                              owner  »uuv                                          

Klahn    to    Whom    it    may    concern..  2997      Goldman                  %T'lll^l  ^900  REPAIRS                                                                  ; 

.-!»/.     ir..n  9QC|S     Tremble                    Easterly  jyuu  x\i^r.rt.ir\o                                                             ( 

^''Pt-    "■    "-^  ;„aq      sfmT                                 Owner  5000  (2987)      38    PANORAMIC      WAY.      Ber- ( 

Sept.   6        1921— LOT   26-3x100   on    NE  2999      bims                                 X          ,  i7nn  kelev      Fire  repairs                                  ^ 

ir^uello    Blvd      and    Turk.        Fred  3000     Murphy                         Owner  owner-'^m'^  S^m^nds.  Premises.  ^ 

Roettger   to   whom    it   may   concern  3001      Kingsiey                     cigeiow  ^  Architect— None 

Sept.    6,    1921  3002      Jones                               Owner  400  Architect     None. 

Sept  6.   1921— E  TWENTY-SEVENTH  3003      Pitkaner                        Owner  800         Uay       work.        »i»uu 

Ave   181-6   S  California  S  27xE   120.  3004     Cooley                              Burks  3000 

Charles    Simpson    to    whom    it    may  3005     Crowton                         Owner  2200  sHED,   BLEACHERS 

concern Sepe.     3.     1921  3005      Jessen                              Owner  3200  (2988)       "BUSHROD      PARK,      Oakland. 

Sept.   6,    1921 — W    FOURTEENTH    AV  3006      Larmer                           Owner  4500  g^^j    jj„j    bleachers. 

74-6    N    Cabrillo    N    24-6xW    102-6.  3007      Colin                              Morrow  4000  owner— City  of  Oakland. 

Walter  G   Vodden   to   whom   it  may  300S     Sargant                          Owner  4750  Architect— None. 

concern Sept.     6.     1921  3009      Chamberlain             Stewart  4000  Dav's  work.                                                   |9M 

Sept.    6.    1921— NW    CLEMENT    AND  3010      Robinson                 Anderson  4900                                          

18th  Ave  W  32-6xN  100.     O  M  Oyen  3011     Weldon                   Scheussler  3500  ALT.,    REPAIRS 

&  P  Midbust  to  whom   it  may  con-  3012     Williams                        Owner  2500  (2989)      SW  COR  E   14TH  ST  AND   23Di 

cern            Sept.   6.   1921  3013     Donogh                            Long  1000  Ave.  Oakland.     Alterations  and  rt^i 

Sept.     3,     1921— NB    KIRKHAM    AND  3014      Gericke                           Owner  500  p^j^^ 

8th  Ave  E  32.6  x  N  100.     Shelby  P.  3015     Pallen                            Owner  isui}  Owner— Mary   E.    Henderson,    2225   Atl- 

and   Maud   C.    Strange    to   Chas.    E.  3016     Callahan                      Woody  600  g^^^    ^ve.,    Oakland. 

Reinhart    Aug.   26.   1921  3017      Jones                          ^  ^\^^tl  Hm  Architect-None. 

Sept.  3,  1921— S  PACIFIC  52   W  Jones  3018      Cal.  Concordia              Lehre  300O  contractor— C.    A.    Doss.    2028    E. 

52-4x90.      A    Corbelli    to    V    Filippis  3019      Deangeli                   Benassini  1500  g^      Oakland.                                         $7« 

August     27,     1921  3020     St.    John                          Owner  4500                                          

Sept.    2,    1921— SE      GOLDEN      GATE  3021      Miller                            Gougler  3500  GREENHOUSE 

Ave    and    Jones    E    162-6    S    181-7%  3022      Connelley                    Furlong  7UU  (2990)       5S14    FOOTHILL    BLVD., 

SW  159-9   W  32-10%   N  275.  Famous  3023      Small                                 Meyer  4UU  \a.nd.     One-story   greenhouse. 

Players   Lasky   Corp.    of   California  3024     Holiis                      Constrath  Jbsu  owner- Foothill  Nursery  Co. 

to   B   C    Van    Emon    Elevator   Co...  3025     Odd    Fellows           Maganini  460  Architect— None. 

Sept.    2.    1921  3026     Azedorio                         Owner  450  ^            ^^^^                                                   j,^ 

Sept.      2,    1921— E      TWENTY-THIRD  3027      Rea                                    Owner  500                            ^            ; 

Ave  150  S  Geary  S  25xE  120.     John  3028     Gunter                               Brain  600  ^^^^                                                                      1 

O   England    to    W    A    Savage 3039      Forbes                         Petersen  14bu  N  FOOTHILL  BLVD  AND  TAlii 

sept.    2.    1921  3030      De    Woltf                 g'^^'"^,"^;  *"So  "ot  Ave..   Oakland.   One-Story  bar& 

♦ ..Vol     fT"                            owne?  35S0  Owner-R.  Cliff  Durant,   1st  Nat.  Banfc 

LIENS   FILED  f:^^:r                       wm?:  nil  B.dg     Oakland. 

SA.   ...in^O  CO..T.  -34      Ro^s^enberg           MacDonald  27000  t:^:^^\   Waters.    Box   7.   Stjg 

„„^      .^                                              T  «a  Rftn  tion    G,   Oakland.                               ?lUttU 

Recorded                                              Amount  3036     Durney                                Lee  500                                        

Sept.    6.    1921— N      CABRILLO    XO      W  3037      Petry                             Wieben  3500  jj^^yELLlNG 

47th      Ave    N       55xW     60.       John    J  3038      Postel                        Andresen  5000  ^^              S    HARBOR    VIEW    AVE    40   E 

Delucchi    vs    H    J    Frank $127.50  3039      Davis                        „,„„„*rt  KOOO  Brown    Ave..    Oakland.       One-story 

Sept.     6,     1921-N    CABRILLO    30    W  3040      Phe  ps                      "^X  "r  3500  S-^o"""    dwelling. 

47th    Ave    W    60xN    100.      Button    &  3041      Hally                                XZ^ll  ^000  Owner— Sarah    E.    Lovett.    2818    B.    21st 

Manning    vs    Harry    J    Frank    and  3042     Noble                             Owner  3000  st ,  Oakland. 

Chas   C    Williams J145  3043Woodburn                     °r""'^?S2  Archit;cV--None. 

Sept.    6,    1921-N    WALLER    137-6    E  30   4      Graymont                    Braz.er  2500  ^^5^,, 

Broderick    E    37-6xN    137-6.      E    A  3045     Sprague                          Estey  400             J'                         

Lawcock  &  Co  vs  D  Andros...?S92.43  3046      Gastman                         Owner  4500  p-^^ELLING 

♦ 'T,l     S'l""                            Own^er  4950  (2993)      N   MADELINE   138   B  LAUREL 

RELEASE    OF    LIENS  HH     H'^Zr            Sommar^srom  llll  f-Hng"'""'-      °"'"'"'    '"''""' 

SAN  FRANCISCO  COUNTY  ^050      Sh^-er^^                      O--^  ^  =  «»  OwnJi-M"!,-.  Anderson,  246  Mather  St, 

Recorded                                              Amount  3052     OKane                    McWethy  450  Architect-None. 

Sept.    7,    1921— N    VALLEJO     100     W  3053     Rollar                           i'""*'^  ^„n„  Contractor— H.   Goranson,   3476   Laguna 

Gough   W  35xN  137-6.     Michael  Me-  3054     Abell                               Parker  aoou  ^^^      Oakland.                                  »16« 

Dermott      and    W    R    Mobley      (Co-  3055      Guyot                              Owner  4500                                          

partners   as   American    Electrical   &  3056      Weissenbach                Owner  2000  p^elli^.(j 

Engineering  Co)    to  D  M  Morris.  . .  3057      Veronis                       Bertoldi  3400  ,2994)       -yv    9OTH    AVE    125    S    BIRCK 

Sept.  7,   1921— LOT  18  BLK  "Q"  Park  3058     Gigax                             Owner  2750  ^^       Oakland.       One-story     5-roon 

Lane   Tract   No.   3.     Elizabeth   Con-  3059     Rodrigues                    Owner  2UU0  dwelling 

way    to    Patrick    Conway 3060     Wight                            Owner  1000  owner— Fred    Lange.     1809    90th    Avft 

Sept.     7.     1921— N    VALLEJO    100     W  3061      Hudson                           Owner  3500  Oakland                                                        ' 

Gough     W  35xN     137-6.       American  3062     Wilson                           Owner  750  Architect— None 

Electrical    Engineering   Co   to   D   M  3063      Wilson                             Owner  750  r)av's  work                                            ■      *350( 

Morris   3064      Dolan                               Owner  1250              '                 ■         

« 3065     Gunter                            Owner  900  qjjOP  BLDG 

ARCHITECT'S  CERTIFICATE  3066    oabbert               ^^[^1"^  HH  (2995)     piedmont  and  pleasani 

3067     Stevens                           Noble  4500  ^^           ^^         Oakland.      One-stor; 

SAN    FRANCISCO    COUNTY  3068     Davis                               Owner  4200 

3069     van  Horn                     Owner  2000  Q^n^^-ljohn   G.   Tutu   and  E.   Martilla 

Herman  R.  Lake  has  filed  his  certiTi-  3070     Gow                                Owner  4500  ^^^^   Ayala  St.,   Oakland. 

cate  for  architecture  for  San  Francisco  3071     East    Bay                     Owner  1000  Architect— None 

County.  3072      McChesney                    Owner  5000  jl5j, 
^ 3073     Peppin                           Owner  8500                                       

BUILDING    CONTRACTS  I'lt     Os^zdorft          Sommar^rom  IZ  fz^gf ,^^^1haTTUCK  AVE  73  S  58Ti 

ALAMEDA  COUNTY  _        PERMITS  dwelHng '^"'''        °"'"''°''''      ^'^'""' 

The    following    is    an    index    tor    the  f2^85)^"''cANYON  ROAD  600  E  Pano-  Owner  -  G.    A.    Radke.    5729    Shattucl 

eontracts   for   this   issue:  ramie    Way,    Berkeley.      Two-story  ^Y^",  "^'"^"°- 

No.     Owner                      Oontractor     Amt.  5-room  dwelling.  Architect     None. 

2985     O'Connor                 Kreischer        3000  Owner — Mrs.  L.  F.  O'Connor.                                Day  s   work.        ♦»«« 

298B      Dornin                    Livingston          450  Architect — W.      T,    Steilberg.      Platiron  „.^„t  ,  jvin         ^~^~^ 

2987  Symmonds                     Owner        1400  Bldg..   San    Francisco.  ^  „  ?.«x,t,    cm    <««    t^    rt»irT  r.n' 

2988  Citv    of   Oakland        Owner          900  Contractor-C.    P.    Kreischer,    36  Pano-  (2997)      S    \ ORK    ST    100    W    WELDO. 

2989  Henderson                       Doss         700  ramie  Way.  Berkeley.  13000  Ave..    Oakland.      One-story    6-roor 

2990  Foothill                         Owner         700  dwelling^ 

2991  Durant                           Waters        1000  ADDITION  Owner— F.    Goldman. 

2992  Lovett                            Own'er       1860  (2986)      10    ENCINA   PLACE,   Berkeley.  Architect— None. 

2993  Anderson                Goranson       1640  Addition.  Contractors  -   McWlthy    &    Greenleal 

2994  Lange                            Owner       3500  Owner— J.   C.   Dornin,   Premises.                               Albany   Bldg.,    Oakland ?4t.u 


Saturday.  September  10,  1921 

RBCORDED 

DWELl.lNG  „    ^ 

(2SH8)  S  SANTA  CLARA  AVE  100  E 
Pine.  Oakland.  All  work  except 
plumbing   fixtures   for  dwelling. 

Q^-ner Mrs.  C.  E.  Tremble,  Oakland. 

Architect— None. 

Contractor— B.  H.  Easterly  &  Sons,  824 

37th  St..  Oakland. 
Filed  Sept.   1,   '21.     Dated  July  1.  "21. 
Foundation       and      underpinning 

completed    flO^J 

Frame  up  and  wired 1000 

Ready   for   interior  trim 900 

Usual  35  days lOOO 

TOTAL  COST,  53900 
Bond,  none.  Limit,  70  days.  Forfeit, 
none.     Plans  and  specifications,  none. 


APARTMENTS 

E    FRUITVALE    AVE    45    S    S    Foothill 

Blvd..  Oakland.  Two-story   18-room 

apartments. 
Owner — W.   T.   Lundy   and   E.  L.   Price, 

1812   E-24th   St.,  Oakland. 
Architect — None. 
Contractor — H.  AV.  Macdonald,  2011  10th 

Ave..  Oakland.  $14,000 

NOTE; — Recorded    contract    reported 
Sept.     2,     1921.     No.     2984. 
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Architect — None. 
Day's  work. 


DWELLI.VG 

(2999)      S    BDWY    TER    200    E    BDWY, 
Oakland.     One-story  6-room  dwell- 

Owner— Wm.    H.    Sims.    1926    64th    Ave., 

Oakland. 
Architect — None. 
DaVs   work.  5^000 


DWELLING 

(3000)  N  CLAREMONT  RD  %  MILE 
above  Claremont  Hotel.  Oakland. 
One-story  5-room  dwelling. 

Owner— J.      D.      Murphy.      430      Phelan 

Bldg..    San   Francisco. 
Architect— None. 
Day's   work.  Sl'OO 

DWELLING  ,^^ 

(3001)  N  ELMA  AVE  400  E  JONES 
Ave..  Oakland.  One-story  4 -room 
dwelling. 

Owner— C.    A.    Kingsley.    2408    Hopkins 

St..  Oakla*d. 
Architect — None. 
Contractor— W.    S.    Bigclow,    821     13th 

St..  Oakland.  $2800 


DWELLING 

(3002)  E  KINGST.AND  AVE  50  N 
Storer  Ave.,  Oakland.  One-story 
2-room  dwelling. 

Owner— Ed  L.  Jones,  2329  6th  St.,  Ber- 
keley. 

Architect — None. 

DaVs  work.  i*"" 


DWELLING 

(3003)  E  103D  AVE  N  BIRCH  ST., 
Oakland.  One-story  3-room  dwell- 
ing. 

Owner— N.  Pitkanen,  1926  103d  Ave., 
Oakland. 

Architect — None. 

Days  work.  iSOQ 


DWELLING 

(3004)       E    61ST    AVE    350    S    E-14TH 

St..     Oakland.       One-story     o-room 

dwelling. 
Owner — W.    E.    Cooley. 
Architect — None. 
Contractor- C.  E.  Burks.  4129  Randolph 

Ave.,  Oakland.  »3000 


$3200 


Architect — None. 

Contractor — L.   E.    Van  Ness.  $2000 


DWELLING 

(3006)  FAIRVIEW  AVE.,  Piedmont. 
One  and  one-half-story  frame  dwell- 
ing. 

Owner  —  Ed  Larmer,  470  Boulevard 
Way.  Berkeley. 

Architect — None. 

Day's   work.  $4500 


DWELLING 

(3005)      ARBOR    DR.,    Piedmont.      One 
and  one-half-story  frame  dwelling. 
Owner — C.  Jessen. 


DWELLING,    ETC. 

(3007)  LAKE  AVE.,  Piedmont.  One 
and  one-half-story  frame  dwelling 
and  garage. 

Owner — Mrs.  Marie  Colin. 

Architect  and  Contractor — J.  W.  Mor- 
row. J^oo" 


DWELLING 

(3005)      N  OUTLOOK  AVE  300  W  64TH 

Ave..    Oakland.      One-story    5-room 

dwelling. 
Owner — R.   H.   Crowton,   1414   8th  Ave., 

Oakland. 
Day's  work.  $2200 


DWELLING 

(3008)      MESA   AVE.,   Piedmont.      Two- 
story  frame  dwelling. 
Owner — E.   L.  Sargeant. 
Architect — None. 
Day's  work.  $4750 


DWELLING.    ETC. 

(3009)  RAMONA  AVE.,  Piedmont.  One 
and  one-half-story  frame  dwelling 
and  garage. 

Owner — R.    H.    Chamberlain. 

Architect — B.   H.   Stewart. 

Day's  work.  *<000 

DWELLING 

(3010)  YORK  DRIVE.  Piedmont.  One 
and  one-half-story  frame  dwelling. 

Owner — Lillian   H.    Robinson. 
Architect — None. 

Contractor — G.  W.  Anderson.  912  Bay 
View.   Oakland.  $4900 


DWELLING 

(3011)  W.  MODOC  150  N  MARIN,  Ber- 
keley.    One-story  6-room  dwelling. 

Owner — Thomas  Weldon. 

Architect — None. 

Contractor  —  H.  H.  Schuessler.  2436 
Telegraph   Ave..   Berkeley.  $3500 


DWELLING 

(3012)  N  66TH  ST  92  E  MABLE,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner — W.  Williams.  1221  Ward  St.. 
Berkeley. 

Architect — None. 

Day's  work.  $2500 


ALTERATIONS 

(3013)  2280-S2  SHATTUCK  AVE.,  Ber- 
keley.     Alterations. 

Owner — A.  O.  Donogh,  2035  Bancroft 
AVay,  Berkeley. 

Architect — None. 

Contractor — Roy  O.  Long  Co.,  2114 
Sfhattuck  Ave..  Berkeley.  $1000 


ADDITION 

(3018)      NW       BKANN       AND       SIXTY- 

fourth   Ave..  Oakland.     Addition. 
Owner — California     Concordia     College, 

Premises. 
Architect — None. 
Contractor — F.   A.   Lehre,  3023   High  St.. 

Oakland.  $^'"•0 


GARAGE 

(3014)  1523  SCENIC  AVE.,  Berkeley. 
Garage. 

Owner — W.  F.  Gericke. 

Architect — None. 

Day's  work.  *500 

DWELLING 

(3015)  W  THE  ALAMEDA  OPP  LOS 
Angeles.  Berkeley.  One-story  6- 
room  dwelling. 

Owner— A.  H.  Pallen.  6S6  61st  St.,  Oak- 
land. 
Architect — None. 
I).-.y's  work.  »3800 


ADDITION 

(3019)      5377    BRYANT    AVE.,    Oakland. 

Addition. 
Owner — Pietro    Deangeli,    Premises. 
Architect — None. 
Contractor — Pio    Benassini.  $1500 


DWELLING 

(3020)  E  ARDLEY  AVE  220  N  E-37th 
St.,  Oakland.  One-story  5-room 
dwelling. 

Owner — Mrs.  O.  M.  St.  John,  2539  High- 
land Ave..  Oakland. 

Architect — None. 

Day's   work.  $4500 


ADDITION 

(3016)  1922  VIRGINIA  ST..  Berkeley. 
Addition. 

Owner— Laurence  Callahan,  2026  Vir- 
ginia.  Berkeley. 

Architect — None. 

Contractor  —  Woody.  2118  Chaniiing 
Way,   Berkeley.  '8"0 


DWELLING 

(3021)      N    E-FOURTEENTH    60    W    8th 

Ave.,    Oakland.      One-story    fi-room 

dwelling. 
Owner— A.     C.     Miller.     748     E-14th    St., 

Oakland. 
Architect — None. 
Contractor — H.    E.    Cougler.  $3500 


DWELLING 

(3017)      E    BENEVIDES   AVE   100   N   El 

Centro,  Oakland.  One-story  4-room 

dwelling. 
Owner- W.    A.    Jones,    2900    35th    Ave.. 

Oakland. 


ALTERATIONS 

(3022)  1531  E-FIFTEENTH  ST..  Oak- 
land.     Alterations. 

Owner — Mrs.    A.    Connelley.    Premises. 

Architect — None. 

Contractor — Thos.  F.  L.  Furlong,  61 
Echo   Ave..   Oakland.  $700 


GARAGE 

(3023)      554       E-SEVENTEENTH       ST.. 

Oakland.     Garage. 
Owner — Dick   Small.   Premises. 
Architect—  None. 
Contractor — O.    W.    Meyers,    3814    West 

St.,  Oakland.  $400 


DWELLING 

(3024)      NE    EIGHTH    AND    PBRALTA, 

Oakland.     One-story  5-room  dwlg. 
Owner — Dr.    J.    C.    HoUis.    Pleasanton. 
Architect — None. 
Contractor —  W.      C.      Constrath,      3306 

School    St.,    Oakland.  $3680 


SKYLIGHT 

(3025)      NW     ELEVENTH     &     FRANK- 

lin.    Oakland.      Skylight. 
Owner — Odd    Fellows    Hall    Association, 

Premises. 
Architect — None. 
Contractor — J.    F.    Maganini.     603     36th 

St.,  Oakland.  $460 


ADDITION 

(3026)      2824    E-NINTH      ST..    Oakland. 

Addition. 
Owner — A.  Azedorio.  Premises. 
Architect — None. 
Day's    work.  J4  50 


ALTERATIONS 

(3027)  1064     FOURTEENTH.    Oakland. 
Altreations. 

Owner — Joseph   Rea,   Premises. 

Architect — None. 

Day's   work.  $500 

ADDITION 

(3028)  2474     POTTER.    Oakland.       Ad- 
dition. 

Owner — R.    L.    Gunter.    Premises. 

Arcihtect — None. 

Contractor — Geo.   Brain.   Premises. 

$600 


ADDITION 

(3029)      2054     THIRTY-EIGHTH     AVE.. 

Oakland.      Addition, 
owner — Forbes.    Premises. 
Architect — None. 
Contractor — J.    B.    Petersen.    20B3    .18th 

Ave..  Oakland.  »H50 


f 
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DWELLING 

(3030)     N    VIRMAR    200    E    Broadway, 

Oakland.      One-story    6-room   dwlg. 
Owner — Charles     C.      De   Wolff,      Plaza 

Bldg.,   Oakland. 
Architect — None. 
Contractor — J.       T.     Chambers.       Plaza 

Bldg.,    Oakland.  J4000 
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AND      CLINTON 
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ALTERATIONS 
(3031)      2031       WEBSTER.         Oakland. 

Alterations. 
Owner — F.   Monte,   Premise^. 
Arcihteot — None. 
Contractor — P.    J.    Pickering.    .549    3fith 

St.,  Oakland.  $400 


DWELLING 

(3032)  S  FORTY-SECOND  200  W 
Webster.  Oakland.  One-story  five- 
room   dwelling. 

Owner — A.  P.  Anderson.  5601  Adeline 
SI..    Oakland. 

A  rch  i  teot — None. 

Day's   w.onk.  $3500 


DWELLING 

(31133)  W  THIRTY-FOURTH  AV  49  N 
E-18th  St.,  Oakland.  One-story  7 
room  dwelling. 

Owner— Karl  J.  Weber,  1695  35th  Ave., 
San    Francisco. 

Architect — None. 

Contractor— P..  .1.  White,  Bo.\  98,  Hay- 
ward.  $5000 


GARAGE 

(3034)  SW  SEVENTH  AND  CLAY, 
Oakland.  One-story  concrete  ga- 
rage. 

Owner — Joseph  Rosenberg.  1250  Pine 
St.,    San    Francisco. 

Architect — None. 

Contractor — MacDonald  &  Kahn,  130 
Montgomery   St.,    S.   F.  $27,000 


RECORDED 

EXCAVATE 

(3035)      LOCATION    NOT    GIVEN.    Oak- 
land.    Excavate  for  basement. 

Owner — Dr.     W.  H.  Wakefield,     Easton 
Bldg.,    Oakland. 

Architect — Chas.     W.     McCall.     Central 
Bank   Bldg..   Oakland. 

Contractor — Ariss-Knapp  Co..  Inc.,  1041 
3Sth  St.,    Oakland. 

Filed  Sept.  3.  '21.     Dated  Sept.  — . 
On    1st.    10th    and    20th    o£    each 

month     75% 

Usual    Ss   days 25% 

TOTAL    COST.    $1490 

Bond.    none.      Limit,   15   days.      Forfeit, 

none.     Plans  and   specifications   filed. 


ADDITION 

(3036)      810    GRAND   ST..   Alameda. 
Addition. 

Owner — H.  Durney,  premises. 
Architect — None. 

Contractor — S.    Lee,    1832    San    Antonio 
Ave.,    Alameda.  $500 


DWELLING 

(3037)      2510   LINCOLN  AVE.,  Alameda. 

One-story    5-room    dwelling. 

Owner — Geo.  Petry,  2026  Alameda  Ave., 

Alameda. 
Architect — None. 
Contractor  —  Alex     C.     Wieben,     3602 

Fruitvale    Ave.,   Alameda.  $3500 


DWELLING 

(3038)      1333   PARK   AVE  .   Alameda. 

One-story  6-room  dwelling. 

Owner — A.    Postel.    1330    Park    St.,    Ala- 

I  meda. 
Architect — None. 

Contractor — H.  C.  Andrcsen,  1229  Pearl 
St.,    Alameda.  $5000 


ALTERATIONS 

(3039)     901  PAIIU  ST.,  Alameda. 
Alterations. 

Owner — N.    Davis,    premisis. 
Architect — None. 

Contractor — Sam    Lee,    1832    San    -Vnto- 
nlo   Ave.,   Alametja,  $485 


DWELLING 

(3040)        PAKU      ST. 

Ave.,  Alameda. 
Two-story    7 -room    dwelling. 
Owner — R.     F.     Phelps.    3107     Lev 

Ave..   Berkeley. 
Architect — None. 
Contractor — I.    Hammond,   2709    Central 

Ave.,   Alameda.  $6000 


iston 


DWELLINC; 

(3041)      1412  SAN  ,TOSE  AVE.,  Alameda. 

One-story  6-room  dwelling. 

Owner — Rally   &   Co.,   2315  Santa  Clara 

Ave.,  Alameda. 
Ai'chitect — None. 
Day's  work.  $3500 


Ala- 


DWELLING 

(3042)       2626    WASHINGTON    ST., 

meda. 
One-story  dwelling. 
Owner — G.    H.    Noble,    2205    Santa   Clara 

Ave.,  Alameda. 
Architect — None. 
Day's   work.  $3000 


APARTMENTS 

(3043)  E  COLLEGE  AVE  190  S  WOOL- 
sey.    Berkeley. 

Two-story  I8-room  apartments. 

Owner — R.  C.  Woodburn.  155  Parkside 
Dr..    Berkeley. 

Architect — M.  V.  Mowbray,  Jr.,  Oak- 
land. 

Day's    work.  $18,000 


DWELLINGS 

(3044)      E  CALIFORNIA    45    AND    78    S 

Julia,    Berkeley. 
Two    1-story    5-room    dwellings. 
Owner — Graymont  Land  Co. 
Architect — None. 

Contractor    —    Jas.    W.    Brazier,    1251 
Channing  Way,  Berkeley. 

$2500   each 


ALTERATIONS 

(3045)      2019  CEDAR  ST..  Berkeley. 

Alterations. 

Owners — Misses    Sprague.    premises. 

Architect — None. 

Contractor — G.    F.   Estey.  $400 


DWELLING 

(3046)      E  EUCLID  AVE  75  N  EUNICE. 

Berkeley. 
Two-story    6-room    dwelling. 
Owner — M.     I.     Gastman.      1265     Euclid 

Ave.,  Berkeley. 
Architect — Maybeck,      La      Loma      and 

Buena  Vista,  Berkeley.  $4500 


DWELLING 

(3047)  N  BOND  ST  118  W  46TH  AVE.. 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — Emil  Platzer.  4143  E.  14th  St.. 
Oakland. 

Architect — None. 

Contractor — E.  O.  Francis.  3940  E.  14th 
St..   Oakland.  $2500 


DWELLING 

(3048)       E    DOLORES    AVE    50    N     EL 

Centre.  Oakland.  One-story  6-room 

dwelling. 
Owner — W.     J.     Baker,     2255     Ransome 

Ave.,   Oakland. 
Architect — None. 
Day's   work.  $4950 


FLATS 

(3049)        E     GRAND     50  N     WEt,nON, 

Oakland.    Two-story  10-room   flats. 

Owner — H.    Barker,   Key  Route -^nn. 
Architect — None. 
Contractor — Sommarstrom    Bro?.,,   1941 

24th   Ave,  '  $755() 


DWELLING 

(3050)  W  103  AVE  75  N  E-14TH  ST., 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner— Edward  Shearer,  601  ISth  St.. 
Oakland. 

.Architect — None. 

Day's   work.  $3500 


DWELLING  L-; 

(3031)      E    OVER    50   S   PORTER.    Oak-   ft 

land.  One-story  4-room  dwelling.  ^ 
Owner — M.  A.  Thompson.  3322  Over  St., 

Oakland.  .  '^ 

.•\rchitect — None.  '  "'' 

Contractors — Bohall    &    Sullivan.     3214 

Lorenzo.    Oakland.  $1700    J 

KEPAIRS  ^ 

(3052)  602  22ND  ST..  Oakland.  Re-  ' 
pairs.  '^1 

Owner — Mrs.  O'Kane.  premises.  v 

Architect — None.  •■ 

Contractor — McWethy      &       Greenleaf,  • 

Albany    Bldg.,    Oakland.  $450  jt 

DWETI^LING  -^ 

(3053)  .S  35TH  ST  226  E  WEST  ST.,  * 
Oakland.  One-story  6-room  dwell-  i 
ing. 

Owner — Chas.  Rollar,  1424  Jefferson  i 
St.,  Oakland.  '1 

Day's  work.  $3000 


DWELLING 

(3054)  N  TRENOn  ST  75  E  69TH 
Ave..  Oakland.  One  and  one-half- 
story   2-family   dwelling. 

(Jwner- Mrs.  E.  M.  Abell,  516  16th  St., 
Oakland. 

Architect — None. 

Contractor — A.  B.  Parker.  6916  Trenor 
St.,    Oakland.  $5000 


DWELLING 

(3055)      711  WALLA  VISTA  AVE..  Oak 

land.      One-story    6-room    dwelli 
Owner — Victor  Guyot,  3535  Meadow  St 

Oakland. 
Architect — None. 
Day's  work.  $4500 


it 
ng.    5 

St.;  * 


DWELLING  ■* 

NW   COR   SAN  ANTONIO   AND   SHER-    j. 

man.  Alameda.  J 

One-story  6-room  dwelling.  Ti 

Owner — R.    Muller,     1304     Morton     St., 

Alameda.  i 

Architect — C.   J.    Rogers,   Phelan   Bldg.,  n 

San  Francisco.  ll 

Contractor — D.  W.   Ross.  Builders'  Ex.,  J 

San    Francisco.  $6000   ? 

NOTE: — Recorded    contract    reported 
Aug.    31.    1921.   No.    2949.'  i\ 


DWELLING 

(3056)  W  SACRAMENTO  340  S  Ban,- |, 
croft.  Berkeley.  One-story  4-rooijp  \ 
dwelling.  '    ji 

Owner — A.  L.  Weissenbach.  2307  Roose- 
velt  St..   Berkeley.  ,J 

Architect — Noen.  .J 

Day's    work.  $2000 


DWELLING 

(3057)      SW     COR    ATHOL   &    BROOK- 

lyn    Ave  .    Oakland.      One-story    5- 

room  dwelling. 

ing. 
Owners — Veronis     and     Bertoldi,     5628 

Vicente,    Oakland. 
Architect — None. 
Contractor — J.    Bertoldi,    5628    Vicente,  ] 

Oakland.  $3400  J 


DWELLING 

(3058)  N  BAYVIEW  135  W  13TH  AV. , 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — A.     B.     Gigax.     69th    Ave.    and. 
Outlook.    Oakland. 

Architect — None. 

Day's  work.  $2750 ,( 


DWELLING 

(3059)      W  CHAMPION  ST  300  S  NICOE  _ 

St..     Oakland;       One-Story     5-roomi 

dwelling. 
Owner — John    Rodrigues.    2423    Wilbur 

St..  Oakland. 
Architect — None. 
Day's    work.  $2000 


ADDITION 

(3060)       302     ETTCLID     AVE.     Oakland. 

.\dditioTi. 
owner — Mrs.    Adeline    E.    Wright,    307 


■ff'] 
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Euclid.  Oakland, 
chitect — None. 
y*s   work. 


$1000 


rELLIXG 

161)      NE  COR   EVERETT  &   E  3STH 

St..     Oakland.       One-story     5-room 

dwelling-. 


•ner— L.  G.  Huds 

Oakland, 
cbitect — None. 
y'B   work. 


1771  Evers  Ave., 


$3300 


V  ELM  NO 

162)  W  87TH  AVE  135  S  D  ST,  Oak- 
land.     One-story    3-room   dwelling. 

rner — Roy  Wilson,  1455  86th  Av«.. 
Oakland. 

chitect — None. 

,y'8  work.  $750 

VELLING 

»63)       NW    COR    86TH    AVE   AND    A 

SU,     Oakland.       One-story     3-roora 

dwelling. 
,ncr — Roy    Wilson,     1455     86th    Ave.. 

Oakland, 
chitect — None, 
ly's  work.  $750 


jANIng  mill 

)64)     2149  E  14TH  ST..  Oakland.  Two- 
story   planing   mill, 
nier — Dolan  Wrecking  Co  ,  premises, 
chitect — None, 
ly's   work.  $1250 


)MPLETION 

065)      E    FRANCIS   600    N   FAIRFAX, 

Oakland.      Complete    building. 
Tner — R.     L.     Gunter.     4700     Fairfax 

Ave..   Oakland, 
•chitect — .None, 
ly-s  work.  $900 


ST     500 
le-story 


FELLING 

066)        W     GREENWOOD 

Brighton,    Oakland.      Oi 

room   dwelling. 
i,ner— W.    G.    Dabbert,    1001    54th    St., 

Oakland, 
rchitect — None. 
)ntraetor — J.    E.    Sprague.    1.529    Alice 

St.,  Oakland.  $2900 


WELLING 

067)     N  K.\NS.AS  300  E  MAPLE.  Oak- 
land.     One-story    5-room    dwelling, 
■rner — Mrs.    G.    Stevens, 
rchitect — None, 
intractor — R.   K.    Noble.  $4500 


WELLING 

1068)  W  LIN  WOOD  BET  HAMPEL 
and  E.  38th  Sts.,  Oakland.  One- 
story    5-room    dwelling. 

Owner — Geo.  B.  Davis.  3823  Hyde  St., 
Oakland. 

rchitect — None. 

ays  work.  $4200 


WELLING 

J069)      S    MAURETANIA    200    E   SEM- 

inary  Ave.,  Oakland.     One-story  4- 

room  dwelling. 
wner — D.   W.   Van  Horn,   5935   Maure- 

tanla  Ave.,  Oakland, 
.rchitect. — None, 
lay's   work.  $2000 


iWELLING 

3070)      W    MILES    BET    HARDY    AND 

Clifton.  Oakland.  One-story  6-room 

dwelling. 
•  wner — Andrew     B.     Gow.     5354     Miles 

.Ave..  Oakland. 
1  rchitect — None, 
>ay's  work.  $4500 


BED 

3071)      E    OAK     ST.     opp.     Fourth    St.. 

Oakland.     Shed, 
iwner — East   Bay    Lumber    &   Mill   Co., 

4th  and  Oaks  Sts.,  Oakland, 
irchliect — None. 
)ay'8   work.  $1000 

).WKLLING 

>072)      E  PARK   BLVD   100  S  Hampel, 


Oakland.  One-story  8-room  dwell- 
ing  (2   family). 

Owner — \V.  E.  McChesney.  1315  San 
Luis   Ave.,  Oakland. 

Architect — None. 

Day's  work. 


$5000 


DWELLINGS 

(3073)      E   RAWSON  AVE  90  and    135   V 

Brookdale.  Oakland.  Two  one-story 

6-room  dwellings. 
Owner — J.    B.    Peppin.      86      Cambridge 

Ave..  San  Leandro. 
Architect — None. 
Day's  work.  $4300  and  $4200 


DWELLING 

(3074)      AV  SIXTY-SECOND  AVE   200  N 
Foothill  Blvd.,  Oakland.     One-story  6 
room  dwelling. 
Owner — Glena     Ruf.     2237     Church     St.. 

Oakland. 
Architect — None. 
Day's   work.  $3000 


FLATS 

(3075)      W    SANTA    RAY    100    N    Santa 

Ray.  Oakland.     Two-story  14-room 

dwelling. 
Owner — vVm.  Oszdorft.  125  Guerrero  St.. 

San   Francisco. 
Architect — None. 
Contractor  —  Axel    Sommarstrom,    109 

Sunnvside  Ave.,   Piedmont.  $9000 


Sept.  2.  1921— (1)  EUNICE  ST.;  (2) 
Henry      St.,    Berkeley.         Southern 

PaciHc  Co  to  Hutchinson  Co 

August    25,    1921 

Sept.  2,  1921— W  %  LOT  28  BLK  2, 
North  Cragmont,  Berkeley.  Anna 
E  Lethin  to  E  G  Blucher  and  C 
Blucher \ug.    31,    1921 


COMPLETION  NOTICES 

Al.AMED.\    COUSTTf 

Recorded  Accepted 

Sept.    8,     1921— SW     TWELFTH    AND 

High    60.75x165,    Okd.      Frederick   J 

Russell   to   D  Moran Sept.    7.    1921 

Sept.  8,  1921— LOT  21  BLK  26,  Mel- 
rose   Heights.   Okd.      Anton    Larson 

to  J  O   Weston Sept.   6.    1921 

Sept.  8.  1921— W  SEVENTY-FIFTH 
Ave  233H  S  Hawley  63^x100, 
Okd.  ¥■  1  Atherton  and  H  T  Ren- 
ton  to  E  Carlton Sept.  24.  1921 

.Sept.  7.  1921 — LOT  11  BLK  "M"  Berry 

Bangs    Tract.    Berkeley.      Mrs.    J    C 

Veirs  to  Home  Realty  Co. Sept.  7.  1921 

Sept.  6,  1921—563  ATHOL  AVE..  Okd. 

P   C    Patterson      to    whom      it   may 

concern Sept.     6.     1921 

Sept.    6,      1921—929       FORTY-THIRD    . 
St.,  Oakland.  J  W  Roberts  to  whom 

it  mav  concern Sept.  6,  1921 

Sept.  -3.    1921— LOT    25    BLK   10,   East.,:- 
Piedmont   Heights   Extension,   Okd. 
Bessie      M    McCall      to    Alfred      A 

Peterson....' Aug.     25,     1921 

Sept.  3.  1921— S  PLOT,  40  Map 
Ranchos  V  &  D  Peralta  and  W  San 
Pablo  Ave  thence  along  W*  line 
San  Pablo  Ave  120.54  W  to  pt  730 
W  San  Pablo  Ave  W  90  SW  369.25 
£E    216.48    NE    1048.08.    Emeryville. 

E    Winsby   to   Alfred    Peterson 

Aug.    25.    1921 

Sept.  3.  1921- LOTS  5,  6.  7.  8.  9.  10,  11 
Blk  138  Kellersbergers  Map  of 
Oakland,  Oakland.  Almira  V  Mont- 
gomery   to    Nelson    &    Forsyth 

Aug.    27.    1921 

Sept.  3.  1921— LOT  42  Sbdvn  19  Map 
Resbdvn  Peralta  Park.  Berkeley. 
Brooks   C   Parker  to   whom   it   may 

concern Aug.     5.     1921 

Sept.  3.  1921- LOT  41  Sbdvn  19  Map 
Resbdvn  Peralta  Park.  Berkeley. 
Brooks  C  Parker   to    whom    it   may 

concern Aug.    22.    1921 

Sept.  3.  1921— (l)NW  E-14TH  50  NW 
Suiinyside  Drive  NW  43.77  E  123 
SE  43.77  SW  123,  (2)  NE  E-14th 
t3  77  >tvV  Sunnyside  Drive  NW 
43  77  NE  123:  (3)  NE  E-14th  137.54 
NW  Surtnyside  Drive  NW  43.79  NE 
123  SE  43.86  SW  123.  San  Leandro. 
Darling.   Harding  &  Co  to  whom  It 

may    concern Aug.     31,    1921 

sept.  3.  1921— LOTS  21  AND  22  BLK 
"H"  Map  Kenwood  Park,  Oakland. 
John     Lindquist     to    whom    It    may 

concern Sept.   2.   1921 

Sept.  3.  1921— NO.  3907  AGUA  VISTA, 
Oakland.  J  W  SIgwald  to  whom 
it   may  concern Sept.  2,  1921 


LIENS  FILED 


.VL.\MED.4  COUNTY 


Recorded  Amount 

Sept.     8,     1921— N     BROOKDALE     60     E 
Capp.    Oakland.      Oakland    Lime    & 
Cement  Co  vs  C  L  Hewitt  and  F  E 
McGurrin      $64.20 

Sept.  3.  1921- LOTS  5  AND  6  BLK  17. 
Freeman's  Map  San  Antonio,  Oak- 
land. Hogan  Lumber  &  Mill  Co  ys 
R  H  Wells  and  Carrie  E  Clare...  $64 

Sept.  2.  1921— S  EAGLE  AVE  190  W 
Everett  W  oOxS  150.  Alameda.  S  E 
and  C  C  Smith  vs  Morono  More- 
house and  Mrs.  Taylor $146 


HOMESTEADS 


.\L.'».MEDA    COUNTY. 


Aug.  8.  1921— E  THIRTY-THIRD 
Ave  350  N  E-8th  N  37-6xE  100.  Okd. 
Manuel    Curt    $2000 

Sept.  8.  1921— N  FOURTEENTH  100 
W  Linden  W  42xN  127,  Oakland. 
Nora   Rea    <wf  Joseph) $5000 

Sept.  8.  1921 — LOT  3  BLK  "D"  Map 
Sheet  No.  1.  Lakewood  Park.  Pied- 
mont. Ethel  Hamilton  (wf  Rush) 
$5000 

Sept.  6,  1921— NW  TWENTY-FIFTH 
Ave  205  NE  E-16th  NE  50  NW  134. 
Okd.     Herbert  G  Kimber $4000 

Sept.  >!.  1921— NE  E-FIFTiCENTJI  97 
SE  Seventh  Ave  SE  aeiixN)-:  l^o. 
Martha    Kaponat    (wf  George) ..  $3500 

Sept.  3,  1921— NW  DELAWARE  AND 
Curtis  W  63  N  104-11  W  37  N  50  E 
100  S  154-11.  Berkeley.  Niels  S 
Engelbret      $4000 

Sept.  2.  1921 — N  16-8  LOT  37  and  S 
16-8  Lot  38  Blk  27,  Amended  Map 
Regents  Park.  Berkeley.  Josephine 
Brothers(wf    Herbert    William)  .  $4000 

Sept.  2.  1921 — LOT  6  BLK  10  Map 
East  Piedmont  Heights  Extension. 
Okd.  Fannie  B  Hall  (wf  Charles 
L) JSOOO 

Sept.  2,  1921 — LOT  32  Map  Hawley 
Tract..  Alameda.     Albert  E  Preston 

$4500 

'- « 

OAKLAND     BUILDING      TOTALS     FOR 
.\UGl  ST.  I»ai 


Classihcation    of  -No.  of 
Buildings                         Permits 

1-story     dwellings....  142          i 

1-st   dwlgs   &  store...  1 

li;4-st     dwellings 9 

lM;-st  dwlg  &  store..  1 

2-st     dwellings 7 

2-st    dwlg   &    store....  1 

2-story     flats 3 

2-st   Hats   &   stores....  1 

2-story     apartments..  1 

2-st     school     bldgs. .  . .  1 

1-st   7-room    school...  1 

1-st     1-room    school..  12 

1-st    gymnasium    bldg  1 

1-st    creamery    bldg.  .  1 

1-st    factory    bldg 1 

2-st  store  &   loft  bldg  1 

1-story   offices 3 

1-story    shops 3 

8-st   H.    <^.  apmnts....  1 

3-st   H.   C.   hospital....  1 

1-st    con.    dwelling.  .  .  1 

1-st    con.    garage 4 

1-st    brick    garage....  2 

Brick     addition 1 

1-st    tile    store 1 

1-st    tile   garage 1 

1-st  steel  service  stn.  1 

1-st    garage    &  shed..  142 

Tank     frames 2 

Electric     signs 14 

l-st     greenhouse 1 


Costs 

352,920 

4.000 

50,000 

3.500 

57,777 

4.400 

31,000 

20,000 

12.000 

9.860 

72.567 

17,300 

49,384 

8,500 

1.800 

10,000 

1,265 

1,000 

430,000 

546,000 

3,000 

11,112 

700 

3,000 

500 

125 

1,000 

25.589 

475 

5.575 

15* 


28 

Additions     108 

Alterations    &    repairs   182 


BUILDING    AND     BNGINBBRINQ    NBW8 


Saturday,  Septwnber  10,  19 


75,27a 
62,793 


Total     652  $1,852,60D 

SUMMARY 

New    construction....    470  $1,789,816 

Alterations    &    repairs   182  62.793 


Total 


652 


$1,852,609 


BUILDING  CONTRACTS 


SANTA   CLARA   COUNTY 


DWELLING 

PALO    ALTO.      All   wor'k    for    two-story 

frame  dwelling. 
Owner — Mrs.   E.    A.    Flanders.   Saratoga. 
Architect  —  Warren       Skillings,       515 

Garden  City  Bank  Bldg..  San  Jose. 
Contractor — Howard  S.  Waltz,  132   Bal- 

bach  St..  San  Jose. 
Filed  Aug.  31.  '21.  Dated  Aug.  18.  '21. 

Frame   up  and   enclosed $1464.50 

Plastering    completed    1464. 5D 

Completed    and   accepted 1464.50 

Usual    35    days 1464.50 

TOTAL  COST,  $5858.00 
Bond,  $2929.  Sureties,  F.  P.  Heringer 
and  Gertrude  S.  Hurff.  Limit.  75  work- 
ing days  after  August  18.  Forfeit,  none. 
Plans  and  specitications  filed. 


RESIDENCE 

MORSE  ST.  between  Randall  and  Free- 
mont   Sts.,   San   Jose.     All  work  for 
one  and  onc-halt-story  frame  resi- 
dence. 
Owner — Alice    Bassler,    5    Clinton   Ave., 

San  Jose. 
Architect — Wolfe    &   Higgins,    Auzerais 

Bldg..   San   Jose. 
Contractor — F.   J.    Hu.xtable   &    Co.,    377 

S-Sixth  St..  San  Jose. 
Filed  Aug.  30,  '21.     Dated  Aug.  12,  '21. 

Frame   up    $lai5 

Plastering   on    1575 

Completed    and    accepted 1575 

Usual  35  days 1575 

TOTAL  COST,  $6300.00 
Bond,  $3150.  Sureties,  Isabel  HuxtaMe 
and  Al.  M.  Schirle.  Limit.  90  working 
days  after  Aug.  12.  Forfeit,  none. 
Plans  and  specifications  filed. 


DWELLING 

E    MORSE    —    S    Emory    237%     ft.    Lot 
62%x250  ft.,  part  Lot  8  BIk  1,  Chap- 
man  and    Davis      Tract.    San      Jose. 
All  work  for  one-story  dwelling. 
Owner — Bayard   Bowden,   San   Jose. 
Architect — Binder   &   Curtis.   San   Jose. 
Contractor — A.  K.  Burkett,  34  Fremont 

St.,  San  Jose. 
Filed  Sept.   3,  '21.      Dated  Sept.   2,  '21. 

Frame   up  and  enclosed 25% 

Brown    mortar    on 25% 

Completed    and     accepted 25% 

Usual    35   days 25% 

TOTAL  COST,  $5294.70 
Bond,  $5294.70.  Sureties,  H.  J.  Pascoe 
and  P.  S.  Cambinano.  Limit,  forfeit, 
none.     Plans  and  specifications  filed. 


COTTAGE 

15TH  NEAR  EMPIRE,  San  Jose.  Four- 
room   cottage. 

Owner — Wm,  H.  O'Neil,  500  N.  IBth 
St.,    San    Jose. 

Architect — None. 

Day's   work.  $2650 


COTTAGE 

14TH  NEAR  EMPIRE,  San  Jose.  Five- 
room  cottaore. 

Owner — Wm.  H.  O'Xeil,  500  N.  15th 
St..    San    Jose. 

Architect — None. 

Day's   work.  $2900 

ADDITION 

4TH  AND  EMPIRE.  San  Jose.  Addi- 
tion. 

Owner — Jas.  T.  Kelley,  499  N.  4th  St.. 
San   Jo.se. 

Architect — None. 

Day's  work.  $600 


COTTAGE 

186    N    ELEVENTH,    San 

room   cottage. 
Owner — Mrs.     E.    Snyder, 

Fernando,    San    Jose. 
Architect — None. 
Contractor — David  Jones. 


lose.      Two- 
295     E.    San 

$S00 


COTTAGE 

IDTH  AND  JACKSON.  San  Jose.  Three- 
room    cottage. 
Owner — F.    E.   Loom  is. 
Architect — None. 
Day's   work.  $400 


GARAGE 

IITH  AND  SAN  FERNANDO,  San  Jose. 

Garage. 
Owner — Mrs.    Hollenbeck. 
Architect — None. 
Contractor — H.    A.    Bridges,    Pine    and 

Lincoln    Sts..   San    Jose.  $500 


SANTA    CLARA,    Cal.      All   sheet    metal 

work  on  new  High  School  building. 
Owner — Board      of      Education,      Santa 

Clara    High   School   District,   Santa 

Clara,    Cal. 
Architect — W.    H.    Weeks,    75    Post    St., 

San   Francisco,   Cal. 
Contractor — Christenson     &     Anderson, 

Palo  Alto,  Cal. 
Filed  Sept.   7,   '21.      Dated  Aug.   29.   '21. 

As    work     progresses 76% 

Usual   35   days 257c 

TOTAL  COST,  $3195.00 
Two  bonds,  labor  and  material,  specific 
performance;  sureties.  Globe  Indemni- 
ty Co.;  forfeit,  $1,597.50  on  each  bond; 
limit,  none.  Plans  and  specifications 
filed. 


ELECTRIC  WORK  ON  ABOVE 
Contractor — Watts     Electric     CJoi.,     1331 

4th  St.,  San  Francisco. 
Filed   Sept.   7,   '21.     Dated  Aug.   29,   '21. 

As   work   progresses 75% 

Usual   35   days 25% 

TOTAL  COST,  $5450 
Two  bonds,  specific  performance,  labor 
and  material;  sureties,  London  &  Lan- 
cashire Indemnity  Co.  of  America;  for- 
feit, $5450,  total;  limit,  none.  Plans 
and    specifications    filed. 


MASON    WORK    OX    ABOVE 
Contractor — Paul    Messner,     180    Jessie 

St..    San    Francisco. 
Filed   Sept.    7,    '21.      Dated  Aug.    29,    '21. 

As   work   progresses 75% 

Usual   35   days 25% 

TOTAL  COST,  $12,945 
Two  bonds,  specific  performance,  labor 
and  material;  sureties.  New  Amster- 
dam Casualty  Co.;  forfeit,  $12,945,  to- 
tal; limit,  none.  Plans  and  specifica- 
tions filed. 


PAINTING  WORK  ON  ABOVE 
Contractor — D.     Zelinsky    &     Sons.     422 

Turk   St..   San   Francisco,   Cal. 
Filed    Sept.    7,/21.      Dated   Aug.    29,    -21. 

As   work   progresses 75% 

Usual   35   days 25% 

TOTAL  COST,  $5700 
Two  bonds,  specific  performance,  labor 
and  material;  sureties,  American  In- 
demnity Co.;  forfeit,  $5700,  total;  limit, 
none.     Plans  and  specifications  filed. 


INSTALLING     OF    PROGRAM    CLOCK 

SYSTEM   IN  ABOVE 
Contractor — Pacific   Electric   Clock   Co., 
Wells  Fargo  Bldg.,  San   Francisco, 
Cal. 
P'iled    Sept.    7,    '21.      Dated   Aug.   29,    '21. 

As    work    progresses 75% 

Usual    35   days 25% 

TOTAL  COST,  $1095 
Two  bonds,  specific  performance,  labor 
and  material;  sureties,  American 
Surety  Co.  of  New  York;  forfeit,  $1095, 
total;  limit,  none.  Plans  and  specifi- 
cations filed. 

PLUMBING  WORK  OX  ABOVE 
Contractor — .August    Roll,   Santa   Clara. 
Cal. 


PlUd  Sept.   7,   '21.     Dated  Aug.   29,  'ilA 

As   work   progresses 7S^ 

Usual    35   days 26^ 

TOTAL  COST,  $572?! 
Two  bonds,  specific  performance,  labor) 
and  material;  sureties,  John  WldnfiKj 
and  E.  W.  Howell.  Santa  Clara,  Ca^ 
forfeit.  $5727,  total;  limit,  none.  Plan 
and  specifications  filed.  jt 


l.VSTALLING    OF    HEATING  SYSTEafj 

IN    ABOVE  '1 

Contractor — Carl     Doell,     467     21st    St 

Oakland,    Cal.  ^ 

Filed    Sept.    7,    '21.      Dated  Aug.    29.   'Ij 

As    work    progresses 7M 

Usual    35   days 25% 

TOTAL  COST.  $11.7171 
Two  bonds,  specific  performance,  labor 
and  material;  sureties.  National  Surety 
Co.;  forfeit,  $11,717.  total;  limit,  none. 
Plans  and  specifications  filed. 


COMPLETION  NOTIOXS 


S.\NTA    CLARA    COUNTY. 


Recorded  Aco«pte4J 

Sept.   7.   1921— LOT  4  BLK   19   EVER- 
green  Park  of  Mayfield,  Cal.  Phillip-    j 
Darr      to      whom      it      may      con- 
cern     'Sept.   «,  IMli 

Sept.  2.  1921 — SAN  JOSE.  William  ( 
H  O'Neil  to  whom  it  may  concern  I 
Sept.    1,    19«.' 

Sept.  2,  1921— PALO  ALTO.  Auto  « 
Electric    Co    to    Barrett    &    Hilp...     '! 

Sept.    1.    1921^ 

♦ 1 

BUILDING     CONTRACTS      I 


SACRAMENTO  COrNTT 


DWELLING,  ETC.  i 

1266  36TH  ST.,  Sacramento.     Five-roon  | 

dwelling  and  garage. 
Owner — ,T.   F.  James,  2320  H  St.,  Sacra-  i 

mento. 
Architect — None. 
Contractor — Herndon  &  FInnlgan,   181'  | 

17th  St.,  Sacramento.  $40<M  I 

PARTITIONS 

927  20TH  ST.,  Sacramento.     Install  par-  | 

titions   in  lower  store.  I 

Owner— T.  Wah  Hing,  725  J  St..  Sacra   1 

mento. 
Architect — None. 
Day's  work.  JSOtj 


DWELLING 

3764  7TH  AVE.,  Sacramento.     One-ston 

2-room  dwellingf. 
Owner— C.   W.   Ryon.  1915  J,  St..   Sacra- 

mento. 
Architect — None.  '   ; 

Day's  work.  }6(<  ■ 


APARTMENTS 

2115    U    ST.,    Sacramento.      Apartment 

and  garage. 
Owner — Paul    Nathan,    806    J    St.,    Sac 

ramento. 
Architect — None. 
Contractor — W.  R.  Saunders,  2614  I  St 

Sacramento.  $160 


DWELLING 

4456  X  ST.,   Sacramento.     One-story  i 

room  dwelling. 
Owner — Mrs.   W.   J.   Batten,   2408   P  St 

Sacramento. 
Architect — None. 
Day's  work.  |80i 

ALTERATIONS 

2608    SIXTH     AVE..     Sacramento.       Re 

model  basement. 
Owner — Trinity     L.     Congretaion.     321 

Donner  Way.  Sacramento. 
Architect — None. 
Contractor- — B.    H.    Bill,    3252    Marsha 

Way,   Sacramento.  $70 

DWELLING 

1109   THIRTY-XINTH   ST..   Sacramenti 

One-story  5-room  dwelling. 
Owner — J.   F.   Silva,  1827  S  St.,  Sacre 
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mento 
architect — None 
■ontractor— Mike     Furtado.     2425     18th 

St..   Sacramento.  J320O 


)WELLINUS 

418  FORTY-SECOND  ST.  and  1363  42il 
St..  Sslcramenlo.  Two  one  and  one- 
half-story    6-room    dwellings. 

iwner — Hendren.  Rooney  &  Williams. 
817  J  St..  Sacramento. 

.rchitect — None. 

ontractor — H.  A.  Hendren.  Fair  Oaks, 
Calif.  {4000  each 


•LATS 

718    U    ST..    Sacramento.       Two-story 

frame    (4)    flats. 
■wner — Mrs.    N.    Scanlan.    1825    T    St., 

Sacramento, 
.rchitect — None. 
ontractor — M.    A.    Fratis,    1722    S    St., 

Sacramento.  J10,000 


WELLING 

411  42ND  ST.,  Sacramento.     Two-story 

8-room  frame  dwelling. 
•wner — W.   C.    Wright,    817   J   St.,   Sac- 
ramento, 
rchitect — None, 
'ay's  work.  $6500 


■.ESHINGLING.    ETC. 

114    19TH   ST..   Sacramento.   Reshingle 

roof  and  add  2   rooms  to  dwelling, 
iwner — E.    L.    Holcomb.    2114    19th    St., 

Sacramento, 
.rchitect — None. 
Jay's  work  J600 


*ARAGE 

520  18TH  St,  Sacramento.  Build  ga- 
rage. 

iwner — Dr.  E.  M.  Doyle.  1520  18th  St., 
Sacramento. 

.rchitect — None. 

>ays  work.  $600 


>\VELLING 

656   41ST  ST.,  Sacramento.     One-story 

4-room    frame    dwelling. 
iwner — Anna    E.     Williams.    4212    San 

Benita   Way,   Sacramento, 
.rchitect — None. 
)ay's   work.  $1750 


•.EN.    REPAIRING 

313  oTH  ST.,  Sacramento.  General  re- 
pairing. 

)wner — Fong  We  How,  915  4th  St., 
Sacramet>(o. 

irchitect — Xone. 

)ay'8  work,  $600 


iLTE  RATIONS 

20  M  ST..  Sacramento.     Raise  house, 
•wner — Helen   Wright.  1511  M  St.,  Sac- 
ramento, 
irchitect — None, 
■ontractor — Ja.s.    T.    Randall    Jr..    lOo.i 


41st  St.,  Sacran 


enic 


$814. .ill 

One-story  5- 
S  St.,   Sacra- 

$2000 


•WKLUNG 

132  THIRTY-SEVENTH  ST..  Sacra- 
mento.    One-story  6-room  dwlg. 

iwner — W.  B.  Phillips,  1512  38th  St.. 
Sacramento. 

rchitect — None. 

lay's  work.  $30011 


•WELILINO 

704    W  ST..   Sacramento. 

room  dwelling, 
•wner — F.    L.    Terra.    417 

mento. 
rchitect — None, 
•ay's   work. 


•WELLING 

142  THIRTY-SEVENTH  ST..  Sacra- 
mento.    One-story  5-room  dwlg. 

•wner— W.  B.  Phillips.  1512  38th  St., 
Sacramento. 

rchitect — None. 

•ay's   work.  $3000 


•WELLING 

218    EIGHTEENTH      ST..    Sacramento. 
One-«tory  6-roora  dwelling. 


Owner — C 

ramento. 
Architect — None 
Day's  work. 


rane.    16.10   3rd   St..  Sac- 


COMPLETION  NOTICES 


SACRAMKNTO   COUHTT 

Recorded  Accepted 

iSepX.    2.    1921— LOT    2    BLK    15,   North 

Sacramento     Sub.      8,     Sacramento. 

Gertrude  Dcykman  to  whom  it  may 

concern Aug.    28,    1921 

Sept.    2.    1921 — OIL    STOREHOUSE    In 

Sacramento    Shop    Grounds.      S.    P. 

t'o  to  whom  it  may  concern 

Sept.    1,    1921 

Sept.      3,      1921 — LOT     6208,     Mission 

Trecho.      Sacramento.        Frank       L 

Terrace   to   whom    it   may   concern. 

August  20,  1921 

♦ 

BUILDING  CONTRACTS 

FRESNO   COUNTY. 


DWELLING 

141  G  ST..  Fresno.     Dwelling. 

Owner — C.   Klau. 

Architect — None. 

Contractor — A.  D.  Bier,  Fresno. 


ALTERATIO.NS 
829   J    ST..   Fresno. 


-Xlterations. 


Owner — Woodward     Co..     J 

Sts.,  Fresno. 
Architect — None. 
Contractor — W.    H.    Minard, 

St.,    Fresno. 


319    Abby 
$360U 


DWELLING 

809  HARRISO.N  ST.,  Fresno.     Dwelling. 

Owner — R.    C.    Kennedy,    Mason    Bldg., 

Fresno. 
Architect — .None. 
Day's  work.  $2500 


DWELLING 

1545  POPLAR  S'T.,  Fresno.     Dwelling. 

Owner — Ezra  Morris.  Fresno. 

Architect — None, 

Contractor — W.  T.  Brooks.  Fresno. 

$5000 


ADDITION 

743   V.ASSAR  ST..  Fresno.     Addition. 

Own«r— R.  B.  Harris.  Premises. 

Architect- — None. 

Contractor — Fisher  &   McNulty. 

$1200 


GARAGE 

1636  OLIV'E  ST.,  Fresno.     Garage. 

Owner — Win    Carter.    Fresno. 

Architect — None. 

Days  work.  $1000 


STORE 

2120   RAILROAD  AVE..   Fresno.     Store. 

Owner — J.    D.    Mosesian. 

Architect — None. 

Contractor — C.  D.  Hov.sepian.  Fresno. 

$3100 


DWELLINGS 

3107    AND    3115    LOW'E    AVE..    Fresno. 

Two  dwellings. 
Owner — Thos.    Montgomery.    274   Thesta 

St..   Fresno. 
Architect — None. 
Day's  work.  $3000  each 


ADDITION 

PERSHING  SCHOOL  DISTRICT.  Fresno 

All    work    for    addition    to    present 

school. 
Owner — Board    of    School    Trustees    of 

the  Pershing  Grammar  School  DIst. 
Architect — Ernest     J.      Kump.     Roweil 

Bldg..   Fresno, 
''ontractor — J.  B.  Hart,  1225  Broadway, 

Fresno. 
Filed  Sept.  6.  '21.     Dated   Aug.  27.  '21. 

Monthly  payments  of 75% 

Usual    35    days,    balance 2S% 

TOTAL  COST.   $6340 
Bond,    $3170.      Sureties,    Louis    F.    and 


Lilian    E.    Ryan.      Limit.    Gil   day.s.      For- 
feit, none.  Plans  and  specifications  filed. 


HYDRO-PNEUMATIC      WATER      SYS- 

tem  for  above  .school  di-strict. 
Contractor — Lauritzen     Implement    Co., 

1158   H  St.,  Fresno. 
Filed  Sept.  6.  "2].     Dated  Aug.  27.  '21. 

Payments   same    as   above 

TOTAL  COST.  $«32 
Bond,  $233.  Surety,  Fidelity  &  Casu- 
alty Co.  of  New  York.  Limit,  60  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


LAUNDRY 

1953  ANNA  ST..   Fresno.     Laundry. 

Owner — Charlie    Abel,    314    Thesta    St.. 

Fresno. 
Architect — None. 
Day's    work.  $600 


GARAGE 

645  POPPY  ST.,  Fresno.     Garage. 

Owner — Oliver  H.  Forno,  Fresno. 

Architect — None. 

Contractor — Jas.   Kerr,   Fresno.        $1000 


DWELLING 

2549   CLAY"   ST..   Fresno.      Dwelling. 

Owner — J.    M.    Bigelow.    527    N-4th    St., 

Fresno. 
Architect — None. 
Contractor — W.   D.    Powles,   Fresno. 

$2800 


COMPLETION  NOTICES 


FRESNO    COUXTY 


^Recorded  Accepted 

Sept.  7.  1921 — SEC.  11.  19-15.  Fresno. 
Drilling  Oil  Well  No.  275.  Pacific 
Oil  Co  to  whom  it  may  concern.  .  .  . 
Sept.    3.    1921 

Sept.  3,  1921— LOTS  4  AND  5  BLK  8, 
Van  Ness  Heights.  Fresno.  Jessie 
O  Moseley  to  whom  it  may  concern 
Sept.    1,    1921 

Sept.  1.  1921 — LOTS  1.  2.  AND  3  BLK 
1.  Orange  Grove  .-Addition,  Fresno. 
Annie  L  Brodeur  to  whom  it  may 
concern August    — ,    1921 


LIENS  FILED 


FRESNO    COUNTY. 


Recorded  Amount 

Sept.  2.  1921 — PART  LOT  15  in  Sec.  5. 
15-16.  Fresno.  M  A  Finnila  vs  Cali- 
fornia Dairy  Product.-;   Co $3,194 

Sent.  2,  1921 — PART  LOT  15  in  Sec.  5, 
16-14!,  Fresno.  Robert  H  Coey  vs 
California   Dairy   Products  Co. $12,143 

Sept.  3,  1921 — PART  LOT  15  in  Sec.  5, 
15-16,  Fresno.  M  E  Wood  vs  R  H 
Coey  and  California  Dairy  Pro- 
ducts  Co    $3563 

Sept.  3.  1921 — LOT  92  California 
Poultry  Farms,  Fresno.  Routt  Lum- 
ber Co  v.s  J  D  Wilhoit  and  Ross  L 
Williams    $217 

Sept.  1,  1921 — LOT  32  BLK  21,  Arling- 
ton Heights.  Fresno.  Fresno 
Electric  Co  vs  Frank  G  and  Char- 
lotte McKay,  Vartan  and  Gulvart 
Arvanigian     $211 


Notice  of  Non-Responsibility 


KHES\0    COl  \TV. 


Sept.  3,  1921— LOTS  24  TO  28  BlK  15, 
Grand  Ave.  Park.  Fresno.  Marion 
R  Ellis  as  to  improvements  on 
properly     


FRESNO      RIILOING      TOTALS      FOR 
.VICJIST 


The  following  is  a  report  of  the 
building  operations  in  the  City  of 
Fresno  for  the  month  of  August,  1921: 

New  building,  $312,744:  permits,  106. 
Total  for  the  year.  $2. 015. .'.95. 

Alterations  and  repairs.  $70,828;  per- 
mits, 93.     Total  for  the  year,  $426,563. 
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Saturday.  September  10.  195)'( 


BUILDING  CONTRACTS 


Forfeit,    55. 
none. 


Plans    anti    specifications. 


Architect — None. 
Day's  work. 


$200(1 


SA\   MATEO   t'OrXTY 


METAL  STAIRWAYS 

HOWARD  AVE  SCHOOL,  Burlintsam?. 
Furnish  labor  and  material  to  in- 
stall two  metal  stairways,  Howard 
Ave.    School. 

Owner — Burlingame  Grammar  School 
District;  Mrs.  J.  M.  Vickerson, 
Clerk,    Burlingame. 

Architect — Ernest  L.  Norberg,  742  Mar- 
ket   St..    San    Francisco. 

Contractor — K.  G.  Lundquest  and  A. 
Crivelle.  Co-partners  known  as 
Rincon  Iron  Works,  27  Hawthorne, 
San  Francisco. 

Dated  Aug.  26.  '21.     F'iled  Sept.  2,  '21. 

When    completed     I96S 

Usual  35  days   323 

TOTAL  COST.  $1291 

Bond,    $650;    sureties,   Leroy   G.   Harvey 

and    Oscar    F.    Stentralm;    forfeit;     $2; 

limit.   90   work  days.      Plans  and  speci- 
fications filed. 


ON  MILLS  ESTATE,  INC.,  W  of  S  P  R 
R.  southern  part  of  City  of  San 
Bruno.  San  Mateo  Co.,  Cal.  Fur- 
nish and  construct  hay  and  feed 
barn,   one   story. 

Owners — B.  Cribari  &  Sons,  a  partner- 
ship. San  Bruno,  Cal. 

Contractor — Prosper  Bou,  San  Bruno. 
Cal. 

Filed   Sept.    6,   '21.      Dated   Sept.    1,    '21. 

When    completed     75% 

Usual    35    days    25% 

TOTAL  COST,  $600 

Bond,    sureties,    forfeit,    none;    limit.    30 

calendar  days.  Plans  and  specifications 

filed. 


RESIDENCE 

E  WYANDOTTE,  Stockton.     Residence! 

Owner — H.  H.  Thompson,  Stockton.        ] 

Architect — None. 

Day's  work.  $260i  I 


RESIDENCE 

-  E  SECOND  ST.,  Stockton.     Residence 

Owner — Margaretha  Smith,  Stockton. 

Architect — None. 

Day's  work.  $701 


LIENS  FILED 


RESIDENCE  :' 

WEST   WILLOW   ST..  Stockton.     Resi  i| 

dence. 
Owner  —  Carl  Nelson,   1421   E-Chanhe« 

St.,   Stockton.  .   , 

Architect — None.  l 

Day's  work.  $280  I 


SAN   MATEO    COUNTY 


PLUMBING,    ETC. 

LOTS    17.    18,    33.    34.    39,    and    40    Blk   5, 
Burlingame.  (Pershing       S-chool 

Building).      Plumbing  and    heating. 
Owner  —  Burlingame  Grammar  School 
District.  Mrs.  J.  M.  Vickersan,  Clerk 
Burlingame. 
Architect — Ernest  L.  Norberg,  742  Mar- 
ket St.,  San  Francisco. 
Contractor — W.    L.    Hickey.    350    Grand 
St.,  South  San  Francisco. 

BMled  Sept.   2.  '21.     Dated     . 

Rough    plumbing    in $778.69 

Heating  system  and  boiler  set  778.70 

Completed     778.70 

Usual  35  days 778.70 

TOTAL  COST.  $3114.79 
Bond,  $1560.  Sureties.  T.  S.  Hickey  and 
J.    Carmody.      Limit,    90    working    days. 


Recorded  Amount 

Sept.  3.  1921— LOT  9  AND  10  BLK  21, 
Add'n  No.  3,  San  Bruno  Park,  San 
Bruno.  A  A  Pudsey  vs  Giuseppe  Di 
Resta     $71 


RESIDENCE 

WEST   WILLOW   ST.,   Stockton, 
dence  andf  garage. 


BUILDING  CONTRACTS 


SAN   JOAaUIN   COUNTY. 


RESIDENCE 

WEST  POPLAR  ST.,  Stockton.  Resi- 
dence. 

Owner — Wm.  Rommells,  535  N.  Edison 
St..  Stockton. 

Architect — None. 

Day's    work.  $4500 


REMODELING 

119    S.    CENTER    ST..    Stockkton. 

mode!  room   in   second  floor. 
Owner — Petro   Nova,    Stockton. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Piacerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.  Manager 

905  Sixth  Street 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bimgalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  YEON  BUILDING 

San   Francisco,   Cal.  Portland,  Oregon 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Franciscol 
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bwiier — F.    P.    Dodson.    Stockton. 

Architect — None. 

0ay*s    work.  5-l2.'»*J 


RliSlDENCK 

riNCHOT  AND  SIERRA  NEVADA  STS. 

Stockton.      Residence. 
Owner — Joe  Carilialdi.  Stockton. 
Architect — None. 
Day's    work.  $493;. 


COMPLETION  NOTICES 


SAN  JO.^dUIN  COIJNTV 

Recorded  Accepted 

Sept.  1.  I'J-'l — LOT  9  BLK  5.  E  of 
fenter  St..  Stockton.  M  S  Arndt. 
('has  B  L.ittlehale  &  R  B  Oullahan 
to  L  S  Peletz Aug.   31.  1921 


SKW  KESIOBNTIAL.  TRACT  OPENED 
IN    MARIN   COVNTY 


Boxton  &  Zweig.  builders,  report  that 
they  are  starting  a  new  residential  dis- 
trict in  the  Highlands.  Marin  Co..  a 
subdivision  recently  opened  by  Peter 
Baeigalupi,   Jr.,   of  San   Rafael. 

Highlands  is  a  beautifully  wooded 
tract  of  112  acres  with  a  frontage  of 
more  than  one  mile  on  the  highway  and 
railrokd,  midway  between  San  Ansel- 
mo  and  San  Rafael.  Mr.  Baeigalupi  is 
going  af  the  district  in  a  scientific 
manner.  Engineers  have  laid  out  the 
tract  and  road  and  sidewalk  construc- 
tion 18  tinder  way.  Several  stucco  bun- 
galows are  now  being  completed  under 
the  supervision  of  the  builders,  Boxton 
&  Zweig,  who  are  capable  and  expe- 
rienced   contractors. 


SAND,    GRAVEL    AND    STONE    SHOW 
INCREASED    MOVEMENT 


Trattlc  executives,  representing  all 
parts  of  the  United  States,  have  finish- 
ed a  canvass  of  the  situation  regard- 
ing rates  on  grain  and  grain  products 
and  on  sand,  gravel  and  other  road 
building  materials. 

They  find  that  while  for  the  seven 
weeks  ending  July  16th  the  total  car 
loadings  were  976.720  less  than  during 
the  same  period  of  1920,  the  loading 
of  grain  and  grain  products  increased 
«7,B63  cars,  or  nearly  30  per  cent,  and 
the  loading  of  sand,  gravel  and  stone 
Increased  50,280  cars,  or  more  than 
33 '/i    per  cent. 

far  loading  reports  for  the  week 
ending  July  23rd  show  gratn  and  grain 
commodities     reached     that     week     the 


unprecedented  figure  of  64,919  cars,  an 
increase  of  29,442  cars  over  the  same 
week   of   1920,   or   nearly    100    per  cent. 

For  the  eight  weeks  ending  July 
23rd,  the  loading  of  grain  and  grain 
products  was  97.105  cars  heavier  than 
during   the  same   period   of   1920. 

The  trafflc  executives  of  the  rail- 
roads feel  that  these  figures  clearly 
indicate  that  the  movement  of  these 
two  classes  of  commodities  has  not 
been  retarded  and  does  not  require 
stimulation. 

With  regard  to  road  building  ma- 
terials, this  is  characteristically  a  local 
or  short  haul  business.  The  character 
of  the  traffic  practically  precludes  its 
consideration  from  a  national  stand- 
point. 


Representatives  of  the  railroad  con- 
ferred with  representatives  of  road 
building  materials  in  Washington  In 
June,  and  gave  assurance  of  their 
willingness  to  reconsider  and  readjust 
rates  in  particular  instances  where 
the  situations  were  found  to  justify 
such  readjustment.  In  accordance  with 
this  assurance,  readjustments  in  the 
rates  on  road  building  materials  are 
being  made  where  the  special  circum- 
stances  make   it  equitable. 


TO    RE-OPEN    MARBLE    Q.l}ARRIES 


Plans  for  the  early  re-opening  of 
the  immense  marble  quarries  near 
Owens  Lake  have  been  announced  by 
Charles  L.  Hilgartner.  President  of 
the  Hilgartner  Marble  Company  of 
Baltimore,  and  Louis  H.  Dappach, 
Manager  ol  the  Inyo  Marble  Com- 
pany of  Los  Angeles. 

The  deposits,  which  extend  for  six 
miles  and  cover  an  area  of  3,200  acres, 
have  not  been  worked  for  more  than 
Hfteen  years.  Railway  shipping  fa- 
cilities and  electric  power  have  now 
been  provided  and  a  large  finishing 
plant    is   to   be   installed. 

According  to  Hilgartner,  wlio  re- 
cently visited  the  quarries,  a  large 
market  for  California  marbles  has 
been  developed  through  the  action  of 
Eastern  architects  in  commending  its 
use  in  preference  of  imported  marble 
and  large  shipments  to  the  Orient  are 
also   contemplated.  '• 

An  4/iventor  has  given  a  i^crubbing 
brush  a  telescoping  handle  go  it  can 
'be  used  at  several  distances  from  the 
hands  and  at  any  desired  angle. 


I'OMTL.WD      <  K>IK\T       I'UOUI  (  TION 
IN   J  I  I.Y 


More  cement  was  produced  in  I  he 
United  States  In  July  than  in  June, 
and  more  cement  was  shipped  than 
was  produced,  according  to  figures 
prepared  under  the  direction  of  Er- 
nest F.  Burchard  of  tlie  I'nited  States 
Geological  Survey.  Both  production 
and  shipmi  nts  in  July  exceeded  the 
average  for  July  in   the  last   five  years. 

The  production  for  the  first  seven 
months  of  1921  is  more  than  97  per 
cent  of  the  quantity  manufactured 
in  the  corresponding  months  ot  I" 
and  more  than  52  per  cent  of  the 
total  production  In  1920;  the  ship- 
ments are  more  than  96  per  cent  of 
those  for  the  corresponding  period  or 
1!I20  and  more  than  52  jier  cent  of 
those    for    the    whole    year    1920. 

Stocks  at  the  end  of  July  were  over 
1.470.000  barrels  larger  than  on  De- 
cember 31.  1920.  and  a  little  above  the 
average  for  July  in  the  five  preceeding 
years,  through  somewhat  leas  than  at 
the  end  of  June. 

The  production  of  clinker  (un- 
ground  cement)  during  the  seven 
months  amounted  to  more  than  53.- 
000.000  barrels,  and  the  July  pro- 
duction exceeded  9.000.000  barrels. 
July  stocks  of  clinker  are  reporteO 
as  more   than   4,300.000  barrels. 


INVESTIG.\TION    OF    REINFORCED 
CONCRETE   AND   TILE  FLOORS 


During  the  past  month  work  has 
been  pushed  on  the  prepai^ation  of  a 
publication  which  will  give  the  re- 
sults of  the  extensive  test  of  a  rein- 
forced concrete  and  clay  tile  floor  slab 
which  was  carried  out  by  the  U.  S. 
Bureau  of  Standards  at  Waynesburg, 
Ohio.  This  paper,  which  will  probably 
be  issued  as  one  of  the  Technologic 
series,  will  contain  information  which 
should  be  of  much  interest  and  value 
in  connection  with  the  now  important 
problem  of  reducing  the  cost  of  build- 
ing construction.  It  is  not  possible  to 
state  just  when  this  paper  will  be 
ready  for  distribution,  but  the  work 
of  collecting  the  data  is  now  practic- 
ally completed. 


Becareful  what  you  promise  to  do 
before  you  get  the  job-r-it  may  eat  up 
&1I   your  profit    before  you  get   through. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     I  2/10  lbs.  per  square  foot. 


A  Flbered  Gypsum 
Board  that  will  not 
warp  or  buckle. 


Plaiter 
•brink. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Circular  Steel  Windows-Cheaper  than  Wood 

Michel  &  Pfeffer  Iron  Works 

Harrison  and  Tenth  Streets  San  Francisco,  California 


ICara^n  (Enttfitructtcn  Erjiorta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
500  MISSION   STRRET  SAN   FRANCISCO,   OAI.. 


Relnhart  Lumber  and  Planing  Mill  Company 

GENERAL,   LUMBER  YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    nnd    Cabinet    Work,    Stock    Doors,    Sash 

Frames   and    Mouldines 
17TH    &    KANSAS    STS.  -  S,*N    FRANCISCO 

Phone   Market  1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

734-T44  Bush  St. 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Just    FLUSH    it    on! 
lAPiDOIITH 

■m^b^m    trade  mark    ^■■■^i" 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIMIVEBORPsI  SONS,  Inc. 

355  Pacific  Electric  Building,  Los  Angeles  77  O'Farrell  Street.  San  Francisco 


M 

m 


e    Douf^las    SaTZ 


Publication    Office 
.%00      Mlasion      Street 


SAX  FKAXCISCO.  I'AL..  SEPTEMBER  17.  1921 


PuMislied  Every  Saturday 
Twenty-first    Year,    Xo.    3S 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 

Be  Obtained 


^VRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield   17 

FOR  .SAI.F,  IIV   ALL     1,1  linKR    UKAI.KRS 
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Advance  Construction 
Reports 


Larseii  Construction  Reports,  issued  every  bus- 
iness day  of  the  year,  furnishes  information  as  to 
contemplated  construction  projects  of  all  kinds, 
covering  the  Slate  of  California. 

If  you  want  to  know  when  Architects  and  Engi- 
neers are  preparing  plans  or  taking  figures  for 
materials  and  for  construction,  we  supply  the 
information. 

BUILDING  REPORT  SERVICE  covers  every 
class  of  building. 

ENGINEERING  REPORT  SERVICE  covers 
bridges,  dams  and  harbor  work;  street,  sewer  and 
highway  projects;  irrigation  works,  machinery, 
fire  equipment,  etc. 

Sample  copies  furnished  on  request.  State 
character  of  construction  in  which  you  are  in- 
terested. 


Larsen  Construction 
Reports 


■>(>0  Mission  Street 


San  Francisco,  Calif. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAN  FKANflSCO,  CAL.,  SEPTEMBER  17,  1921 


Twenty-first    Year,    No.    3S 


Building  ip 
Engineerinj^ 


Cement  Output  in  1920 

Largest  in  History  of  Industry 


News' 


So.    560    Mission    Street. 

San   Francisco.   Calif. 

MHS.    L,.    .*.    LAUSEN,    Publisher 

J.    P.   F.\RRELI.,    Mnnngine   Editor 


Devoted  to  tlie  Engineering.  Archi- 
tectural, Building  and  Industrial  Ac- 
tivities   of    the    Pacific    Coast. 


Subscription  terms,  payable  in  advance 
U.  S.  and  Possessions,  per  year...J4.00 
Canadian  and  Foreign,  per  year..  5.00 
Single   Copies    15c 

Entered  ns  second-claufi  matter  at 
San  Franeiseo  Post  Otlioe  under  act  of 
Coocrcs.s    of    Marth    3,    18T9. 


SIIPEBVISOR    \VILI,    .SIT    AT 

IIEVRI-NO   OF   COUNTY   EXGI-VEER 


The  Third  District  Court  of  Apijeals 
has  denied  the  application  of  Drury 
Butler.  Sacramento  County  Engineer. 
for  a  writ  of  prohibition  to  restrain 
John  S.  Scholefield.  a  member  of  the 
Sacramento  County  Board  of  Super- 
visors, from  hearing  the  charges  of 
Inetliciency  and  misconduct  in  office 
preferred  against  Butler. 

The  writ  was  sought  by  Butler  on 
the  ground  that  Scholefield  was  dis- 
qualified from  sitting  with  the  other 
supervisors  and  hearing  the  charges 
because  he  was  instrumental  in  pre- 
ferring   them. 

The  Appellate  Court,  in  disposing  of 
this  contention,  declared  that  it  is  to 
be  assumed  that  a  member  of  the 
Board  of  Supervisors  is  "broad 
enough,  big  enough,  intelligent  enough 
and  iione.st  enough  to  cast  aside  any 
prejudice  he  may  have  and  view  the 
case    impartially.'' 

The  supervisors  have  continued  the 
hearing  of  Butlers  case  until  Septem- 
ber 28. 


METHOD  F"n  JSFCIRIXO  TEST  SPE- 
riMKXS    OF    HARDr'JN'ED    CON- 
CRETE F-ROJI  THE 
STRICTURE 


Methods  and  precautions  for  secur- 
ing test  specimens  from  hardened  con- 
crete in  the  structure  were  described 
In  the  report  of  the  American  Society 
for  Testing  Materials'  Committee  on 
Concrete  and  Concrete  Aggregates, 
submitted  June  22  at  the  24th  annual 
ineetlng  of  the  society.  The  methods, 
which  were  submitted  as  tentative, 
were  as  follow.s: 

.\  specimen  from  hardened  concrete 
to  be  tested  for  strength  shall  not  be 
taken  until  the  concrete  has  become 
hard  enough  so  that  the  cutting  of 
the  specimen  will  not  disturb  the  Ivmd 
between  the  mortar  <oiilent  and  the 
coarse  aggregate  of  the  specimen. 

The  specimen  from  the  structure  can 


The  production  of  Portland  cement  In 
1920  was  100,023.215  barrels,  exceeding 
that  In  1917,  the  ne.Kt  highest  year  in 
production,  by  7.2011.043  barrels.  This 
amount  was  an  increase  of  24  per  cent 
over  the  production  in  1919 — 80.777.93.T 
barrels.  The  stocks  at  the  mills  in- 
creased from  5.256.900  barrels  at  thu 
end  of  1919  to  S. 941. 046  barrels  at  the 
end  of  1920. 

Estimates  of  the  production  and  ship- 
ment of  Portland  cement  in  1920  pub- 
lished by  the  I'nited  States  Geological 
Survey.  February  U.  1921.  were  only 
about  0.3  per  cent  and  0.02  per  cent, 
respectively,  higher  than  these  final 
figures  for  the  year,  compiled  under 
the  supei  vision  of  Ernest  F.  Burchard, 
of  the  I'nited  States  Geological  Survey. 
Department   of    the    Interior. 

The  shipments  in  1920  amounted  to 
96.311.719  barrels,  valued  at  $194,439.- 
025.  as  compared  with  85,612.899  bar- 
rels, valued  at  $146,734,844,  in  1919.  an 
increase  in  quantity  of  13  per  cent  and 
in  value   of  33   per  cent. 

Of  the  27  states  in  which  Portland 
cement  was  manufactured  in  1920,  21 
showed  an  increase  in  shipments  and  6 
.showed  a  decrease  as  compared  with 
1919.  and  25  showed  an  increase  in  pro- 
duction and  2  showed  a   decrease. 

There  were  increases  in  production 
in  al!  the  commercial  districts  and  in- 
creases in  shipments  in  all  except 
three  as  compared  with  1919.  and  yet 
the  estimated  Portland-cement  manu- 
facturing capacity  utilized  during  the 
year  was  only  about  66  per  cent. 

Four  plants  that  were  formerly  ac- 
tive manufactured  no  cement  during 
the  year,  one  each  in  California.  Kan- 
sas. New  Jersey  and  Virginia.  Two 
plants,  one  in  New  York  and  the  other 
in  Oregon,  resumed  production  in  192ii 
after  a  period  of  inactivity.  One  new- 
plant  began  producing  Portland  ce- 
ment in  1920 — the  Gulf  States,  at  Spo- 
cari.  Ala.  The  producing  and  shipping 
pl.ints  in  1920  numbered  117. 
PrIceM    at    Mlllm 

In  1920  the  average  factory  price  per 
barrel  for  Portland  cement  in  bulk 
was    higher     in     all     the     districts    and 


ranged  from  $1.S3  in  Indiana  and  in 
the  Illinois  and  western  Indiana  dis- 
trict to  $2.46  in  Michigan;  in  1919  it 
ranged  from  $1.62  in  Illinois  and  the 
Illinois  and  western  Indiana  district 
to  $2.08.  the  average  in  Oregon  and 
Washington. 

The  average  factory  price  per  bar- 
rel fur  the  whole  country  was  $2.02  in 
1920,  as  compared  with  $1.71  in  1919. 
an  increase  of  31  cents  per  barrel,  or 
IS  per  cent.  This  is  the  highest  ave- 
rage price  on  record  since  1892.  The 
lowest  average  price  recorded  was 
$0,813    in    1909   and   1912. 

The  combined  production  of  natural 
and  puzzolan  cements  in  1920  was 
7117. 4S1  barrels,  valued  at  $1,150,890,  as 
compared  with  528.589  barrels,  valued 
at  $5S3.554.  in  1919.  In  1920.  8  plants 
reported  production  of  natural  cement 
and    1    plant   made   puzzolan   cement. 

In  its  compilation  of  the  cement  sta- 
tistics as  summarized  above,  the  Unit- 
ed States  Geological  Survey  had  the 
co-operation  of  the  geological  surveys 
of  Alabama.  Georgia.  Illinois,  Iowa. 
Kansas.  Maryland.  Michigan,  Minne- 
sota, Missouri,  New  Jersey.  New  York. 
Oregon.  Virginia,  and  Washington. 
Exports  and  Imports 

The  exports  of  hydraulic  cement  from 
the  United  States  in  1920  were  2.9S5.- 
807  barrels,  valued  at  $10,045,369.  or 
$3.36  per  barrel,  as  compared  with 
2.463.573  barrels,  valued  at  $7,513,389.  or 
$3.05  per  barrel,  in  1919.  showing  an 
increase  in  quantity  of  more  than  21 
per  cent  and  in  value  of  nearly  34  per 
cent.  The  exports  were  sent  princi- 
pally to  South  America,  the  West  In- 
dies. Central  America,  and  Mexico. 

The  imports  for  consumption  in  1920 
were  524,604  barrels  of  376  pounds, 
valued  at  $1,254,729.  or  $2.39  per  bar- 
re',  as  compared  w-ith  9026  barrels, 
valued  at  $52,636.  or  $5.83  per  barrel. 
in  1919  This  great  increase  in  im- 
ports, which  were  largely  from  Can- 
ada,   is   noteworthy. 

The  statistics  of  exports  and  imports 
were  compiled  from  records  of  the 
Bureau  of  Foreign  and  Domestic  Com- 
merce.   Department    of   Commerce. 


best  be  secured  by  use  of  a  core  drill. 
For  specimens  taken  perpendicular  to 
a  horizontal  surface,  a  drill  using 
chilled  shot  may  be  used;  but  when 
taken  perpedicular  to  a  vertical  sur- 
face,   a   diamond   drill   should   be    used. 

The  core  specimen  taken  shall  be  as 
nearly  as  possible  a  cylinder  whose 
length  is  twice  the  diameter. 

In  securing  a  specimen  perpendicu- 
lar to  a  horizontal  surface,  care  shall 
be  taken  to  secure,  if  possible,  a  speci- 
men whose  beds  shall  be  parallel  to 
the  horizontal  bed  of  the  concrete  as 
originally    placed. 

In  securing  a  specimen  prependlcu- 
lar  to  a  vertical  surface,  or  lo  a  sur- 
face with  a  batter,  care  shall  be  taken 
as  to  the  point  of  securing  the  speci- 
men. The  lower  portion  of  any  one 
unit  of  depositing  in  mass  concrete  is 
mere  dense  than  is  the  upper  portion 
..f  the  unit;  therefore  a  specimen  shall 
I..-  taken  from  near  the  middle  of  such 
unit  of  deposit. 

A   specimen   to   be   taken   from  hard- 


ened concrete  which  has  been  removed 
from  a  structure  shall  be  cut  out  by  a 
drill  or  shall  be  cut  into  a  symmetri- 
cal test-piece  by  tooling  or  by  sawing. 
The  method  of  sawing  can  seldom  be 
used  to  advantage  in  the  field.  In  se- 
lecting this  test  specimen  care  shall  be 
used  to  see  that  the  concrete  selected 
has  not  been  injured  by  the  method  of 
its  removal  from  the  structure. 

The  specimens  secured  shall  have 
ends,  or  beds,  as  nearly  as  possible 
perpendicular  to  its  axis,  and,  if  the 
specimen  has  ends  with  uneven  sur- 
faces, these  ends  shall  be  made  to  par- 
allel plane  surfaces  with  a  mortar 
richer  than  the  mortar  of  the  specimen 
or  with  a  mixture  of  cement  and  cal- 
cined gypsum   (piaster  of  paris). 


.\  special  committee  of  the  American 
Engineering  Council,  the  .\merican  In- 
stitute of  Architects,  and  the  Assoclat- 
id  General  Contractors  has  Just  pub- 
lished a  report  unanimously  endorsing: 
the  use  of  the  quantity  survey. 
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IIUILD    NOW! 

During  the  war  the  cry  was: 
"Ships.  Ships  and  More  Ships!"^labor 
and  money  were  plentiful — the  ships 
were  built  and  the  war  problem  solved. 

Today  the  cry  is:  "Plomes.  Homes 
;mhI  More  Homes" — labor  is  over-plen- 
tiiiil  and  money  is  available — but  the 
ijrrspeetive  builder,  it  seems,  is  hold- 
iiiK  oft  for  further  reductions  in  the 
iiriof  of  materials.  Hence  the  hrms- 
iim    problem   remains   unsolved. 

The  man  who  awaits  further  reduc- 
lions  in  the  cost  of  building  materials 
is  like  to  one  that  refuses  to  eat  until 
tile   cost    of   food    is   lowered. 

r.UlLD    NOW! 


The  Central  Coal  and  Coke  Co.  of 
Kansas  City  has  concluded  the  purchase 
of  24,000  acres  of  timber  land  in  North- 
west Oregon.  Lumbering  operations 
will  be  directed  jointly  from  Kansas 
City  and  Portland.  The  company's 
timber  holdings  now  extends  through 
eight  states  from  the  Gulf  to  Oregon. 

.\rmy   engineers  have  reported  unfa- 
vorubly     on     further    improvements    at 
Redwood   City.   Calif.,   harbor. 


th 


Col.  S.  Graae.  widely  known  in  South 
.Xmcrica  and  Europe  as  a  civil  en- 
gineer, sailed  from  New  York  fur 
nuenos  Aires  August  25  to  perfect  the 
organization  of  the  New  American 
Trade  Bureau  which  he  has  estab- 
lished. This  bureau's  field  includes 
Ar,gentina,  Urug-uay,  Paraguay  and 
liolivia  and  its  main  headciuarters  will 
be  in  Buenos  Aires.  Colonel  Graae  also 
will  represent  some  of  the  enterprises 
of  K.  F.  Korbel  and  Worth  Colwell,  of 
Grand  Central  Palace,  New  York,  in 
South  America.  These  include  several 
large  industrial  expositions  in  various 
cities.  Colonel  CJraae  will  have  head- 
ciuarters  at    the    Plaza.   Buenos  Aires. 

Dr.  Fortier.  head  of  the  Bureau  of 
Irrigation  and  Public  Roads,  Depart- 
ment of  the  Interior,  will  recommend 
I  hat  the  Federal  Government  expend 
.$7.000.nno  on  the  Newlands  (Nevada) 
Icroji'Ct.  according  to  an  announcement 
by  Dr.  Geo.  Thomas,  president  of  the 
I'liiversity    of   Utah. 


Wage  reductiors  of  from  10  to  33  per 
cent  for  many  classes  of  construction 
workers  in  Chicago  were  made  by 
.ludge  Landis  in  a  decision  which,  it  is 
believed,  will  end  the  controversy  and 
open  the  way  for  projects  valued  at 
$50,000,000.  The  old  pay  was  $1.25  an 
hour.  Considering  the  elimination  of 
all  restrictions  on  labor-saving  ma- 
chinery and  materials,  save  prison- 
made,  .Tudge  Landis  estimated  the  sav- 
ing in  actual  cost  of  building  would  he 
abotit   20  per  cent. 


Sites  have  been  purchased  in  Rich- 
mond, Calif.,  by  the  Republic  Steel 
Package  Co.  of  Cleveland,  Ohio,  and 
the  Big  Four  Truck  Co.  of  Sacramento 
on  which  it  is  planned  to  erect  mod- 
ern factory  buildings.  The  site  of  the 
Sacramento  concern  consists  of  eleven 
acres. 


William  Sproule,  president  of  the 
•Southern  Pacific  Co.,  has  received 
authorization  from  the  directors  of  the 
road  to  investigate  tl.o  feasibility  of 
electrifying  the  Southern  Pacific  line 
between  San  Francisco  and  Peninsula 
Point. 


A  suggest  inn  that  a  fund  of  from 
$75,000  to  $100,000  be  set  aside  an- 
nually from  the  county  treasury  to 
provide  for  permanent  county  roads 
has  been  placed  before  the  Humboldt 
Count.v  Supervisors  by  the  Good  Roads 
Committee  of  the  Federated  Commer- 
cial Bodies  of  Humboldt  County. 


L.  W.  Wierda.  Building  Inspector 
of  Richmond,  issued  permits  represent- 
ing an  expenditure  of  $33,655  during 
the   month  of  August. 


The  City  of  Alameda  will  construct 
a  modern  incinerator  without  cost  to 
the  taxpayers,  according  to  Clifton  E. 
Hickok.  City  Manager.  Construction 
\vill  be  financed  from  the  profits  of  the 
Municipal  electric  light  plant  whicn 
during  the  past  year  amounted  to  S78,- 
135.  It  is  planned  to  have  the  incin- 
erator completed   about  May  1,   lit22. 


The  War  Department,  through  local 
officers  of  the  United  States  Corps  of 
Engineers,  will  hear  San  Francisco's 
application  for  permission  to  bridge 
the  bay  at  10  A.  M.  Friday.  October  7. 
in  the  chambers  of  the  Board  of  Super- 
visors at  the  City  Hall,  according  to 
an  announcement  of  Colonel  Herbert 
Peakyne.   Corps  of   Engineers. 


Bringing  a  wealth  of  experience  in 
auto  ferry  operation  and  considerable 
financial  support,  Aven  J.  Hanford. 
president  and  general  manager,  and  O. 
H.  Klatt,  secretary  of  Rodeo-Vallejo 
Ferry  Company,  have  joined  the  Di- 
rectorate of  Golden  Gate  Ferry  Com- 
pany. Hanfored  has  been  elected  vice- 
president,  and  Klatt  is  secretary-treas- 
urer. Joining  forces  with  the  Golden 
tlate  Ferry  crowd,  at  a  time  when  plans 
and  specifications  are  being  drawn  for 
the  terminal  construction  and  the  first 
boat  of  the  proposed  fleet,  the  Rodeo- 
Vallejo  officials  aim  to  work  their  fel- 
lows directors  of  the  Golden  Gate  Com- 
pany to  get  the  service  in  operation  at 
the    earliest    possible   moment. 


Freightage  on  1,700,000  tons  of  steel 
shipped  to  the  coast  last  year  amount- 
ed to  $37,000,000.  it  was  announced  by 
A.  P.  Gilles,  who  is  interesting  the 
Alameda  Chamber  of  Commerce  with 
the  development  of  the  hydro-electric 
power  in  the  high  Sierras  for  tlie 
operation  of  the  contemplated  steel 
plant  on  Bay  Farm  Island.  The  total 
valuation  of  the  steel  shipments  was 
placed  by  Gilles  at  api)roximately 
$100,000,000. 


Pacific  Portland  Cement  Company, 
Cons.,  complains  to  the  Railroad  Com- 
mission against  the  Southern  Pacific 
Company  and  the  Cement.  Tolonas  & 
Tidewater  Railway  Company  charging 
that  the  rate  from  the  company's  plant 
at  Cement,  Solano  county,  to  San  Fran- 
cisco is  excessive  and  discriminatory. 
The  complaint  alleges  that  the  charge 
on  crude  rock  from  Flint  to  Tolonas 
of  70  cents  a  ton  plus  a  rate  of  $1.50 
per  ton  on  cement  from  Cement  to  San 
Francisco  is  unfair,  as  compared  with 
the  rate  of  $1.50  per  ton  on  cement 
from  a  competitors  plant  at  Davenport 
to  San  Francisco.  The  complain  xnt  asUs 
a  rate  of  50  cents  a  ton  on  rock  Ironi 
Flint  to  Tolonas  and  $1  a  ton  on  ce- 
ment from  Cement  to  San  Francisco. 
Reparation  for  charges  in  excess  of  the 
proposed   rates   is   requested. 


The  Pennsylvania  Bureau  of  Media- 
tion and  Arbitration  reports  that  dur- 
ing 1020,  72  building  strikes  were 
called  in  that  state,  resulting  in  a  loss 
of  274,751  man  days  and  $1,484,783  in 
wages.  More  strikes  were  called  only 
in  the  textile  and  metal  industries,  but 
the  number  of  building  strikes  was 
onl.v  about  one-seventh  of  the  number 
of  strikes  in  all  industries.  Loss  of 
wages  in  building  strikes  was  only 
about  one-tenth  of  the  loss  of  wages 
from  strikes  in  all  industries. 


"A  White  Fir  Volume  Table,"  by 
Donald  Bruce  is  the  latest  billetin 
issued  by  the  Agriculture  Experiment 
Station  of  the  University  of  California. 
Copies  will  be  furnished  on  request. 
Ask  for  Bulletin  No.  329. 


Building  employers  in  the  city  of 
Fresno  will  be  guided  in  the  future  b.c 
decisions  of  the  San  Francisco  non- 
partisan tribunal  to  bo  appointed  to 
fix  wage  scales  and  determine  working 
conditions  in  the  Bay  City.  This  is 
the  declaration  made  by  C.  D.  LeMas- 
ter,  secretary  of  the  Commercial  In- 
dustries Association  of  Fresno.  Prom- 
ise is  made  that  further  adjustments 
will  be  made  in  the  building  industry 
in  Fresno  during  the  fall  with  a  view 
to  stimulating  activities  in  that  city. 


Two  hundred  and  fifty-four  billion 
feet  of  Oregon  timber  is  privately 
owned.  The  State  owns  2  billion  feet, 
national  forests  cover  132  billion  and 
Indian  reservations,  national  parks  and 
public  domain,  56  billion  feet.  The  to- 
tal   is   estimated  at  444   billion   feet. 


W.  P.  Fuller  &  Co.  announce  a  re- 
duction of  5c  per  gal.  in  prices  of  lin- 
seed oil,  effective  Sept.  3.  New  quota- 
tions are  92c  for  raw  in  barrels  and 
$1.07  in  cases  and  94c  for  boiled  in  bar- 
rels   and    $1.09    in    cases. 


C.  H.  Dove,  in  company  with  his 
father.  A.  H.  Dove,  formerly  of  Oak- 
land, liave  formed  a  partnership  and 
will  conduct  a  contracting  painting 
business  in  Chico,  under  the  name  of 
Dove    &    Son. 

The  Chicago  .4s.sOCiation  of  Wood 
Industries  has  announced  that  shops 
of  all  members  will  be  operated  under 
the  so-called  "American  Plan,"  Ina- 
bility to  compete  with  outside  mills 
which  pay  lower  wages  is  given  as  the 
reason  for  abandoning  the  closed  shop. 


Stanley  P.  Allen,  secretary  of  the 
State  Board  of  Control,  has  tendered 
his  resignation,  effective  Oct.  6.  He 
is  resigning  to  become  manager  of  the 
Southern  Pacific  Securities  Corpora- 
tion of  Los  Angeles,  a  new  $1,000,000 
concern,  organized  to  finance  automo- 
bile   dealers. 


The  Standard  Oil  Co.  announces  a 
reduction  in  wages  of  its  employees  in 
California  of  10  per  cent,  effective  Oct. 
1.  Approximately  25,000  employes  will 
be   affected   by   the  reduction. 


New  Y'ork  is  experiencing  one  of  the 
greatest  building  booms  in  its  history, 
according  to  advices  received  here. 
In  four  of  the  five  boroughs  construct- 
ing this  year,  to  August  1,  exceeded  in 
value  the  building  for  the  whole  ot 
1920. 

(Continued   on   Page   15) 
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•  LAV    MIM-\G   1>    1020  SHO^^  S  LARGE 
IXCHKASK 


The  quantity  and  value  of  the  domes- 
tic raw  clay  marketed  by  miners  in  the 
United  States  in  isao — estimated  at 
3.159.000  tons,  valued  at  »12,0»4.000,  or 
$3.83  per  ton — showed  a  large  increase, 
as  compared  with  1!)19.  according  to 
Jefferson  Middleton.  of  the  United 
States  Geological  Survey,  Department 
of  the  Interior.  The  increase  has  been 
34  and  71   per  cent,  respectively. 

Praciieally  every  kind  of  ikiy  showed 
a  large  increase  in  out|>ut  and  value. 
Fire  clay,  the  kind  showing  the  largest 
output  and  value,  made  the  largest  in- 
crease. 685.000  tons,  or  40  per  cent. 
The  output  of  this  clay  was  istimaled 
to  have  been  2,400.000  tons,  or  76  per 
cent  of  all  clay  marketed.  It  was  val- 
ued at  J7,720.000,  or  ?3.22  per  ton.  at 
the  mine,  an  increase  in  value  of  86 
per  cent  compared  with  1U13.  The  aver- 
age price  per  ton  increased  33  per  cent. 
The  output  of  kaolin  and  paper  clay, 
the  purest  form  of  clay,  which  is  used 
chiefly  in  making  paper,  high-grade 
pottery,  tile,  oil  cloth,  paint,  etc., 
amounted  to  264.000  tons,  valued  at 
J2, 385. 000.  an  increase  of  41  per  cent 
in  quantity  and  of  45  per  cent  in  value. 
The  average  price  per  ton.  however, 
JSi.03.  increased  only  2.5  per  cent,  as 
compared  with  1919. 

The  output  of  ball  clay,  also  used 
largely  for  high-grade  pottery  and  re- 
fractories, increased  from  93.000  tons 
in  1919  to  145,000  tons  in  1920.  The 
value  of  this  output  increased  from 
J637.000  to  11,340.000.  The  average 
value  per  ton  was  $9.24.  an  increase  of 
33   per  cent,  as  compared  with   1919. 


WORI.n   SURVEY   OF   COXSTRUCTIOJT 
IXDrSTRY    URGED 


Among  the  resolutions  adopted  at  the 
recent  London  meeting  of  the  Interna- 
tional Chamber  of  Commerce  was  one 
urging  that  the  chamber  appoint  a  per- 
manent committee  to  undertake  a 
world  survey  of  the  construction  indus- 
try and  provide  a  necessary  staff  for 
carrying  on  such  work. 

This  survey  would  proceed  along  the 
lines  of  collecting  and  collating  and 
discriminating  the  vast  amount  of  val- 
uable data  which  is  available  and  which 
is  at  present  in  the  possession  of  such 
agencies  as  The  British  Societies  of 
Engineering  .Standards,  The  Royal  In- 
stitute of  British  Architects,  The 
French  Ministry  of  Commerce,  The  Of- 
fice de  Batiment  in  Paris,  The  Interna- 
tional Biographical  Institute  of  Brus- 
sels, The  Advisory  Committee  of  the 
Federation  of  Labor,  The  National  Fed- 
eration of  Construction  Indu.stries  of 
the  United  States,  The  Associated  Gen- 
eral Contractors  of  America  and  a 
number  of  similar  agencies  operating 
In  different  countries. 


GLIDDE.V  CO.,  P.\INT  SIFRS.,  CUT 
PRICES 


The  Glidden  Co.,  manufacturers  of 
paint  and  varnish,  has  issued  a  scale 
of  prices  showing  material  reductions. 
The  cut  was  accompanied  by  an  an- 
nouncement that  the  company  believed 
it  the  duty  of  every  manufacturer, 
wholesaler  and  retailer  to  reduce 
prices  to  the  utmost  in  order  to  enable 
the  country  to  get  back  to  a  normal 
basis.  While  house  paint  was  reduced 
50  cents  a  gallon  and  similar  paint  in 
colors  was  cut  40  cents.  Prices  on 
varnish  also  were  reduced  materially. 
The  company  states  it  cannot  make  a 
normal  profit  at  these  prices,  but 
hopes  to  make  up  the  difference  In 
volume  of   sales. 


Street  Assessment  Bond  Corporation 

Proposed  by  San  Mateo  Attorney 


Formation  of  a  new  corporatir.n, 
with  offices  in  San  Francisco,  to  handle 
street  assessment  bonds  is  proposed  by 
("has.  .\.  Kirkbride,  attorney  of  .San 
Mateo.  Kirkbride  was  delegated  by 
feMow  attorneys  to  prepare  the  draft 
of  the  present  Improvement  Bond  .\ct 
of  1915.  which  has  added  much  to  the 
protection  of  street  work  issues,  and 
he  believes  that  such  securities  are 
now  in  a  position  where  with  care  in 
their  authorization  they  can  safely  be 
recommended    for    investment. 

Speaking  of  the  proposed  corpora- 
tion.   Kirkbride    says: 

"At  the  present  time  there  is  an 
apparent  dearth  of  money  available  in 
California  for  financing  street  work, 
where  the  cost  of  same  is  levied  on 
private  property.  This  shortage  has 
resulted: 

In  preventing  needful  improvements: 
ill  tying  up  capital  invested  in  paving, 
sewering  and  other  construction 
equipment:  in  loss  through  continued 
overhead  expense  entailed  on  idle  con- 
tracting companies:  in  loss  to  mate- 
rialmen through  inability  to  market 
their  cominodities.  and  in  loss  to  labor 
at  a  time  when  the  workingman  needs 
employment. 

Capital  which  was  heretofore  avail- 
able for  such  financing  has  been  drawn 
away    through    the    attractions    offered 


by  other  form.s  of  investment.  Under 
these  circumstances  it  is  believed  that 
those  interested,  whether  by  reason  of 
their  furnishing  rock.  .sand,  gravel, 
cement,  asphalt  or  road  working 
equipment,  or  by  reason  of  their  be- 
ing engaged  in  the  business  of  actual 
construction,  should  draw  together 
and  co-operate  in  the  creation  of  a 
strong  organization  to  handle  and 
market   these  securities. 

The  subscribed  capital  stock  of  such 
a  corporation  should  be  at  least  $500,- 
000.  and  oflice  should  not  be  opened 
till  at  least  $100,000  was  paid  in.  The 
stock  should  all  be  common,  no  pref- 
erence being  given  to  any  stockhold- 
ers. 

Only  the  best  class  of  street  assess- 
ment securities  shou!d  be  dealt  in.  and 
none  unless  approved:  As  to  legality 
and  as  to  sufficiency  of  the  property 
assessed  to  bear  the  burden  imposed 
upon    it. 

A  reasonable  portion  of  the  annual 
profits  should  be  set  aside  as  a  sink- 
ing fund  to  follow  up  all  cases  where 
paper  sold  proved  slow,  and  thus  help 
the  purchaser  of  same  to  protect  him- 
self from  loss.  AVith  a  good  selling 
organization  and  a  spirit  of  co-opera- 
tion, the  turn-over  should  be  rapid  and 
the  usefulness  of  the  capital  invested 
be    inuUiplied    many    times." 


A.  C.  BLUMENTHAL  &   CO.   OPEN  LOS 
ANGELES  BRANCH 


A.  C.  Blumenthal  &  Co.,  local  real 
estate  firm,  which  has  been  very 
active  during  the  past  year  in  large 
building  operations,  have  opened  a  Los 
Angeles  office  in  the  new  Pacific  Mutual 
Life  Bldg.  and  will  now  establish  an 
organization   in  that   city. 

This  firm  is  handling  the  two  million 
dollar  Loew's  Ackerman  &  Harris 
State  Theatre  and  office  building  at  the 
corner  of  7th  and  Broadway  in  Los 
Angeles,  which  is  the  most  prominent 
corner  in  that  city,  and  have  several 
other   building  operations   under   way. 

Mr.  Blumenthal  states  the  reason  for 
opening  in  the  Southern  city  is  that 
the  operations  of  this  firm  have  ex- 
tended over  the  Pacific  Coast  and  he 
feels  it  is  necessary  to  have  an  office 
in  the  Southern  city.  The  main  oflice 
will   remain   in    San   Francisco. 

The  firm  will  shortly  move  their  San 
Francisco  office  to  the  corner  of  Sutter 
and  Montgomery  in  the  California 
Pacific   Title   Insurance  Bldg. 


Diamond  Match  Co.'s  yard  at  Arbuckle: 
Edgar  E.  Wiker.  attorney.  Colu.sa:  E. 
A.  Vermere,  master  plumber:  Jens  C. 
Peterson,  architect  of  Sacramento 
schools. 


SILICA    BRICK 


I\-0.\E   COMPANY   I.S   REOR- 
GANIZED 


Announcement  is  made  of  the  reor- 
ganization of  the  -All-In-One  Company. 
The  new  company  will  be  known  as 
the  All-ln-One  Plumbing  Fixture  Cor- 
poration and  it  will  have  a  capital 
stock  of  $250,000.  For  the  present  it 
will  manufacture  its  products  in  a 
leased  plant  at  Sacramento.  The  olTi- 
cers  of  the  new  corporation  are:  Pres- 
ident. F.  AV.  Brown,  manager  of  the 
Avery  Co.  of  California;  vice-president, 
Arthur  Bateman.  general  manager  of 
the  Institute  of  Sanitary,  Heating  and 
Ventilating  Engineers;  secretary,  M 
.\.  Wollman.  manager  of  the  John 
Oshsner  Corp..  Sacramento:  treasurer. 
Sen.  C.  B.  Bills,  vice-president  of  tb'- 
Sacramento  -  San  Joaquin  hank:  di- 
rectors. Bert  Moeller.  part  owner  and 
manager  of  f  v.r.l  agency  at  Sacr.i 
mento;  Martin  I.  Welsh,  attorney,  .Sac- 
ramento;   Carl    E.    Brown,    manager    of 


The  refractory  silica  brick  industry 
in  the  United  States  continued  to  make 
progress  in  1920.  These  iirick  are  used 
principally  in  by-product  coke  ovens, 
in  open-hearth  steel  furnaces,  in  copper 
reverberatory  furnaces,  and  in  Ihe 
glass  industry,  in  which  they  musi 
withstand  high  temperatures,  such  as 
would  fuse  ordinary  clay  fire  brick. 
They  also  withstand  abrasion  well. 
The  output  in  1920,  as  estimated  by 
Jefferson  Middleton.  of  the  United 
States  Geological  Survey,  Department 
of  the  Interior,  was  255.000.000  brick, 
valued  at  $15,540,000.  or  $60.94  a  thou- 
s:ind.  an  increase  of  18  per  cent  in 
quantity  and  32  per  cent  In  value  as 
compared  with  1919.  The  quantity 
marketed  in  1920  was  exceeded  by  that 
in  1917  and  in  191S.  when  the  stress  of 
war  caused  an  increase  in  the  produc- 
tion of  all  refractories.  The  value  in 
1920  was  exceeded  only  by  thai  in  1918. 
The  price  per  thousand  in  1920  was  the 
highest  recorded.  The  output  in  1920 
was  46  per  cent  greater,  the  value  307 
per  cent  greater,  and  the  average  price 
per  thousand  178  per  cent  greater  than 
in    1913. 


FABRICATED     STHICTIRAL     STEEL 
CONTRACTS    IN   JINE 


The  records  of  the  Bridge  Builders 
&  Structural  Society,  from  repori.i 
collected  by  its  Secretary,  show  that 
during  the  month  of  June.  1921.  6fi.9iMi 
tons  of  fabricated  structural  steel  was 
contracted  for  throughout  the  United 
Slates,  equivalent  to  37  per  cent  of  the 
entire  capacity  of  the  bridge  and  struc- 
tural sluqis  of  Ihe  eountry.  rnnlracl." 
for  May  totaled  ."lO.SiiO  tons  or  211  pur 
cent  capacity  of   the  shops. 
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Building  News  Section 


APARTMENT  HOUSES 


Figures  to  Be  Taken  Shortly. 
APARTMEXTS  Cost,  ?20.000 

SAN    FRAXCISCO.      E    Twenty-second 

Ave.   100  N  Lake  St. 
Three-story   frame    (3)    apartments. 
Owner — Miss  Laura  Goodman.   86   West 

Clay  St.,  San   Francisco. 
Architect  —  G.    A.    Applegarth.    Clau."< 

Spreekels   Bldg.,  San    Francisco. 


Sub-Figures  Being  Taken  by  Owner. 
APARTMENTS  Cost,   $30,000 

SAN    FRANCISCO.        SE    Ashbury     and 

Clifford   Streets. 
Three-story    and    basement    frame    and 

plaster   apartments. 
Owner — W.  H.  Humphrey,  1279  19th  At.. 

San  Francisco. 
Architect  —  J.    C.    Hladik,    Monadnock 

Bldg.,  San  Francisco. 
Plans  may  be  seen  at  the  office  of  the 
Daily  Pacific  Builder,  560  Mission  !;'t., 
San  Francisco,  Builders'  Exchange.  180 
Jessie  St..  or  at  the  owner's  residence. 
1279   19th  Ave. 


Contract  Awarded. 

APARTMENTS  Cost.  $60,000 

LONG   BEACH,     Los  Angeles     Co.,   Cal. 

lyth   Place  and  Ocean   Blvd. 
Two   and    three-story   brick    apartme 


building,    55x145    (17, 

each). 
Owner — R.   B.   Bowden. 
Architect — Not  Given. 
Contractor  —  Ross      <S 

Beach. 


2    to    5    rooms 


Richey.    Long 


Plans  Being  Prepared. 

APARTMENTS  Cost.   $75,000 

LOS  ANGELES.  Boylston  St.  extending 
to  Beaudry  Avenue  near  5th  Street. 

Two  two-story  frame  and  plaster 
apartment  buildings,  10  and  16,  3- 
room  apts. 

Owner — Emil   Olcovich. 

Architects — Walker  &  Eisen.  325  Paci- 
fic   Finance    Bldg.,   Los   Angeles. 


Contract  Awarded. 

AUDITION  Cost,    $45,000 

LOS  ANGELES.      Hollywood   Blvd.   and 

Sycamore   Street. 
Add    second      story      to    present      brick 

apartments    (20,    2   &    3-room   apts.) 
Owner- — M.    Newman,    W.    Scheinman    & 

Ben   Schuchalter. 
Architects  —  Walker    &    Eisen.    Pacific 

Finance  Bldg.,   Los  Angeles. 
Contractor — Christ  Thoren,  2131  Santee 

St.,  Los  Angeles. 


Concrete   Contract   Awarded. 
APARTMENTS  Cost,   $525,000 

SAN   FRANCISCO.      NW  Washington   & 

Gough  Streets. 
Seven-story      and   basement    reinforced 
concrete     apartments     (14     10-room 
apts.) 
Owner  —  Two    Thousand    Washington 

St.,  Inc.,  Care  Architect. 
Architect  —  C.  A.  Meussdorffer,  Hum- 
boldt Bank  Bldg.,  San  Francisco. 
The  concrete  work,  roofing,  sheet 
metal  and  ornamental  iron  work  has 
been  awarded  to  The  American  Con- 
crete Co.,  Humboldt  Bank  Bldg.,  at 
$87,838. 

Contracts  will  be  awarded  shortly 
for  carpentry,  mill  work,  plastering, 
painting,  tiling,  elevators,  oil  burning 
system,  damproofing,  hardwood  floors, 
plumbing,  heating,  electrical  work,  re- 
frigerating     machinery,       incinerator, 


water    softener,    finish    hardware,    elec- 
trical  fixtures  and   shades. 


Permit    Applied    For — To    be    Done    liy 

Day's  Work. 
APARTMENTS  Cost,    $37,500 

SAN    FRANCISCO.       W    Twenty-fourth 

Avenue  150  N  Lake  Street. 
Three-story    and    basement    frame     (6) 

apartment    house. 
Owner — W.     A.     Savage,     81     7th     Ave.. 

San  Francisco. 
Architects — Morrow      &    Garren,      1605 

Chronicle   Bldg.,   San   Francisco. 


Fig-ures  to  Be  Taken  End  of  This  Week 
APT.    HOUSE  Cost,    $18,000 

SAN    JOSE,    Santa    Clara    Co.,    Cal. 
Two-story  frame  and  stucco  apartment 

house    (S    2    and    3-room   apts.). 
Owner — Mr.    Henning. 

Architect — Binder    &     Curtis,     2551/2     S. 
1st  St.,   San  Jose. 
Figures   will  be  taken   for  a  general 
contract. 


Contract  Awarded. 

APT..   STORE  BLDG.  Cost,  $49,750 

BERKELEY,    Alameda    Co.,    Cal.      NW 

Telegraph    and    Dwight    Way. 
Three-story    Class    "C"    apartment    and 

store  bldg  (55  rooms). 
Owner — Mrs.      H.      E.      Chandler,      2946 

Claremont   Blvd.,   Berkeley. 
Architect — Not  given. 
Contractor — Frank    A.    Ernsberger.    177 

Santa  Clara   Ave..   Oakland. 


Contract    Awarded. 

APT.    HOUSE  Cost,    $50,000 

LOS  ANGELES.  Westlake  Ave.  betw. 
Orange  and   7th  Sts. 

Two-story  frame  and  plastered  apart- 
ment house  50x133  (24  2-room 
apts). 

Owner — Perry   Charles. 

Architect — E.  B.  Rust.  527  Black  Bldg.. 
Los  Angeles. 

Contractor — L.  T.  Mayo.  Black  Bldg., 
Los  Angeles. 


Plans    Completed. 

COM.  APT.  HOUSE  Cost.  $ 

SAN    LUIS    OBISPO.    Cal.      Buchon    and 

Beach    Sts.     (300x150). 
Two-story  brick  community  apartment 

house    (28    apts.). 
Owner  —   Represented      by      San     Luis 

Realty  Co. 
Architect — Not   given. 
Contractor — Jacobs     Construction     Co., 

H.  W.  Hellman  Bldg.,  Los  Angeles. 

Calif. 
All  modern  conveniences  will  be  in- 
stalled. One  of  especial  interest  to  ten- 
ants will  be  the  garbage  incinerator, 
the  laundry,  electric  washers  and  elec- 
tric mangles  and  drying  room  in  the 
basement.  Building  will  be  steam 
heated,  have  continuous  hot  "water,  an 
automatic  refrigerator  in  each  kitchen. 


l"*lans    Being    Prepared. 

APT.    HOUSE  BLDGS.  Cost.   $90,000 

SAN  FRANCISCO.     Fulton   St.  between 

1st  and  2nd  Aves.,   172  ft.  frontage. 
Three  2-story  and  basement  frame  and 

plaster  apartment   house   buildings. 
Owner — Name    withheld. 
Architect — O.     R.     Thayer.     110     Sutter 

St.,  San  Francisco. 
There  will  be  a  fourteen-foot  court 
between  each  building.  Thfe  center 
building  will  have  a  steam  heating 
plant  to  supply  the  other  two  struc- 
tures. 


Plans    P.eine    T^repared. 

STORE-APT.   BLDG.  Cost,  $- 

LONG  BEACH,   Los  Angeles   Co..   Calif.', 

Fourth  and  Terminal  Sts. 

Two-story  brick  store  and  apartmentj 
building -40x15  and  a  flat  bldg  ten 
contain  six  2  and  3-room  flats.  1 

Owner— J.    E.    Webb.  I 

Architect — Joseph  H.  Roberts,  2isl 
Marine   Bank   Bldg..   Long  Beach. 


Contract    Awarded. 

APT.    HOUSE  Cost.    $275,000' 

LONG  BEACH,  Los   Angeles  Co.,  Calif. 
SE   E-Ocean   Blvd    and    2nd   PI.  , 
Seven-story    and    basement    reinforced 

concrete    Class   A   apartment  house 

55x172      (roof     garden,     187     rooms, 
76  apts.). 

Owner — F'indley  Construction  Co.  et  al. 
Architect — Jos.      H.      Roberts,      Marino! 

Bank    Bldg.,    Long    Beach,    Calif. 
Contractor — The     Findlay     Const.     Co 

E.   Ocean   Blvd.   and  2nd   PI.,   Longi 

Beach,   Cal. 


Segregated  Figures  Being  Taken — Bids 
Close    Sept.    19,    1921,    10    A.    M. 

APARTMENTS  Cost,   $85,001 

SAN    FRANCISCO.    NW    26th    Av?.    ancT 
West  Clay  Street. 

Three-story  and  basement  frara* 
apartments  (6  6-room  and  1  10- 
room   apts.   and   basement   garage.] 

Owner — C.    i;.   Haley. 

Arc|iilect — Kenneth  Macdonald  Jr., 
Pine  St..  San  Francisco. 
Plans  have  been  slightly  revised. 


luilding, 
in   Ana-t( 
her  bidsp 


ANAHEIM,  Orange  Co.,  Cal. — Wilsoa 
,.<l  Bever.  Anaheim,  were  awarded 
contract  at  $154,000  for  erecting 
story  brick  store  and  office  building, 
135x135  ft.,  on  W^.  Center  St.,  in 
helm,  for  Samuel  Kraemer.  Othe 
were:  Chris.  McNeill.  Santa  Ana, 
$174,671;  and  Young  &  Beer,  $175,000. 
Six  store  rooms.  14  oflices  and  12 
4-room  apartments.  M.  Eugene  Dur- 
fee    of   Anaheim   is   the   architect. 


BONDS 


SANTA  ROSA.  Sonoma  Co.,  Cal.- 
election  will  be  held  Sept.  30  in 
Bloomfield  School  District  to  vote 
bonds  of  $8,000  to  finance  school  im- 
provements. Trustees  of  the  districtl 
are:  James  Martin  and  Russell  L,j 
Smith. 


SOUTH  PASADENA.  Los  Angeles;) 
Co.,  Cal. — The  $15,000  bond  issue  to 
lonstruct  a  tunnel  at  Fremont  Ave, 
under  the  two  roadways  of  Hunting- 
ton Dr.  and  4  tracks  of  the  Pacifli 
Electric  Ry.  carried  at  a  special  elec 
tion.  as  did  bonds  of  $15,000  to  provide 
funds  for  financing  the  construction  ol 
a  tunnel  passageway  under  the  P.  B, 
right-of-way  and  Huntington  Dr.  at 
Fremont  St.,  South  Pasadena,  for  uss 
of  the   New   Fremont  School  pupils. 


M.4RY'SVILLE.  Y'uba  Co.,  Cal. — Trus- 
tees declare   intention  to  beautify  EUi: 
l.nko.      A    bond    election    will    be    held,^ 
prulialily    in    December,    to   vote    $50,000), 
fur   the   improvement. 


CULVER  CITY.  Los  Angeles  Co.,  CalJ  ■ 
■ — The  $75,000  bond  issue  for  construct  : 
tioM  of  main  line  sewers  and  a  sewag«J 
disposal  plant  carried  at  a  speciM^ 
election.  Koebig  &  Koebig,  Title  In» 
suranoe  I!klg.,  Los  Angeles,  are  th^: 
engineers.  i 
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MODESTO,  Stanislaus  Co..  Cal.— The 
Supervisors  have  sold  160.000  bond 
Issue  of  the  Oakdale  Union  School  Dis- 
trict for  i)rcniium  of  $258;  proceeds  of 
the  sale  to  finance  school  improve- 
ments. Plans  are  beinj?  prepared  by 
Architects  Davis-  Heller  -I'earce  Co., 
Delia    BIdg.,    Stockton. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — Su- 
pervisors sell  $2,i0.000  bond  issue  of 
Petalunia  School  District;  proceeds  of 
sale  to  finance  school  improvements. 
Plan.s  are  being  prepared  l>y  Architect 
Bralnerd    Jones    of    Petaluma. 

The  County  Board  also  sold  the 
$115,000  issue  of  the  Sonoma  Valley 
Union  High  School  District:  proceeds 
of  the  sale  to  finance  construction  of 
a  new  school  building,  plans  for  which 
are  being:  completed  by  Architecl  W.  H. 
Weeks,  75  Post  St..  San  Francisco. 

MARYS\'ILLE.  Yuba  Co.,  Cal. — An 
election  will  be  held  in  December  or 
January  of  next  year  to  decide  the 
question  of  issuing  bonds  of  $'■3,000  to 
finance  the  improvement  of  streets.  \V 
M.    Meek.    City    Engineer. 


CHURCHES 


Plans    Being    Prepared. 

CHTRCH  ADD.  Co.st.   $ 

WHITTIBR,    Los    Angeles    Co..    Cal. 

Three-story  hollow  tile  church  addi- 
tion 36x128  (offices,  auditorium  and 
classrooms). 

Owner — First    M.    E.    Church. 

Architect — Arthur  'G.  Lindley,  905 
■Wright  &  Callender  Bldg..  Lns  An- 
geles. 


FACTORIES  &  WAREHOUSES 


Figures  to  be  Taken   in  a  Few  Days. 

BRICK   BLDG.  Cost.  $ 

LOS  ANGELES.     San  Pedro  St..  bet.  5th 

and  6th  Streets. 
Two-s'ory   brick    building.   50x185. 
Owner — Tho.«.  I.  Woods. 
Architect — T.    Beverley    Keim    Jr.,     719 

Haas  Bldg.,  Los  Angeles. 


To  be  Done   by  Day's  Work. 

LOFT  BLDG.  Cost.  |.^5n,00(J 

LOS    ANCtELES.      Cal.        Seventh      and 

Bixel   Streets. 
Ten-story   and    l)asement    Class    A    loft 

building:. 
Owner — W.   \V.   Paden  and  C.  H.   Price. 
Rupt.  of  Constr. — Geo.  W.  Harding. 
Architects    &    Engineers —  Leonard    L. 
Jones    and      L.    E.    Mayberry.      472 
Pacific  Electric  Bldg..  Los  Angeles. 
The   contract   which  was  awarded   to 
Henry  Leonardt   for  the  concrete  work 
has  been   cancelled. 

Sub-figures  will  be  taken  by  the  ar- 
chitects and  work  will  be  done  by  day's 
labor. 


Plans   Being   Prepared. 

WAREHOUSE.    ETC.  Cost.    $ 

PASADENA,     Los    Angeles    Co..    Cal. 

Six-story  and  basement  Class  "A"  re- 
inforced concrete  storage  ware- 
hou-'e  66x150  ft.  and  a  1-story  re- 
inforced concrete  garage  in  the 
rear,    64x66    ft. 

Owner — Pasadena  Transfer  and  Stor- 
age Co. 

Architect — John  C.  Austin,  Baker-Det- 
weller  Bldg.,   Los  Angeles. 


Contract    Awarded 

KACTORV  Cost.    J34,r»71 

LOS  ANGELES,  Cal.  SW  N-Main  and 
Gibbon  Sts. 

Three-story  and  basement  Class  A  re- 
inforced concrete  drug  f.iotory 
95x74x62. 

Owner — U.    Schiffman    Co.,    Inc. 

Architect— Jos.  J.  Blick,  304  Dodworth 
Bidgr.,    Pasadena,    Calif. 


Contractor — 'Wm.     T.     Loesch,     109     S. 

Chester  St.,   Pasadena. 
Elevator   work    to    Barnett   Mfg.   Co. 
Electric  wiring  to  Prewitt  Elec.  Co. 
Plumbing  to   Richardson  &  Tyler,  Pa.'i- 

adena. 
Elevator    enclosures    to    Tresslar    Iron 

Wks.,   Los  Angeles. 


Contract  .\warded. 

ADDITION  Cost,    $• 

RICHMOND,  Contra  Costa  Co.,  Calif. 
5th   and   Hensley   Sts. 

One-story  corrugated  iron  addition  to 
factory   150x300. 

Owner — Pacific  Sanitary  Co.,  Premises. 

Architect — None. 

Contractor — Carl  Overaa,  2105  Roose- 
velt,    Richmond,     Calif. 

ATASCADERO,  San  Luis  Obispo  Co.. 
Cal. — E.  G.  Lewis,  Atascadero,  has 
taken  over  the  development  of  tho 
tract  for  the  Standard  Oil  Co.  near 
Los  Angeles.  The  place  will  be  known 
as  Palis  Verdes.  It  is  planned  to  spend 
about     $35,000,000     in     improvements. 


PORTLAND.Ore. — Columbia  Tire  Co  . 
1401  Northwest  Bank  Bldg.,  will  short- 
ly take  figures  tor  a  two-story  rein- 
forced concrete  tire  plant,  estimated  to 
cost.  JIOO.OOO.  The  building  will  have 
350  feet  frontage  with  four  wings  90 
feet  long.  Plans  were  prepared  uy 
Eastern  engineers.  R.  A.  Wurzburg. 
heads  the  company. 


NEWPORT  BEACH.  Cal.— Until  T;:;ii 
P.  M.,  October  3.  bids  will  be  receiverl 
by  City  Trustees  for  constructing  a 
wooden  wharf  from  Main  St.  and  Surf 
Ave.  extending  out  into  the  ocean  Sou 
ft.,  for  which  $25,000  bonds  were 
voted;  also  for  constructing  a  wooden 
wharf  from  the  end  of  Washington  St. 
extending  100  ft.  into  Newport  Bay. 
for  which  $4500  bonds  were  voted.  Con- 
tractors will  be  required  to  take  bonds 
for  work.  Plans  and  specifications  ma>' 
be  obtained  from  Paul  E.  Kressley,  con- 
sulting engineer,  732-733  H.  W.  Hell- 
man  Bldg.,  Los  Angeles,  or  at  the  ofllce 
of  City  Clerk  Alfred  Smith,  Newport 
Beach. 


FLATS 


Owner    Taking    Segregated    Figures. 
FLATS  Cost.   $12.0"O 

SAN  FRANCISCO.     S  Balboa  Street  loo 

—  Seventeenth  Avenue. 
Two-story    and      liasement    frame       (2) 

Hats. 
Owner — C.     Petersen,    S46    Cabrillo     SI  . 

San  Fi-ancisco. 
Architect — None. 


Contract  Awarded. 

FLATS  Cost.  $11,000  e.T. 

SAN  FRANCISCO.  SW  Franklin  and 
Green  and  S.  Green  50  W.  Frank- 
lin. 

Two  2-story  and  basement  frame  2 
flats  each. 

Owner — W.  A.  Morris,   2195  Green  St 

Architect  and  Contractor — W.  W.  Red- 
nall,   2500   Filbert  St. 


Plans  Being  Prepared. 

FLATS  Cost.  $32.0011 

SAN  FRANCISCO.     NAV  Clay  40  W  26th 

Ave. 
Two-story     and     basement     frami-     (3) 

flats. 
Owner — A.     M.     Lesser.     110     2nd     Ave. 

San   Francisco. 
Aichitect  —  Norman     R.     Coulter,     46 

Kearny   St.,   San    F'rancisco. 


Contract  Awarded. 

FLATS  Cost,  $12,000 

SAN   FRANCISCO.     E.  22nd  Ave.  150  N. 

Lake. 
Two-story     and     lias.iiient     frame     (2) 

Mats. 
Owner — Graeme    MacDonald, 


.Architect — Earle  B.   Bertz,   68   Post  St., 

San   Francisco. 
Contractor — Allen  &  Co.,   168  Sutter  St  . 

San   Francisco. 


GARAGES 


Contract   Awarded. 

SALESROOM.  ETC.  Cost,  $50,000 

LONG    BEACH,    Los    Angeles    Co.,    Cal. 

1227  American  Ave. 
One-story    brick    auto    salesroom    and 

garage  building. 
Owner — J.    Carter    and   A.    C.    Holliday. 
Lessee — Fred  A.  Steele. 
Architect — Not  given. 
Contractor— C.  T.  McGrew  &  Son,   1345 

W.    Ocean    Ave,.   Long   Beach. 


GOVERNMENT    WORK    AND 
SUPPLIES 


Figures    to   Be   Called   for    in    About   a 
Month. 

REMODEL  BARRACKS       Cost,  $30,000 

MARE  ISLAND,   Cal. 

Remodel    marine    barracks. 

Owner — U.    S.    Government,    Navy    De- 
partment. 

Architect — Owner. 

Plans  have  been   revised  and   figures 

will    be   called    for    in    about   a    month. 


The  following  bids  were  received  by 
the  Chief  of  the  Bureau  of  Yards  and 
Docks,  Navy  Department,  Washington, 
under  specification  4390,  for  riprapping 
dike  No.  12  at  the  navy  yard.  Mare 
Island: 

Item  1,  net  price  per  cu.  yd.  and  time 
for  the  work,  complete,  in  accordance 
with  the  drawings  and  specification: 
item  2,  net  price  per  cu.  yd.  and  time 
for  the  work,  complete,  in  accordance 
with  the  drawings  and  specification, 
provided  the  Government  places  neces- 
sary stringers  on  the  dike  for  the  sup- 
port of  ties  and  rails  and  builds  such 
temporary  trestle  and  cribs  as  may  be 
necessary  for  curves  and  passing 
tracks,  the  contractor  to  supply  and 
place  all  ties,  rails,  and  fittings;  item  3, 
net  price  per  thousand  feet,  b.  m., 
for  such  stringers  as  the  contractor 
may  place  and  leave  in  place  on  dike 
No.  12  under  item  1,  provided  the 
Government  should  desire  to  have 
these  remain  in  place  after  the  comple- 
tion of  the  contract. 

Chadwick  &  Sykes,  618  Crocker 
Bldg.,  San  Francisco  (1)  $1.09,  250 
days;    (2)    $1.05,   250   days;    (3)    $1. 

Welsh  &  Costello,  690  Mills  Bldg., 
San  Francisco  (1)  98c,  189  days;  (3) 
$14. 

Tibbetts-Pacific  Co.,  16  California  St., 
San  Francisco  (1)  $1.49,  250  days;  (2) 
$1.47,  250  days;  (3)   $30. 

Healy  Tibbctts  Construction  Co.,  9 
Main  St.,  San  Francisco  (1)  78c,  250 
days:    (2)    71c,   250  days;    (3)    $35. 

Daniel  O'Day  Co..  180  Jessie  St.,  San 
Francisco  (2)   $1.20,  250  days. 

Utah  Construction  Co.,  824  Phelan 
Bldg.,  San  Francisco  (1)  75c,  250  davs; 
(2)    73c.  230  days:   (3)    $30. 

Palmer  &  McBryde,  503  Market  St., 
San  Francisco  (1)  95c,  250  days;  (2) 
91c,    250   days:    (3)    $20. 

Daniel  Contracting  Co.,  503  Market 
St..  San  Francisco   (1)   $1.30,  250  days. 

R.  C.  Storrle  &  Co.,  804  Crocker 
Bldg.,  San  Francisco  (1)  $1.25,  2oO 
days:   (2)    $1.20.  200  days:   (3)   $20. 

Sbattuck  Construction  Co..  525  Mar- 
ket St.,  San  Francisco  (1)  78c,  250  days; 
(2)   68c,  250  days;   (3)   $15. 

Charles  Harlowe  Jr.,  2305  Fulton 
St.,  Berkeley,  Calif  (1)  90c,  250  days; 
(2J   80c.  220  days:   (3)    $10. 


SA.V  FKANflSCO — Until  Sept.  21.  10 
A.  M..  bids  will  \if  received  by  tjuarit  r- 
master  Supply  Otiiccr,  Fort  Mason,  un- 
der  Circular   No.    22-17,    for   furnishing 
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and  delivering  copper  wire,  flashlight 
batteries,  stove  bolts,  various  kinds  ot 
brushes,  deck  cable,  2000  lbs.  yellow 
fire  clay,  twist  drills,  brass  valves,  pipe 
and  fittinifs,  machine  nuts,  ship  locks. 
various  paints,  rivets,  screws,  chain 
shackles,  snap   switches,   etc.,   etc. 


WASHINGTON,  D.  C.  — Bureau  of 
Yards  and  Docks,  Navy  Department, 
is  preparing  Specification  No.  4517  for 
the  superstructure  for  the  new  ma- 
chine  shop   at    Pearl   Harbor,    T.    H. 


WASHINGTON,  D.  C.  —The  bid  of 
Charles  H.  Bilderback,  944  High  St., 
Eugene,  Oregon,  $6,700  in  amount,  has 
been  accepted  for  alterations  and 
changes  to  the  V.  S.  public  building  at 
Eugene,    Oregon. 


WASHINGTON,  D.  C. — All  bids  re- 
ceived by  the  Supervising  Architect, 
Treasury  Department,  AVashington.  for 
the  construction  complete  of  the  U.  S. 
Post  Oftice  at  Globe,  Ariz.,  have  been 
rejected,  the  lowest  being  in  excess  of 
the  amount  available  for  this  purpose. 


OfBce  of  the  Custodian.  U.  S.  Court 
House,  Portland,  Oregon. — Bids  are 
wanted  until,  (date  not  set)  for  re- 
pairs, etc.  For  information  address 
above. 


WASHINGTON,  D.  C. — Bids  are  being 
received  by  Bureau  of  Supplies  and 
Accounts.  Navy  Department,  for  the 
following  materials;  date  for  opening 
bids  as  noted  at  end  ot  each  paragraph: 

Schedule  8730.  Mare  Island.  177.:;0O 
pounds  medium  .steel  hull  plate  and  72.- 
030  pounds  do,  opening  of  September 
30. 

Schedule  8731,  Mare  Island,  25.000 
feet,  b.  m.,  sugar  pine,  opening  of  Sep- 
tember 30. 

Schedule  8741.  Mare  Island.  12.000 
yards  wool  bunting,  opening  ot  Oc- 
tober 4. 


The  following  bids  were  received  by 
the  Chief  of  the  Bureau  ot  Ynrds  and 
Docks,  Navy  Department.  Washington. 
under  specification  4478,  for  50-ton 
steam  locomotive  jib  cranes  at  the 
naval  dry  dock.  South  Boston,  Mass., 
and  Puget  Sound.  Wash.; 

Item  1,  net  price  and  times  for  both 
cranes,  complete  in  accordance  with  me 
drawings  and  specifications;  2.  net  price 
and  time  for  the  crane  at  South  Boston, 
Mass..  complete,  in  accordance  with  the 
drawing  and  specification;  3,  net  price 
and  time  for  the  crane  at  Puget  Sound, 
Wash.,  complete,  in  accordance  with  the 
drawing  and  specification;  4,  net  prices 
and  times  to  be  added  to  or  deducted 
from  the  prices  and  times  stated  under 
item  1  for  both  cranes,  complete,  in  ac- 
cordance with  the  drawings  and  speci- 
fications, but  based  upon  alternative  No. 
1;  6,  net  price  and  time  to  be  added  to 
or  deducted  from  the  price  and  time 
stated  under  item  2  for  the  crane  at 
South  Boston,  complete,  in  accordance 
with  the  drawing  and  specification,  but 
based  on  alternative  No.  1;  6,  net  price 
and  time  to  be  added  to  or  deducted 
from  the  price  and  time  stated  under 
item  3  for  the  crane  at  Puget  Sound, 
complete,  in  accordance  with  the  draw- 
ing and  specification  but  based  on  al- 
ternative No.  1;  7,  net  prices  and  times 
to  be  deducted  from  items  Nos.  1,  2  and 
3,  if  the  5-ton  hoist  is  omitted;  8,  net 
prices  and  times  to  be  deducted  from 
the  prices  and  times  stated  under  items 
Nos.  1.  2  and  3  (with  those  stated  to  be 
added  or  deducted  under  items  Nos.  4, 
5  and  6,  respectively),  if  the  5-ton  hoist 
is  omitted. 

American  Hoist  &  Derrick  Co.,  63  S. 
Roberts  St.,  St.  Paul,  Minn.  (1)  $617,870, 
300  days;  (2)  $2!i6.64a,  270  days;  (3) 
$309,725,  300  days;  (5)  deduct  $103,670; 
(7)  deduct  $400  from  item  1  and  $200 
from  items  2  or  3;  (8)  same  as  item  7; 
alternate,    item    1,    $563,870,    555    days; 


(2)  $274,145,  495  days;  (3)  $289,725,  500 
days;    (5)    $88,670,  170  days. 

McMyler  Interstate  Co.,  Bedford, 
Ohio  (1)  $144,667  for  S.  Boston  and 
$162,899   for   Puget  Sound;    (2)    $154,667; 

(3)  $172,899;  (7)  deduct  frorii  item  1, 
$1,485  for  S.  Boston  and  $1,590  for 
Puget  Sound;  (7)  deduct  from  item  2 
$1,635  for  S.  Boston  and  $1,740  for 
Puget  Sound. 

Hadfield-Penfield  Steel  Co.,  227  S. 
Walnut  St.,  Bucyrus,  Ohio  (1)  $339,750. 
270  and  300  days;  (2)  $168,400,  270 
days;  (3)  $179,350.  300  days;  (4)  $21,000; 
(5)  $10,500;  (6)  $10,500;  (7)  deduct  $10,- 
630;    (8)    deduct   $10,630. 


WHIPPLE  BARRACKS,  Arizona— H. 
G.  Richey.  Supervising  Architect. 
Whipple  Barracks,  Ariz.,  states  that 
approximately  $300,000  worth  of  the 
work  contemplated  at  Whipple  Bar- 
r.acks  will  be  done  by  contract  and  that 
bids  will  be  advertised  for  shortly. 
Three  ward  buildings  and  alterations 
to  the  present  buildings  are  being  con- 
templated by  day  work.  The  other 
work  contemplated  by  day  are  10  quar- 
ters for  officers  and  several  large  build- 
ings for  employes. 


SAN  FRANCnSCX).— Until  Selpt.  24. 
11  a.  m.,  bids  will  be  received  by  U. 
S.  Engineer.  240  Montgomery  St.,  under 
Order  No.  3285,  for  fur.  and  del.  f.  o.  b. 
Rio  Vista,  Solano  County,  irons  for  a 
12-in.   stiff  leg  derrick; 

1  mast  bottom  and  double  step  for 
12xl2-in.  timbers  complete  with  boom 
plates,  bolts  and  sheaves,  and  includ- 
ing   guiding   sheaves. 

1  mast  top  for  12xl2-in.  timbers, 
complete  with  mast  cap  with  3H-in. 
diameter  gudgeon,  complete  with  a 
single   lead    sheave   16-in.    diameter. 

1  single  sheave  16-in.  and  mast 
bracket  complete  with  bolts  and  plates 
for   14xl4-in.   mast. 

1  boom  end  for  12xl2-in.  timber  com- 
plete with  boom  lift  straps  and  sheave 
16-in.,  and  hoist  straps  and  sheaves 
16-in.    (including    lead    sheave). 

2  pair  45°  forged  top  stiff  leg  irons 
for  12xl2-in.  timbers  complete  with 
plates  and  bolts,  plates  to  be  approxi- 
mately 2-in.  by  12-in.  by  7  ft.  and 
y=-in.    by    10-in.    by    6    ft. 

2  pair  lower  stiff  leg  irons  for  12x 
12-in.  timbers  complete  with  pins  and 
bolts;  the  sill  plates  to  be  approxi- 
mately V2-in.  by  10-in.  by  3  ft.  and  the 
brace  irons  to  be  approximately  %-in. 
by  8-in.  by  3   ft. 

4  pair  brace  irons  for  12xl2-in.  tim- 
bers to  be  approximately  %-in.  by  6-in. 
by   2   ft.   6   in.   complete  with  bolts. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Low   Bidder — Contract  Awarded. 
LODtJE    BIDG.  Cost,    $70,000 

VALLEJO.  Solano   Co..   Cal.     Main  St. 
Three-story    frame    and    plaster    lodge 

building. 
Owner  —  Vallejo       Council     No.       874. 

Knights  of  Columbus. 
Architect — Leo   J.  Devlin.   Pacific   Bldg., 

San    Francisco. 
George    Barenchi,    921    Kentucky    St., 
Vallejo,    submitted     the    lowest    bid    at 
$72,100,    and    will    be   awarded    the    con- 
tract. 


CERES,  Stanislaus  Co..  Cal.  —  The 
Odd  Fellows  Lodge  of  Ceres  has  a')- 
proved  the  plans  and  specifications  for 
a  two-story  interlocking  tile  and  con- 
crete lodge  and  store  building  to  ut' 
erected  opposite  the  Bank  of  Ceres. 


SOUTH  PASADENA,  Los  Angeles 
Co.,  Cal. — The  following  bids  were  re- 
ceived by  the  City  Trustees  of  South 
Pasadena  for  erecting  a  war  memorial 
bldg.  for  (he  American  Legion:  .lohn 
Simpson  Co.,  $22,739;  H.  E.  Tabor,  $22,- 


915;  Chester  R.  Hovey,  $23,000;  J.  W. 
Howell.  $26,650;  and  Blee  &  Sears,_$33,- 
000.  The  bids  were  rejected.  Norman 
F.  Marsh,  210  Broadway  Central  Bldg., 
Los  Angeles.,  is  the  architect. 


SANTA  ROSA,  Sonoma  Co..  Cal. — 
Scottish  Rite  bodies  of  Santa  Rosa  are 
contemplating  the  erection  of  an  audi- 
torium in  A  street.  A  concrete  struc- 
ture. 80  by  175  feet,  costing  in  the 
neighborhood    of    $30,000    is    planned. 


HOSPITALS 


q 


Plans  Being  Completed. 

HOSPITAL  Cost,    f 

EAKERSFIELD,   Kern  Co.,   Calif. 

Fireproof   County   Hospital. 

Owner — County    of   Kern,    F.    E.    Smith^.j 

County  Clerk.  »' 

Architect — Chas.    Biggar,    1st    National  ' 

Bank    Bldg..    Bakersfield. 
It    is    expected    that    plans    for    the  I 
structure   will  be  presented   to  the  Su-1 
pervisors  for  approval  within   the  next! 
few  weeks. 


Commissioned    to    Prepare    Plans. 
HOSPITAL  Cost,  $176,009] 

SAN    JOSE,    Santa   Clara   Co.,    Cal.      N.„ 

E-Santa   Clara   St.   near   14th   St. 
Three-story      fireproof      hospital       (7S?J 

beds). 
Owner — San  Jose  Hospital  Assn.,  a  cori 

poration. 
.\rchitect— Binder    &    Curtis,    255% 

1st  St.,  San  Jose. 


Figures    for    Carpentry    Work     t 

Called  for   in   About  Three   WeeM 
HOME   &  HOSP.   BLDG.     Cost,   $400,008 

First  Unit 
SAN  FRANCISCO.     Mission   Road. 
Two-story  Class  A   home   and   hospdt 

building. 
Owner — Hebrew     Hospital     and     Homi 

for  aged  and  disabled. 
Architect  —  S.     L.     Hyman,     Forcrol! 

Bldg.,   San   Francisco. 
Construction,    has    been    started    an| 
contracts    for    the     steel     bars,     bricki* 
.'.^tone.   terra   cotta.    i)lumbing.    excavat-  ■! 
ing  and  concrete  work,  steam  heating)  1 
etc.  ,  1 


I'OP.TLAND.  Ore. — Claussen  &  Claus-  I 
sen,  architects,  Macleay  Bldg.,  are  I 
taking  bids  for  the  carpentry  a«d  1 
masonry  work  for  the  proposed  two- 
story  and  basement  brick  hospital,  l'l!»  1 
by  38  with  L,  141  by  36,  to  be  erected  ] 
for  Western  Oregon  Conference,  S.  U. 
A.,  at  East  60th  and  Belmont  streets.' 
Estimated  cost,  $130,000.  i 


SANTA  BARBARA.  Cal. —  Until  1» 
a  m..  Oct.  3,  bids  will  be  received  by 
the  Board  of  Supervisors  of  Santa  Bar- 
bara County  for  installing  a  central  i 
heating  plant  for  the  group  of  build- 
ings constituting  the  Santa  Barbara 
General  Hospital.  The  work  will  in- 
clude installation  of  boilers,  hot  water 
tanks,  conduits,  manholes,  piping  and 
radiation.  Plans  and  specifications 
may  be  obtained  from  C  A.  Hunt, 
County   Clerk,   upon    deposit    of   $10. 


MARTINEZ,  Contra  Costa  Co..  Cal.— 
Until  Oct.  3.   11  a.   m.   bids  will   be  re- 
ceived   by    J.    H.    Wells,    County    Clerk, 
for    installing    boiler    plant,    steam    dis- 
tributing system  and  heating  system  in  ' 
County    Hospital    at    Martinez.      Certi- 
fied   check     10%    payable    to    clerk    re-  ■ 
quired    with    each     bid.       Specifications  j 
on   file   in   office  of  clerk  or  may  be  ob-  ' 
tained    from    the    engineers.    Hunter   &  ! 
Hudson,    703    Rialto    Bldg.,    San    Fran-  ; 
Cisco,    on    deposit   of   $20,   returnable.       , 


SPOKANE.  Wash.  —  Porter  Bros., 
Spokane,  at  $167,778,  awarded  contract 
to  erect  .Sacred  Heart  Training  School 
;ind  Home  for  Nurses.  Contract  does 
not     include     plumbing     and     heating. 
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which  has  been  let  to  P.  J.  Dowline 
of  Spokane,  Wn.  Construction  will  b<> 
of    reinforced    concrete. 


HOTELS 


Preliminary  I^ians   I'rfpared. 
HOTEL,  Co.st,   J175.00U 

WILLOWS,  Glenn  Co..  Calif. 
Three-story  fireproof  hotel  (100  rooms) 
Owner — Corporation  yet  to  be  formed. 
Arclhtect — Otto    Deichniann.    Barceloux 
Bldg..    Willows. 
This  project,   backed   by   the   Willows 
Chamber  of  Commerce,  is  In  a   prelim- 
inary  state.      Several    plans    are    being 
considered    and    no    action    is    expected 
for  the  next  few  months  at  least. 


Plans  Completed. 

ADDITION  Cost.    $5,000 

JACKSON,  Amador  Co.,  Calif. 
Addition  of  two  rooms  to  County  Court 

House. 
Owner — County     of   Amador,     John    K. 

Huberty,  Clerk,  Jackson. 
Architects — Geo.  C.  Sellon  &  Co..  Mitau 

Bldg.,    facramento. 
Plans     have     been     referred     to     the 
Building    Committee    of    the    Board    or 
Supervisors   for  approval. 


Contract  Awarded. 

HOTEL  Cost.   $47,380 

VALLEJO,      Solano    Co..   Co.        Virginia 

St.,    adjoining    Valle.io    Theatre. 
Three-story    Class    C    hotel    and    store 

building. 
Owner — Isadore  Meyer,  Vallejo. 
Architect — Bernard  J.  Joseph.  Call  Bldg 

San  Francisco. 
Contractor  —  Clinton    Constr.    Co.,    140 

Townsend  St..  San  Francisco. 


BAKERSFIELD.  Kern  Co..  Cal. — 
Chas.  B.  Hamilton^  owner  of  the  Tege- 
ler  Hotel  in  Bakersfleld,  heads  a  cor- 
poration planning:  the  erection  of  a 
first-class  hotel  in  Bakersfleld,  ac- 
cording to  Clayton  V.  Smith,  man- 
ager of  the  Hamilton  interests  in  the 
San  Joaquin  Valley.  It  is  planned  to 
erect  a  structure  costing  al»out  $1,- 
000,000. 


LEWISTON,  Idaho.  —  Hurley -Mason 
Co..  Gasco  Bldg..  Portland,  Ore  .  award- 
ed contract  to  erect  $400.00"  hotel 
building  in  this  city  from  plans  of  Ar- 
chitect K.  K.  Cutler  of  Spokane,  Wn. 
Structure  will  be  financed  by  organi- 
zation known  as  Hotel  Service  Com- 
pany. 


POWER  PLANTS 


TURLOCK.  Stanislaus  Co..  Cal —Di- 
rectors of  Modesto  and  Turlock  Irriga- 
tion District  approve  plans  and  speci- 
fications for  proposed  power  house  to 
be  erected  at  Don  Pedro  dam  and  a 
call  for  bids  will  be  issued  in  the  im- 
mediate future.  R.  V.  Meikle.  engineer 
for  Turlock  District;  Percy  Jones  for 
Modesto  District.  A.  J.  WiUy.  con- 
sulting  engineer   for   both   districts. 


PUBLIC  BUILDINGS 


Figures  Being  Taken  from  a  Selected 
lj|.<it   of  Contractors. 

STAniUM  Cost.   $800.0011 

LOS  ANGELES,   Cal.     Exposition   Park. 

Concrete  and   frame  stadium. 

Owner — Community   Development  Assn. 

Architects — John  &  Donald  B.  Parkin- 
son, 420  Title  Insurance  Bldg..  Los 
.\ngeles. 


HANFOHD.  Kings  Co.,  Cal.— Lee 
Bloyd,  Hanford.  at  $1,875.30  has  been 
awarded  a  contract  by  the  Supervisors 
to  construct   two  cattle   sheds  and   one 


hog  shed  at  the  county  fair  grounds; 
at  $!)tt8  Bloyd  was  also  awarded  the 
contract  for  remodeling  the  poultry 
structures. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
1).  E.  Burgess.  601  S-California  street. 
.Stockton,  at  $438  has  been  awarded  a 
contract  by  the  Supervisors  for  paint- 
ing the  exterior  of  the  grandstand  at 
Agricultural  Park;  also  for  painting 
the  woodwork  around  the  race  track  on 
a  bid  of  $168. 


MOD.'iETO.  Stanislaus  Co..  Cal. — The 
City  Council,  L.  A.  Love,  Clerk,  have 
adopted  ordinance  authorizing  the  ex- 
penditure of  $600  for  placing  a  n.jw 
roof  on  the  city  building  at  717  Tenth 
street,  same  to  be  3-ply  asbestos,  ap- 
proximately SO-squares.  to  be  laid  over 
present  metal  roof.  Bids  will  !)>- 
.asked  sh.-;"  ly. 


ORLAND.  Glenn  Co..  Cal.— Fred  Neil- 
son.  Orland.  at  $4,730  has  been  awarded 
a  contract  by  the  trustees  for  altera- 
tions to  the  municipal  pump  house.  H 
C.   Hauck.  Orland.   bid   $5,400. 


MARTINEZ.  Contra  Costa  Co..  Cal.— 
Following  bids  received  by  the  Super- 
visors for  furnishing  and  installing 
roller  book  shelves  for  the  county 
recorder's  office:  ( Proj).  1)  1  double 
faced  roller  book  shelf  case  with 
linoleum  top  147  inches  wide.  41  inches 
high,  and  48  inches  deep,  containing 
112  roller  book  shelves.  20x14.  56  on 
each  side.  (Prop.  2),  1  double  faced 
roller  shelf  book  case  with  removable 
linoleum  top,  126  inches  wide,  41  inches 
high,  48  inches  deep,  containing  'JO 
roller  book  shelves.  20x14,  48  on  each 
side.  A.  Carlisle  &  Co..  (1)  $751:  (2) 
$665;  M.  G.  West  Co.  (1)  $.150;  (2)  $495; 
Rucker  Fuller  Sales  Co.  (1)  $490;  (2) 
$406;  H.  S.  Crocker  &  Co.  (1)  $684.19: 
(2)  $507.02.  Awarded  to  Rucker  Fuller 
Company. 


HANFORD,  Kings  Co.,  Cal. — Super- 
visors tjrder  plans  prepared  for  repairs 
and  additions  to  the  county  jail  build- 
ing. 


MADERA.  Madera  Co.,  Cal. — Until 
October  3.  2  P.  M.,  bids  will  be  received 
by  L.  W.  Cooper,  County  Clerk,  for 
furnishing  carpet  and  linoleum  to  refit 
seven  rooms  in  the  County  Court 
House;  also  for  13  rooms  in  the  Ma- 
dera County  Hospital;  approximately 
500  yards  in  all.  Specfncations  and 
forms  for  bidding  will  be  furnished  on 
application. 


RED  BLUFF,  Tehama  Co.,  Cal —Ar- 
chitects Geo.  C.  Sellon  &  Co.,  Mitau 
Bldg.,  Sacramento,  has  been  instructed 
by  the  Tehama  County  Supervisors  to 
complete  specifications  and  call  bids 
for  light  fixtures,  linoleum,  cork  tile 
floors,  furniture,  shades,  marble  work, 
painting  and  tinting  in  the  new  county 
courthouse. 


WATPONVILLE,  Santa  Cruz  Co..  Cal 
J.  W.  Vail.  Watsonville.  awarded  con- 
tract by  Trustees  to  furnish  materials 
and  paint  (with  brush)  the  municipal 
auditorium.      Accepted    bid    is    $8,888.49 


MODESTO.  Stanislaus  Co..  Cal. — Mo- 
desto Chamber  of  Commerce  and  Cali- 
fornia Automobile  .\ssn.  will  erect 
modern  office  building  at  Ninth  and 
Eye  streets  to  house  the  offices  of 
those  organizations.  The  building  will 
cost  about  $8,000.  Plans  have  been  sub- 
mitted to  several  architects  and  a  se- 
lection  will   be   made   shortly. 


OAKLAND.  Cal.— Until  Sept.  29.  5  P. 
M..  bids  will  be  received  by  Jay  B. 
Nash.  Secretary.  Playground  Commis- 
sion, 404  City  Hall,  for  furnishing  fenc- 
ing and  repairs  to  fencing.  Cerlifled 
check  for  10%  payable  to  City  Clerk  re- 


quired  with  each   hid.     Blanks  for  bid- 
ding may  be  had  from  the  Secretary. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Until  October  3,  11  A.  M.,  bids  will  be 
received  by  J.  H.  Wells,  County  Clerk, 
for  installing  electrical  burglar  alarm 
system  in  County  Treasurer's  office. 
Certified  check  for  10%  payable  to  clerk 
required  with  each  bid.  Forms  for 
bidding  will  be  furnished  on  applica- 
tion. 


NAPA,  Napa  Co..  Cal.  —  E.  W. 
Doughty,  Napa,  at  $1,422  awarded  a 
contract  by  the  Supervisors  for  re- 
modeling the  Hall  of  Records  build- 
ing. Other  bidders  were:  Thos.  B. 
SImpkins,  $1,490;  Coflield  &  Arnitz 
$1,540. 


RESIDENCES 


Plans    Being    I'repared. 
RESIDENCE  Cost,  »8.000 

SAN   JOSE.   Santa   Clara  Co.,   Cal. 
One-story  frame  residence. 
Owner — Jo.s.  Boschken. 
Architect — Binder    &     Curtis,     255  <^     S 
1st  St.,  San  Jose. 
Plans    will    be    ready    for    figures    in 
about   a   week. 


Plans    Being   Prepared. 
ALTERATIONS  Cost,    $18,000 

SAN   JOSE,   Santa   Clara   Co.,   Cal.      On 

The   Alameda. 
Extensive  alterations  and  additions  to 

2-story    frame    residence. 
Owner — Name   withheld. 
Architect — Binder    &    Curtis,    255^4    S. 

1st  St.,   San   Jose. 
Plans    will    be    ready    for    figures    in 
about  one   week. 


Contract    Awarded. 

D-WELLING  Cost.    $11,200 

PIEDMONT.  Alameda  Co..  Cal.  W.  Muir 

Ave.   140  N.   La   Salle  Ave. 
Two-story    frame    dwelling. 
Owner — Victor  A.  and  Lucille  A.  Boell. 
Architect — Not   given. 
Contractor — Geo.  W.  Nunes,  5430  Dover 

St..    Oakland. 

Plans   Being   Prepared. 
BUNGALOW  Cost,    $5000 

SAN  JOSE,  Santa  Clara  Co..  Cal. 
One-story    frame    bungalow. 
Owner — L.    E.   Jackson. 
Architect — Binder    &     Curtis,     25oV.     S. 
1st  St..   San   Jose. 


Plans   Being   Prepared. 
RBSIDE.VCE  Cost,    $10,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal. 
One-story    frame    residence,     7     rooms 

(tile    roof). 
Owner — Henry    Ayer. 
Architect — Binder    &     Curtis.     235J4     S. 

1st   St.,  San  Jose. 
Figures  will  be   taken   in   about   two 
weeks. 


Bids   in   and   Under  Advisement. 
RESIDENCE  Cost.   $25,000 

SANTA     ROSA.    Sonoma    Co.,    Cal.       St. 

Rose   Parish   on  B  St. 
Two-story    and     basement    frame    and 

plaster      parochial      residence      (16 

rooms). 
Owner — Roman  Catholic  Archbishop  of 

San   Francisco.      (Rev.   J.   V.   Long, 

Pastor.) 
.\rchitect — Leo  J.  Devlin,  Pacific  Bldg., 

San  Francisco. 
NOTE: — Figures    were    taken    tor    a 
general     contract. 


Contract  Awarded. 

RESIDENCE  Cost,  $6845 

SAN  FRANCISCO.  NE  29th  Ave  and 
Anza    St. 

One-story  basement  and  frame  resi- 
dence. 

Owner — Mildred  T.  Taubles. 

Architect— W.  H.  Crlm.  425  Kearny  St., 
San   Francisco. 
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Contractor— H.    J.    Hansen.    ISO    Jessi 
St.,   San   Francisco. 


Plans  Being  Prepared — To  Be  Done  by 

Day  Work. 
STTMMER    HOME  Cost.    JIS.OOO 

PACIFIC   GROVE,    Monterey  Co.,   Calif 

Pacific    Grove   Acres. 
One  and  one-half  story   frame   summer 

home   (S  rooms,  3  baths). 
Owner — Mrs.   D.   H.   Batchford.   Heald.s- 

burs.   Calif. 
Archilpot    —  Tuttle.  &     Maxwell,      56.t 

Lighthouse      Ave..      Pacific      Orove. 

Calif. 


Figures  Being  Taken. 

RESrtEXCH  Cost.    $10.0011 

.SAX    FRAXCISC'O.       Chestnut    between 

Franklin    and    Van    Xess   Ave. 
Two-Ktory  frame  and  plaster  residence 

(9   rooms)   and  garage. 
Owner — V.  A.  Valente. 
Architect — O.  R.  Thayer,  110  Sutter  Sr.. 

San    Francisco. 
NOTE: — Separate      figures      will      bf 
taken    for    plumbing,    electrical,    paint- 
ing, plastering   and  general  contract 

Contract   Awarded. 

RESIDENCE,  ETC.  Cost.  $16..'>i">0 

PIEDMONT,    Alameda    Co.,    CaliC.      Lot 

25    Map   Piedmont   Springs  Tract. 
Two-story  frame  residence,  garage  and 

outhouse. 
Owner — Elsie   Alma   and   L.   R.    Pollard. 

4361    Edgewood,   Oakland,    Calif. 
Architect — Francis     H.     Slocombe.     Ist 

Natl.    Bank    BIdg..    Oakland,    Calif 
Contractor— Fred    C.    Stolte,     3440    La- 

guna   St..   Oakland. 

P.ids  in — Contracts  to  be  Awarded  in 
a  Few   nays. 

RESIDENCE  Cost.   ?5.0(I0 

SAN  FRANCISCO.  E  Sixteenth  Avenue 
150  S  Balboa  Street. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Albert  Hoefiich.  ,5V  deary  St., 
San   Francisco. 

Architect— A.  H.  Knoll.  Hearst  Bldg.; 
San    Francisco. 


Contract  Awarded. 

RESIDENCES  Cost,  $15,0,00  each 

i-AN  FRANCISCO.      W   Spruce  Street  54 

and  81  S  Jackson  Street. 
Two    two-story   and     basement      frame 

residences. 
Owner — Mrs.       Sophie       Grannis.       24,")0 

Steiner  St..  San  Francisco. 
Arcihtect — Edward       E.       Young,       251 

Kearny  St.,   San  Francisco. 
Contractor — Fred       R.     Grannis.       2450 

Steiner  St.,  San  Francisco. 


SCHOOLS 


Plans  P.eing-  Prepared. 
SHOP  AND  GYM.  Cost.  $25,000 

FOWLER,  Fresno  Co.,   Calif. 
Shop    and    gymnasium    building. 
Owner — Fowler  High  School  District. 
Architect — Anton    Johnson.    Kingsburg 
Bank    Bldg.,    Kingsburg,    Calif. 


Contract  Awarded. 

GYM.  AND  AUD.  Cost.  $11,460 

BOONVILLE,  Mendocino  Co.,  Cal. 
Near    Boonville. 

One-story  frame  gymnasium  and  audi- 
torium. 

Owner — Anderson  Valley  Union  High 
School     District. 

Architect  —  Norman  R.  Coulter.  4  6 
Ivearny  St..   San  Francisco. 

Contractor — Myrl  R.  Crane,  74  Mira* 
mar   Ave..    San    Francisco. 


New  Date  for  Opening  Bids — Plans  Be- 
ing Figured — Bids  Close  Sept.  23, 
1921.  8  p.  m. 

SCHOOL  Cost,  $43,00  1 

WILLITS,    Mendocino   Co.,    Cal. 

One-story  reinforced  concrete  school 
(10   rooms). 


Owner — Willits    Grammar    School    Dis- 
trict. 

Architect  —  Norman     R.      Coulter,      46 
Kearny  St..  San  Francisco. 
Plans     may    be     obtained    from     Mr. 

Coulter's    office. 


iuandt    &    Son,    $2479;    Arenz-Warrcn 
:o  ,    $2764;    and    D.    Zelinsky    &    Sons, 

2S50. 


Contract  Awarded. 

SCHOOL   ANNEX  Cost.    $19,740 

FORTUNA.    Humboldt    Co..    Cal. 
Six-room    annex    for    high    school,    65x 

110. 
Owner — Fortuna   High   School   District. 
Architect — F.   T.   Georgeson,   4th  and    E 

Sts.,   Eureka,   Cal. 
Contractor — N.    B.   Baldry. 

Contracts   Recorded. 

SCHOOL  C  ost.  $19,473 

GILROY.    Santa    Clara    Co.,    Cal..    Near 

Gilroy. 
One-story  frame  school. 
Owner — San    Ysidor   School    District. 
Architects^Wyckoff   &    White.   Salinas. 
Contractor — Wm.    Radke,   Gilroy,   Cal, 

Heating  system  awarded  to  Anderson 
&  Dougherty,  Salinas,  at  $1650. 


Plans  Ready  for  Figures  Next  Week. 
SCHOOL  Cost,   $38,000 

SUTTER     COUNTY.       Center  -  Gaither 

School    District. 
One-story    hollow    tile   school    (3    rooms 

and  an  auditorium). 
Owner  —  Center  -  Gaither      Grammar 

School    District. 
Architect— Geo.  C.   Sellon   &   Co.,  Milan 

Bldg..    Sacramento. 
Plans  will  be  ready  about  Sept.  22nd 
and  segregated  figures  will  be  taken  to 
be   opened  Oct.  7th  or  .sth. 


Contract   Recorded. 

SCHOOL  Cost.    $23.13u.l0 

FRESNO  CO.     Frankwood  School  Dist. 
One-story  school   (2  classrooms  and  an 

auditorium). 
Owner — Frankwood     School     District. 
Architect — Ernest      J.      Kump.      Rowell 

Bldg.,   Fresno. 
Contractor — Louis      Cereghino    &      Son. 

180  Jessie  St.,  San  Francisco. 


Commissioned    to    Prepare    Plans. 

SCHOOL  BLDGS.  Cost,   $ 

LONG   BEACH,   Los   Angeles   Co..   Calif. 

Twelve-room  unit  main  building  at 
Carrol  Park  school  and  a  junior 
high    school    building. 

Owner — Long    Beach   School   District. 

Architect — Allison  &  Allison,  Hiber- 
nian Bldg.,  Los  Angeles,  and  Al- 
fred Anderson,  Palace  Theatre 
Bldg.,    Long    Beach,    associated. 


Plans   Being   Prepared. 

SCHOOL    ADDITION  Cost,    $75,000 

LONG  BEACH,  Cal.  Horace  Mann 
School. 

Eight-room    unit   addition    to    school. 

Owner — Long  Beach  Board  of  Educa- 
tion. 

Architect  —  Parker  O.  Wright  and 
Francis  H.  Gentry,  associated,  316 
Marine  Bank  Bldg,,  Long  Beach. 


LOS  ANGELES.  Cal.— McFadden  & 
Winkleman.  1102  W.  Pico  St.,  Los  An- 
geles, submitted  the  lowest  bid  at 
$13,400  on  the  general  contract  for 
erecting  a  3-rm.  brick  addition  to  the 
school  bldg.  at  Harbor  City.  Plans  by 
arc-hitectural  department  of  the  Board 
of  Education.  The  low  bidders  on  the 
other  contracts  were:  Gowdy-Bail- 
hache  Co.  on  the  heating  at  $536,  and 
Swan  &  Bastien  on  the  painting  at 
$2190.  The  full  list  of  bids  received  by 
thf'  Board  of  Education  was  as  follows: 

Uenernl  Contract — McFadden  &  Win- 
kleman, $15,400;  C.  R.  Simms,  $15,906: 
W.  H.  Veldon.  $15,928;  Walter  Slater 
Co  $15  944-  Marvin  &  Marvin,  $16,442: 
John  B.  Dawson.  $17,880;  and  L.  A. 
Gcissler   &    Son.    $18,817, 

Heatiiii;  —  Gowdy  -  Bailhache  Co.. 
S336-  Pac.  Gas  Radiator  Co.,  $1548;  and 
lotter-Strutz    Radiator    Corp.,    $1587. 

Pointing— Swan      &      Bastien,    $2190; 


SAN  FRANCISCO.— Following  bids 
received  by  Board  of  Public  Works  for 
constructing  three-story  (interlocking 
bearing  walls  of  reinforced  concrete 
and  brick  exterior)  .Spring  Valley 
school  in  north  side  of  Washington  St., 
between  Hyde  and  Larkin  Sts.: 
General  Construction 

Architect's    estimate    $75,000 

O.  Monson  (low)    40.340 

Farrell   &   Reed    55,222 

Larsen-Siegrist   Co 50.677 

Lange   &    Bergstrom    53.300 

Anderson    &    Ringrose 48,000 

A    H.  Vogt   42.233 

G.   I'.   W.  .Jensen    42,680 

e.    L.   Wold    47.900 

Plumbing; 

Architect's    estimate $4,000 

Fred  W.  Snook  Co.    (low) 3,283 

Thos.    Skelly     3,400 

Wm.  F.  Wilson  Co 4,100 

J.  E.  O'Mera    3,S75 

A.    Lettich    3,855 

Turner    Co 3.325 

A.    HoUe    3.995 

Briclv  and  Terra  Cotta  'Work 

Architect's    estimate $18,000 

E.  Hogberg  (low)    20,900 

Farrell   &   Reed    23.000 

W.  B.  McGowan 23.897 

Anderson    &    Ringrose 24.682 

White  &  Gloor 23,950 

W.    J.    Mealey    21,600 

Heatlnsr 

Architect's    estimate    $2,000 

Scott  Co.    (low)    1.290 

P.   J.   Enright    1.313 

Fred  W.  Snook  Co 1.566 

James  A.  Nelson    1.409 

Wm.  F.  Wilson  Co 1.425 

J.  E.  O'Mara   ^  .390 

A.    Lettich    I.S6S 

The    Turner   Co. 1.440 

Electric  'Work 

Architect's    estimate    $1,800 

The    Turner    Co.     (low) 1.360 

Butte   Elec.  Equip.   Co 1.491 

M.    E.   Ryan    1.650 

Collonan   Electric  Co ' 1.476 

flentini;  and  Ventiintlng-^Emerson 
School 

Architect's   estimate    $10,000 

Jas.    A.    Nelson    (low)    7.608 

Henry    Ernst    &    Sons    8,991 

P.  J.   Enright    ?.707 

J.   J.  Deasy    ''•'55 

J.    E.    O'Mara    ''.650 

A.    Lettich    8.874 

The  Turner  Co 7.880 

Scott    Co T,180 

I,OS  ANGELES.  Cal. — Darrell  Cond- 
ley  Co..  520  Marsh-Strong  Bldg.,  Los 
Angeles,  submitted  the  lowest  bid  at 
$62,500  on  the  general  contract  for 
erecting  a  new  building  at  Buchanan 
school  site.  Montgomery  &  Nibecker. 
622  Story  Bldg..  Los  Angeles,  archi- 
tects. Arthur  Hess.  Baker-Detwiler 
F.ldg..  Los  Angeles,  was  low  on  the 
plumbing  at  $4585;  Thos.  Haverty  Co, 
on  the  heating  at  $4659;  A.  Quandt  & 
Son  on  the  painting  at  $1978:  and  Re- 
nard  &  Stary  on  the  electrical  work  at 
$1350.  Eight  class  rooms;  reinf.  Conor, 
retaining  walls,  brick  construction 
above;  plas.  exter.,  comp.  and  tile  rf., 
maple  fls.,  sliding  partitions,  marble 
work.     The   bids  received  were  as  fol- 

(ieneral  Contract — Darrell  Condley 
Co..  $62,500;  Walter  Slater  Co..  $63,437: 
Eschcrich  Bros.,  $64,429;  and  John  B. 
Dawson,    $66,750, 

Plumbing— Arthur  Hess,  $4585;  Thos. 
Haverty  Co.,  $4596;  and  E.  W.  Crowell. 

Hentfns — Thos.  Haverty  Co..  $4669; 
J.     Hokom.     $4700;    and    Arthur    Hess, 

I'alntiiiK— A.  Quandt  &  Son.  $197»; 
Arenz-Warren  Co.,  $2200;  D.  Zelin'sky 
&  Sons,  $2200;  and  E.  A.  Lindg'ren, 
$2350. 
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KIrctrlonI  Work — llonariJ  &  Stary, 
$1350;  Amer.  Electric  Cons.  Co.,  $1400; 
E.  n.  Ilensel,  ?15I9;  and  Golden  State 
Electric    Co.,    $1D07. 


ALHAMBRA,  Los  Angeles  Co.,  Cal. — 
Rolit.  E.  Millsap.  423  Marsli-Strong 
Bldg.,  Los  Angreles,  was  awarded  the 
contract  at  $29,600  for  tlie  excav.,  car- 
penter and  concr.  worlc  fur  an  S-rm. 
grade  scliuoi  bldg.  at  Alhambra:  Alli- 
son &  Allison,  1405  Hibernian  iJIdg-., 
Los  Angeles,  architects.  Other  con- 
tracts were  awarded  as  follows:  .1.  F. 
Kdliler,  918  W.  Slh  St..  Los  Angeles,  at 
J1S.715  for  masonry  and  cast  stone 
worlt;  California  Cornice  Works,  at 
$540  for  sheet  metal  work;  R.  G.  Rless- 
ing.  Alhambra.  at  $2940  for  the  roof- 
ing; Johns-Manvillc  Co.,  at  $297  for 
conip.  roofing:  Jna.  r.  Walsh.  2:16  E. 
16th  St..  Long  Beach,  at  $4360  tor  plas.: 
T.  .V.  Fierce.  1622  S.  Hill  St.,  Los  An- 
geles, at  $2185.7.1  for  blackbds. :  E.  A. 
Lindgren.  458  Isabel  St..  Los  .\ngeles. 
at  $3234  for  painting;  Golden  State 
Elcc.  Co..  748  W.  7lh  St..  Los  .\ngeles. 
at  $1007  for  electric  wiring;  Mourhead 
Plumbing  Co..  16  E.  Main  St..  Alham- 
bra. at  $4148  for  plumbing;  Bonnett- 
Montgommy  Hdw.  Co..  at  $1573  for 
hardware;  and  Thos.  Haverty  Co..  Sth 
and  Maple  Ave.,  Los  Angeles,  at  $2696 
for  he.ating. 


LOS  ANGELES,  Cal. — Darrell  Cond- 
ley  Co.,  520  Marsh-Strong  Bldg..  Los 
Angeles,  submitted  the  lowest  bid  at 
$94,919  on  the  general  contract  for 
erecting  a  new  school  bldg.  at  Wilton 
Place  school  site.  Plans  by  the  archi- 
tectural department  of  the  Board  of 
Education.  The  low  bidders  on  the 
other  contracts  were:  W.  W.  Brooks 
on  the  plumbing  at  $7400;  .T.  Hokom  on 
steam  healing  at  $11,457;  Pac.  Gas  Ra- 
diator Co.  on  gas  heating  at  $815S;  A. 
Quandt  &  Son  on  the  painting  at  $3920; 
and  lienard  &  Stary  on  the  electrical 
work  at   $3175. 

The  main  building  will  be  2-story 
and  basement.  157x83  ft...  10  class 
rooms,  domestic  science  and  manual 
training  departments:  kindergarten 
building,  61x3S  ft.;  brick  construction, 
ruffled  brick  exter..  art  stone  and  terra 
co;ta,  tile  and  comp.  rf..  marble  work, 
sheet  metal,  folding  partitions.  The 
bids   received  were  as  follows; 

rienernl  Coiitrnct  —  Darrell  Condley 
Co..  $94,919;  (a)  deduct  if  exter.  is 
plas..  $2500;  Alex.  Grant.  $97,793:  Wal- 
ter Slater  Co.,  $103,000;  (a)  $2000;  J. 
.A.  Hill  Const.  Co..  $103,500;  (a)  $3,000; 
'K.  R.  Bradley,  $104,000;  (a)  $4500; 
'j.  C.  Bannister.  $105,940;  (a)  $11,340; 
and  L.  A.  Planing  Mill  Co..  $109,2n(i;  (a) 
$4627. 

I'lumbiiiB— W.  W.  Brooks.  $7400;  E. 
W.  Crowell.  $7472;  Arthur  Hess.  $7695; 
and  Thos.   Haverty  Co.,  $7915. 

HentinfT  System — J.  Hokom,  $11,457; 
(a)  if  fan  is  omitted,  $9668;  Thos.  Hav- 
erty Co.,  $11,600;  (a)  $9912;  Arthur 
Hess,  $11,690;  (a)  $10,190;  Hoagland- 
Lakin  Elec.  and  Eng.  Co..  $12,766;  (a) 
deduct  $2086;  and  W.  W.  Brooks. 
$13,400. 

llratliiK  (bor) — I'ac.  Gas  Radiator 
Co..  $f>158;  (a)  $B1S8:  Potter-Strutz  Ra- 
diator Corp..  $8240;   (a)   $6100. 

I'nIiKInK— A.  Quandt  &  Son.  $3920; 
E.  A.  Lindgren.  $4055;  D.  Zelinsky  & 
Sons.  $4250;  and  Arenz-Warren  Co., 
$4100. 

Rlerlricnl  Work — Renard  &  Stary, 
$317.';;  Amer.  Kler.  Cons.  Co..  $3600: 
Golden  State  Electric  Co.,  $3907;  and 
Chas    K.  Stetson.  $4115. 

CROCKETT.  Contra  Costa  Co..  Cal.— 
J.  10.  Collins.  Richmond,  at  $1,750  has 
been  awarded  a  contract  to  remodel 
the  heating  and  ventilating  system  in 
John  Swett  School.  Other  bidders 
were: 

Scott   &  Co..  Oaklanil '.51989 

K.    M.    Washburn,    Richmond 2394 

T.   J.    Kenedy,  Martinez 1805 

T.    P.    Bradey,    Martinez 2327 


SAX  DIEGO.  Cal.— Miller  &  EMdle- 
man,  San  Diego,  submitted  the  lowest 
bid  at  $261,814  on  the  general  contract 
for  erecting  new  high  school  bldgs.  at 
San  Diego.  The  other  low  bidders 
were:  W.  C.  Merritt  Co.,  San  Diego, 
on  the  plumbing  at  $18,000;  Southern 
Electric  Co.,  on  the  electrical  work  at 
$17,626;  and  W.  C.  Merritt  Co.  on  (he 
heating  at  $13,300.  Theo.  C.  Kistner. 
San  Diego,   is  the  architect. 


MADERA,  Madera  Co..  Cal.— 'JmIii 
Sept.  22,  bids  will  be  received  by  i>i.  11 
Tyrrell,  Clerk.  Madera  School  Dislrici 
for  installing  an  electric  clock  system 
in  the  Lincoln  Grammar  School.  Speci- 
fications may  be  had  from  the  clerk. 


LOS  ANGELES.  Cal.— Darrell  Cond- 
ley Co..  520  Marsh-Strong  Bldg..  Lus 
.\ngeles.  submitted  the  lowest  bid  at 
$72,283  on  the  general  contract  for 
erecting  a  brick  and  concr.  school  bldg. 
at  Utah  St.  school  site.  Albert  C.  Mar- 
tin, 430  Higgins  Bldg.,  Los  Angeles, 
architect.  The  other  low  bidders  were: 
E.  W.  Crowell  on  the  plumbing  at 
$6175;  Thos.  Haverty  Co.  on  steam 
hi'ating  at  $4574;  Pac,  Gas  Radiator  Co. 
on  gas  heating  at  $2089;  D.  Zelinsky 
i.*i  Sons  on  the  painting  at  $2625;  and 
Keii.ard  &  Stary  on  the  electrical  work 
at  $2685.  The  building  will  contain 
nine  class  rooms  and  an  auditorium. 
The  bids  received  by  the  Board  of  Ed- 
ucation  were   as   follows: 

General  Cnntrnet  —  Darrell  Condlev 
Co..  $72283;  Bavin  &  Burch  Co.,  $74,200; 
Edward  C.  English,  $77,000;  J.  F.  Ko- 
liler.  577.638;  Alex.  Grant.  $77,973;  and 
Walter   Slater   Co..    $82,500. 

Plniiiliiiis— E.  W.  Crowell.  $6175;  J. 
Hokom.  $6176;  Thos.  Haverty  Co.. 
$6227,  and  Arthur  Hess,  $6255. 

Hentine  (steam) — Thos.  Haverty  Co., 
$1574;  J.  Hokom.  $4584;  and  Arthur 
Hess,   $4760. 

Ilealins;  (eas) — Pac.  Gas  Radiator 
Co.,  $2089;  and  Potter-Strutz  Radiator 
Corp.,  $2094. 

Pniiiting' — D.  Zelinsky  &  Sons,  $2625; 
Arenz-Warren  Co.,  $2900;  A.  Quandt  & 
Son.    $3289;   and   E.   A.   Lindgren.    $3600. 

Electrical  >Vork — Renard  &  Stary. 
$2685;  American  Elec.  Cons.  Co..  $3100; 
Golden  State  Electric  Co.,,  $3207;  and 
Cbas.   F.  Stetson,  $3975. 


CHieO,  Butte  Co..  Cal.— Until  Oct. 
3.  bids  will  be  received  by  the  Chico 
High  School  District  for  grading  the 
grounds  about  the  new  high  school. 
Specifications  may  l)e  had  from  the 
secretary  of  the  School  Board  at 
Chico. 


MADEP..\.  Madera  Co..  Cal. — Until 
Sept.  26,  10  A.  M..  bids  will  be  received 
by  the  Tharsa  School  District.  Frank 
J.  Hauert  and  F.  Vlasschaert.  Trustees, 
for  construction  of  a  school  building. 
Certified  check  for  10%  required  witlt 
each  bid.  I'lans  on  tile  in  the  office  ot 
the  County  Superintendent  ot  Schools. 
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Redward.  tor  constructing  additions  to 
Ohg  school.  Certified  check  10%  pay- 
able to  clerk  required  with  each  bid. 
Plans  may  be   had   from  clerk. 

THOR.XTON.  San  .loaquin  Co.,  Cal — 
The  Board  of  Trustees  or  the  .Nfew 
Hope  Grammar  School  District  received 
the  following  bids  on  September  12th 
tor  the  construction  of  a  one-story 
two-room  brick  school  building.  Plans 
were  prepared  by  Architects  Wright 
&  Satterlee,  Bank  of  Italy  Bldg.. 
Stockton.  The  bids  are  a  little  above 
the  amount  available  and  slig^ht 
changes  will  be  made  in  the  plans. 
The  lowest  bidders  will  be  asked  to 
refigure: 

J.    A.    Pelecarto,    Stockton $14,890 

L.    Peletz.    Stockcon    15,475 

.1.    A.   Sleeph,   Stockton 15!421 

C.    C.    Wright,    Lodi 15,800 

R.   C.   Polsen.    Lodi    16.900 

Hertzig   &    Orcut.    Stockton 17[90O 

Jos.   Rundberg,  Lodi    18.565 

LOMPOC.  Santa  Barbara  Co..  Cal.— 
Appleton  &  Davis.  Atascadero.  were 
awarded  the  general  contract  at  $56,924 
for  erecting  a  new  grammar  school 
bldg.  at  Lompoc,  Santa  Barbara  Co. 
-Nielsen  &  Smith,  Santa  Barbara,  were 
awarded  the  electrical  work  at  $1475; 
Cobby  &  Owsley.  San  Francisco! 
plumbing  at  $4500  and  painting  at 
$2400;  and  heating  to  Carver  &  Asch- 
mann.  Atascadero.  at  $3181.  R.  C 
Farrell.  444  I.  W.  Hellman  Bldg..  Los 
Angeles.,  architect.  The  building  will 
contain  9  class  rooms;  hollow  tile 
walls,  plas.  exter.,  clay  tile  rf.  The 
general  contract  was  let  on  the  origi- 
nal bid  of  $57,500  with  a  deduction  ot 
$576   for  changing  inter,   walls   to  8-in. 

BEAUMONT.  Riverside  Co..  Cal.— 
Until  1  p.  m..  Sept.  30,  bids  will  be  re- 
ceived by  the  Trustees  of  Beaumont 
School  District  for  erecting  a  new 
grammar  school  bldg.  at  Beaumont, 
Riverside  County,  in  accordance  with 
plans  and  specifications  prepared  by 
Witmer  &  Watson,  architects  and  en- 
gineers. 504  Wright  &  Callender  Bldg.. 
Los  Angeles.  Bids  will  be  taken  sep- 
arately on  the  general  contract,  plumb- 
ing and  heating.  Bids  may  be  filed 
with  the  architects  up  to  6  p.  m..  Sept. 
29.  or  at  the  office  of  the  County  Su- 
perintendent ot  Schools  of  Riverside, 
up  to  1  p.  m..  Sept.  30.  Bids  will  be 
opened  at  office  of  the  Superintendent 
of  Schools  at  Riverside.  Certified  check 
or  bond  for  5%  required.  The  building 
will  contain  eight  class  rooms.  Brick 
construction,  art  stone  trim,  tile  roof, 
pine  finish,  maple  floors,  blackboards. 
Iionds  in  the  sum  of  $49,000  were  voted 
and    sold. 


SAN  FRANCISCO— Until  Sept.  28. 
3  p.  m..  bids  will  l)e  received  by  Board 
of  I'ublic  Works  for  construction  of 
Crocker  Amazon  School  in  west  side 
of  Cordova  Ave.  between  Prague  St. 
and  Winding  Way.  plans  by  .lohn  Reid. 
.Jr..  City  Architect.  Building  will  be 
two-story  frame  and  plaster,  contain- 
ing nine  classrooms.  Segregated  bids 
will  be  taken  as  follows:  General 
construction,  estimated  cost.  $72,000; 
l)ond  required  of  successful  bidder. 
$18,000;  electric  work,  $5000,  bond  re- 
(luired  $1250;  plumbing  $7000,  bond  re- 
quired $1850;  heating  and  ventilating 
$5000,  bond  $1250.  Work  to  be  started 
five  days  after  award  of  contract  and 
completed  in  365  days.  Plans  may  be 
had  from  Bureau  of  Architecture.  2nd 
Hoor,   City    Hall. 


VISALIA,  Tulare  Co..  Cal. — Noble  and 
Toothacre.  Visalia.  at  $2,100  awarded 
■  ontract  by  Elbow  School  District  to 
lonstruct  tank  house  and  tank,  septic 
tank,  and  for  installation  ot  an  engine 
and  pump.  Other  bidders:  W.  B. 
.March  Lumber  Co..  Klink,  $2,150;  Stew- 
art &  Anderson,  Visalia,  $2,210;  Noble 
Construction    Co..    Visalia.    $2,275. 


REWARD.  Kern  Co..  Cal. — Until  Oct. 
3.  7  p.  m..  bids  will  be  received  by 
J.  M.  Cwln,  clerk,  Olig-  School  District, 


S'ANTA  MARIA.  Santa  Barbara  Co.. 
Cal. — Archts.  Allison  &  Allison.  1405 
Hibernian  Bldg..  Los  Angeles,  have 
completed  plans  for  new  high  school 
bldgs.  for  Santa  Maria,  one  and  two- 
story  coml..  art.,  dom.  science,  man. 
train,  depts..  study  halls,  laboratories, 
23  classrooms,  administration  offices, 
iiudltorium  to  seat  1000,  gymnasium: 
masonry  walls,  cem.  plas.  exter..  clay 
tile  rf..  pine  and  hardwood  inter,,  fire- 
proof corridors,  telephone  system, 
lilackboards.  Bonds  of  $400,000  sold. 
Segregated  bids  will  be  called  for  in 
about    ten   days. 

SILVERTON.  Ore. — Low  bids  received 
for  proposed  school  building:  General 
Construction,    Anderson    &    Range,    Sll- 
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verton,  $44,633;  heating.  Tujult  .V 
Kaisei-,  Corvallis.  Ore.,  $5,978;  plumbing, 
Uushlight  i»i  Haslorf.  Portland.  $:!,S41: 
electric  work,  P.  B.  Preston,  Silvirton. 
Ore.,  XI, 144. 


LOS  AXGELES,  Cal.  —  Eschericli 
IJros.,  300  Wilcox  Bldg-..  Los  Angeles. 
submitted  lowest  bid  on  general  work 
at  $17.9S5  for  erection  of  an  addition 
to  the  West  Vernon  school;  W.  C 
Pennell,  204  C.  C.  Chapman  Bldg..  Los 
Angeles,  is  the  architect;  the  Renard- 
Stary  Elec.  Co.  was  lowest  bidder  at 
J245  on  elec.  wiring;  J.  Hokom  lowest 
at  $92T  on  plumbing;  Arenz-Warren 
Co.  lowest  at  n7,'i0  on  painting.  All 
bids  referred  to  business  manager  of 
board.  Full  list  of  bids  received  fol- 
lows: 

General  r.'unlract — Escherich  Bros., 
$17,98.';;  Jno.  B.  Dawson,  $18,290;  J.  F. 
Kobler,  $18,376:  Walter  Slater  Co.. 
$19,200;  McFadden  &  Winkelman  Co.. 
$20,000. 

Electrio  Wiring — Renard-Stary  Elec. 
Co.,  $24.');  American  Elec.  Con.  Co.. 
$280;   F.   B.   Potter   Elec.   Co.,  $290. 

PiDiiiliiiie — .T.  Hokom.  $927;  Thomas 
llaverty  Co,   $1064;  Arthur  Hess.  $1080. 

Pniiitins' — Arenz-Warren  Co.,  $1750; 
Alhambra  W.  P.  &  P.  Co.,  $1798:  A. 
Quadt  &  Son,  $1884;  n.  Zelinsky  & 
.Sons.  $1900;  ,lno.   B.  Dawson.  $2100. 


LOS  ANGELES,  Cal.— John  B.  Daw- 
son. Fay  Bldg.,  Los  Angeles,  subrnitted 
the  lowest  bid  on  general  work  at 
$51,760  for  erection  of  an  .S-room 
brick  school  bldg.  at  Bridge  St.  .ind 
I'.oyle  Ave;  Hudson  &  Munsell.  443 
Douglas  Bldg.,  Los  Angeles,  architects; 
O.  C.  Sutton  was  lowest  bidder  at 
$4805  on  plumbing;  Renard-Stary 
lOIec.  Co.  lowest  at  $1925  on  elec.  wir- 
ing; Potter-Strutz  Rad.  Corp.  lowest 
at  $1287  on  heating,  and  D.  Zelinsky 
&  Sons  lowest  at  $2830  on  painting. 
All  bids  referred  to  business  manage]* 
of  Board  of  Education.  Full  list  of 
bids    received    follows: 

General  Contraet — Jno.  B.  Dawson. 
$51,760;  Alex  Grant,  $53,993:  Walter 
Slater  Co.,  $54,000;  Bavin  &  Buroh  Co.. 
$54,965;  J.  F.  Kobler.  $54,986;  J.  .\.  Hill 
Con.  Co..  $54,500;  Jno.  Simpson  Co.. 
$54,450. 

Plunibins — G.  C.  Sutton.  $4805;  Ar- 
thur Hess.  $4870:  E.  W.  Crowell  Co.. 
?1913;  Thos.  Haverty  Co.,  $5293. 

Electrie  Wiring — Renard-Stary  Elec. 
Co.,  $1925;  F.  B.  Potter  Elec.  Co..  $2169: 


Standard  Elec.  Co.,  $2200;  America 
Elec.    Con.    Co.,    $2216 

Heatiner — Potter-Strutz  Rad.  Corp., 
$1287:  Pacific  Gas.  Rad.  Co.,  $1289; 
Thos.    Haverty   Co..    $3199. 

I'ninlinK — D.  Zelinsky  &  Sons,  $2830: 
Jno.  B.  Dawson.  $3300;  Alhambra  W. 
P.  &  P.  Co.,  $2898:  A.  Quandt  &  Son, 
$3289. 


LOS  ANGELES,  Cal, — Alex  Grant, 
1202  W.  36th  PI..  Los  Angeles,  submit- 
ted the  lowest  bid  on  general  contract 
at  $20,697  for  erection  of  aud.  and  2 
classrooms  at  Budlong  school.  5940 
Budlong  Ave.;  Alfred  Rea  and  Chas. 
E.  Garstang,  903  Trust  &  Sav.  Bldg., 
Los  Angeles,  are  the  architects.  Re- 
nard-Stary Elec.  Co.  submitted  the 
lowest  bid  at  $580  on  electric  wiring: 
Arenz-Warren  Co.  and  D.  Zelinsky  & 
Sons  were  tied  at  $1200  on  painting: 
J.  Hokom  lowest  at  $1782  on  heating. 
All  bids  referred  to  business  manager 
of  Board  of  Education.  Full  list  of 
bids  received  follows: 

General  Contraet — Alex  Grant.  $20.- 
697:  Escherich  Bros.,  $21,738:  John 
Simpson  &  Co..  $22,450;  R.  H.  Whinerv. 
$22,526:    Walter   Slater  Co..    $23,000. 

Eleetrlo  Wiring — Renard-Stary  Elec. 
Co..  $580;  American  Elec.  Con.  Co., 
$650;    F.   B.    Potter   Elec.   Co..   $720. 

Painting — Arenz-Warren  Co.,  $1200; 
D.  Zelinsky  &  Sons.  $1200:  Alhambra 
W.  P.  &  P.  Co..  $1238;  A.  Quandt  & 
Son.   $1547. 

Heating  —  J.  Hokom,  $1782:  Thos. 
Haverty  Co..  $1996;  Hoagland-Lakin 
Elec.  &  Eng.  Co..  $2050;  Arthur  Hess. 
$2100. 


WATSOXVILLE.  Santa  Cruz  Co.,  Cal. 
— Until  Sept.  29.  3  p.  m.,  bids  will  be 
received  by  C.  E.  Hoyt.  Clerk,  Carrol- 
ton  School  District.  R.  F.  D.  No.  4. 
"Watsonville,  for  constructing  additions 
to  Carrolton  school.  Certified  check 
10%  payable  to  Board  of  Trustees  of 
district  required  with  each  bid. 


CHICO.  Butte  Co..  Cal. — Until  Oct.  3, 
5  P.  M..  bids  will  be  received  by  Chas. 
H.  Camper,  Clerk.  Chico  High  School 
District,  for  (1)  equipping  high  school 
well  with  a  pump,  motor  housing,  and 
connections,  for  the  installation  of  a 
water  system;  (2)  for  rough  grading  ot 
high  school  grounds;  (3)  for  laying  out 
ai.d  constructing  drives  and  walks  on 
the  grounds.     Plans  by  Architects  Wol- 


Ult  &  Lamb.  Hegelstein  Bldg.,  Sacra- j 
mento.  Certified  check  for  5%  required  I 
With  each  bid.  Plans  may  he  had  from  ] 
architects  or  secretary.  J 


W'OODBRIDGE,  San  Joaquin  Co.,  Cal, 
— The  Board  of  Trustees  of  the  Woods 
School  District  received  the  following 
bids  and  awarded  contracts  on  Sep- 
tember 14th  for  the  construction  of  a 
one-story  hollow  tile  school  building. 
Plans  were  prepared  by  Architects 
George  C.  Sellon  &  Co..  Mitau  Bldg., 
Sacramento. 

The  masonry  and  carpentry  was 
awarded  to  Joseph  Chirhart.  521  S-San 
.loaiiuin  St..  Stockton;  painting  to  D. 
!•;.  Burgess.  601  S-Calitornia  St..  Stock- 
ton; roofing  to  Simpson-Gray  Lumber 
Co.,  124  W-Weber  St.,  Stockton; 
plastering  to  Thos.  Scollan.  2919  T  St., 
Sacramento,  and  the  mechanical  equip- 
ment (including  sheet  metal,  plumbing, 
beating  and  electrical  work)  to  Lat- 
ourrette-P'ical  Co..  3431  Sacramento 
Dlvrt..   Sacramento. 

.^ln.sonry  and  Carpentry 

.loseph    Chirhart.    Stockton $31,307 

.las.   L.    McLaughlin,   S.   F 31,985 

Collman    &    Spledel,    S.    F 33,852 

Painting 

D.    E.    IJurgess,    Stockton $1,584 

Zeb.    Knott,    Richmond 1,980 

R.    Zelinsky.    S.    F 2.642 

RiioHng 

Siiupson-Gray    Lumber    Co $6,305 

PInKtering 

3.S.    .Scollan    &    Co $5,525 

Heating 

K.  Enright.  S.  P $2,905 

>leohiiiiit*al     Kiiniiilnent 
ourrette-Fical     Co $8,800 


STORES  AND  OFFICES 


Plans  Being  Prepared. 

STORE   BLDG..   ETC.  Cost.    $120,000  i 

LOS     ANGELES.       Western     Ave.     and  si 
Marathon    Street. 

Two-story   brick   store   .ind   cafe   build- 
ing.   110x130. 

Owner — Maurie    Rauch    anid    J.    Harvey 
McCarthy. 

.\rchitect — De    Luxe    Building    Co.,    5Z1     \ 
Union   League   Bldg.,  Los  Angeles.       I 

i 
(Continued    on    page    IB) 
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SUBSCRIPTION  BLANK 


Cut   Out  and  Mail  Today 


192 

TO  BUILDING  AND  ENGINEERING  NEWS, 
560  Mission  St.,  San  Francisco,  Cal. 

Send  me  BuiMing  and  Engineering  News  for  one  year,  eommencing  with  next  issue,  for  which 
I  enclose  check  for  $4,00 

Name 

Street  and  No 

City   

State   4......... 
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Official    Proposals 


BIDS    ■WANTED    FOR     STEEL     WORK 


BUREAU  OF  YARDS  AND  DOCKS, 
Navy  Department.  Washington — Bids 
are  wanted  until  September  21,  speci- 
fication 4464,  for  steel  work  machine 
shop  at  rearl  Harbor,  H.  T.  Deposit 
for  plans  $10.  For  Information  address 
chief  of  bureau. 


METAL    SHELVIIVG    BIDS    WANTED 

OFFICE  OF  THE  SUPERVISING 
Architect,  Treasury  Department, 
Washington. — Bids  are  wanted  until 
September  26  for  installing  metal 
vault  shelving  In  the  U.  S.  public  build- 
ing, Honolulu,  H.  T. 


BIDS    W-\NTED    FOR    STOREHOISE 


NOTICE    TO    CO>TR.\CTORS 


The  Bureau  of  Yards  and  Docks, 
Navy  Department,  Wa.shington.  D.  C. 
will  open  in  the  near  future,  bids  on 
Specification  4504  for  a  one-story 
storehouse,  at  the  Naval  Operating 
Base  (Naval  Station).  Pearl  Harbor.  T. 
H.  The  work  includes  the  construction 
of  a  one-story  building  appro.ximately 
120  feet  by  500  feet,  divided  into  three 
aisles,  and  having  steel  frame;  plain 
concrete  footings  and  floor:  reinforced 
concrete  loading  platforms,  spandrel 
girders,  and  fire  wall;  corrugated  pro- 
tected sheet  metal  for  siding  and  roof 
of  marquise;  precast  gypsum  tile  roof 
with  3-ply.  built-up.  asbestos  roofing; 
steel  sash  and  rolling  doors;  hollow  tile 
partitions:  and  plumbing,  sewage  dis- 
posal, electric  lighting,  and  fire  pro- 
tection systems. 

Plans  and  specifications  may  he  had 
when  available  upon  application  to  the 
Commandant.  Navy  Yard.  Mare  Island, 
California,  upon  deposit  of  a  check  or 
postal  money  order  for  $10.00.  payable 
to  the  Chief  of  the  Bureau  of  Yards  and 
Dock.';  as  security  for  the  safe  return 
of  the  drawings  and  siK-cificationn. 


NOTICE    TO    CONTRACTORS 


Office  Chief  Third  District,  Construc- 
tion Service,  Q.  M.  Corps.  Fort  Mason, 
Calif.,  September  3.  1021. — Sealed  pro- 
posals in  triplicate,  for  changing  High 
Tension  Aerial  Line  to  Cable  through 
Tunnel  at  Fort  Baker,  Calif.,  will  be  re- 
ceived by  Constructing  Quartermaster, 
Fort  Mason,  Calif.,  until  11  A.  M..  Sep- 
tember 21.  1921.  Plans,  etc..  on  aiipli- 
cation. 


Notice    to    (  on  tractors 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office,  Washington, 
D.  C,  Sept.  1,  1S21 — SEALED  PROPO- 
SALS will  be  opened  in  this  office  ft 
3  p.  m..  Sept.  29.  1921.  for  the  installa- 
tion of  a  Sewage  Ejector,  etc..  at  the 
United  States  Post  Office,  Stockton, 
Calif.,  in  accordance  with  the  draw- 
ing and  specification,  copies  of  which 
may  be  had  at  this  office  or  at  the 
office  of  the  Custodian  at  Stockton. 
Calif.,  in  the  discretion  of  the  Super- 
vising Architect.  Jas.  A.  Wetmore, 
Acting  Supervising  Architect. 
• 

Bins  w.wtkh  for    \pimu>\<h  to 

WIIAIIF 


.VOTH  K    T<»    CONI'it  A<  TORS 

OFFICE  CHIEF  THIRD  DISTRICT. 
Construction  Service.  Q.  M.  Corps,  Fort 
Mason.  Calif.,  September  2,  1021 — 
Sealed  proposals  in  triplicate,  for  con- 
structing .Xpproftch  to  Wharf  at  Fort 
Baker.  Cnllf.,  will  be  received  by  fon- 
structing  Quartermaster,  Fort  Mason. 
Calif.,  until  11  A.  M.,  Septemb.r  22. 
1921.     Plans,  etc.,  on  application 


\OTICE    TO    CONTRACTORS 

TREASURY  DEP.XRTMENT.  Super- 
vising Architect's  Office,  Washington, 
n.  C  August  23.  1921.— SEALED  PRO- 
POSALS will  be  received  at  this  office 
until  3  p.  m..  October  IS,  1921,  and  then 
opened,  for  met.tl  book  stacks  installed 
in  place  in  the  United  States  Post 
Office,  Custom  House  and  Court  House 
at  Honolulu.  T.  H.  Drawings  and  spcci- 
ficalions  may  be  obtained  from  the 
Superintendent  of  Construction  of  the 
iiuilding  at  Honolulu.  Hawaii,  from  J. 
\V.  Roberts.  Supervising  Superintend- 
ent of  Construction.  Room  403  Post 
Office  and  Court  House.  San  Francisca. 
California,  or  at  this  office  in  the  dis- 
cretion of  the  Supervising  Architect. 
Jas.  A.  Wetmore,  Acting  Supervising 
Architect. 


ST.\TE   OF   CALIFORNIA 


DEP.XRT.MENT     OF     PUBLIC     WORKS 


C.%LIFORNI.\  HIGHW.VY  COMMISSION 


NOTICE    TO    CONTR.\CTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Califomin 
HigrliMny  ComniisMiun,  ol5  Forum 
Building:.  Sacramento,  Cal.,  until  '2 
o'riocif  P.  .M.,  on  October  .<lrd,  1»21,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Stanislaus  County,  between  Tuolumne 
River  Bridge  and  1.2  miles  North  of 
Ceres  (III-Sta-4-B).  about  1.9  miles  in 
length,  to  be  surfac-d  with  Asphalt 
concrete. 

San  Luis  Obispo  County,  between  6 
miles  North  of  San  Simeon  and  Nortii- 
erly  Boundary  (V-Slo-56-.A.).  about  10.0 
miles   in  length,   to   be  graded. 

Kern  Countv.  between  South  Line 
Section  19,  T.  11  N.  R  20  W.  S.B.B.  &  M 
and  13.0  miles  South  of  Bakersfield 
(VI-Ker-4-B).  about  10.0  miles  in 
length,  to  be  surfaced  with  Asphalt 
concrete. 

San  Bernardino  County,  between 
Summit  and  Victorville  (VII-SBd-31-C). 
about  15.7  miles  in  length,  to  be  paved, 
either  with  Portland  cement  concrete 
or   Bituminized   Macadam. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento. 
San  Francisco.  San  Luis  Obispo,  Fresno 
and   Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  riuantities  of  work 
to  he  done.  etc. 

The  Department  of  Public  Works, 
acting  by  and  througli  the  ("aliforni.i 
Highway  Commissiot).  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest  of   the   State. 

NEWELL    D.     DARLINOTON. 
CHARLES   A.   WHITMORE. 
r.KO.    C.    MANSFIELD. 
California    Highway   Commission. 
AUSTIN  B    FLETCHER. 

.Siaif    Highway    Engineer. 
.lOH.N   F.  CALVIN. 

Secretarv. 
Dated  September  6,  1921. 


S'l'ATI-;       OF       CALIFOitNI.V 
DEPAIfiMKNT     OF      Pl'BLIt'      WORKS 


CALIFOitNI.V  HI<;HW.\Y  COMMISSION 


-NOTICE    TO    CO.\TR.*CTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Higrlinay  CuramiNMinn,  ,M.".  I'nrum 
Ruildins,  Sacramento,  Cal..  until  :; 
oVIocli  I*.  .M.,  on  Sriitrmber  2Utb,  at 
which  time  they  will  be  publicly  opened 
and  read  for  construction  in  accordance 
with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions of  Slate  Highway  as  follows: 

Sonoma  County,  between  Fairville 
and  Easterly  Boundary  (I\'-Son-8-A  & 
B),  about  nine  and  three-tenths  (9.3) 
miles  in  length,  to  be  graded. 

Imperial  County,  between  Near  East 
High  Line  Canal  and  New  County  Well 
(VII-Imp-27-A).  about  ten  and  seven- 
tenths  (10.7)  miles  in  length,  to  be 
paved   with    Asphalt    concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
office  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento. 
.San  Francisco.  San  Luis  Obispo.  Fresno 
and   Los   Angeles. 

No  liid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  nuantities  of  work 
to   be  done,   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission.  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  tho  best  in- 
terest of  the  State. 

NEWELL    D.    D.VRLI.NOTON. 

CH.XRLES    A.    WHITMORE. 

GEO.    C.    MANSFIELD. 
Caiiforni.T.   Highway  Commission. 

AUSTIN    P..    FLETCHER. 

State    Highway    FIngineer. 

JOHN  F.  U.VLVI.V. 

Secretary. 
Dated    August    29.    1921. 


ST.\TE       OF       CALIFONRI.V 


HEI'ART.MENT     OF     PUBLIC     AVORKS 


CALIFOR.NI.V  HIGHW.VV  COMMISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS-  will  be  re- 
<eived  at  the  office  of  the  California 
Hiehnny  CummixHion,  .'>13  Fnrum 
Ruildinji;.  .Snornnient<»,  Cnl.,  until  2 
o'clock  P.  M.,  on  October  lOtli,  at 
which  time  they  will  be  publicly  opened 
and  read  for  construction  in  accordance 
With  the  specifications  therefor  to 
which  special   reference   is  made. 

A  maintenance  shop  building  in  the 
'"ily   of   Sacramento.   California. 

Plans  may  be  seen  ,tnd  forms  of  pro- 
po.sal.  bonds,  contract  and  speciflca- 
ilons  may  be  obtained  at  the  said 
office  and  they  may  he  seen  at  the 
office  of  the  Division  Engineers  at  Los 
.\ngeles  and   San    Francisco. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  sjieciai  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proimsiil  for  full  direc- 
tions .IS  lo  bidilliiK.  'luanlilies  of  work 
lo  be  donci.   elc. 

The    Deparlment    of    Public    Works, 
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Saturday,   September    17,    1921 


acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  tor  the  best  in- 
terest  of  the  State. 

NEWELL    D.    DARLINGTON. 

CHARLES    A.    WHITMORE. 

GEO.   C.   MANSFIELD. 
California    Highway    Commission. 

AUSTIN    B.    FLETCHER. 

State    Highway    Engineer. 

JOHN   F.    GALVIN, 

Secretary. 
Dated   September   12,   1921. 

♦ 

NOTICE  TO   P.\I1VTKHS 


(Hospital     Buildings) 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  proposals  or  bids  will  be  re- 
ceived bv  the  Board  of  Supervisors  of 
Santa  Clara  County.  California,  in  their 
rooms  in  the  Court  House,  in  the  City 
of  San  Jose,  up  to  11  o'clock  A.  M.  of 
MondnT,  October  S,  lOSl,  for  painting 
main  building  as  Santa  Clara  County 
Hospital,  also  Superintendent's  resi- 
dence. Tuberculosis  building.  Old 
Ladies'  and  Old  Men's  cottages  and 
Employes'  cottage.  Morgue  and  Gas 
House.  Water  Tower  and  Tanks  of  the 
Santa  Clara  County  Hospital,  in  ac- 
cordance with  plans  and  specifications 
on  file  in  the  chambers  of  the  Board  of 
Supervisors  for  said  work. 

Each  bid  must  be  accompanied  by  a 
certified  check  in  the  sum  of  5  per  cent 
of  amount  bid.  drawn  upon  some  re- 
liable bank  in  favor  of  Henry  A.  Pflster, 
County  Clerk,  as  liquidated  damages  in 
case  the  successful  bidder  fails  to  file 
a  satisfactory  bond  as  required  by  said 
Board  within  five  days  for  the  faithful 
performance  of  the  conditions  of  the 
contract. 

The  Board  reserves  the  right  to  reject 
any  and  all  bids. 

All  bids  must  be  addressed  to  John 
Roll.  Chairman  of  the  Board  of  Super- 
visors of  Santa  Clara  County,  and  in- 
dorsed "Bids  for  Painting  Hospital 
Buildings." 

By  order  of  the  Board  of  Super- 
visors of  Santa  Clara  County. 

Attest:      HENRY  A.   PFISTER.  Clerk. 

By  Eugene   M.    Don.   Deputy   Clerk. 


A'OTICE  TO  BIDDERS 


(Isolation  Hospital) 


Pursuant  to  an  order  of  the  Board  of 
County  Commissioners  of  Washoe 
County,  Nevada,  made  and  entered 
upon  the  6th  day  of  September.  1921, 
sealed  bids  and  proposals  will  be  re- 
ceived by  the  undersigned  at  the  office 
of  the  County  Clerk  of  Washoe  County, 
in  the  City  of  Reno,  County  of  Washoe, 
State  of  Nevada,  not  later  than  twelve 
o'clock  noon,  Saturday,  the  eighth  day 
of  October,  1921,  and  opened  in  the 
office  of  the  County  Commissioners  at 
1:30  o'clock  p.  m.  on  the  same  date,  tor 
the  following:  For  the  erection,  con- 
struction, and  completion  of  an  Isola- 
tion Hospital  Building  according  to  the 
plans  and  specifications  made  by 
George  A.  Ferris  &  Son,  architects  of 
Reno.  Nevada;  plans  and  specifications 
may  be  obtained  from  the  above  named 
architects,  at  their  office  in  the  Colo- 
nial Hotel,  Reno,  Nevada,  on  and  after 
the   above   date. 

I3y  order  of  the  Board  of  County 
Commissioners  of  Washoe  County,  Ne- 
vada. 

E.  H.  BEEMER, 
Clerk  of  the  Board  of  County  Commis- 
sioners. 


NOTICE   TO    CONTRACTORS 


(Four  Ward  Buildings) 


Office  of  the  Clerk  of  the  Board  of 
Supervisors.    Alameda    County,    Calif. 

SEALED  BIDS  will  be  received  by 
the  Clerk  of  the  Board  of  Supervisors 
of  Alameda  County,  at  his  office,  until 
10  o'clock  A.  M.  on  Monday,  October 
:!rd,  1931  (the  only  day  when  said  bids 
will  be  opened),  for  all  labor  and  ma- 
terial and  mechanical  workmanship 
required  for  the  erection  and  partial 
completion  of  Ward  Buildings  numbers 
Four,  Six  and  Eight,  and  connecting 
corridors  for  Highland  Hospital  of 
Alameda  County  at  14th  Avenue  and 
Vallccito  Place.  Oakland.  California; 
also     certain   partition     work,  etc.,     in 


Wards,    One    and    Two    and    in    Service 
Building. 

Complete  plans  and  specifications  for 
said  "work  are  on  file  in  the  office  of 
the  County  Clerk,  open  to  inspection. 

(Copies  may  be  obtained  by  depositing 
with  the  County  Clerk  the  sum  of  One 
Hundred  ($100.00)  Dollars.  Contractors 
will  be  restricted  as  to  the  length  of 
time  they  may  retain  these  plans  and 
specifications    to    ten    (10)    days. 

Contractors  failing  to  return  said 
plans  and  specifications  within  said 
time  limit  will  forfeit  their  deposit  to 
the  County  of  Alameda.  The  entire 
amount  of  the  deposit  will  be  returned 
to  contractors  returning  plans  and 
specifications  in  good  condition  within 
said  time  limit. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  (10)  per  cent 
of  the  amount  of  the  bid  or  proposal, 
certified  to  by  some  responsible  bank, 
and  made  payable  to  (jeo.  E.  Gross. 
Clerk  of  the  Board,  to  be  forfeited  to 
the  (bounty  of  Alameda  as  agreed  and 
liquidated  damages  should  the  party  or 
parties  to  whom  tlie  contract  shall  be 
awarded  fail  to  enter  into  the  contract 
after  the  award  or  to  give  the  bond  re- 
quired by  the  Board  for  the  faithful 
performance  of  the  Contract. 

GEO.  E.  GROSS. 
Clerk    of    the    Board    of    Supervisors    of 
the    County    of   Alameda. 

Dated,  August   22nd,   1921. 


NOTICE  TO  CONTR.\CTORS 


(Two  Portable  Schools) 


NOTICE  IS  HEREBY'  GIVEN  that  the 
President  of  the  Board  of  Edu- 
cation of  the  City  of  Santa  Rosa  School 
District,  Sonoma  County,  California, 
will  receive  bids  for  the  construction 
of  two  (2)  wooden  portable  one-room 
school  buildings,  until  11  o'clock  A.  M., 
September  26,  1021,  at  his  office  in  the 
Dougherty-Shea  Building  in  the  City 
of  Santa  Rosa,  and  that  these  bids  will 
be  opened  and  read  at  the  above  men- 
tioned time  and  date  and  place  in  the 
presence  of  all  concerned.  Plans  and 
specifications  for  the  work  may  be  ob- 
tained from  William  Herbert.  Architect, 
City  Hall.  Santa  Rosa,  California.  A 
deposit  of  Five  Dollars  ($5.00)  will  be 
required  to  insure  the  return  of  the 
plans   and   specifications. 

HILLIARD    COMSTOCIC, 
President,   Board   of  Education,   City   of 

Santa  Rost  School  District. 

SARAH   N.    HATCH. 
Secretary,  Board  of  Education.  City    of 

Santa  Rosa  School  District. 


BIDS    FOR    SCHOOL    DESKS 


NOTICE  IS  HEREBY  GIVEN  that 
the  Board  of  Education  of  the  Sacra- 
mento City  School  District  will  re- 
ceive sealed  bids  for  two  hundred 
(200)  or  more  movable  school  chair 
desks.  Samples  of  desks  must  be 
furnished  the  Secretary  of  the  Board 
of  Education,  at  the  school  store  room. 
I   street,    between    10th   and    11th. 

A  certified  clieck  in  the  sum  of 
ten  per  cent  (10%)  of  the  amount  of 
the  bid  must  accompany  each  bid. 
which  will  be  forfeited  to  the  Board 
of  Education,  should  the  bidder  fail  to 
comply  with  his  bid,  if  required  to  do 
so. 

All  bids  must  be  filed  with  the  Sec- 
retary of  the  Board  of  Education, 
Room  300,  (?ity  Hall,  Sacramento,  not 
later  than  5  o'clock  P.  M.,  Monday, 
September    19,    1921. 

The  Board  of  Education  reserves  the 
right   to    i-eject   any  and  all    bids. 

CHAS.    C.  HUGHES. 

Secretary. 


NOTICE    TO    CONTR-VCTORS 


(Addition  of  4  Ru 


i  &  an  Auditorium) 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  proposals  will  be  received  at  the 
office  of  the  Board  of  School  Trustees 
of  the  Fruit  Ridge  School  District  in 
the  Fruit  Ridge  School,  located  at  the 
intersection  of  Roosevelt  and  Sutter 
avenues  in  the  Fruit  Ridge  Srhool  Dis- 
trict. County  of  Sacrami-iito.  Cali- 
fornia, not  Inter  thait  the  hour  of  7:30 
P.  M.,  of  the  23rd  day  of  September, 
1»21.  for  the  furnishing  of  nil  labor, 
materials     and    mechanical      workman- 


ship required  to  make  certain  altera- 
tions and  additions  to  the  present 
Fruit  Ridge  school  building,  situate 
on  a  site  at  the  intersection  of  Roose- 
velt and  Sutter  avenues  in  the  Fruit 
liidge  Scliool  District,  County  of  Sac- 
ramento, State  of  California;  also 
staled  proposals  will  be  received  by 
said  Board  of  School  Trustees  at  the 
time  and  place  above  mentioned  for 
the  electrical,  heating  and  pluml)ing 
work  embraced  in  the  aforesaid  alter- 
ations and  additions.  All  of  said  work 
tu  be  in  accordance  with  the  plans 
and  specifications  prepared  therefor 
Ijy  R.  A.  Herold.  architect,  which  plans 
and  specifications  may  be  seen  and  ex- 
amined by  intending  bidders  at  the 
office  of  the  architect,  rooms  430-37 
Forum  Building,  Sacramento,  Cali- 
fornia. 

All  bids  must  be  submitted  on  blank- 
forms    furnished    by    the     undersigned 
and   must   be   accompanied   by   a   certi- 
fied  check    on   some    solvent    bank    in    a 
sum    equal    to    ten    per    cent    (10%)    of 
the    amount    of    each    bid.    conditioned  ■   I 
that    if    the    contract    is    awarded    the     J 
party  submitting  the  accepted  bid  will  ,j 
enter    into    contract    and    furnish    such  m). 
bond    as    ma.v    be    required    within    ten  £ 
days    after   making   of   award,    or.    fail- 
ing    so     to     do.     the    amount    of    such 
check    to      be    forfeited      as    liquidated 
damages    for   sucli    failure.      All    checks 
to    be    made    payable    to    the    order    of 
R.    D.    Ennis,    Clerk    of    the    Board    of 
School    Trustees    of    the    Fruit    Ridge 
School  District. 

Tlie  aforesaid  board  reserves  the^ 
right  to  reject  any  or  all  bids. 

By  order  of  the  Board  of  School 
Trustees  of  the  Fruit  Ridge  School 
District,  County  of  Sacramento,  Cali- 
fornia. 

R.  L.  ENNIS, 
Clerk   of  the   Board   of  School   Trustees 
of  the  Fruit  Ridge  School  District, 
Sacramento  County,  California. 


\OTICE    TO    CONTRACTORS    AND 
Bl'ILDERS 

SAN    JOSE.    Santa    Clara    Co..    Cal. 

Xoiicc  is  hereby  given  that  bids  will 
lie  received  liy  the  Trustees  of  the 
I'.urnett  S'chool  District  up  to  eight 
o'clock  p.  m  .  Saturday,  September  24th, 
IIISI,  for  the  erection  of  a  three-room 
school  building  and  alteration  of  pres- 
ent school  building.  Each  bid  must 
be  accompanied  by  a  certified  check 
of  ten  per  cent  of  the  bid,  said  check 
to  be  made  payable  to  P.  A.  Walsh, 
iT'Ierk.  The  Trustees  reserve  the  right 
to   reject   any   or   all   bids. 

i!v  order  of  the  Board  of  Trustees  of 
Burnett    School    District, 

P.    A.    WALSH,    Clerk. 

NELLIE    KIRBY. 

PETER    RAGGIO. 


RIDS     WANTED      FOR      SCHOOL 


NOTICE    TO    CONTR/VCTORS 


THE      BOARD    OF      TRUSTEES      OF  j 
THE      nn'ITlRVIEW      UNION      SCHOOL 
DISTRICT.       Reedley.    Calif.,    will      re-  -^ 
i.-eive    sealed     bids    on       or      before      3  - 
o'clock    P.    M.,      October      the      8th,    at 
Riverside      Grammar    School      Building,  i 
near      Reedley.      California,    at      which] 
time    and      place    said      bids    will 
opened  and  read  in  iiublic.  for  furnish-  ] 
ing    the    required    labor    and    materials' 
for,    and    erecting    and    completing    the  JJ 
projiosed    new    Grammar    School    Build-  ' 
ing    in      accordance      with      plans      and 
siHCifications      prepared      therefore      by  .  , 
.\nton    Johnson.      Architect,      of   Kings-  ,j 
burg,      California.        Bids    will    be      re-  >; 
ceived  separately  for  the  different  seg- 
regated  contracts,   as   follows: 

Contract   No.   1 — For   the   Excavating,; 
Concrete,    Carpenter    Work,    Millwork, 


etc 


-For     Masonry     and 


itract  No. 
Hollow  Tile  Work. 

Contract  No.   3 — For  Tile   Roofing. 

Contract    No.    4 — For  all    Sheet   Metal 
Work. 

C^ontract   No. 
Plastering. 

Contract   No. 
Placing  of  Blaclcboards 

Contract   No.   7 — For  the  Painting. 

Contract    No.    8 — For      I  he      Plumbingr 
and  Sewering. 

(Contract  No,  9 — For  Electrical  Work, 


-For      Lathing     and 
-For   Furnishing  and 


Saturday.    September    17.    1921  BUILDING      AND       ENGINEERING       NEWS 


15 


Contract  No.  10 — For  the  Heatlns 
and  Ventilating. 

Certified  check  for  an  amount  not 
less  than  ten  per  cent  (10%)  of  amount 
of  bid  should  accompany  each  pro- 
posal, made  payable  to  the  order  of  Mr. 
J.  R.  McCahlll.  Clerk  of  the  Kivervlew 
Grammar  School  District,  a.s  a  guar- 
antee that  the  bidder  will,  within  ten 
(10)  days  after  being  iiotiHed  of  the 
acceptance  of  his  bid,  enter  into  a 
contract  with  said  Crammar  School 
Board  in  accordance  therewith,  and 
shall  furnish  bonds  as  required  l>y  the 
specifications.  Saiil  check  to  hv  for- 
feited to  the  said  lirammar  School  Dis- 
trict should  the  bidder  refuse  to  oNecute 
contract  and  furnish  bond  u.s  above 
mentioned. 

Plans  and  Specifications  for  all  the 
above  work  may  be  seen  in  the  office 
of  Anton  Johnson.  Kiiigsburg.  Calif. 

A  deposit  of  $10.00  will  be  required 
from  all  Contractors  receiving  plans. 
Said  deposit  will  be  refunded  when 
plans  and  specifications  are  returned 
in   good  condition. 

By  order  of  the  Board  of  Trustees, 
Riverview  Grammar  School  District. 
Reedley.  Calif.,  bv  Mr.  J.  R.  McCahill. 
Clerk  of  the  Board  of  Trustees,  of  the 
Riverview   Union    School    District. 

Dated   September    Hth.    I'.i21. 


BIDS    W.\XTED    FOR    SCHOOL. 


•NOTICK    TO    CO\TR.\CTORS 


NOTICE  IS  HEREBY  GIVE.N  that 
sealed  proposals  will  be  received  and 
opened  by  the  Board  of  Trustee.s  of  the 
Napa  School  District,  of  Napa  County. 
State  of  California,  at  their  rooms  in 
the  Napa  High  School  Building,  in 
the  City  of  Napa.  County  of  Napa, 
and  State  of  California,  at  cieht  o'clock 
F.  -M.,  October  3,  1»S1,  for  the  erection 
and  completion  of  a  school  building  to 
be  built  in  the  City  of  Napa,  Stale  of 
California.  according  to  plans  and 
specifications  prepared  for  the  same  by 
W.  H.  Weeks. 

Bids  will  be  received  on  the  general 
construction  with  its  alternate  proposi- 
tions, together  with  separate  bids  on 
the  vacuum  cleaning  plant,  heating 
and  ventilating  system,  and  program 
clock  system. 

Plans  and  specifications  may  be  seen 
at  the  office  of  the  Clerk  of  the  Board, 
in  the  City  of  Napa,  or  at  the  office  of 
the  Arcliiteift,  W.  U.  Weeks,  75  Post  St., 
San   Fr::nciBco,   California. 

All  b:ds  should  be  presented  on  Did 
Form  furnished  by  the  Architect. 

Bach  bid  must  be  accompanied  by  a 
certified  check  on  some  responsible 
California  bank  in  the  sum  not  less 
than  ten  (1U<^)  per  cent  of  the  amount 
bid.  made  payable  to  Mrs.  Percy  S. 
King,  President  of  the  Board  of  Trus- 
tees of  the  Napa  School  District,  for 
the  purposes  stated  in  the  specifica- 
tions. 

Each  bid  must  be  enclosed  in  a 
sealed  envelope  and  addressed  to 
Howard  E.  Roper.  Clerk  of  Napa  School 
District.  Napa,  California,  and  endorsed 
"Proposal  for  Building  School  House." 

The  lioard  of  Trustees  e.\pressly  re- 
serves the  right  to  reject  any  and  all 
bids. 

Bids  may  be  delivered  to  the  under- 
signed. Clerk  of  said  Board  of  Trus- 
tees, at  his  residence  in  said  City  of 
Napa,  or  handed  in  to  the  said  Board 
of  Trustees  at  the  time  and  place  of 
meeting  above  stated,  at  any  time  up 
to  the  hour  of  opening  said  bid:?. 

HOWARD    E.    ROPER. 
Clerk  of  the  Board  of  Trustees   of  the 
Napa      School      District      of     Napa 
County.    State    of    California. 

Dated:  September  lOlh.  Ui21. 


BIDS     W-WTED    FOR     SCHOOL 


NOTICE      TO      BIDDERS 


(Onr-atnry    Brick    Structure) 


On  the  construction  of  a  new  school 
building  for  the  Summer  Home  .School 
District,  San  Joaquin  County,  Califor- 
nia. 

Notice  is  hereliy  Biv'>n  by  order  of 
the  Board  of  Trustees  of  the  Summer 
Home  School  District  that  separate 
proposals  will  be  received  at  the  Sum- 
mer Home  school  house,  located  in  the 
Summer  Home  School  District,  near 
the  town  of  Mant.ca.  Countv  of  San 
Joaquin.  State  of  Californi:!,  until 
Satimttj,    October    Int.     1021,    u|i    to    3 


v.  .M.,  for  the  furnishing  of  all  labor 
and  materials  necessary  for  the  con- 
struction of  the  following  items  in  con- 
nection with  the  new  Summer  Home 
school   building. 

1.  Carpentering,  labor,  lumber  and 
millwork. 

2.  E.xcavating,  concrete,  tile  and 
brick  work. 

3.  Plastering. 

4.  Painting  and  tinting. 

6.  I'lumbing   and   sheet    metal    work 

7.  Electrical    work. 

8.  Roofing. 

The  above  work  is  necessary  for  thi- 
construction  of  this  new  school  build- 
ing in  accordance  with  plans  ami 
specifications  on  file,  which  may  In- 
seen  at  the  office  of  C.  H.  Young. 
i»0.S-4-5.  Commercial  and  Savings  Bank 
Building.  S-tocklon.  California.  tlu- 
authorized  architect  for  the  Board. 
All  bids  must  be  accompanied  by  a 
certified  check  or  certificate  of  de- 
posit for  not  less  than  10  per  cent  of 
the  amount  bid.  and  conditioned  that 
the  successful  bidder  shall  enter  into 
a  contract  in  accordance  with  such 
bid.  and  file  with  said  Board  of  Trus- 
tees a  surety  bond  to  be  approved  by 
said  Board,  both  as  to  form  and  sure- 
ties thereon,  within  five  (5)  days  after 
acceptance  of  his  bid.  which  bond 
shall  be  conditioned  for  the  faithful 
fulfillment  of  the  contract  entered  into, 
and  to  be  for  at  least  fifty  (50)  per 
cent  of  the  amount  of  the  contract 
price  for  the  work  to  be  done  there- 
under. Upon  failure  of  the  bidder  to 
execute  such  contract  and  bond  within 
said  five  (5)  days,  said  ten  (10)  per 
cent  of  the  amount  bid  shall  be  for- 
feited to  said  Summer  Home  School 
District.  All  the  work  to  be  done  and 
materials  to  be  furnished  shall  be  in 
accordance  with  the  plans  and  speci- 
fications herein  specified,  and  all  bids 
herein  will  be  opened  at  the  hour  of 
two  o'clock  P.  M.  on  the  first  day  of 
October.  1921.  by  said  Board  of  Trus- 
tees of  the  Summer  Home  School  Dis- 
trict, in  the  County  of  San  Joaquin. 
State  of  California. 

All  bids  must  be  submitted  on  forms 
obtained  from  the  architect.  said 
Board  of  Trustees  reserving  the  right 
to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Trustees 
of  the  Summer  Home  School  District, 
County  of  San  Joaquin.  State  of  Cali- 
fornia. 

Dated   Sept.    12th     A.    D.    1921. 

J.    W.    SIMMONS. 
J    S    HUNTER. 
BEUTH.\   .M,    lOI.I.IOTT,  ("lerk. 


THE     OBSERVER 


(Continued  from  Page  4) 


H.  IC.  Moon,  formerly  of  the  H.  W. 
Moore  Co..  road  builders'  and  con- 
tractors' equipment  house,  Denver  and 
Salt  Lake  City,  has  accepted  a  posi- 
tion as  sales  engineer  with  the  Con- 
struction Machinery  Co..  453  E.  Third 
St..   (..OS  Angeles. 


Bagasse,  the  sugar  cane  stalk  from 
which  the  Juice  has  been  extracted, 
is  being  made  into  building  material 
by  a  manufacturing  company  at  Mar- 
rero.  La.,  across  the  Mississippi  River 
from  New  Orleans.  It  is  said  to  be 
virtually  a  substitute  for  lumber  and 
iis  promoters  claim  it  to  be  superior 
in  some  respects.  The  product  is  be- 
ing manufactured  in  boards  12  feet 
wide  and  SOO  feet  long,  one  board  con- 
taining enough  material  to  build  three 
bungalows.  Strips  are  later  cut  into 
required  dimensions.  Discovery  of  a 
use  for  bagasse  is  said  to  have  devel- 
oped during  the  war  in  an  Investiga- 
tion   of    insulating    hoard. 

During  June.  65.480  feet  of  hard- 
woods and  3  million  feet  of  Canadian 
lumber  were  Imported. 

Architect  A.  Merrill  Bowser  of  San 
Franidsco  Is  conferring  with  the 
Chamber  of  Commerce  of  Holllster. 
Calif,  in  an  effort  to  relieve  the  hmia- 
inc  .shorlaKi-  in  that  city.  .\  comiiiitte.- 
has  been  appointed  by  the  Chamber  to 


work  out  means  of  financing  at  least 
ten  residences,  as  the  first  unit,  of  an 
extensive   home   building  campaign. 

Now  that  the  city  of  San  Franci.sco 
is  contemplating  the  purchase  of  the 
irnited  Railroads  system,  the  Menio 
Park  Chamber  of  Commerce  expres.ses 
the  hope  that  the  purchase  will  1>. 
completed  and  arrangements  made  foi 
the  extension  of  the  San  Mateo  electric 
line  to  Palo  Alto  and  the  operation  of 
fast   electric    trains. 

Members  of  the  Building  Construc- 
tion Employers'  Assn.  of  Chicago  art.- 
planning  to  replace  all  union  men  who 
fail    to    re|>ort    for    work    Sept.    15. 

R.  D.  Ilanbey  and  L.  E.  Daly,  road 
and  bridge  contractors,  have  organized 
the  Cascade  Construction  Co.  and  wIM 
maintain  offices  in  the  Douglas  Bldg . 
Seattle.   Wash. 


City  mnnager  form  of  government  is 
proposed  by  the  Oroville  Chamber  of 
Commerce.  Businessmen  are  of  the 
opinion  a  city  manager  form  of  gov- 
ernment wouJd  result  in  increased  ef- 
ficiency at  a  less  expense  for  a  munici- 
pality  the   size   of  Oroville. 


Further  indications  that  the  cost  of 
building  has  taken  a  big  drop.  The 
architect's  estimate  for  general  con- 
struction of  the  Spring  Valley  school 
was  $75,000.  Eight  bids  were  received 
by  the  Board  of  Public  Works,  the  low- 
est being  ?)0.340  and  the  highest  $55,- 
222.  Estimate  for  plumbing  work  on 
the  same  structure  was  $4000.  The  low- 
est of  seven  bids  was  $3283  and  the 
highest  $4100.  Estimate  for  heat- 
ing was  $2,000.  the  lowest  of  nine  bids 
being  $1,200  and  the  highest  $1.86B. 
Electric  work  was  estimated  to  cost 
$1,800;  four  bids  received  ranged  from 
$1,360  to  $1,650. 


During  the  last  six  months  the  San 
F'rancisco  Chamber  of  Commerce 
brought  118  new  industries  to  this  city, 
among  them  being  an  $S.00n.000  con- 
cern, according  to  Clarence  Colman. 
Iiuslness  manager  of  the  organization. 


High  pressure  tests  conducted  at 
Fresno  recently  of  the  building  tile 
manufactured  at  the  Merced  p^ant  of 
t!i(,  California  Pottery  Company,  hav,- 
given  surprising  results,  according  to 
President  Frank  C'ostello  and  Manager 
Edw.  Forde.  Tiles  placed  under  a  60.- 
uOO-pound  pressure  showed  a  strength 
and  resistance  that  places  the  product 
of  the  Merced  plant  in  the  first  rank  of 
a   similar    building   material. 


"Pacific  City."  an  immense  amuse- 
ment center,  will  be  established  on  the 
San  Mateo  Beach  by  a  company  headed 
by  .Vat  Messer.  San  Francisco  real  es- 
tate operator.  In  addition  to  a  huge 
swimming  tank,  it  is  planned  to  spend 
approximately  $200,000  in  the  construc- 
tion  of  permanent  buildings. 


That  California  bond  houses  arc  in- 
terested in  the  proposed  sale  of  the  $2.- 
!i80.000  worth  of  bonds  to  finance  the 
erection  of  the  Capitol  extension  build- 
ings is  evidenced  by  the  many  inquir- 
ies being  received  by  the  State  Board 
of  Control  from  bond  buying  com- 
panies. Gilbert  B.  Daniels,  chairman 
of  the  Board  of  Control,  believes  little 
difficulty  will  be  experienced  in  selling 
the  securities. 


Development  of  extensive  clay  de- 
posits in  the  Truckee  River  canyon 
three  miles  from  Vista  on  the  main 
line  of  the  Southern  Pacific  railroad  is 
contemplated  by  the  Sierra  Clay  Prod- 
ucts Company.  The  company,  headed 
by  H.  O.  l.ague  of  Sparks.  .\ev..  is  In 
construct  a  brick  plant,  and  .ifter  this 
is  opera^in^'  successfully   to   widen   the 
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scope  of  the  work  by  manufacturing 
tile,  pottery  and  other  clay  products. 
The  company  also  holds  considerable 
land,  on  which  it  is  said  there  are 
large  deposits  of  cement  material  and 
if  conditions  warrant  it,  this  material 
will   be   used   in   making  cement. 


H.  K.  Faye,  traffic  manager  of  the 
Western  Pacific  railroad,  announces 
that  transcontinental  lines  are  prepar- 
ing to  publish  a  commodity  rate  of 
$1.67  per  100  pounds,  minimum  weight 
50.000  pounds,  on  carload  shipments 
of  iron  or  steel  braided  wire  from 
Pittsburg,  Pa.,  district  to  California. 
This  is  a  reduction  of  about  50  per 
cent.  The  manufacture  of  this  wire 
is  a  new  venture,  it  being  used  for 
the    reinforcing    of    pneumatic    tires. 


The  V.  S.  Civil  Service  Commission 
announces  that  examinations  will  be 
held  shortly  for  Radio  Inspector.  $1800 
to  $2200  per  annum;  Mechanical  Engi- 
neer (for  vehicular  tunnel  work),  $325 
per  month;  Associate  Metallurgist 
(qualified  in  foundry  practice),  $2000 
to  $3000  a  year.  Application  blanks 
may  be  had  from  offices  of  Commission. 
241   Postoffice  Bldg..   San   Francisco. 


Exports  increased  approximately 
$.'.». 000. 000  and  imports  about  $17,000,- 
OOO  during  August  as  compared  with 
July,  according  to  the  monthly  foreign 
trade  summary  issued  by  the  Com- 
merce Department. 

Stockholders  of  the  Utah  Steel  Corp. 
vote  to  increase  the  preferred  stock 
of  the  organization  from  7500  shares  to 
50,000  shares  at  a  par  value  of  $100, 
and  to  increase  the  common  stock  from 
17.500  shares  at  a  par  value  of  $100  to 
50.000  .shares  without  par  value. 
Authorization  of  increased  capital  is 
to  extend  the  facilities  of  the  coni- 
panv's  plant  at  Midvale.  New  equip- 
mcnt  will  include  sheet  mills,  a  blast 
furnace  and  subsidiary  mills  and  shops, 
the  total  cost  of  which  will  be 
$3,000,000. 


STORES  AND  OFFICES 


'ontiiiued    from    I'age    12) 


Contract  Awarded. 

MARKET    BLDG.  Cost.    $39,981)  V.> 

PITTSBURG,  Contra  Costa  Co..  Cat  SE 

Third    and    Railroad    Streets. 
Two-story    fireproof    market    building. 
Owner — A.   C.    Cardinale,   F.   lacona   and 

M.   Patane. 
Architect — Not  Given. 
Contractor— G.  E.   Seeno  &  A.  Colom&n, 

Pittsburg. 


Sub-figures  Being  Taken. 

STORE  BLDG.  Cost.  $ 

SAN  FR.A.NCISCO.     W.  Valencia  120  S. 
18  th  St. 

Two-story     reinforced     concrete     store 
building. 

Owner — San    Francisco    Realty    Syndi- 
cate,  2008  Mission  St.,   S.  F. 

Architect — Not   given. 

Construction     Manager — A.     J.     Horst- 
mann,    304    Anglo    Bldg.,    16th    and 
Mission    Sts..    S.    F. 
The   figures  are   being  taken   by  Mr. 

Horstmann. 


This  contract  includes  all  work  ex- 
cept the  excavation  which  is  being 
completed  by  the  Carlin  Grading  Co., 
180  Jessie  St. 


Contract   Awarded. 

OFFICE    BLDG.  Cost.    $22,500 

STOCKTON,      San      Joaquin      Co.,      Cal. 

Head  of  Stockton  Channel  near  El 

Dorado   St. 
Two-story  hollow  tile  office  building. 
Owner — City    of    Stockton. 
Architect — Ralph  P.  Morrell,  I.  O    O    F. 

Bldg.,   Stockton. 
Contractor — Morrison  &  Vickeroy,  1122 

N.  Commerce  St..  Stockton. 
The     following    bids    were    also    re- 
ceived: 

L.    S.    Peletz,    Stockton $28,500 

Shepherd   &   Riley.   Stockton 25,209 

Crow   &  McPhee,   Stockton 28,980 

Davidson  &  Nicholson.  S.  F 28.700 

P.   F.   Reilly,   San   Francisco 2S.980 


Contract  Awarded. 

STORE    BLDG.  Cost.    $ 

SAN  FRANCISCO.   N  Mission  near  New 

Montgomery    Street. 
One-story      and    mezzanine      reinforced 

concrete  store  building,   20x80. 
Owner — Sullivan   Estate. 
Architect — ^Leo  J.  Devlin,  Pacific  Bldg., 

San  Francisco. 
I'ontractors —    Barrett    &    llilp.    SlKH'oii 

Jililg,.  San   E'raneisco 


Plans   Being   Prepared. 

ADDITION  Cost.    $75,000 

SAN  FRANCISCO.  NW  Powell  and 
Sutter  Sts. 

One-story  Class  "A"  addition  to  pres- 
ent  8-story  office  building. 

Owner — Morris   Meyerfield. 

Architects — Meyer  &  Johnson.  Bank- 
ers' Investment  Bldg. 


Prospective  Building. 

MARKET   BLDG.  Cost,    $150,000 

SAN   FRANCISCO.      12th   St.    bet.    Mar- 
ket  and   Mission    Sts. 
Concrete    market    building. 
Owner — Farmers'    Public   Market;   Geo. 
L.   Riccomi.  Mgr. 
Architect — Not    given. 


Plans   Being    Prepared. 

OFFICE     BLDG.  Cost.     $ 

LOS  ANGELES.  Cal.  Hunter  St.  bet. 
Lemon    and     Alameda    Streets. 

Two-story  &  basemen  Class  A  freight 
office   building.  80x200. 

Owner — Union    Pacitic   Railway   Co. 

Architects — John  &  Donald  B.  Parkin- 
son, Title  Insurance  Bldg.,  Los 
Angeles, 


Contract    Awarded. 

DEPT.  STORE   BLDG.  Cost.  $ 

LOS  ANGELES.  Cal.  NW  Hollywood 
Blvd.    and    McCadden    Place. 

Four-story  and  basement  Class  A  de- 
partment store  building.  77-5x120. 
(Designed   for  seven  stories). 

Owner — C.  C.   Toberman. 

Lessee — W.  F.  Rippe  and  Martin  Fin- 
berg. 

Architects  &  Contractors  —  Milwaukee 
Building  Co..  315  Wright  &  Cal- 
lender   Bldg.,   Los  Angeles. 


Plans  to  be   I'repared. 

MARKET  Cost,    $ 

BERKELEY.      Alameda      Co..    Cal,      NE 

Shattuck  Ave.  and  Alston   Way. 
One-story    reinforced    concrete    market. 
Owner — M.    M.    Samson,    2797    Shattuck 

Ave..   Berkeley. 
Architect — Not    Selected. 


Owner     Taking     Figures     For     Lumber 

Reinforcing  steel  and  Plumbing. 
OFICE  BLDG.  Cost,   $50,000 

SAN    FRANCISCO.      N    Sutter    137-5    K 

Stockton   Street. 
Five-story      and      basement      reinforced 

concrete   office   building. 
Owner — A.  F.   Rousseau.   110   Sutter  St., 

San  Francisco. 
Architect — David    Coleman.    110    Sutter 

St.,  San  Francisco. 


VALLEJO,  Solano  Co.,  Cal. — Bids  are 
now  being  received  by  Architect  Chas. 
E.  Perry  Jr.,  514  Main  St..  Valleio.  tor 
the  purchase  and  wrecking  oi  a  iwn- 
story  brick  building  on  Georg.a  street 
in   Vallejo. 

This  present  structure  will  be  re- 
placed by  a  six-story  Class  C  ;-!toi-,>  and 
office  building.  Fred  Fisch  and  A.  J, 
Higgins  are  the  owners. 


THEATRES 


Figures    Being     Taken    for      Electrical 

Work. 
THEATRE  Cost,    $100,000 

SAN    FRANCISCO.      Castro    Street    bet. 

17th  and   18th  Streets. 
Class  A  motion  picture   theatre. 
Owner — Nasser  Bros. 
Architect — T.    L.      Plluger.    Lick      Bldg., 

fc'an   Francisco. 
The   general   contract   work   is   being 
done  by  The  American  Concrete  Co. 


Contract    .Awarded. 

STORE,  ETC.  Cost.  $30,000 

LOS       ANGELES.       Calif.       Larchmont 

Blvd.   and  N.   1st  St. 
One-story    concrete    store    and    picture 

theatre     building,     74x120     ft.;     900 

seats. 
Owner — J.    J.    La    Bonte. 
Architect     and     Contractor  —  AVestern 

Construction  Co..  127  N.  Larchmont 

Blvd.,   Los   Angeles. 
There    will    be    a    $30,000    organ    in- 
stalled. 


Plans    Being    Prepared. 

THEATRE  BLDG.  Cost,  $500,000 

OAKLAND.       Alameda      Co.,       Cal.      E. 

Broadway    near    19th   St. 
Class  A   theatre   building,   2300   seats. 
Owner — Orpheum    Theatre    Co. 
Architect — G.     Albert     Lansburgh,     704 

Mission  St..   San  F'rancisco. 


Figures     Being     Taken     for     Concrete 

Work. 
THEATRE  Cost,   $100,000 

SAN  FRANCISCO.     Mission  St.  between 

Brazil    and    Persia    Ave. 
Class  A   theatre    (1100   seats). 
Owner— R.    A.    McNeill,    W.    G.     Bailey 
&  R.   E.  Baines   (Excelsior  Amuse- 
ment  Co.). 
Architect — G.     Albert    Lansburgh,      709 
Mission    St..    San    Francisco. 
Figures  will   be   taken   next  week   on 
other    parts    of    the    work    except    the 
steel,   which   has   been   awarded   to   the 
Central  Iron   Works.   2050  Bryant  St. 


SAN  MATEO.  San  Mateo.  Co.,  Cal. — 
Construction  of  a  .speedw'ay  at  San 
Carlos  on  the  Phelp's  property  will  be 
started  within  the  next  few  weeks, 
according  to  Fred  E.  Beer  of  San 
Mateo,  one  of  the  promoters  of  the 
project.  William  J.  Loring.  president 
of  the  American  Mining  Congress  and 
a  director  of  the  First  National  Bank 
of  Sonora.  with  C.  F.  Morton,  former 
resident  of  San  Mateo  and  a  brother  of 
C.  B.  Morton.  former  partner  wfth 
Beer  in  the  automoble  business  in  San 
Mateo,  are  the  men  behind  the  com- 
pany. According  to  plans  designed  by 
Jack  Prince,  builders  of  the  Los  An- 
geles. Fresno  and  Cotati  speedways,  the 
structure  will  be  of  the  saucer  type, 
one  and  one-quarter  miles  in  length. 
The  grandstand  will  have  a  seating 
capacity  of  45,000.  It  is  expected  to 
have  construction  completed  for  New 
Year's  Day. 


SAN  MATEO,  San  Mateo  Co..  Cal. — 
"Pacific  City,"  an  immense  amusement 
center,  will  be  established  in  the  San 
Maten  Beach  by  a  company  headed  by 
Nat  Messer,  San  Francisco  real  estate 
operator.  In  addition  to  a  huge  swim- 
ming tank  the  company  will  spend 
approximately  $200,00  in  the  construc- 
tion of  permanent  buildings.  Funds 
are    available. 


OCEAN  PARK.  Los  Angeles  Co..  Cal. 
—  Edward  T.  Flaherty,  engineer,  435  I, 
W.  Hellman  Bldg..  Los  Angeles.,  is 
preparing  plans  and  will  receive  bids 
about  Oct.  1  for  the  foundation  of  a 
roller  coaster  to  be  erected  at  Ocean 
Park.  The  coaster  when  completed 
will  extend  600  ft.  beyond  the  end  of 
the  pier  and  will  be  the  largest  in  tho 
world.  Foundation  to  cost  about 
$60,000. 
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BRIDGES,   DAMS   &   HARBOR 
WORK 


PLACERVILLE.  El  Dorado  Co.,  Cal. 
— Following  liids  were  received  by  Su- 
pervisors for  constructing  a  .steel 
brnlge  of  160-ft.  span  across  the  South 
Fork  of  the  American  River  at  Chili 
Bar:  Jenkins  &  Elton.  36th  ami  Y 
8ts..  Sacramento,  (a)  $12,185:  (b)  511.- 
870;  \V.  B.  Kyle  &  Co..  San  Francisco. 
(b)  J14.650.  Bids  taken  under  advise- 
ment until  Sept.  17.  Henry  Lahiff, 
County  Surveyor. 


SACRAMENTO.  Cal.  —  The  State 
Seclamation  Board  has  adopted  project 
Ro.  9  providing  for  the  straightening 
of  the  channel  of  the  Sacramento  River 
>t  points  between  Sacramento  and  Tis- 
dale  Weir  at  the  lower  end  of  the 
Sutter  Hasin.  The  work  will  cost  about 
HoO.OOO. 


STOCKTON.  San  Joaquin  Co..  Cal.— 
County  Engineer  F.  E.  Quail  instructed 
to  prepare  specifications  for  levee  work 
on  the  diverting  canal  and  Mormon 
rbannel. 


I.ODI.  San  Joaquin  Co.,  Cal. — Barton 
k  Potter,  civil  engineers,  have  been  re- 
tained by  Libby.  McNeill  &  Libby  to 
liandic  all  engineering  work  on  their 
foldings  west  of  Lodi.  They  are  now 
running  a  series  of  protection  Icvees 
>n    the    Canal    ranch    near    Thornton. 


NAf.A,  Napa  Co.,  Cal. — Simon  Lenz. 
Jt  Helena,  ai  $2.000.2.5  awarded  con- 
tract by  Supervisors  for  constructing 
:nlverts  in  Dry  Creek  road  near  En- 
;erprise  school  house.  Only  other  bid- 
ler;  Harry  Thorsen.  $2,031.37.  Edw. 
Ball.   County   Engineer. 


EL  CERRITO.  Contra  Costa  Co.,  Cal. 
<e«l  &  White  at  $865  submit  low  bid 
:o  town  trustees  for  constructing  con- 
rrete  culvert  in  Lincoln  St.  Only  other 
)ldder:  A.  L,  Bigley.  $962.  Bids  taken 
iDder  advisement. 


REDDING,  Shasta  Co.,  Cal. — \Vm. 
Jtephens,  Redding,  at  $1362  awarded 
lontract  by  Supervisors  to  construct  a 
loncrete  bridge  across  Tadpole  Creek 
in  the  Igo  road  C.  R.  Wiegel,  County 
Inrveyor. 


HANFORD,  King  Co.,  Cal.— Supervi- 
ors  are  contemplating  early  construc- 
lon  of  two  reinforced  concrete  bridges 
■ver  the  King  River  and  the  adjoining 
lough  on  the  Sierra-to-the-Sea  lateral 
ilghway.  Plana  for  the  structure  are 
leing  completed.  Roy  May,  County 
Purveyor. 


SAN   LUIS   OBISPO,    Cal.— Until    Oct, 

h'dT   will  be  received   by   R,   J.    Rod- 

I'ounty  Clerk,   for  constructing 

'anyon   bridge  on   the  San   Luis 

ind    .Vipomo    road    near   Arroyo 

Warren   Burch.  County   Engi- 


OUOVILLE.  Butte  Co.,  Cal. — Until 
lept.  26,  1;30  p.  m.,  bids  will  be  re- 
«lved  by  Supervisors.  C.  F.  Belding, 
lerk.  for  bridge  construction  as  fol- 
owf : 

For  the  construction  of  a  bridge  over 
lurt\  slough,  on  the  Chico  and  Orland 
tale   Highway. 

For  the  construction  of  a  bridgi-  "vcr 


a  slough  at  Station  121  of  the  survey 
of  the  Chico  and  Orland  State  High- 
way. 

For  the  construction  of  a  bridge  over 
a  slough  at  Station  127  of  the  survey 
of  the  Chico  and  Orland  State  High- 
way. 

For  the  construction  of  a  bridge  over 
Mud  Creek  on  the  Chico  and  Orland 
State  Highway. 

For  the  construction  of  a  bridge  over 
Rock  Creek  on  the  Chico  and  Orland 
State  Highway. 

Certified  check  10%  required  with 
each  bid.  Harry  H.  Hume,  County  En- 
gineer. 


SACRAMENTO.  Cal.— Until  Sept.  20, 
10  A.  M..  bids  will  be  received  by  State 
Reclamation  Board.  Melville  Dozier  Jr., 
General  Manager.  835  Forum  BIdg.,  for 
team  work  necessary  to  handle  about 
20,000  cubic  yards  of  material,  prac- 
tically all  river  sand,  on  and  along 
the  east  levee  of  the  Sacramento 
river,  at  a  point  about  two  miles 
downstream  from  the  town  of  Hood. 
Sacramento  County.  Bidder  will  state 
price  per  cu.  yd.  Material  to  be 
handled  will  be  placed  upon  river  bank 
by  clam  shell  dredges.  Blanks  for 
bidding  will    be   furnished   on    request. 


BAKERSFIELD,  Kern  Co.,  Cal— The 
Bakersfield  Civic  Commercail  Assn. 
has  entered  an  agreement  with  the  firm 
of  Quinton.  Code  &  Hill,  consulting  en- 
gineers of  Los  Angeles,  whereby  the 
latter  will  conduct  an  investigation  in 
connection  with  the  proposed  levee 
project  on  the  Kern  River  north  of 
Bakersfield,  and  prepare  a  report  cov- 
ering the  results  of  such  investigatlori, 
which  must  be  submitted  to  the  direct- 
ors not  later  than  November  10.  next. 


HOLLISTER,  San  Benito  Co.,  Cal. — 
County  Surveyor  W.  A.  Winn  is  com- 
pleting plans  for  a  bridge  at  the 
Moore  Crossing  in  Road  Dist.  No.  4; 
also  for  a  highway  bridge  on  the  San 
Felipe,  F'airview  and  Township  road 
over  the  Los  Viboras  Creek.  Bids  "will 
be    asked   shortly. 


FRESNO.  Fresno  Co.,  Cal. — Consoli- 
dated Irrigation  District  has  elected 
the  follow^ing  directors:  E.  E.  Giffen. 
J.  V.  Wilkins,  W.  H.  Shafer,  H.  C  V. 
Hanson  and  E.  C.  Ericsson  The  dis- 
trict will  vote  $1,500,000  bonds  to  ac- 
quire Consolidated  Canal  Co.'s  system 
and  will  join  in  the  Pine  Flat  reser- 
voir    project      on      Kings      river.      Thi.*^ 
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project    will    involve     building    a    dam 
to  impound  600,00  Oic.  ft. 


PLACERVILLE,  El  Dorado  Co.,  Cal. 
— Until  Sept.  17,  9  a.  m.,  bids  will  be 
received  by  Arthur  J.  Koletke,  County 
Clerk,  for  constructing  a  reinf.  concr, 
l.ridge  274  ft.  in  length  over  the  south 
fork  of  the  American  River.  Certified 
(hock  lore  payable  to  Chairman.  Board 
of  Supervisors,  required  with  each  bid. 
Plans  on  file  in  office  of  clerk,  Henry 
Lahiff,  County  Surveyor. 

WILLOWS,  Glenn  Co.,  Cal. — Until 
I  Jet.  10.  2  p.  m.,  bids  will  be  received 
by  W.  H.  Sale.  County  Clerk,  for  con- 
structing reinforced  concrete  (Rock- 
ville)  bridge,  about  6  miles  south  of 
Elk  Creek  in  Road  Dist.  No.  4.  Cer- 
tified check  10%  required  with  each 
bid.     Bayard  Knock,  County   Engineer. 

BOISE,  Idaho.  —  Applications  filed 
with  State  Department  by  Malad  Res- 
ervoir Co.  to  construct  dam  for  im- 
pounding water  for  irrigation  pur- 
poses. Will  have  storage  capacity  of 
14.000  acre  feet  per  annum  for  use  on 
23.000  acres  near  Malad  in  Oneida 
County.  Dam  will  be  of  reinforced 
concrete  and  stee!.  70  ft.  high,  600  ft. 
crest  and  100   ft.  ground   level. 


FRESNO.  Fresno  Co..  Cal. — Super- 
\  i?ors  approve  specifications  of  Chris. 
r.  Jensen.  County  Surveyor,  for  repair- 
ing the  Firebaugh  bridge:  work  to  be 
financed    by   Madera   and   Fresno    coun- 


UKIAH.  Mendocino  Co..  Cal. — Super- 
visors reject  bids  for  constructing 
bridge  over  Russian  River  at  Cunning- 
ham crossing  in  Coyote  Valley.  E.  H. 
Smith.   County    Surveyor. 


LOS  .\NGELES,  Cal. — Paul  H.  Ehlers, 
1959  N.  Raymond  Ave..  Pasadena,  sub- 
mitted lowest  bid  at  $8800  for  con- 
structing reinf.  concr.  bridge.  52-fl. 
span,  over  Walnut  Creek,  on  Glendora 
Ave.  Other  bids  received  by  Board  of 
."Supervisors  were:  Napier  &  Simpson, 
$9"23:  E.  T  Wheeler  Co..  $9586:  Funk 
&  Bunker,  $10,497:  W.  M.  Ledbetter, 
?  10.964:  Mercereau  B.  &  Con.  Co..  $H.- 
>-oii:  P.  J.  Keenan.  $13,495:  Ross  Con. 
Co..  $15,563.  Bids  referred  to  County 
Road   Department. 


SAN  BERNWRDI.NO.  Cal. — Until  Oct. 
3  bids  will  be  received  by  City  Clerk 
for  constructing  a  reinf.  concr.  arch 
bridge,  consisting  of  three  50-ft.  spans. 
6»  ft.  wide,  over  Lytle  Creek  on  Mt. 
V>rnon    Ave.     C»    E.    Johnson.   City    En- 


•MARTl.NEZ.  Contra  Costa  Co..  Cal.— 
•  unly  Clerk  J.  H.  Wells  instructed  to 
11  bids  for  constructing  retaining 
n  Star  St..  in  Valona.  R.  R.  Ar- 
id. County  Engineer. 


lall 


ANFORP.  Kings  Co..  Cal.— Noble 
struction  Co..  Visalia.  at  $3,459.82 
rded  contract  by  Supervisors  to 
struct  reinforced  concr.  highway 
ue  over  the  People's  Ditch  between 
ions  33  and  34.  township  17  S..  R. 
■;..  M.  D.  B.  and  M..  involving  140 
yds.    of    Class    A    concr.    and    11.707 

of  square  reinf.  steel  Other  bid- 
.Nate  Lovelace.  Visalia,  $3,721.59; 

M.     Cartright.     Hanford.     $3,993.62; 

Brown.   Hanford.   $4,152.15.      Esti- 

;     of    County     Engineer     Roy     May. 
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REDWOOD  CITY,  San  Mateo  Co., 
Cal. — County  Engineer  Geo.  A.  Kneese 
Instructed  to  prepare  specifications  tor 
digging  a  ditcli  to  carry  olf  storm  and 
drain  waters  at  the  cemeteries. 
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lubricating    oil    tank    with    a    capaoltwj 
of   600   gallons  for  use  of  the  Fire  De- '- 


OAKLAND,  Cal.— Until  Oct.  3,  10  a. 
m.,  bids  will  be  received  by  Geo.  E. 
Goss,  County  Clerk,  for  constructing 
temporary  trestle  at  Bay  Farm  Island 
bridge.  Certified  check  10%  payable  to 
clerk  reciuircfl.  P.  A.  Haviland,  County 
.'Purveyor. 


NAPA,  Napa  Co.,  Cal. — Frank  Gag- 
gero,  Napa,  at  $929.41  awarded  con- 
tract by  Supervisors  for  building 
bridge  and  culvert  in  Road  District  No.^ 
,">.      Edward    P.    Ball.    County    Surveyor.' 


SANTA  ROSA,  Sonoma  Co.,  Cal. — W. 
L.  Proctor.  Santa  Rosa,  at  $2,837 
awarded  contract  by  Supervisors  for 
constructing  reinforced  concrete  Iiridge 
on  the  east  side  of  the  Russian  River 
on  the  Geyserville — Jimtown  road,  near 
Metzer  ranch.  Other  bidders:  D.  E. 
Albers,  Santa  Rosa,  $3,345;  G.  H.  Chich, 
San  Francisco,  $3, 6.57;  C.  A.  Braucb,  San 
Francisco,  $3,315;  John  Cogo,  Sonoma, 
$3,092;  Cal!  Construction  Co.,  Petalu- 
ma,  $3,27S.  County  Engineer  R.  Press 
Smith's  estimate,  $3,500. 


LONG  BEACH,  Cal. — Harbor  Engi- 
neer Wm.  V.  Brady  estimates  the  cost 
of  dredging  a  20-ft.  channel  to  munici- 
pal wharf  at  $75,000.  About  251,000 
cu.  yds.  dredging  will  be  required. 


SAN  FRANCISCO. — Until  October  14, 
11  a.  m.,  bids  will  be  received  by  U. 
S.  P^ngineer  OfBce,  Customhouse,  for 
dredging  in  Richmond  Harbor.  Speci- 
fications  will    be   furnished   on    request. 


MODESTO,  Stanislaus  Co..  Cal. — Su- 
pervisors approve  plans  for  thirteen 
bridges    to    be    constructed    in    various 


sections  of  the  county  am 
bids  will  be  issued  shortly. 
kins.   County   Surveyor. 


call    for 
H.  Hos- 


Haviland, 


OAKLAND.      Cal.— P. 

county  surveyor,  completing  plans  for 
constructing  overhead  crossing  on 
county   road  No.   S18. 


EUREKA,  Humboldt  Co.,  Cal.— 
County  Surveyor  A.  .1.  Logan  completes 
specifications  for  bridge  over  Carter 
Creek  in  the  Alderpoint  section.  Coun- 
ty Surveyor  instructed  to  construct 
concrete  wing  walls  for  the  approach 
and  fill  of  the  Mill  F'ord  bridge  in  the 
Mattole  section. 


LOS  ANGELES,  Cal.— Until  11  a.  m., 
Oct.  10.  bids  will  be  received  by  super- 
visors of  Los  Angeles  County  for  im- 
provements of  flood  channel  of  Rio 
Hondo  from  Southern  Pacific  station  at 
Vinvale  to  Los  Angeles  River,  about 
9000  ft.  A  channel  150  ft.  wide  will  be 
constructed,  waste  being  thrown  up 
into  dikes,  involving  about  190,000  cu. 
yds.     earthwork.       Certified    check    for 

107r. 


IRRIGATION  PROJECTS 


FRESNO,  Fresno  Co.,  Cal. — Adell  <■: 
Cortright,  Hanford,  at  $3433.75,  award- 
ed contract  by  Fresno  Irrigation  Dis- 
trict for  tearing  out  of  an  old  wo.od 
flume  and  trestle  on  the  Epstein  ditcli 
near  Herndon  and  building  in  its  place 
.1  three-foot  concr.  pipe  and  ap- 
proaches. Other  bidders  were:  Bent 
Bros  &  Clark,  Pixley,  $4300;  Merced 
Concrete  Pipe  Co.,  Merced,  $4375. 


OLINDA,  Shasta  Co..  Cal.— Leo  K. 
Kennedy  appointed  engineer  in  charge 
of  tunnel  work  and  other  improve- 
ments in  the  Happy  Valley  iD-igation 
District. 


FAIRFIELD,  Solano  Co.,  Cal.— En- 
gineers Earle  Cope  and  Geo.  Dillman 
of  San  Francisco  have  been  appointed 
by  directors  of  Suisun  Irrigation  Dis- 
trict to  investigate  the  cost  and  feasi- 
bility of  the  project.  The  proposed 
project   is   to   irrigate   40.000  acres. 


LIGHTING  SYSTEMS 


PACKAME.\'TO.  Cal.— J.  C.  Carly  Co. 
petitions  City  Commissioners  for  per- 
mission to  install  electrolier  system  on 
Curtis  Way  in  West  Curtis  Oaks  from 
William  Curtis  Park  to  Franklin  Blvd. 
The  co.ot  of  installation  will  be  borne 
by  petitioners,  cost  of  maintenance  by 
the   city. 


LOS  ANGELES,  Cal. — Until  11  a.  m., 
Sept.  19.  bids  will  be  received  by  Su- 
pervisors of  Los  Angeles  County  for 
constructing  an  ornamental  lighting 
system  on  Fairfax  Ave.  and  IS  other 
streets  in  Crescent  Hts.  Lighting  Dis- 
trict under  County  Imp.  Act  of  1921. 
About  242  posts  with  conduits  and  ap- 
pliances will  be  required.  Certified 
check  or  bond  for  10%.  Plans  and 
specifications  on   file  at  office  of  board. 


REDONDO  BEACH.  Los  Angeles  Co.. 
Cal. — Property  owners  have  petitioned 
for  a  20-ft.  concr.  walk  and  an  orna- 
mental lighting  system  on  The  Strand 
in  the  Ocean  Beach  sub. 


PRESCOTT,  Ariz.— Vyne  Bros,  bid 
$10,471  for  furnishing  60  lighting 
standards  to  the  city.  Savage  &  Born 
bid  $14.S70.  These  bids  were  for  Nova- 
lux  unit  globe.  Savage  &  Born  bid 
$15,106   for  round  globe. 


INGLEWOOD,  Cal.— Until  8  p.  m.. 
Sept.  19,  bids  will  be  received  by  City 
Clerk  Ruth  A.  Cory  for  constructing  an 
ornamental  lighting  system  on  por- 
tions of  Market,  Commercial,  Regent. 
Queen  and  Los  Angeles  Sts.  AVork  will 
Ik"  done  under  Vrooman  Act.  Eighty- 
six  Marbelite  posts  with  conduits  and 
appliances  will  be  required.  Arthur 
W.    Cory.    City    Engineer. 


MERCED,  Merced  Co.,  Cal. — City 
Trustees  apvirove  specifications  for  in- 
stalling electrolier  system  in  various 
sections  of  city.  About  460  standards 
will  be  installed.  C.  D.  Martin,  City 
Engineer. 


FIRE  EQUIPMENT 

TURLOCK.  Stanislaus  Co.,  Cal. — 
Until  Sept.  20.  8  P.  M.,  bids  will  be  re- 
ceivec^  by  A.  P.  Ferguson,  City  Clerk, 
for  furnishing  and  delivering  500  ft. 
2^4 -in.    fire    hose. 


SAN  FRANCISCO.— Board  of  Super- 
visors order  construction  of  75,000- 
gallon  reinf.  concr,  fire  cistern  at 
Lakeview  and  Josiah  Aves.,  in  the  Co- 
lumbia Heights  District.  Bids  for  con- 
struction will  be  called  by  the  Board 
of  Public  Works  in  the  immediate  fu- 
ture. M.  M.  O'Shaughnessy,  City  En- 
gineer. 


SAN  FRANCISCO.— Until  Sept.  28, 
8:30  p.  m..  bids  will  be  received  by 
Frank  T.  Kennedy,  secretary.  Fire 
Commission,  basement.  City  Hall,  for 
cleaning  and  painting  parts  of  Pump- 
ing Stations  Nos.  1  and  2  of  the  Fire 
Department.  Specifications  and  blanks 
for  bidding  will  be  furnished  on  re- 
quest. 


SAN  FRANCISCO.— Until  Sept.  28. 
S:30  p.  m.,  bids-  will  be  received  by 
Frank  T.  Kennedy,  secretary.  Fire 
Commission,  basement  City  Hall,  for 
furnishing  one   combined   gasoline   and 


partment.      Forms   for   biddin 
furnished    on    request. 


MACHINERY 

PASADENA,  Los  Angeles  Co.,  Cal.— "| 
The  Pacific  Iron  &  Steel  Co.  was  th^ij 
lowest  bidder  at  $10,850  for  fur.  and^j 
installing  and  steel  iron  tru«ie«,  col>  J 
umns  and  girders  at  the  municipal  J 
1  lectric  light  plant  at  Olenarm  and,-' 
Raymond    Aves.,    Pasadena.      LlewellyiT^ 


Iron  Works  bid  $10,875;  C.  W.  Bever-i 
stock.  $11,986;  Baker  Iron  Works.  $11.*>' 
750;  El  Paso  Bridge  &  Iron  Co.,  $12,75(k 
with  alternate  of  $9500  for  materialT 
only. 


REDWOOD  CITY,  San  Mateo  Co..  Cafl 
—Until   Sept.   19,   8   P.   M.,   bids   will 
received    by    W.    A.    Price,    City    ClerU 
for    furnishing    and    delivering    f. 
oars,    factory: 

48  feet  of  8-in.  cast  iron  water  pipe.  ^ 

5800  feet  of  4-in.  cast  iron  water  pipe 

18   4-in.   by  4-in.  cast  iron   tees.  1' 

Cast    iron    pipe    to    be    either    of    hu^] 

and  spigot  form  in  twelve  foot  lengthm< 

C'lass   B   Standard  weight,  or  Universajff' 

Cast     Iron     I'ipe     in     six     foot     length^' 

tMass  No.  100  Standard  weight.  Delivery 

to  be  made  30  days  after  award  of  con*! 

tract.     Certified   check   for  10%   payabie-j 

to    President    Board    of    Town    Trustee#j1 

required  witli  each   bid.  ""j 


ALAMEDA,  Alameda  Co..  Cal. — Th*; 
municipal  garbage  incinerator.  whicHJI 
tile  city  proposes  building,  will  be  con«  i 
structed  without  cost  to  the  taxpayers^] 
according  to  City  Manager  C.  B* 
Hickok.  The  funds  for  constructioi*! 
will  come  from  the  profits  of  the  Muni4 
cipal  Electric  light  plant.  It  is  ex<i 
pected  that  the  incinerator  will  b«( 
completed   May   1.  ] 


REDWOOD  CITY,  San  Mateo  Co.,  i 
Cal.— Until  Sept.  19,  8  P.  M.,  bids  wilt] 
be  received  by  W.  .V.  Price,  City  Clerki  j 
for  furnishing  and  delivering  pipe  and  j 
beaded  fittings  to  be  delivered  f.  o.  b.  I 
cars.  Redwood  City,  4000  '%"  Pipe,  5000 
1%"  Pipe,   5000  2"  Pipe.  ,] 

150  %"  Plugs,  20  IV2"  Plugs,  20  2"  j 
I'uugs.  ' 

12  %"  Caps,  12  IV2"  Caps,   12  2"  Caps.  I 

12  2"  by  %"  Bushingrs,  12  2"  by  1W\ 
Bushings.  24  1%"  by  %"  Bushings,  I!!; 
■>i"  by  %"  Bushings.  ! 

12  2"  Street  Ells,  24  IVi"  Street  Ells,  I 
50    %"    Street   Ells.  ; 

60  %"  Common  Unions.  24  H4"  Com- j 
mon  Unions.  12  2"  Common  Unions.  } 

200  %"  Ells,  50  IM"  Ells,  12  2"  Ells.    I 

20  %"  by  1/2"  Reducing  Ells,  20  1"  by| 
%"  Reducing  Ells.  } 

12  2"  Tees,  20  1"^"  Tees,  50  2"  by  %'] 
Tees,  15  2"  by  IVa"  Tees,  50  1%"  by  %"{ 
Tees,  50   »i"  Tees.  « 

20  %"  by  2%"  Nipples,  20  I'A"  by  2Vi'il 
Nipples,  20   2"  by  3h^"  Nipples.  [i 

Delivery  to  be  made  30  days  after | 
award  of  contract.  Certified  check  fori 
10%  payable  to  President  of  Board  of! 
Trustees  required  with   each  bid.  ' 


MADERA,  Madera  Co..  Cal. — Until! 
Sept.  22,  bids  will  be  received  by  M.'l 
H.  Tyrrell,  Clerk,  Madera  School  Die-'i 
trict,  for  furnishing  and  delivering  a!| 
Ford  auto  truck  for  transporting'j 
pupils    of    the    district.  ;! 


GLENDALE,  Los  Angeles  Co.,  Cal.— 
laitil  7:30  p.  m.,  Sept.  22,  bids  will  bel 
rt-ceived  by  City  Clerk  J.  C.  Sherer  fori 
4500  ft.  4-in.  Class  B  C.  I.  pipe  and  31 
tons  4-in.,  6-in.  and  8-in.  Class  D,  C.I 
I.   fittings.  I 

NAPA.  Napa  Co.,  Cal. — Supervisory 
vote  to  purchase  a  10-ton  single  cylln-l 
der    roller,    for    $6,000,      Edw,    P.    Ball,;' 

i;*ounty  Surveyor.  ' 
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SANTA  CJ.ARA.  Santa  Clara  Co..  Cal. 
— Until  Sept.  26.  8  p.  m..  bids  will  be 
received  by  W.  J.  Hayward,  Secr<>tary, 
Board  of  Education,  for  fur.  ami  del. 
two  Ueo  speed  wagon  chassis  and  for 
two  W.  P.  Smith  bodies  for  same.  Cer- 
tified check  10%  payable  to  President 
Board  of  Education  required. 

LOS  A.NGELES.  Cal. — Council  has 
placed  jay.OOO  at  disposal  of  the  City 
EnKineering  Department  to  purchase 
land  and  equipment  for  garbage  load- 
ing station. 


LOff  ANGELES.  Cal.— Until  3  P.  M.. 
Sept.  20,  bids  will  be  received  by  the 
Board  of  Public  Service,  207  S.  Broad- 
way, for  lO.OOO  lbs.  No.  4-0  A.  \V.  G. 
triple  braid  weatherproof  19  strand 
copper  cable;  Specillcations  P-239-lol. 
L.  A.  Anderson,  Acting  Secretary. 


SAN  UIEGO,  Cal. — According  to  dis- 
patches from  Mexico  City  a  concession 
has  been  granted  to  Clay  T.  Yerby, 
whose  residence  is  given  as  Seal  Beach, 
Calif.,  and  Hugh  B.  Evans  to  construct 
a  IH-in.  pipe  line  from  the  Mexican  oil 
fields  to  the  Pacific  coast.  The  pro- 
ject is  estimated  to  cost  $10.00i\000. 
The  pipe  line  will  be  2:i00  miles  shorter 
than  the  present  water  route.  The  line 
will  extend  from  the-  gulf  of  .Salin 
Cruz  to  points  north  fallowing  the  Tc- 
hauntepec  R.   R. 


AltC.VDlA.  Los  Angeles  Co.,  Cal. — 
Until  Sept.  21.  bids  will  be  received  by 
the  t:ity  Trustees  for  1200  ft.  8-in.  14- 
gauge  riveted  steel  pipe  and  fittings; 
plan.s  and  specifications  on  file  in  the 
ofilce  of  City  Engineer  O.  A.  Gierlich. 
20'J  National  Bank  Bldg.,  Monrovia. 


ORLAND.  Glenn  Co..  Cal. — Fair- 
banks-Morse Co..  at  $12,326,  awarded 
contract  by  City  Trustees  for  furnish- 
ing and  installing  auxiliary  engine  for 
municipal  water  plant.  Bids  were  re- 
ceivfd  as  follows:  Semi-Deisel  en- 
gine.s:  Chicago  Pneumatic  Tool  Co.. 
»12.27.i;  Cahill-Vcnsano  Co,.  $12,300; 
Pacific  Dei-sel  Engine  Co.,  $lii..500: 
Fairbanks-Morse  Co..  $12,326. 

Full  Deisel  engine:  Enterprise 
Foundry  Co.;  $10,500;  Western  Machin- 
ery Co..  $11,150;  Pacific  Deisel  Engine 
Co.,   $13,500. 

Gas  engines:  Enterprise  Foundry 
Co.,  $7,000;  Standard  Gas  Engine  Co., 
$9,9S5. 


SEWERS,    STREET    WORK, 
ROADS    &    WATER    SYSTEMS 


V.\LLEJO.  Solano  Co..  Cal.— United 
Con?iiruction  Co..  Vallejo.  will  ini|irove 
with  bituminous  concrete.  40  feet  wide. 
Capitol  street,  between  Monterey  and 
the  railroad  tracks.  Work  will  be  done 
under  private  contract.  T.  D.  Kilkinny, 
City   Engineer. 


BERKELEY.  Alameda  Co..  Cal.  -The 
City  Council.  E.  Ai.  Mann.  Clerk,  passes 
Resolution  of  Intention  to  improve  the 
east  halt  of  Grant  street,  from  Rose 
street.  80  feet  north  by  grading,  con- 
structing concrete  curiis  and  gutters, 
cement  sidewalks  and  paving  with  oil 
macailam.  Improvement  Act  1911. 
Protests  September  23. 

Council  also  passes  Resolution  of  In- 
tention to  construct  cement  sidewalks 
6  feet  wide  in  portions  of  Harrison, 
Oilman.  Camelia.  Page.  Cedar.  Virginia 
streets,  etc.  Improvement  Act  1911. 
Protests  September  27.  ('.  L.  Hugglns, 
City    Engineer. 


HEH.MOSA  BEAtrH.  Los  Angeles  Co.. 
Cal  rmil  1(1  A.  .M..  Sept.  I'J.  bids  will 
he  rrcelved  by  the  City  Trustee.^;  for 
paving  Lonia  Dr.  with  5-in.  con. rile 
with    oiled    top,   about    16,865    Sq     ft 


BEUKELEV,  Alameda  Co..  Cal  — 
Until  Sept.  20,  in  a.  m..  bids  will  be 
received  by  E.  M.  Hann.  City  Clerk, 
for  constructing  approximately  1100  ft. 
of  reinforced  concr.  sewer  3x4  ft.  by  6 
in.;  2  manholes  and  4  catchbasins  in 
AVoolsey  St.  from.  Adeline  St.  easterly. 
Council  has  appropriated  $18,000  for 
this  work.  Certified  check  10%  pay- 
able to  city  required.  Plans  on  file  in 
office  of  Clerk.  C.  L.  Hugglns,  City 
Kngineer. 


BURBANK,  Los  Angeles  Co.,  Cal.— 
I.  S.  Reynolds,  Metropolitan  Bldg..  Los 
Angeles,  was  awarded  the  contract  at 
about  $35,450.44  for  constructing  an 
outfall  sewer  (vit.  pipe),  catch  basins, 
etc..  for  city  of  Burbank.  E.  L.  Plan- 
tico.  4120  Central  Ave.,  Los  Angeles, 
was  awarded  the  contract  at  about 
$12,222  for  grading  and  piping  the 
sewer  farm.  Bids  for  tiie  sewage 
treatment  plant  were  taken  under  ad- 
visement for  60  days.  Koebig  &  Koe- 
hig.  Title  Insurance  Bldg.,  Los  Ange- 
les,  consulting  engineers. 


WHITTIER,  Los  Angeles  Co.,  Cal. — 
Following  are  bids  received  by  City 
Trustees  for  paving  with  5-in.  concr. 
7  streets  and  alleys  and  for  which  con- 
tracts will  be  awarded  Sept.   13: 

Alta  Ave. — Wells  &  Bressler,  3  Cali- 
fornia Bank  Bldg.,  Santa  Ana,  18,841.74 
sq.  ft.  paving  at  24c;  18,841.74  sq.  ft. 
grading  at  ISc  ft;  1194.31  ft.  curb  at 
COc  ft.;  .1201.02  sq.  ft.  sidewalk  at  22c 
ft.  Evert  M.  Hinshaw.  Whittier  Sav- 
ings Bank  Bldg..  Whittier.  paving 
22.3SC.  grading  24.37c.  curb  69.1c,  walk 
22%c. 

Pasadena  Ave. — E.  L.  Garretson  & 
Son,    1346    Fairfax    Ave.,    Los    Angeles, 

31.816.04  sq.  ft.  paving  at  21c  ft;  31.- 
816.04  sq.  ft.  grading  at  4%c  ft.;  2229.04 
ft.  curb  at  52c  ft.;  8688.14  sq.  ft.  walk 
at  19c  ft.  Wells  &  Bressler.  paving 
23  Vic,  grading  6c,  curb  55c.  walk  20c. 
E.  M.  Hinshaw.  paving  22.38c.  grading 
7.57c.  curb  69.1c.  walk  22.29c. 

South  Bright  Ave. — E.  L.  Garretson 
&  Son.  34.120  sq.  ft.  paving  at  21c; 
34.120  sq.  ft.  grading  at  4%c;  1433  ft. 
curb  at  52c:  5737  sq.  ft.  walk  at  19c. 
Wells  &  Bressler.  paving  23 He.  grading 
ing  5V2C,  curb  55c.  walk  20c.  E.  M. 
Hinshaw,  paving  22.3Sc.  grading  6.71c, 
walk    22.29c. 

North  Bright  Ave. — E.  L.  Garretson 
&    Son,    20.253.5   sq.    ft.    paving   at    21c; 

20.253.5  sq.  ft.  grading  at  4%c;  1205  ft. 
curb  at  52c;  5405  sq.  ft.  walk  at  19c. 
Wells  dcBressler,  paving  23 Vic  grading 
SV&c.  curb  55c.  walk  20c.  E.  M.  Hin- 
shaw. paving  22.38c.  grading  7.91c. 
curb   69.1c.    walk    22.29c. 

Alley  bet.  Bright  and  Washington — 
E.  M.  Hinshaw,  12.254.28  sq.  ft.  paving 
at  22.38c;  12,254.28  sq.  ft.  grading  at  5c. 
Wells  &Bressler.  paving  24 '4c.  grading 
4-V.C 

Alley  bet.  Painter  and  Friends  and 
part  of  Friends — Wells  &  Bressler. 
22.447.28  sq.  ft.  paving  at  23i^c;  22.- 
447.28  ft.  grading  at  4»4c;  600  ft.  curb 
at  55c;  1983.5  sq.  ft.  walk  at  20c  E. 
M.  Hinshaw.  paving  22.38e.  grading 
5.55c.    curb    69.6c.    walk    22.29c. 

Alley  bet.  Painter  and  Friends  north 
of  Broadway — Wells  &  Bressler.  18.- 
809.56  sq.  ft.  paving  at  24 '4c;  22,809.56 
8q.  ft.  grading  at  6.76c.  E.  M.  Hin- 
shaw, paving  22.53c;  grading  6.76c.  P. 
E.  Todd.  City   Engineer, 


RIVERSIDE.  Riverside  Co..  Cal. — 
Wells  &  Bressler.  3  California  Bank 
Bldg..  Santa  Ana.  were  awarded  the 
contract  at  $28,414.74  for  paving  with 
concr.  a  1.55  mi.  section  of  Corona- 
Elslnore  road.  Bids  were  also  submit- 
ted by  Peter  L.  Ferry  of  Glendalc.  and 
R.  T.  Shea  &  Co..  of  Riverside.  F.  A. 
Praman  and  T.  M.  Ruel  of  Riverside 
were  awarded  the  contract  for  hauling 
3000  tons  of  decomposed  rock  for  sur- 
facing 3  miles  of  road  between  Palm 
Springs  and    Indio.   at   $1  19   cu.   yd 


PET.VX.UMA.  Sonoma  Co..  Cal.— Until 
Sept.  19,  7  p.  m.,  bids  will  be  received 
by  Lyman  Green.  City  Clerk,  for  grad- 
ing and  paving  Bodega  Ave.,  involving 
<il7  cu.  yds.  excavation  and  37.442  sq. 
ft.  concr.  pavement  5  in.  thick.  City 
will  furnish  cement,  sand  and  coarse 
aggregate  for  conprete.  .Specifications 
on  file  in  office  of  Clerk.  X.  S.  FVost. 
City   Engineer. 


SANTA  BARBARA.  Santa  Barbara 
Co.,  Cal. — No  bids  were  received  for 
grading  and  graveling  5  miles  of  road 
between  Los  Olivos  and  .Santa  Ynes 
and  the  Supervisors  authorized  the 
County  Clerk  to  readvertise  for  bids. 
The  road  will  be  surfaced  with  8 
inches  of  gravel  16  ft.   wide. 


HTTTINGTON  PARK.  Los  Angeles 
Co..  Cal. — Los  Angeles  Paving  Co..  2900 
Santa  Fe  Ave.,  was  awarded  the  con- 
tract for  repaving  portions  of  Temple- 
ton,  Stafford,  Regent,  Marconi  and  Cot- 
tage Sts..  in  all  about  9  blocks,  with 
asph.  concr.  and  constructing  cement 
curb,  gutter  and   sidewalk. 

3ACKSO.X.  Amador  Co..  Cal. — County 
Surveyor  W.  E.  Downs  instructed  to 
prepare  plans  for  constructing  the  De- 
fender grade.     It  is  estimated  the  work 

will   cost   $10,000. 


LONG  BEACH.  Cal— D.  P.  Durham. 
2825  Anaheim  St..  Long  Beach,  lowest 
bidder  at  18.5c  sq.  ft.  for  grading  and 
paving  in  Waite  Ct.  from  Ninth  to 
Tenth   St. 

D.  P.  Durham  low  bidder  at  18.5c  sq. 
ft.  paving  and  grading  and  50c  lin.  ft. 
lem.  curb  for  improving  two  alleys  in 
bll:.    16.   from   First   to  Second  Sts. 

Ed.  C.  Woodruff  awarded  contract  at 
4.TC  lin.  ft.  cem.  curb  and  18c  sq.  ft. 
sidewalk  on  Mira  Mar  ..^ve.  from  Colo- 
rado St.  to  Fourth  St. 

Fairchild-Gilmore-WiUon  Co.,  L.  A. 
lly.  Bldg.,  Los  Angeles,  awarded  con- 
tract for  improving  Tenth  St.  from 
Pine  Ave.  to  Cherry  St.  at  24.3c  sq.  ft. 
grading  and  paving;  55c  lin.  ft.  cem- 
curb;  25e  sq.  ft.  sidewalk;  $6000  cul- 
verts. 


REDWOOD  CITY.  San  Mateo  Co.. 
Cal. — City  Engineer  C.  H.  Dimmitt 
completes  specifications  for  street  im- 
provements in  Redwood  Highlands  and 
for  an  oil  macadam  pavement,  curbs 
and  sewers  in  Finger  Ave. 


SANTA  BARBARA.  Cal —Award  o* 
the  contract  for  construction  of  the 
Lompoc  highway  to  Samuel  Hunter  and 
Charles  T.  Richardson  on  their  bid  of 
j:4 85,535.55  was  rescinded  by  the  Coun- 
ty Supervisors  on  the  ground  that  the 
award   was   illegal. 


MARTINEZ.  Contra  Costa  Co..  Cal. — 
.Supervisors  petitioned  to  construct 
new  highway  connecting  the  town  of 
Crockett  with  the  Franklin  Canyon 
highway,  a  distance  of  approximately 
4  miles.  Referred  to  County  Engineer 
1;.    R,   Arnold. 


BAKERSFIELD.  Kern  Co..  Cal.— Un- 
til Sept.  26.  10  a.  m..  bids  will  be  re- 
ceived by  F.  E.  Smith.  County  Clerk, 
for  improving  portions  of  county  road 
No.  273,  where  it  is  within  road  dis- 
trict Improvement   12. 


SOUTH  SAN  FRANCISCO.  San  Mateo 
'o..  Cal— Until  Sept.  26.  8  p.  m..  bids 
,ill  be  received  by  Daniel  McSweeney. 
ily  Clerk,  for  constructing  24-in.  com- 
ined  sanitary  and  storm-water  sewer 
rross  right-of-way  of  the  S.  P.  Co. 
11  California  Ave.,  to  connect  with  the 
X  sting  sewer  at  the  east  end  of  Cali- 
ornla  Ave.  with  the  sewer  in  Indus- 
ri.-il  Way,  Certified  check  10%  paya~ 
le  to  city  required  with  each  bid.  G»o. 
.     Kneese,  City  Engineer. 
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CALIFORNIA.  —  State  Treasurer 
Friend  AV.  Richardson  will  receive  bids 
until  October  27th  for  the  purchase 
of  $5,000,000  of  State  Highway  bonds. 

OAKLAND,  Cal. — County  Supervisors 
are  planning  installation  of  water  sys- 
tem for  the  county,  hospital  at  San 
Leandro.  It  is  planned  to  take  water 
from  the  hills  back  of  the  hospital  for 
an  adequate  supply.  The  project  will 
cost  between  $12,000  and  $15,000. 
County  Surveyor  P.  A.  Haviland  will 
be  asked  to  submit  plans  for  the  sys- 
tem. 


LODI.  San  Joaquin  Co..  Cal. — Pred- 
rickson  Bros..  Stockton,  awarded  con- 
tract by  Trustees  for  furnishing  and 
laying  450  ft.  of  cement  storm  sewer 
pipe.  Bid  is:  19S5  feet  of  24-in.  pipe, 
$2.60;  360  ft.  of  12-in.  pipe,  $1.10;  1600 
ft.  of  10-in.  pipe,  $.88,  and  1485  feet  of 
8-in.  pipe.  $.70.  L.  F.  Barzellotti.  City 
Engineer. 


BAKERSF'IELD.  Kern  Co..  Cal. — Un- 
til Sept.  26.  5  p.  m.,  bids  will  be  re- 
ceived by  V.  Van  Riper.  City  Clerk,  for 
improving  portion*  of  A,  D,  E.  F,  G 
Sts.,  etc.,  by  grading,  constructing  con- 
crete curbs  and  gutters,  paving  with 
a  3-in.  Willite  base  with  a  IVi-in. 
■\Villite  wearing  surface,  constructing 
concr.  culverts  and  6-in.  vit.  sewer 
pipe.  Imp.  Act  1911.  Certified  check 
10%  payable  to  city  required.  R.  H. 
Hubbard,  City  Engineer. 


OROVILE.  Butte  Co..  Cal. — No  bids 
being  received.  Supervisors  ordered 
County  Engineer  H.  H.  Hume  to  pro- 
ceed by  day  labor  with  the  construc- 
tion of  the  Paradise-Stirling  City  road. 

VALLEJO.  Solano  Co..  Cal.— City 
Council.  Alf  E.  Edgcumbe.  Clerk, 
passes  res.  of  int.  to  improve  Packard 
alley,  in  blk.  445,  from  Sutter  to  Napa 
St.,  by  grading,  constructing  redwood 
curbs  and  paving  with  concrete  16  ft. 
wide.  5  in.  thick.  Imp.  Act  1911.  Pro- 
tests will  be  heard  Sept.  26.  T.  D.  Kil- 
kenny, City  Engineer. 

SAN  LUIS  OBISPO,  Cal. — Until  Oct. 
4.  2  p.  m..  bids  will  be  received  liy  R. 
J.  Rodrigues.  County  Clerk,  for  grad- 
ing and  constructing  sidewalks  in  the 
town  of  Pizmo.  Warren  Burch,  County 
Etigineer. 

NAPA,  Napa  Co.,  Cal.— Until  Sept.  19, 
7:30  p.  m.,  bids  will  be  received  by  H. 
H.  Thompson.  City  Clerk,  for  improv- 
ing Madison  St.  from  First  St.  north- 
erly by  grading,  paving  with  a  2- 
course  asph.  macadam  40  ft.  wide,  con- 
.structing  concr.  curbs  and  catchbasins. 
Certified  check  10%  payable  to  city 
required.  H.  A.  Harrold.  City  Engi- 
neer. 


PETALUMA,  Sonoma  Co..  Cal. — Until 
Sept.  19,  7  P.  M..  bids  will  be  received 
by  Lyman  Green.  City  Clerk,  for  fur- 
nishing and  delivering  t.  o.  b.  Petaluma, 
513  barrels  of  Portland  cement  and  300 
cu.  yds.  sand,  the  latter  to  be  equal  in 
quaiity  to  washed  and  graded  Healds- 
burg  sand.  Material  will  be  used  in 
Improvement  of  Bodega  avenue.  Certi- 
fied check  for  10%  required  with  each 
bid.  Specifications  on  file  in  office  of 
Clerk.      N.    S.    Frost,    City    Engineer. 


STOCKTON,  San  .loaquin  Co..  Cal. — 
Until  Sept.  24.  10  A.  M..  bids  will  be  re- 
ceived by  Eugene  n.  Graham.  ^  ounty 
Clerk,  for  furnisluiie  15i"i  tons,  more 
or  less,  of  cementing  roMd  gravel  at 
Ashley  Station  on  the  Central  Califor- 
nia Traction  Company's  railroad  (or 
use  in  improvement  work  on  the 
George  W.  Ashley  road  in  Calaveras 
Road  District.  Certified  cheek  for  10% 
payable  to  Chairman  of  the  Hoard  of 
Supervisors  required  with  eacb  bid.  F, 
p.   Quail,   County   Engineer. 


MADERA,  Madera  Co.,  Cal. — County 
Clerk  instructed  to  call  bids  for  fur. 
and  del.  approx.  900  yds.,  each.,  of  2-in. 
and  Vi-in.  crushed  rock.  Bld»  will 
probably  be  opened  October  3rd.  J.  O. 
Rue.  County  Surveyor. 


MONTEREY,  Monterey  Co.,  Cal. — 
City  Trustees.  Archie  Kay,  clerk,  pass 
res.  of  int.  to  improve  El  Dorado  St. 
bet.  Munras  Ave  and  Pacific  St..  by 
grading,  paving  with  a  decomposed 
granite  gravel,  constructing  curbs  and 
gutters,  4  catchbasins  with  12-in.  pipe 
connections.  Imp.  Act  1911.  Protests 
Oct.  4.  H.  D.  Severance,  City  Engi- 
neer. 


FAIRFIELD.  Solano  Co.,  Cal. — 
County  Engineer  F.  A.  Steiger  in- 
structed to  prepare  specifications  for 
improving  six  and  one-half  miles  of 
road  between  Suisun  and  Cordeliti, 
taking  in  Stingy  and  Chadbourne 
Lanes.  A  petition  seeking  the  work 
was   recently    presented   to    the   Super- 


COLUSA,  Colusa  Co.,  Cal. — L.  S. 
Lewis,  Colusa,  at  $1433,  awarded  con- 
tract by  Supervisors  to  construct  con- 
crete roadway  through  DeJarnatt 
break,  in  Road  Dist.  No.  5.  Only  other 
bidder  was  Ward  B.  Esterley,  Colusa, 
$1584.  Chas.  de  St.  Maurice,  County 
Surveyor. 


SANTA  BARBARiA,  Cal. — Until  10 
a.  m.,  Sept.  23,  bids  will  be  received  by 
County  Supervisors  tor  grading  and 
graveling  the  road  between  Santa 
Ynez  and  Los  Olivos  in  the  3rd  Road 
Uist.  Certified  check  for  10%,.  The 
road  will  be  surfaced  for  a  distance 
of  5  miles  with  S  in.  of  gravel  16  ft. 
wide. 


SACRAMENTO.  Cal. — Until  Sept.  22. 
9  p.  m.,  bids  will  be  received  by  M.  .1. 
Desmond,  City  Clerk,  for  improving 
Santa  Cruz  Way  from  5th  to  Sth  Aves. 
by  constructing  concr.  curbs  and  gut- 
ters. 2  cast  iron  gutter  drains  con- 
necting same  with  6-in.  vit.  sewer  pipe, 
grading  and  paving  with  5 1/2  in.  of 
asph.   concr. 

Separate  bids,  same  date,  for  im- 
proving alley  bet.  Y  and  Burnett  AVay, 
24th  and  25th  Sts..  by  constructing  vit. 
pipe  sewer  with  17  6-in.  vit.  wyes. 
Certified  check  10%,  payable  to  city 
required  with  each  bid.  Albert  Givan, 
City   Engineer. 

LONG  BEACH,  Cal. — Plans  have  been 
practically  completed  for  sewers  in 
the  largest  district  ever  laid  out  in 
Long  Beach.  It  comprises  all  that 
part  of  the  city  east  of  Redondo  Ave. 
except  the  lowlands,  which  will  be 
served  by  formation  of  a  pumping  dis- 
trict. About  15  miles  of  pipe  will  be 
laid   in   the   new  district. 


LOS  ANGELES,  Cal. — Until  11  a.  m., 
Sept.  26,  bids  will  be  received  by  Su- 
pervisors of  Los  Angeles  County  for 
improving  portions  of  Haskell  St., 
Craig  Ave.,  F'airvlew  Dr..  Mountain 
Ave.,  Green  Lane,  Michigan  Ave.  and 
Commonwealth  Ave.,  La  Canada,  in 
Road  Imp.  Dist.  No.  198.  by  paving 
with  5-in.  concr.  and  constructing  cem. 
curb  and  gutter,  reinf.  concr.  culvert 
and  catch  basin.  The  total  length  of 
streets  to  be  paved  is  1.3.S  miles  and 
approximate  quantities  are:  16,976  cu. 
yds.  excavation,  7287  lin.  ft.  shaping 
roadbed;  14,801  lin.  ft.  curb;  41,343 
sq.  ft.  concr.  gutter  5  in.  thick  and  3 
ft.  wide  18,341  sq.  yds.  concr.  pave- 
ment 5  in.  thick  and  IS  and  22  ft. 
wide;  one  reinf.  concr.  culvert.  M.ate- 
rials  are  estimated  at  5674  bbls.  cem.. 
1.528  tons  sand,  459S  tons  gravel,  12,669 
lbs.  reinf.  steel  and  1400  sq.  ft.  expan- 
sion joint.  Average  haul  2  miles  from 
Montrose.  Estimated  contract  price. 
$75,623.50,  County  will  pay  $10,000  of 
cost, 


REDMOND,  Ore. — Until  Sept.  27,  2  p. 
m.,  bids  will  be  received  by  Max  A. 
Cunning,  City  Recorder,  for  construct- 
ing water  system,  from  plans  of  Baar 
&  Cunningham,  consulting  engineers, 
414  Spalding  Bldg.,  Portland,  Ore.  Al- 
ternate bids  are  to  be  submitted  tor 
two  propositions.  A  gravity  supply 
line  14  miles  in  length  using  8  to  12-in. 
pipe  is  planned  for  the  one  proposi- 
tion, while  the  other  will  be  an  elec- 
trically operated  pumping  plant  to  be 
constructed  on  the  Deschutes  River  , 
with  eight  discharge  lines  two  miles'- 
long. 


MARTINEZ,  Contra  Costa  Co.,  Cal.- 
Supervisors  will   levy  tax  to  construct' 
sewers    in    Alhambra    Sewer    District. 
County    Engineer    R.    R.    Arnold    esti- 
mates work   to  cost  $5,992.52. 


BEAUMONT.     Riverside     Co.,     Cal.—  , 
A  proposition  to  pave  the  main  streets 
through     Beaumont     is     being    consid-    - 
ered  by  property   owners. 


COLUSA,   Colusa  Co.,   Cal. — ^Supervis-     ; 
ors     order     following     road     improve- 
ments: 

Grading  and  graveling  Sulphur  Creek 
road,  $1000;  graveling  county  road  .  ' 
leading  south  from  Arbuckle,  $500; 
grading  and  graveling  streets  of  Col-  ,' 
lege  City,  $500;  graveling  county  road  --.i 
from  Sycamore  to  Grimes,  and  Grimes-  j't 
Arbuckle  road.  $2000;  graveling  the  ,"' 
Maxwell-Sites  road,  and  Fairview  ^ 
Mills-Orchard  road,  $2000;  grading  and'  I 
graveling  portions  of  county  road  be-  ' 
ginning  at  the  Colusa  drawbridge  and  , 
extending  to  Colusa-Glenn  County  line,  • 
$2,000.  Chas.  de  St.  Maurice.  County'  \ 
Surveyor.  ' 


EL    CEXTRO,    Imperial    Co..    Cal. — A  .  ' 
compromise    agreement    on    the    county   'I 
highway  paving,  drawn   in  the  District     ! 
Attorney's    office,    has    been    presented    | 
to     the    Imperial    County    Supervisors.     1 
Under    its    terms    the    contractors,    Pe- 
terson,    Dillon     &     Patterson,     will      oe     1 
paid  the  balance    due    them    under    the  !■ 
original     contract,    about    $60,000,    and  ■ 
the     contract     will     be     cancelled     and     ] 
pending    litigation    will    be    dismissed. 
The    uncimipleted    portion    of    the    con-     I 
tract   would   amount   to  about   $400.000.,    | 


BANNING.  Riverside  Co.,  Cal.— At  ^ 
mass  meeting  of  citizens  it  was  decld-^ 
ed  to  proceed  with  the  proposed  street 
paving  on  the  basis  of  $1.50  per  ft. 
front  to  be  assessed  against  property- 
owners  and  the  balance  of  the  cost  to 
be  covered  by  a  general  bond  issue. 
Aliout  a  mile  of  street  on  the  State 
Highway  will  be  paved,  Paul  E.  Kress- 
ly.  H.  W.  Hellman  Bldg.,  Los  Angeles, 
engineer. 


PETALUMA.  Sonoma  Co.,  Cal.— Un 
til  Sept.  19.  7  p.  m..  bids  will  be  re 
ceived  by  Lyman  Green,  City  Clerk,  j 
for  constructing  5780  sq.  ft.  of  concr. 
sidewalks  in  Main  and  Third  Sts.  Cer- 
tified check  10%,  required  with  each 
bid.     N.  S.  Frost,  City  Engineer. 


SAN  LEANDRO,  Alameda  Co.,  Cal. — 
Approximately  69S0  ft.  of  8-in.  cast 
iron  pipe  will  be  required  to  furnish 
adequate  fire  protection  to  the  manu- 
facturing district,  according  to  esti- 
mates of  Fred  .1.  Klaus,  assistant  chief 
engineer  for  the  East  Bay  Water  Co. 
This  line  will  cost  about  $17,100.  The 
estimate  was  submitted  by  the  water 
company  at  the  request  of  the  City 
Trustees,  who  have  taken  the  matter 
under  advisement.  R.  H.  Goodwin, 
City    Engineer. 


EAKERSFIELD.  Kern  Co..  Cal. — Un- 
til Sept.  26,  10  a.  m.,  bids  will  be  re- 
ceived by  F.  E.  Smith,  County  Clerk, 
for  improving  portions  of  County 
Road  No.  273.  Certified  check  10% 
l)avablo    to    county    reriuired    with    each 
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SAX  FKANCISCO.— City  Ensin.er  M. 
M.  O'Shaushnessy  completes  specifica- 
tion for  improving  Tara  St.  from 
Ocean  Ave.  to  Mt.  Vernon;  estimated 
cost,  $2f!,6SO  Project  involves  2420  cu. 
yds.  cut;  2730  cu.  yds.  fill;  10  Ijrlck 
cat<-hl)asins;  30  lin.  ft.  8-in.  vit.  pipe 
sewer;  3063  lin.  ft.  concr.  curbs;  2240 
e•^  ft.  art.  stone  sidewallcs;  12.000  sq. 
ft.  concr.  pavement;  37.720  sq.  ft. 
asph.  concr.  pavement;  285  lin.  ft.  10- 
in.   vit.   pipe   culvert. 

Specifications  also  completed  for  im- 
provins  Cabrillo  St  bet.  33rd  and  34th 
Avcs..  Involving  2580  cu.  yds.  cut;  3 
brick  catchbasins;  1  brick  manhole; 
220  lin.  ft.  vit.  pipe  sewer;  15  8-in. 
vit.  wye  branches;  374  lin.  ft.  concr. 
curbs  and  16.S93  sq.  ft  asph.  concr. 
pavement.     Estimated  cast,   J9200. 

COUCORAN.  Kings  Co.,  Cal. — City 
Trustees,  O.  O.  Armiaux.  Clerk,  pass 
res  of  int.  to  construct  sidewalks  and 
curbs  in  all  iinpaved  portions  of  Hall 
Ave.    between    King   and    Letts    Ave. 

VE.NTURA,  Ventura  Co..  Cal.— Hall 
&  V(  Oman  of  Ventura  were  awarded 
the  contract  for  constructing  a  storm 
ditch  along  the  Telephone  road  in  the 
Saticoy  Dist..  involving  787  cu.  yds. 
excav.  at  82',ic  yd.;  17S  cu.  yds.  plain 
concr.  at  $7.50  yd.;  52  cu.  yds.  reinf. 
concr.  at  $10  yd.  and  3550  lbs.  steel  in 
place  at  8.5c  lb.  The  contract  calls  for 
about  850  lin.  ft.  ditch  and  it  is  ex- 
pected about  1300  additional  ft.  will  be 
built  under  the  contract.  The  total 
work  will  amount  to  about  $10,000. 
Other  bids  were:  T.  E.  Hill  &  Co. — Bx- 
cav.  $1.  plain  concr.  $12,  reinf.  concr. 
122  50.  steel  10c.  .T.  P.  Hunter — Excav. 
inc.  plain  concr.  $1S.  reinf.  concr.  $22, 
steel  9c.  Archie  Petre — Excav.  65c, 
plain  concr.  $11,75.  reinf.  concr.  $12.75, 
Steel    7  5c. 


LO.\"<;  BEACH,  Cal. — Carlos  Wilkins, 
927  Linden  .\ve.,  was  awarded  contract 
for  paving  Liberty  Ct.  with  one  course 
concr.   at   19c   sq.   ft. 


GLEN'DADLE,  Los  Angeles  Co..  Cal. 
P.  S.  Tomich.  425  X.  Fremont  Ave., 
Los  Angeles,  was  awarded  contract  at 
t20,808.10  for  constructing  sewers  in 
Munic.  Imp  Dist.  Xo.  3.  C.  L.  Hill. 
City  Engineer. 


VISALIA,  Tulare  Co.,  Cal. — A  call 
for  bids  for  construction  of  a  city 
sewer  system  under  the  $100,000  bond 
Issue  voted  some  time  ago  will  prob- 
ably be  Issued  this  week,  bids  to  be 
opened  about  Oct.  1  Bids  will  be 
taken  for  both  vit.  and  cem.  pipe.  The 
proposed  treatment  plant  will  be  con- 
structed under  a  separate  contract  to 
be  let  later.  L.  H.  Gadsey,  City  Engi- 
neer. 


LODI.  San  Joaquin  Co.,  Cal. — City 
Engineer  L.  F.  Barzelotti  completing 
plans  for  24-in.  outflowing  storm  sew- 
er,  approximately   15,000    ft   in    length. 

EAST  SAX  DIEGO.  Cal. — B.  B.  Boyd, 
Box  213,  East  San  Diego,  was  awarded 
the  contract  at  $249, 8S0  for  construct- 
ing about  30  miles  sewer  laterals  in 
East  San  Diego,  involving  92,6S9  ft. 
8-in.  vit.  and  60,343  ft.  8-in.  cem.  pipe; 
B41  ft.  6-tn.  and  132  ft.  S-in.  cast  iron 
pipe.  4257  8-in.  Y  branches,  443  concr. 
manholes  and  53  concr.  flush  tanks.  E. 
Paul  Ford,  City  Engineer. 


BERKELEY,  Alameda  Co.,  Cal.— I'n- 
til  Sept.  27.  4;15  p.  m..  bids  will  be 
received  by  Clyde  E.  Blanchard.  Act- 
ing Secretary,  Board  of  Education. 
2133  Allston  Way.  for  laying  eeineni 
Bldewalks.  etc..  at  the  new  Lincoln 
public  school  at  Prince  and  King  Kts. 
Certified  check  10%  payable  to  Board 
of  Education  required  with  each  bid. 
Specifications  on  file  in  offlce  of  sec- 
retary. 


VEXTURA.  Ventura  Co..  Cal.— 
County  Surveyor  Chas.  Petit  was  in- 
structed by  Supervisors  to  prepare 
plans  and  spec,  for  paving  on  Poll  and 
California  Sis..  Ventura,  adjoining  the 
court  house:  also  for  curbs  and  side- 
walks at  new  county  hospital  and  tor 
improvement  of  sections  of  Foothill 
roads  and  road  between  Oxnard  and 
Ilueneme. 


LOS  AXGELES,  Cal.— Following  is  a 
summary  of  bids  received  by  County 
.Supervisors  for  water  works  system 
for  city  of  Lancaster  with  recommend- 
ations by  Lancaster  Chamber  of  Com- 
merce, formal  awards  not  having  been 
made: 

Cast  iron  pipe  and  specials — U.  S. 
Cast  Iron  Pipe  &  Fdwy.  Co.,  $12,269 
(award  recommended);  American  Casf 
Iron  Pipe  Co.,  $12,581.82;  Thos.  Havcrty 
Co..  $15,785.84;  Keystone  Iron  Works, 
$477.04  (specials  only);  Adams  Pipe 
Works,    $13,235.64. 

Wrought  iron  pipe  and  fittings — 
Mark-Lally  Co..  $6828.20  (award  rec- 
ommended); Grinnel  Co.,  $.S223.85; 
Thos.  Haverty  Co.,  $7177,86;  Adams 
I'ipe  Co.,  $8026.50;  Pacific  Pipe  Co., 
$1722.42  (no  bid  on  2-in.  pipe);  Smith- 
liooth-Usher  Co.,  $7357.50    (pipe  only). 

Gate  valves — Grinnel  Co..  $701. e.'! 
(award  recommended);  Adams  Pipe 
Co.  $92S.29:  Pacific  I'ipe  Co..  $939.50; 
Smith-Bootb-Usher  Co..  $850.45;  Mark- 
Lally  Co.,  $781.42;  Thos.  Haverty  Co.. 
$1237.16;  Water  Works  Supply  Co.. 
$977.31. 

Fire  hydrants  and  valves — Water 
Work.s  Supply  Co..  $880.25  (award  rec- 
ommended): Thos.  Haverty  Co  ,  $984.08; 
Adams  Pipe  Co..  $971.25;  Keystone  Iron 
Works.  $543.25  (no  bid  on  valves); 
.lames  Jones  Co..   $315    (valves  only). 

Installation  of  pipe  and  specials,  in- 
cluding trenching  and  back  filling  ana 
material  for  joint.s — It.  F.  Ware.  2126 
E.  38th  St..  Los  Angeles.  $8984.02  for 
cem.  joints  and  $9646.66  for  lead  joints 
(award  recommended):  Fowler  &  Mey- 
ers. San  Fernando.  $9802.08  cem.  joints; 
Marko  Matick.  $11,016  cem.  joints;  M. 
&  F.  Pipe  Line  Contr.  Co..  $11. 625. 5s 
cem.,  $12,333.76  lead:  Sidney  Smith, 
$12,834.80  cem.,  $13,618.10  lead:  Adams 
Pipe  Co..  $13,276.96  cem.,  $13,890  lead: 
Thos.    Haverty    Co.,    $18,148.56    cem. 

Steel  tank  (75.000  gals.)  and  tower — 
Chicago  Bridge  &  Iron  Works  $7050  4- 
in.  dia.  mud  drum  riser  (award  recom- 
mended); Pittsburg-Des  Moines  .Stoel 
Co.,  $7140:  Llewellyn  Iron  Works. 
$7437.50  Baker  Iron  Works  and  Min- 
neapolis Steel  &  Mach.  Co.  bid  only  for 
tank  and  tower  with  3-in.  C.  I.  riser 
pipe. 

Constructing  pumping  plant  and  der- 
rick— Hull  Bros.,  Box  353,  Lancaster, 
$1069.12  (award  recommended):  same 
firm  bid  on  concr.  work  $17  cu.  yd.  for 
found,  for  tank,  $20  corru.  found,  for 
pumps.  5nc  sq.  ft.  for  floors.  Xo  other 
bids. 

Well  pump,  fire  service  pump  and 
motors — Xo  decision;  bidders  were 
.American  Well  &  Prospecting  Co..  De 
Laval  Co..  Thos.  Haverty  Co..  Byron 
Jackson  Co..  Layne  &  Bowler  Ci>..  Man- 
itee    Iron    Works   Co. 

Xo  bids  received  for  drilling  well; 
work  will  probably  be  given  to  R.  H. 
Orr  on   force  account. 

Bid  for  sand  traj)  will  be  rejected; 
not  needed.  F.  G.  Dessery  and  E.  R. 
Bowon.  Central  Bldg..  Los  Angeles, 
consulting   engineers. 


FRESNO.  Fresno  Co.,  Cal. — Grant 
Rock  and  Gravel  Co.,  Fresno,  awarded 
contract  by  Supervisors  for  fur.  and 
del.  5000  tons  of  gravel  for  county 
highways;  1000  tons  delivered  at  Tran- 
quility: 3000  tons  to  Dos  Palos,  and 
1000  tons  at  San  Joaquin.  Chris.  P. 
Jensen,   Road   Engineer. 


(Jrestimbu  High  School  District  for 
improving  portions  of  R  and  Kern  Sts. 
Bids  were:  (Prop.  1)  Grading,  $.05 
•q.  ft.;  4-in.  cement  concr.  pavement 
with  IVi-in.  Warrenite  surface.  $.31  sq. 
ft:  16-in.  part  circle  culvert,  $4,25  lin. 
ft.;  24-in.  manhole,  $25;  concr.  curb. 
f.SO  lin.  ft.;  headers.  $.15;  total. $9256.35. 
(Prop.  2)  Grading.  $.05  sq.  ft.;  3-ln. 
asph.  base  with  Hi -in.  Warrenite  sur- 
face, $.259  sq.  ft.;  16-in.  part  circle 
lulvert,  $4.25  lin.  ft.;  24-in.  manhole, 
J25:  comb,  curb  and  gutter.  $1.30  lin. 
ft.;  concr.  curb.  $.75  lin.  ft.;  headers, 
$.15;    total,    $8116.66. 

Similar  unit  bids  were  received  from 
the  Warren  Co.  by  the  Xewman  Gram- 
mar School  District  for  improving  por- 
tions of  Kern  St  Action  on  these 
were  postponed  until  Sept.  14.  W.  R. 
Sherman.  Town  Engineer. 


RICHMOXD.  Contra  Costa  Co.,  Cal.— 
City  Engineer  H.  D.  Chapman  prepar- 
ing specifications  for  resurfacing  4th 
St.  between  Barrett  .\ve.  and  Cutting 
Blvd. 

OAKLAXD.  Cal.  —  Hutchinson  Co., 
114  17th  St.  Oakland,  awarded  con- 
tract by  Council  to  improve  portions 
of  28th  Ave.,  grading.  $.0408  sq.  ft.; 
concr.  curb.  $.75  lin.  ft;  concr.  gutter. 
$.25  sq  ft;  oil  macadam  pave.  $.135  sq. 
ft.     Geo.   Mattis.  City   Engineer 


BERKELEY.  Alameda  Co.,  Cal. — 
City  Council,  E.  M.  Hann.  clerk,  passes 
res.  of  int.  to  construct  concr.  curbs 
and  gutters  in  Center  St.  from  Shat- 
tuck  Ave.  to  (Jrove  St.,  concr.  catch- 
basins,  brick  manholes  and  10-in.  vit. 
pipe  sewers  in  portions  of  Center  St. 
Imp.    Act    1911.      Protests    Oct.    4. 

Res.  of  int.  also  passed  to  construct 
concr.  culvert  6  ft.  6  in.  by  8  ft.  In 
.strawberry  Creek,  across  Jefferson 
Ave.,  and  construction  of  a  12-in.  vit. 
pipe  sewer  in  .lefferson  from  the  said 
culvert  to  Allston  Way.  concr.  catch- 
basins,  manholes,  etc.  Imp.  Act  1911. 
Protests  Sept.  27.  C.  L.  Huggins.  City 
Engineer. 


SACRAMENTO.  Cal.— J.  F'.  Fitzpat- 
rick,  Sacramento,  at  $.33  1/3  cu.  yd., 
awarded  contract  by  Supervisors  for 
grading  portions  of  Sheldon-Wilton 
road.  Other  bidders  were:  Prank  C. 
.Mclntyre.  Stockton.  $5910:  J.  F.  Frank- 
lin. Stockton.  $.47  cu.  yd.:  Thos  Byrne. 
Sacramento.   $.64   cu.   yd. 

T.  M.  Burns.  22fi7  N'  St..  Sacramento, 
at  $14  per  yd  .  awarded  contract  to 
construct  a  portion  of  Highway  No.  14: 
reiver  road  through  the  town  of  Court- 
land.  Only  other  bidder  was  Thomas 
Byrne.  Sacramento,  $15.50  yd.  Drury 
Butler.    County    Engineer. 


SACRAMENTO.  Cal.— Until  Sept.  22. 
9  p.  m..  bids  will  be  received  by  M.  J. 
Desmond.  City  Clerk,  for  constructing 
filtered  water  basin  for  Sacramento  fil- 
tration plant.  Basin  will  have  a  flat 
slab  roof,  to  hold  about  5,000,000  gal- 
lons of  water.  The  base  dimensions 
are  148  feet  by  296  feet  10  inches  and 
the  over-all  height  is  19  feet  6  inches. 
Specifications  on  file  in  oflice  of  clerk 
and  may  be  obtained  from  oflice  of  Fil- 
tration Division  on  deposit  of  $5.  As 
previously  reported,  bids  for  excavat- 
ing for  the  basin  will  be  opened  Sep- 
tember  IS. 


XEWMAX,  Stanislaus  Co.,  Cal. — 
Warren  Construction  Co..  Hialto  Bldg., 
San    Francisco,    awarded    contract    by 


FRESXO,  Fresno  Co..  Cal. — City 
I  ouncil.  R.  T.  St.  George,  clerk,  passes 
rps.  of  int.  to  improve  University  Ave. 
(lum  Van  Xess  Blvd.  to  Del  Mar  Ave. 
bv  grading,  constructing  concrete 
inrbs.  gutters  and  sidewalks,  corru- 
Kaled  culverts  and  paving  with  3\4-in. 
.Tsphaltic  concrete  base  with  a  H4-ln. 
Warrenlte-Bitulithic  wearing  surface. 
Imp  Act  1911.  Protests  Sept.  29.  Wm. 
siranahan.  City  Commissioner  of  Pub- 
lic  Works. 

(Continued   on   Page   31) 
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BUILDING  CONTRACTS 

SAK  FRANCISCO  COUNTY 


The 

following    is 

an    index    for 

the 

contracts   for   this   issue: 

No.     Owner 

Contractor 

Amt. 

4000 

1888 

HamlU 

Owner 

188U 

King 

Bauer 

18»U 

Holmgren 

Owner 

1891 

Mann 

Merritt 

189a 

Shaw 

Holmes 

1893 

Mcllhany 

Muller 

1894 

Woods 

Owner 

18  95 

Anderson 

Owner 

1896 

McGrath 

Coleman 

1897 

Fairmont 

Owner 

1898 

Schaerzer 

Mattson 

1899 

Morton 

Fontanella 

1900 

Cahn 

Clinton 

1000 

1901 

Butershoni 

Foulkes 

1902 

Horgan 

Horgan 

1903 

Bergstrom 

Owner 

1904 

Getz 

Owner 

1906 

Savage 

Owner 

1906 

Kpiscopal 

Jenkins 

1907 

Washington 

American 

1908 

Anglo 

Otis 

16830 

1909 

l^ombardo 

Spingola 

1910 

Monsor 

Schwartz 

1911 

Michelotti 

Siochetti 

1912 

Oceanside 

Owner 

1913 

Lyons 

Dunham 

1914 

Allen 

Owner 

1915 

Same 

Same 

1916 

Same 

Same 

1917 

Dabel 

Owner 

1918 

Lerner 

Owner 

1919 

Kober 

Owner 

1920 

Dahlton 

Diestel 

1600 

1921 

Parlter 

Owner 

1922 

Pelicano 

Owner 

500 

1923 

City  Rlty 

Cox 

1924 

Sibak 

Haun 

1000 

1925 

Heyman 

Owner 

1926 

Rising 

Merritt 

3000 

1927 

Dixon 

Malloch 

1928 

Taubles 

Hansen 

6845 

1929 

Standard 

Amer.    Mbl 

208000 

1930 

Morris 

Kednall 

2200U 

1931 

Aronson 

Mealey 

26400 

1932 

Hamill 

Owner 

1933 

Oyen 

Owner 

6000 

1934 

Oyen 

Owner 

1935 

Owner 

3500 

1936 

MacDonald 

Allen 

12000 

1937 

Gibson 

Owner 

10000 

1938 

Hammond 

Owner 

1939 

Lesser 

Owner 

1940 

Plant 

Owner 

1941 

Maltese    Ch 

Owner 

1942 

Riley 

Owner 

500 

1943 

Williams 

Owner 

1944 

Jenkins 

Polati 

800 

1945 

Hagerhuden 

Owner 

2000 

1946 

Manning 

Harrell 

500 

1947 

Nevraumont 

Weismann 

1948 

Blum 

Dunham 

500 

1949 

Hoeflich 

Owner 

5000 

1950 

McSheehy 

Owner 

1951 

Orannis 

Grannis 

30000 

1952 

Myers 

Britt 

1953 

Sbarboro 

Schultz 

1954 

Ciocea 

Ferroni 

1955 

Turco 

Owner 

600 

1956 

Dabel 

Vukicevich 

ALTERATIONS 

(1889)      1407  BUSH.     Remove  partitions 

and  re-arrange  for  store. 
Owner — H.  King,  168  Southwood  Drive, 

San  Francisco. 
Architect — None. 
Contractor— L.   A.   Bauer,  65   Westwood 

Drive,   San   Francisco.  $1500 


FRAME   FLATS 

(1890)      E   EIGHTH      AVE   30-4      N   Ca- 

brillo.        Two-story    and      basement 

frame  (2)  flats. 
Owner — Karl     H.     Holmgren,     1212     8th 

Ave.,  San  Francisco. 
Architect — C.  O.   Clausen,  Hearst  Bldg., 

San  Francisco. 
Day's   work.  $7000 


Add 


ADDITION 

(1891)      727    EIGHTEENTH   AVE. 

two   rooms   to   dwelling. 
Owner — P.    Mann,    Premises. 
Plans  by  Contractor. 
Contractor — Geo.  M.  Merritt,  3014  Geary 

St.,  San  Francisco.  $900 


REPAIRS 

(1892)  2015  PACIFIC  AVE.  Painting; 
papering;  general  repairs  and  al- 
terations for  residence. 

Owner — F.  M.  Shaw,  Care  Bank  of  Cal- 
fornia,  San  Francisco. 

Arcnitect — None. 

Contractor — A.  S.  Holmes,  180  Jessie 
St.,  San  Francisco.  $3500 


UNDERPIN 

(1893)      741-743  SHOTWELL.     Underpin 
and  raise  flats;  concrete  foundation, 

Owner — H.    W.    Mcllhany,    745    Shotwell 

St.,  San  Francisco. 
Architect — None. 
Contractor — W.  F.  Muller,  3118  22nd  St., 

San   Francisco.  $500 


RESIDENCE 

(1894)  E  TWENTY-NINTH  AVE  75  S 
California.  Two-story  and  base- 
ment frame  residence. 

Owner — C.  H.  Woods,  2090  Jackson  St., 
San  Francisco. 

Designer— T.  I.  Strand,  614  Broderick 
St.,  San  Francisco. 

Day's  work.  $6000 


ADDITION 

(1S95)  3234  TWENTYSECOND.  Ad- 
dition  for  quick  lunch   resturant. 

Owner — James  Anderson,  3256  21st  St.. 
San  Francisco. 

Architect — None. 

Day's    work.  $500 


ALTERATIONS 
(1896)      S      CHURCH 

-Raise     and    make 

dwelling. 
Owner — R.     T.     McGrath, 

St.,  San  Francisco. 
Architect — None. 
Contractor — Coleman      &      Harris,      187 

Farallones   St.,  San  Francisco.   $87a 


75     E      Randall, 
alterations     for 


Church 


I'KRMITS 

RESIDENCE 

(1888)      N  BALBOA  82-6  E  Thirty-third 

Ave.         One-story 

frame  residence. 
Owner— Thos.    Hamill,     707     1 

San  Francisco. 
Architect — Milton     Morrison, 

Ave.,  San  Francisco. 
Day's  work. 


and      basement 


Ave., 


41st 


$4000 


Owner — J.   Schaerzer,   56  Cook  St.,  S.  F.  i 

Architect — None.  I 

Contractor — N.    Matlsnn.    2156    15th    St..  j 

San   Francisco.  $800  ' 

RETAINING    WALL  ] 
(1899      SE      HOWARD      AND       THIRD. 

,.  Construct   concrete    retaining    wall  j 

for   hotel.  j 

Owner — Dr.   A.    W.   Morton,    601    Butler  j 

Bldg.,   San   prancisco.  j 

Architect — A.    H.    Knoll,    Hearst    Bldg.,  i 

San   Francisco.  j 

Contractor — Fontanella     &     Teza,     1682  , 

Eddy    St.,    San    Francisco.  $1200  | 


ALTERATIONS 

(1897)  NW  CALIFORNIA  &  POWELL 
Re-arrange  and  alter  for  store  in 
hotel  building. 

Owner — Fairmont   Hotel   Co.,   Premises. 

Architect  —  Reid  Bros.,  California- 
Pacific  Bldg.,  San  Francisco. 

Contractor — Not    yet    let.  $5000 


ALTERATIONS 

(1900)  555  HOWARD.  Make  provision 
for  carrying  sidewalk  over  base- 
ment,   beams,    etc. 

Owner — Cahn,    Washington    St.,    S.    F. 

I'lans   by   Contractors. 

Contractor — Clinton  (^onstr.  Co.,  145 
Townsend   St..   S.   F.  $1000, 


GARAGE 

(1901)      1514     O'FARRELL.       One-storJ 

frame   garage   (4  machines). 
Owner — Abraham   Butershom,   Prem. 
Architect — None. 
Contractor  —  Foulkes       Bros.,       1709  ^ 

Geary    St..    San    Francisco.  $60!^ 


RESIDENCE 

(1902)      .'•JE   PARIS   150  NE   Russia.   On^ 

story    and    basement      frame      resi-j 

dence. 
Owner — Jane    Horgan,    915    IMerce    St.j 

San    Francisco. 
Architect — None. 
Contractor— P.    Horgan,    915    Pierce   St.i 

San   Francisco.  1^2909 


LATHING,   ETC.  ■ 

(1903)      SW    PINE    AND   JONES.  LathJ 

ing   and   plastering   on    exterior  <n 

apartments.  j 

Owner — A.  H.  Bergstrom.  Sharon  BldgM 

San  Francisco.  ; 

Architect — None.  '' 

Day's    work.  $509 


DWELLING  *| 

(1904)      E   SEVENTEENTH  AVE   232  K 

Cabrillo.      One-story   and   basemeiaf 

frame  dwelling.  ^ 

Owner — Sol  Getz  &  Son.    24th   Ave.   and?,; 

Lincoln    Way.   San  Francisco. 
Plans  by  Owners.  * 

Day's   work.  $40(»' 


APARTMENTS 

(1905)      W       TWENTY-FOURTH      AV| 

150    N      Lake.         Three-story 

basement   frame    (6)    apartments. 
Owner  —   W.   A.    Savage,   81      7th   Av^ 

San   Francisco. 
.Architect  —  Morrow     &     Garren,   16(1 

Chronicle  Uldg..  San  Francisco, 
Day's    work.  ?37, 


ALTKU.'VrlONK' 

(1906)      S     VIENNA       bet.     Brazil 

Persia.       Raise    and    make    aiterS 
tions  for  church  and  social  hall. 

Owner — Episcopal  Diocese  of  Cal^ 
(Bishop  Nichols).  Corporatip 
Sole,   1215  Sacramento  St.,  S.  F. 

Architect — None. 

Contractor — J.  Jenkins.  224  PalcO 
Ave.,  San  Francisco.  $10q 


ALTERATIONS 

(1898)      1921-23       ELLIS.         Alter       for 

basement    garage,      cement      work, 

etc. 


RKCORDKD 

I'LAi-'S    1",    IILIKJ.  _ 

(1907)      NW    WASHINGTON    &    GOUGH 

W      68-9.XN      129-8  Vi.        Excavatioil, 

concrete,     steel,    reinforcing,    briolc 

and  flues,  marble  and  granite,  oar- 
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penter.  mMl  work,  rough  hardware, 
sheet    nielal.    glazing,    and      rooting 
for      seven-.story.      basement      and 
attic  Class  B  building. 
vner — Two  Thousand  Washington  St. 

Inc.,  Care  Architect, 
rchitect — C.      A.    Meussdorffer.      Hum- 
boldt   Banl<    Bldg..    San    Francisco, 
ontractor — Jos.   I'asijualetti   (as  Amer- 
ican Concrete  Co.).  Humboldt  Hank 
HIdg..   San    Francisco, 
iled  Sept.  1-'.  '-1-     Dated  Sept.  6,  '21. 
Concrete    poured     to    l>asement 

floor    level i   8.000.00 

When  1st  Hoor  slab  poured  6.7i;n.0l) 
When  2nd  door  slab  poured  5,600.00 
When  ;trd  floor  slab  poured  5.600.00 
When  4th  floor  slab  poured  5.600.00 
When  5th  floor  slab  poured  5.600  oo 
When  6lh  floor  slab  poured  5.600.00 
When  7th  floor  slab  poured  5. 600. 00 
Koot      slab      and      Arc      walls 

poured     5,800.00 

Standing  finish  on  and  cabinets 

in      2,750.00 

Completed  and  accepted....      6.339.25 

Usual    3.i    days 21,079.75 

TOTAL  COST.  $84,319.00 
ond.  J42.159.50.  Surety.  Maryland 
asuaity  Co.  Limit.  200  days  after 
ept.  14.  Forfeit,  none.  Plans  and 
»ecllii;Uions    tiled. 

NOTK: — -Permil  reported  June  11. 
»21,  No.  1317. 


LKVATOH    WOKK 

IS08)      W     SANSOME    46-10%    m    or    1 

N  Sutter  N  91-6xW    122-9.   Elevator 

■      work    for    one-story    Class    A    bank 

building, 
^ner — The  Anglo  &  London  Paris  .Na- 
tional   Bank.    Premises, 
jchlfect — Geo.      W.      Kelham.      Sharon 

Bldg..  San   Francisco. 
ontractor — Otis  Elevator  Co..  Beach  & 

Stockton   SIS..  San   Francisco, 
'lied   Sept.   12.     21.      Dated  July   30,  '21. 
SO   days   after  signing   contract .  ?3366 
On   shipment   of   new   engines...    6492 
On    installation    of    elevator,    en- 
gines  and   guides 4447 

Completed  and  accepted 2525 

TOTAL  COST,  $16,830 
tond.  $8415.  Surety.  National  Surety 
:o.  Limit,  as  required.  Forfeit,  none. 
'lans    and    specification.^    filed. 


lLTEKATIONS 

IW    CALHi-ORNIA    &     MONTGOMERY. 

Hearrange    partitions    in    office, 
•wner — Clunie   Estate.    Premises. 
Architect — Alfred     Henry     Jacobs.     120 

Sutter  St..  San  Francisco, 
■ontractor — Ira    W.   Coburn.   180   Jessie 

St..    San    Francisco.  $1500 

NOTE: — Recorded    contract     reported 
Sept.   HI.   1S)21.  .Vo.   1886. 


PERMITS 

lESlDENCE 

1909;  S  GREENWICH  162-6  E  Brod- 
erick.  Two-story  and  basement 
frame  residence. 

)wner — P.  Lombardo  and  wife,  569  Fil- 
bert St.,  San  Francisco. 

r'lans  by  Contractor. 

Contractor — A.  Spingola,  2659  Green- 
wich St..  San   Francisco.  $4000 


l-'RAME    STORES 

11910)      S    GEARY    82-6    W    23rd    Ave. 

One-story  frame   (2)    stores. 
Jwner — G.  H,  Monsor.  1350  Jackson  St.. 

San  Francisco. 
r\  rchitect — None, 
"ontractor — C.    Schwarz,     1440-A    Hyde 

St..   San    Francisco.  $1500 


FOUNDATIONS 

(1911)      E      KIRKWOOD      AVE    175      N 

Mendell.        Construct      foundations 

tor   dwelling. 
Owner — Joseph  L.  Mlchelotti. 
Architect — None, 
'■ontractor— Guido    Slochetti,     990     Key 

Ave..    .San    Francisco.  |500 


One-story     frame    community     hall. 
Owner — Oceanside   Community   Council, 

SE  48th  Ave  and  Judah  St.,  S.  F. 
Architect — None. 
Day's    work.  $2000 


ALTERATIONS 

(1913)      314-318    SIXTH   AVE.      General 

alterations   and    repairs    for   dwlg. 
Owner — Mrs.    Lyons.    314    6th    Ave.,    San 

Francisco. 
Plans  by  Contractor. 
Contractor — C.      H.    Dunham,      563      3rd 

Ave.,  San   Francisco.  $1100 


RESIDENCE 

(1914)  S  LAKE  80  W  29th  Ave.  Two- 
story  and  basement  frame  resi- 
dence. 

Owner— Allen  &  Co..  168  Sutter  St., 
.San   Francisco. 

.Architect — Earle  B.  Bertz,  68  Post  St., 
San  Francisco. 

Day's  work.  $10,000 


RESIDENCE 

(191.-.)      SW    TWENTY-NINTH    AVE    & 

Lake.       Two-story     and     basement 

frame  residence. 
Owner — Allen     &    Co..     168    Sutter    St., 

San   Francisco. 
Architect — Earle    B.    Bertz.   68    Post   St., 

San   Francisco. 
Day's  work.  $in.nnn 


RESIDENCE 

(1916)      SE      THIRTIETH      AVE      AND 

Lake.       Two-story     and      basement 

frame  residence. 
Owner — Allen     &     Co..     168     Sutter    St., 

San   Francisco. 
.•Architect — Earle    B.    Bertz.    68    Post    St.. 

San  Francisco. 
Days  work.  $10,000 


ALTERATIONS 

(1917)  E  WALTER  93  N  14th.  Re- 
arrange flats  for  apartments. 

Owner — Herman  Dabel.  83  W'alter  St.. 
San    Francisco. 

.\rchifect — John  F.  Beuttler.  liO  Sutter 
St..    San   Francisco. 

Day's   work.  $3500 


ALTERATIONS 

(1918)      24  ELLIS.       Reconstruct 

front. 
Owner — L.  C.  Lerner.  Premises. 
Architect — None. 
Da.v's  work. 
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DWELLING 

(1919)      W    TWENTY-FIRST    AVE    66   S 

California.  One-story  and  basement 

frame  dwelling. 
Owner — K.    Kober.    205    21st    Ave.,    San 

Francisco. 
Architect — None. 
Day's  work.  $3000 


REPAIRS 

(1920)      406  UTAH.     Repair  Are  damage 

to  residence. 
Owner — O.  Dahlton.  Premises. 
Architect — None. 
Contractor  —  John     Diestel.     248     Russ 

Bldg..  S.   F,  $1600 


ALTERATIONS 

(1921)      1611    FRANKLIN    ST.      Altera- 
tions for  apartment. 
Owner— A.   C.   Parker. 
Architect — None. 
Day's  work.  $500 


MOVE  DWELLING 

(1922)  119  GUTTENBERG  ST.  Move 
dwelling  41   feet  on  same   lot 

Owner — Frank  D.  Pelicano.  119  Gut- 
tenberg  St. 

Architect — H.  Zanolinl.  604  Montgom- 
ery St. 

Day's   work.  $500 


HALL 

(1S12)     S  KIRKHAM  82-6  W  46tb  Ave. 


RESIDENCES 

(1923)      S   KIRKHAM   95  and    120   E   7th 

Ave.      Two  one -story  and   basement 

frame   residences. 
O-wner — City   Realty     Co.,   46     Kearny 


St.,   San   Francisco. 
Plans  by  Owner. 
Contractor — Cox    Bros..    1375    9th    Ave., 

San    Francisco.  $4000   each 


ALTERATIONS 

(1924)  832  NOE.  Excavate,  raise  and 
make  general  alterations  and  re- 
pairs  to   dwelling. 

Owner — M.    Sihak.    Premises. 

Architect — None. 

Contractor — C.  C.  W.  Haun,  180  Jessie 
St..  San    Francisco.  $1000 


DWELLING 

(1925)  W  NINETEENTH  AVE  275  N 
("abrillo.  One-story  and  basement 
frame  dwelling. 

Owner  —  Oscar    Heyman    &    Bro.,    742 

Market  St..  San  Francisco. 
Plans   by  Owners. 
Day's    work.  $3000 

ALTERATIONS 

(1926)  NW  SIXTH  AND  MISSION. 
Remodel,    etc..    for    cigar    store. 

(Jwner — Rising  &  Scheffer.  6th  and 
Mission     Sts.,    San     Francisco. 

.Architect — None. 

Contractor — G.  M.  Merritt.  3014  Geary 
St..  San   Francisco.  $3000 


ALTERATIONS 

(1927)  NO.  3  TILLMAN  PLACE.  Al- 
terations  for  art    metal   salesroom. 

Owner — Dixon,    Premises. 

Architect — None. 

Contractor — J.  S.  Malloch.  180  Jessie 
St.,  San  Francisco.  $800 


RECORDED 

RESIDENCE 

(1928)      NE     TWENTY-NINTH    AVE    & 
.\nza   E   42-6   xN   70.      All    work   for 
one-story      and      basement      frame 
residence. 
Owner — Mildred   T.   Taubles. 
.Architect — Wm.  H.  Crim.  Jr.,  251  Kear- 
ny St. 
Contractor — H.    J.    Hansen,    180    Jessie 

St. 
Filed   Sept.    13,   '21.     Dated  Sept.   6,   '21. 

Roof    on $1711.25 

Plaster   completed    1711.25 

Completed     and     accepted....    1711.25 

Usual   35   days    1711.25 

TOTAL  COST,  $6845 
Bond.  $3423;  surety.  W'alter  E.  Han- 
sen, Geo.  Bremer;  forfeit.  $5;  limit.  70 
days.     Plans  and  specifications  filed. 


MARBLE  WORK 

(1929)         SW     BUSH     AND     SANSOMB 

Marble    work    and    marble    mosaic 

floors  for  a  22-story  and  basement 

Class  A  office  building. 

Owner — Standard   Oil   Co..    by   Lindgren 

Co.,  Monadnock   Bldg. 
.Architect — George   W.   Kelham,   Sharon 

Bldg. 
Contractor — American  Marble  and  Mo- 
saic Co..  25  Columbus  Sq. 
Filed  Sept.   13,  '21.     Dated  June  16.  '21. 

Monthly    90% 

Usual   35   days 10% 

TOTAL  COST.  $208,000 
Pond.  $208,000:  sureties.  United  States 
Fidelity  &  Guaranty  Co.;  forfeit,  none: 
limit.  120  days.  Plans  and  Specifica- 
tions  filed. 


FLATS 

11930)      SW   GREEN    AND   FRANKLIN 
S   30    X    W    110.4.      All    work    for    2- 
story  frame  flati 
Owner — W.    A.    Morris.    2195   Green    St. 
.Architect — None. 

Contractor — AV.    W.    Rednall,    2500    Fil- 
bert St. 
Filed  Sept.   13.  '21.     Dated  Sept.  12.  '21. 

Frame    up     $5000 

P.rown  coated   6000 

Completed  and  accepted   5500 

I'sual    35    days B500 

TOTAL  COST,  $22,000 
Bund.  $11,000;  surety.  VV.  Holmes; 
forfiit.  $10;  limit.  90  days.  Plans  and 
speciflcatlona  filed. 
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PARTITIONS 

(1931)    NE  MISSION  AND  NEW  MONT- 
gomcry  Sts.     Brick  and  terra  cotta 
partitions    lor    Crossley    Bldg. 
Owner — A.  Aronson,  Louis  Metzger  and 

Louis  Schoenberg, 
Architect — Mel     I.     Schwartz,     Nevada 

Bank   Bldg. 
Contractors — Mealey      &      Collins,      180 

,Iessie  St, 
Filed   Sept.    13,   '21.      Dated  SepL   7,   '21. 
When    exterior    brick    work  has 

reached    5th    floor $5280 

Entire       exterior       brick      work 

completed    5280 

All    work    completed 9240 

Usual    35    days 6600 

TOTAL  COST.  $26,400 
Bond,  sureties,  forfeit,  none;  limit,  60 
days;   plans   and   specifications,   none. 


FI  ATS 

(193^2)  W  5TH  AVE  75  S  Anza.  Two- 
story  and  basement  frame  (2) 
flats. 

Owner — Thos.   Hamill,   707   42nd   Ave. 

Architect — Milton  Morrison,  716  41st 
Ave. 

Day's   work.  $6000 


(1933)      E   FUNSTON   AVE   25   S   Geary. 

Two-story  and  basement  frame  (2) 

flats. 
Owner— Oyen    &    Midbust,    177    Caselli 

Ave. 
Architect — None, 
L>ay's   work.  $6000 


(1934)  SE  GEARY  AND  FUNSTON 
Ave.  Two-story  and  basement 
frame  (4)  flats. 

Owner — Oyen    &    Midbust,    177    Caselli 

At*. 

Architect — None. 

DaVs  work.  $80000 


ALTERATIONS,    ETC. 

(1935)  SW  GREENWICH  &  SANSOME 
Sts.  Alterations-  and  repairs  for 
ice  cream  factory. 

Owner — Acme  Ice  Cream  Co..  1313  San- 
some  St. 

Architect — August   Nordin,   Mills   Bldg. 

Day's  work.  $3500 


FLATS 

(1936)  E  22ND  AVE  150  N  Lake.  Two- 
story  and  basement  frame  (2) 
flats. 

Owner — Graeme  MacDonald,  care  ar- 
chitect. 

Architect— Earle  B.  Hertz,  68  Post  St. 

Contractor— Allen  &  Co.,  168  Sutter  St. 
$12,000 


RESIDENCES 

(1937)  W  32ND  AVE  360  and  390  S 
Lincoln  Way.  Two  1-story  and 
basement   frame   residences. 

Owner — R.  N.  Gibson,  424  Ellis  St. 

Architect — Owner. 

r>ay's   work.  $5000 


RESIDENCE 

(938)  W  22ND  AVE  250  S  Adz-a.  One- 
story  and  basement  frame  resi- 
dence. 

Owner — L.   B.  Hammond.  151   26th  Ave. 

Architect — None. 

Day's  work.  $4000 

FLATS 

(1039)      N  WEST  CLAY  40  W  26th  Ave. 

Two-story  and  basement  frame  (3) 

flats. 
Owner— A.   M.    Lesser,   110    21st   Ave. 
Architect  —  Norman     Coulter,     Maskey 

Bldg. 
Day's  work.  $32,000 


ADDITIONS 

(1940)  NE  DOUGLASS  &  TWENTY- 
fourth.  Minor  additions  to  resi- 
dence. 

Owner — William  Plant,  4296  24th  St., 
San   Francisco, 


Arcihtect — None. 
Day's    work. 


$700 


REPAIRS 

(1941)      321    OAKDALE      AVE.      Repair 

cliurch. 
Owner — Maltese   Church.    Premises. 
Architect — None. 
Day's   work.  $500 


REPAIRS 

(1942)      1347-49    NATOMA.      Repair   Are 

damage  to  flats. 
Owner — J.    P.    Riley    et    al,    717    Paciflc 

Bldg.,    San    Francisco. 
Architect — None. 
Day's    work.  $50U 


DWELLINGS 

(1943)  W  NINETEENTH  AVE  194-6 
and  219-6  N  Cabrillo,  Two  one- 
story  and  basement  frame  dwell- 
ings. 

Owner — R.  T.  Williams,  402  Hearst 
Bldg.,  San  Francisco. 

Architect — H.  C.  K-toner,  New  Mont- 
gomery &   Mission,   S.   F. 

Day's    work.  $3750    each 


GRADING,     ETC. 

(1944)  2267  UNION.  Grading  base- 
ment, underpinning,  etc.,  tor 
private   garage. 

Owner — Or.  Matt  Jenkins,  2262  Union 
St.,    .San   Francisco. 

Architect — None. 

Contractor — G.  Polati,  2229  Union  St.. 
San   Francisco.  $8iiO 


RESIDENCE 

(1945)  W  CORTLAND  AVE  375  S  Mis- 
sion. One-story  and  basement 
frame   residence. 

Owner — John  Hagerhuden,  —  Cortland 

Ave. 
Architect — None. 
Day's    work.  $2000 

FOUNDATION,   ETC. 

(1946)  1120  ELM  AVE.  Concrete 
foundation;  underpin;  cement 
work,   etc.,   for   residence. 

Owner — J.   J.  Manning,   1621 1/2    Turk  St. 
Architect — None. 

Contractor — C.  D.  Harrell,  1631  Gold- 
en Gate  Ave.  $500 


REPAIRS,    ETC. 

(1947)  1530  HAIGHT  ST.  Raise  pres- 
ent structure  and  make  minor  re- 
pairs. 

Owner — E.  Nevraumont,  199,  Duboce 
Ave. 

Architect — None, 

Contractor — L.  M.  Weismann  &  Son. 
1951    Market    St.  $950 


REPAIRS,    ETC. 

(1948)  585  POST  ST.  Repairs  and  al- 
terations for  flat. 

Owner — C.   Blum. 

Architect — Plans  by  contractor. 

Contractor — C.  H.  Dunham,  563  3rd 
Ave.  $500 


RESIDENCE 

(1949)       E    16TH    AVE    150    S    Balboa. 

Two-story     and     basement     frame 

residence. 
Owner — Albert   Hoeflich,    57    Geary    St. 
Architect — A.   H.  Knoll,  Hearst  Bldg. 
Day's  work.  $5000 


REPAIRS,   ETC. 

(1950)  N  25TH  ST  23  E  Capp.  Gen- 
eral repairs  for  flats;  interior  and 
exterior    alterations. 

Owner— Jas.  B.  McSheehy,  1147  Dolores 
St. 

Architect — None. 

Day's  work. 


$3900 


RESIDENCES 

(1951)  W  SPRUCE  54  and  81  S  Jack- 
son. Two  2-story  and  basement 
frame   residences. 

Owner — Mrs.  Sophie  Grannis,  2450 
Steiner  St. 

Architect  —  Edward  E.  Young,  251 
Kearny  St. 


Lintractor    —    Fred    R.    Grannis,    2450 
Steiner    St.  $15,000    each 


FOUNDATIONS 

(1952)       —    SUTTER     150     W     Mason.  I 

Construct     additional     foundations  i 

tor  stores. 
Owner— L.  A.  Myers,  6S  Post  St.  a'. 

Architect — Samuel   L.    Hyman,   68   F<m|^ 

St.  '"-  j 

Contractor — O.    W.    Britt,    1257    1st  Avg.  , 

$500t  ' 


REPAIRS 

(1953)      50    THE    EMBARCADERO. 

pair  Are  damage  to  store  and  po 

room. 
Owner — Andrews    Sbarboro,    460    Mont 

gomery  St.,   San   Francisco. 
Architect — None. 
Contractor — Schultz      Constr.      C 

Kearny  St.,  S,  F, 


ALTERATIONS 

(1954)      SVV    FILBERT      AND 

Alter  and  repair  store. 
Owner — E.   Ciocea,  Premises. 
Architect — L.  Mastropasqua.  580  Wa 

ington  St.,   San  Francisco. 
Contractor — G.   Ferroni      &     Sons,   1 

Filbert    St.,    San   Francisco.  $ 


DWELLl.NG 

(1955)      NO.    1955    LOMBARD    ST..  Olj 

story  frame  dwelling. 
Owner — Salvatore  Turco,  2481  Lombli 

St.,    San   Francisco. 
Architect — None. 
Day's    work.  Jl 


RKCORDED 

ALTERATIONS 

(1956)      83   ANIJ   X5    WALTER      ST. 

work       except      painting,      shade 

lighting  fixtures  and  wall  beds  ti 

alterations     to     2-story    and     baa*-; 

ment    frame    bldg.  ^  \ 

Owner — Herman    Dabel.    83    Walter   St.] 
Architect — Jno.    F.   Beuttler,    110   Sutterl 

St.  '< 

Contractor  —  Vukicevich    and     Bagge,( 

ISO    Jessie   St, 
Filed  Sept.  15,  '21,     Dated  Sept.  14, 

Ready    for    plaster $1S 

On   completion,  balance,  plus,.. 
TOTAL  COST.    Cost   of  Labor   and 

Material   plus    8j 

Bond,  sureties,  forfeit,  none;  limit, 
fast  as  possible.  Plans  and  specif 
tions  filed. 

NOTE: — Permit      reported     Sept.     lil,i 
1921,  .N'o,   1917.  i 


COMPLETION  NOTICES 


S.\X    PK.VNCISCO     COUNTY. 


Recorded  AccepM 

Sept.  15,  1921— S  LINE  OF'  21ST  8*0 
90    E  from   Dolores   27.6   x   101.     El.] 

V.     Lacey     to     O.  E.  Carlson i 

Sept.    15,    191 

Sept.  15,  1921 — NW  BRO.-VDWAY  & 
Sansome  N  137-6xW  137-6.  Dnion' 
Trust  Co  tr  Estate  Elizabeth 
Strother  deed  to  Joseph  Pasqualettt 

(as  American  Concrete  Co) 

Sept.  15,  19B1 

Sept.'  14,  1921— SB  GOLDEN  GATS; 
Ave  and  Jones  E  162-6  S  181-7%  SW 
159-9  W  32-101/2  N  275.  Famous 
Players  Lasky  Corp  to  Eri  H  Rich- 
ardson  Sept.    13,   1»»1 

Sept.  13,  1921— LOTS  18,  19,  20  AND 
21      Blk       2981,      Merritt      Terrace. 

George   N   Merritt   to   J   Prout 

Sept.    12,   IMl 

Sept.  13,  1921— N  DUBOCE  AVE  169-3 
E    Divisadero,    Lot    25x111-3.      M  J 

McGovern   to   Wm   H   Grahn 

Sept.    12,    1921 

Sept,  13,  1921— NE  FORTIETH  AVE 
and  Geary.  Dr.  Ealem  W  Goodale 
to   Mever   Bros Sept.    12,   1921 

Sept.  10.  1921— W  EMBARCADERO 
91-8  »  Howard  W  137-6xS  45-10.  N 
M  and  Agnes  Lowry  and  Isabel  L 
Soule  to  Ward  &  Jones.  .Sept.  10,  1981 

Sept,  10,  1921— NO.  3015  GEARY  50  ft.' 
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from    Blake.    Lot    2S.\i;i5.      Ernesto 

Bendlnelll   to  G   Sangiacomo 

Sept.   10,  1921 

Sept.  10.  1921— LOT  18  BLK  2988. 
C'laremont  Court.  E  J  Montgoinery 
to  whom  it  may  conoirn  .Sept  in.  1921 


LIENS  FILED 


SA!W   FRANCISCO   COUNTY 

Recorded  Amount 

Sept.  14.  1921— E  SCOTT  63  X  Fell  N 
37-6xE  100  \V  A  436.  Z  Blachman 
vs    Maud    Warwick    J.tOS 

SepL  8.  1921— NE  BUSH  AND  HYDE 
E  195  X  137-6  W  57-6  N  10  W  137-6 
S  147-6.  Palmer  &  McBryde  vs  St. 
Francis  Hospital  Co.  A  J  Rccder  & 
Thomson  Bridge  &  Foundation  Co 
$579.31 


BUILDING  CONTRACTS 


ALAMEDA    COUNTY 


The  following  i 
contracts  for  this 
No.     Owner 

3076  A'oser 

3077  Schlankci- 
307S     Martinez 

St.    Paul 

Man  t  lock 

Buchanan 

Drober 

Reeves 

Miller 

Quancll 

Bell 

Hyde 

Southwiok 

Megas 

Henshaw 

Kellogg 

Olaen 

Olsen 

Bliss 

St.    Patrick's 

Owens 

Pattee 

Boell 

Wesiphal 

Westphal 

Whitney 

Wilson 

Heans 

McDonald 

Spence 

Brennan 

Lehman 

Sullivan 

Noble 

Chandler 

Prosser 

Bullock 

Stowers 

Jones 

De    Neef 

Edison 

Bailey 

Von    Ah 

Holy    Name.-^ 

Andrew 

Lee 

Bailey 

(Carpenter 

Bkly    Bd    Ed 

Francis 

Narbett 
Woodcock 

Barberia 

Houck 

Meline 

Henrahan 

Mansean 

Simpson 
3134      Schncpple 
313.i      Lecsp 

Cartlanil 

Hengen 

Chapman 

Chambers 

Fen I on 

Same 


3143 


Same 
Herrkk 
Ueublt 
Blabon 


is    an    index    fi 
Issue: 

Contractor 

Graham 

Isakson 

Owner 

Texdahl 

Davis 

Owner 

.lohanson 

Sutton 

Mortenson 

Jordan 

Owner 

Owner 

Owner 

Woods 

Corbett 

Moore 

Owner 

Owner 

Johnson 

Powers 

Van   Ness 

Owner 

Nunes 

Stolte 

Stolte 

Simmonds 

Pearson 

Bowen 

Shaw 

Schmitt 

Brennan 

Owner 

Grodeii 

Owner 

Ernsberger 

Rose 

Bullock 

Bruck 

Kul  herford 

Owner 

Owner 

Owner 

Owner 

Duval 

Owner 

Kluse 

Owner 

Short 

Barrel  t 

Owner 

Owner 

Schmidt 

Richazza 

Owner 

Owner 

Sommarstrom 

Owner 

Owner 

Owner 

Strang 

Strang 

Bishop 

Peters 

Owner 

Peters 

Same 

Same 

Bishop 

.\i  lerbery 

Owner 


Arat. 

Soon 
31100 

700 
4.'.00 
1385 

.'00 
2300 
15110 
2500 
3500 
2000 

450 

500 
1400 

SOO 

700 
2800 
2800 

5S0 

900 
2500 

son 

11200 

3300 

3300 

3500 

500 

900 
1000 

450 
7000 
4250 

500 
3500 
49750 
6000 
2400 

464 
3600 

400 
3500 

800 
3200 
2600 
2000 

400 
11000 
13100 
13000 
3000 
51300 
4000 

400 
500O 

800 

900 
9000 

700 
2500 

500 

500 
12000 

500 

SOO 
3500 
3500 
550U 
5000 
3000 
IJUU 


No. 

3146 
3147 
3148 
3149 
3150 
3151 
3152 
3153 
3154 
3155 
3156 
3157 
3158 
3159 
3160 
3161 
3162 
3163 
3164 
3165 
3166 
3167 
3168 
3169 


Owner 

Kepple 

Moe 

Kimball 

Montou.K 

Nelson 

Vankow 

Hamilton 

Burk 

Sparks 

Weston 

Scott 

Werner 

Sigwald 

Craves 

Flaherty 

Maynaril 

Banhofer 

Garfiinkel 

Crellin 

Veen 

Koester 

Banhofer 

Pollard 

Sigma 


Contractor 

Amt. 

Owner 

300n 

Owner 

420  0 

Owner 

4601J 

Magamini 

2360 

Owner 

3500 

Davis 

3650 

Owner 

400O 

Scott 

15444 

Owner 

180(1 

Owner 

40OO 

Owner 

50(1 

Owner 

2000 

Owner 

6000 

Owner 

4  00 

Owner 

1500 

Short 

450(1 

Flittner 

3K(I0 

Hbpper 

600 

Owner 

6000 

Moe 

40" 

Owner 

400  0 

Flittner 

3S50 

Stolte 

16500 

Pearson 

3490 

PERMITS 

DWELLING 

(3076)  S  MANGLES  100  E  35th  Ave.. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner— G  H.  Voyer,  4711  E.  14th  St.. 
Oakland. 

Architect — None. 

Contractor — C.  H.  Graham,  4455  46tli 
Ave..    Oakland.  $3000 


DWELLING 

(3077)  E  9TH  AVE  50  S  E-17th  St.. 
Oakland.  One-story  5-room  dwell- 
In*. 

Owner — Mr:?.  Amanda  Schlanker,  722 
B.   15th  St.,  Oakland. 

.Architect — None. 

Contractor — Isakson  &  Sons,  3060  Dell- 
view    Ave..    Oakland.  $3000 


DW'ELLING 

(3078)      S    REDWOOD    RD    300    E    39th 

Ave.,    Oakland.      One-story    4-rooni 

dwelling. 
Owner — Manuel     Martinez,     premises. 
Architect — .None. 
D.ay's  work.  $700 


AUDITORIUM 

(3079)       S    28TII    ST    bet    Webster    and 

Telegraph.   Oakland.     One-story   3- 

room    auditorium. 
Owner — St.   Paul   Lutheran   Church.   411 

2Sth   St..  Oakland. 
Architect — None. 
Contractor — C.    Texdahl.    5375    Belgrade 

PI.,    Oakland.  $4500 


ALTERATIONS 

(30S0)       722     WASHINGTON.    Oakland. 

Alterations. 
Owner — M.   Mantlock.  Cottonwood.  Cal. 
Architect — None. 
Contractor — .\.     L.     Davis,    2626    Union 

St.,   Oakland.  $1385 


DWELLING 

(30S1)        W     WHITTLE     .WE      140      N 

Whittle.     Oakland.       One-story     4- 

room    dwelling. 
Owner — E.    T.    Buchanan.    3426    Boston. 

Ave..    Oakland. 
Architect— None. 
Day's  work.  $500 


DWELLING 

(3082)  S  BLAKE  200  W  Milvia.  Ber- 
keley.    One-story   4-room   dwlg. 

Owner — H.  D.  Drober.  2406  Channing 
Way,    Berkeley. 

Arcihtcct — None. 

Contractor — G.  Johanson,  1357  North- 
side   Ave..   Berkeley.  $250(1 


DWELLING 

(3083)  1221  CHANNING  WAV,  Ber- 
keley.    One-slory  4-room  dwelling. 

Owner — R.  E.  Reeves,  1505  37th  Ave., 
Oakland. 

ArchHeot — None. 

Contractor — J.  F.  Suilon,  4176  Quigley 
St.,  Oakland  $150" 


DWELLING 

(3084)  E  GRANT  50  N  Channing.  Ber- 
keley.     One-story    5-room    dwelling 

Owner — R.  C.  Miller.  2337  Grant  St.. 
Berkeley. 

Architect — None. 

Contractor — M.  B.  Mortenson,  Los  An- 
ee'es-  $2500 


DWELLI.VG 

(3085)  1964    HOPKINS.    Berkeley.   One 
story   6-room   dwelling. 

Owner — H.   H.   Quandt. 

Architect — None. 

Contractor — Jordan   &  Zeile.  $3500 

DWELLING 

(3086)  S    STUART    400    W    California. 
Berkeley.     One-story  4-room  dwlg 

Owner— Glenn    R.    Bell.      1433      Madison 

St..  Oakland. 
Architect — None. 
Day's   work.  jo,,,,,. 


REPAIRS 

(30S7)      3384   AUKANSA.S,  Oakland.   Re- 
pairs. 
Owner— Theda    W.    Hyde,    premises. 
Architect — None. 
Day's  work.  $450 


ADDITION 

(30S8)      3774    ANGELO    AVE.,    Oakland. 

Addition. 
Owner — Mrs.    M.     E.    Southv 

ise.s. 

Architect — .None. 
I>ay's  work.  J500 


prem- 


ADDITIO.N 

(3089)  4560  E  14TH  ST.,  Oakland.     Ad- 
dition. 

Owner — Louis  Megas.  premises. 
.\rchitect — None. 

(.'ontractor — H.    J.    Woods,    4620    E.    14th 
St..  Oakland.  $1400 

ALTERATIONS 

(3090)  125    14TH  ST.,  Oakland.     Alter- 
ations. 

Owner — W.  G.  Henshaw. 
.\rchitect — None. 
Contraclors — Corbett    &     Baylis 
Franklin    St..    Oakland. 


1110 

$sno 


ALTERATIONS 

(3091)  S97  52ND  ST..  Oakland.  Alter- 
ations. 

Owner — W.  B.  Kellog.  premises. 

Architect — None. 

Contractor — C.  T.  Moore,  446  38th  St.. 
Oakland.  $700 


ALTERATIONS 

(3092)      S.   E-12TH  ST  27   W  7TH  AVE.. 

Oakland.      Alterations. 
Owner — Oregon-Calif.    Amusement    Co., 

premises. 
.Vrchitect — None. 
Contractor — G.    W.   Steffen,    194    Crosby 

-Vve.,   Oakland.  $500 


DWELLING 

(3093)      S   FORTV-THIRD    90    E    Grove, 

Oakland.     One-story  5-room  dwlg. 
Owner — .Alfred    Olsen,     Everson    Bldg., 

Oakland. 
Architect — None. 
Day's    work.  $2800 


REPAIRS 

(3094)      2604    HARRISON    ST.,    Oakland. 

Repairs. 
Owner — Mrs.   Jennie   McCall   Bliss,    3904 

Ruby  St..  Oakland. 
Architect — None. 
Contractor — Johnson.    1107    Willow    St. 

Oakland.  $580 


REPAIRS 

(3095)      N    TENTH       bet.    Peralla      and 

Campbell.    Oakland.      Repairs. 
Owner — St.   Patrick's   Parish.   Premises. 
.\iohilect — None. 
Contractor — J.   J.    Powers,    774    20th   St.. 

Oakland.  $900 

DWELLING 

13096)      E     TWENTV-THIRD     AVE     39 

N   E-24th   St..   Oakland.     One-atory 

J-room   dwelling. 
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Owner — A.    W.   Owens,    835    Market    St., 

San    Francisco, 
Architect — None. 
Contractor — L.   E.   Van   Ness.   433-A.   R. 

F.    D.    No.    1,   Oakland.  $2500 


DWELLING 

(3097)      W    WHITTLE     250     N     Wilbur, 

Oakland.      One-story    2-room    dwlg. 
Owner— E.      Pattee,    1930      Arthur      St., 

Oakland. 
Architect — None. 
Day's    work.  ?500 


RECORDED 

DWELLING 

(3098)  W  MUIR  AVE  140  N  La  Salle 
Ave  N  60xW  150,  Piedmont.  All 
work  tor  two-story  frame  dwelling 

Owner — Victor  A.  and  Lucille  a.  Boell 
Piedmont. 

Architect — None. 

Contractor — George  W.  Nunes.  5430 
Dover    St..    Oakland. 

Filed  Sept.    12,   '21.      Dated  Sept.   12,   '21. 

Deed    of    Trust     

TOTAL  CCST.  »il.2O0 

Bond,  none.      Limit,    100   days.      Forfeit, 

none.      Plan.s   and   specification.^    filed. 


DWELLING 

(3099)      N     FORTY-SECOND     470.42     W 
Telegraph  Ave  'W    75   NE    105.331    K 
75     S    104.94,    Oakland.       All     work 
for   one-story  frame  dwelling. 
Owner — Geo.   Westphal.   394   Euclid  Ave 
Oakland,    and    Soren    Jensen,     1202 
Colusa  St.,   Berkeley. 
Architect — None. 
Contractor — F.    C.    Stolte,    3440    Laguna 

St.,   Oakland. 
Filed   Sept.    12,  '21.      Dated   Sept.   12,   '21. 

Rafters    in    place V* 

Brown   coated    Vi 

Completed     % 

fsual     35    days Vi 

TOTAL  COST.  $.^300 
Bond,  none.  Limit,  80  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


DWELLING 

(3100)      N     FORTY-SECOND     470.42     W 
Telegraph   Ave   W    75   NE    105.331    E 
75    S     104.94.     Oakland.       All     work 
for    one-story    frame    dwelling. 
Owner — Geo.   Weslphal,   394   Euclid  Ave 
Oakland,    and     Soren     ,Iensen,     1202 
Colusa   St.,   Berkeley. 
Architect — None. 
Contractor — P.    C.    Slolte.    3449    Laguna 

St..    Oakland. 
Filed   Sept.    12,  '21.      Dated   Sept.   12,  '21. 

Rafters    in    place 14 

Brown   coated    Vi 

Completed     W 

Usual    35    days '4 

TOTAL  COST,  $3300 
Bond,  none.  Limit,  75  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


One 


DWELLING 

(3101)      1722   HIGH   ST..   Alameda. 

story  5-room  dwelling. 
Owner  —  M.   E.    Whitney,    2415      Buena 

Vista  Ave.,  Alameda. 
Architect — None. 
Contractor — L.        E.      Simmonds,        3876 

Fruitvale  Ave.,  Oakland.  $350t) 


ADDITION 

(3102)      1745        HIGHLAND.      Berkeley. 

Addition. 
Owner— J.  S.  Wilson.  Head  Ridge  Road. 

Berkeley. 
Architect — None. 
Contractor — Ben     Pearson,     2403     Grant 

St.,    Berkeley.  $500 


ADDITIU.X 

(3103)      2509     McGEE,     Berkeley. 

dition. 
Owner — R.  M.  Heans,  Premises. 
Architect — None. 
Contractor — F.    P.    Bowen.    2027 

ning  Way.  Berkeley. 


ADDITION 

(3104)      420   SANTA  CLAilA   AVIi 
medt.      Addition. 


Owner — R.  C.  McDonald.  Premises. 
Architect — None. 

Contractor — E.     E.     Shaw,     475     Central 
Ave..  Alameda.  $1000 


ADDITION 

(3105)      1627  SIXTY-SECOND,  Berkeley 

Addition. 
Owner — Mrs.  L.  H.  Spence,  Premises. 
Architect — None. 
Contractor — Carl     S'chmitt.     1614    Ward 

St.,    Berkeley.  $450 


DWELLING 

(3106)      W    SPRUCE      150      N    Virginia, 

Berkeley.     Two-story  7-room  dwlg. 
Owner — G.  A.  Brennan. 
Architect — None. 
Contractor — .1.  P.  Brennan,   1519   Hearst 

Ave.,  Berkeley.  $7000 


DWELLING 

(3107)      N      T.\COMA      AVE      137%       W 

Colusa,  Berkeley.  One-Story  5-room 

dwelling  and  garage. 
Owner — 1.   Lehman,  959  Apgar  St.,  Okd. 
Architect — None. 
Day's  work.  $4250 


REPAIRS 

(3108)      2806    VAN      BUREN.      Alameda 

Repairs. 
Owner — Sullivan,  Premises. 
Arcihtect — None. 
Contractor — Harder'  &     Grode 

Sanchez  St..  San  Francisco. 


1578 
$500 


DWELLING 

(3109)      2630    WILLOW      ST..      Alameda. 

One      and      one-half-story      6-rooni 

dwelling. 
Owner  —  G.    H.    Noble,    1301    Park    St.. 

Alameda. 
Architect — None. 
Day's    work.  $3500 


APARTMENTS 

(3110)  NW  TELEGRAPH  &  DWIGHT 
Way.  Berkeley.  Three-story  55- 
room  Class  "C"  stores  and  apart- 
ments. 

Owner  —  Mrs.  H.  E.  Chandler,  2946 
Claremont  Blvd.,  Berkeley. 

Architect — None. 

Contractor — Frank  A.  Ernsberger,  177 
Santa  Clara  Ave..  Oakland. 

$49,750 


STORE 

(3111)      10    BROADWAY    320    N   Orchard 

St..    Oakland.      One-story    concrete 

store. 
Owner — Dr.    J.    Lee    Pro 

wick    Ave..   Oakland. 
Arcihtect — None. 
Contractor  —  Mervin 

Stuart  St.,  Berkeley. 


er,    45    Rand- 


164.') 
$6000 


DWELLING 
(3112)      S     E-SEVENTEENTH      120     W 

12th    Ave.,    Oakland.      One-story    4- 

room   dwelling. 
Owner — Bullock     &     Redman,     942     Bay 

View   Ave..  Oakland. 
Architect — None. 
Contractor — O.     M.     Bullock,     510     18th 

St.,    Oakland.  $2400 


Oak- 


ADDITION 

(3113)      1232     FORTIETH     AVE,. 

land.     Addition. 
Owner — M.    Stowers,    Premises. 
Architect — None. 
Contractor — Theo.    T.    Bruck,    1236    40th 

Ave.,    Oakland.  $464 


DWELLING 

(3114)      S      FORTY-FOURTH      230       W 

West.    Oakland.      One-story    5-room 

dwelling. 
Owner  —  Marie   Jones,    1499    Jones    St.. 

San    Francisco. 
Architect — None. 
Contractor  —  Thomas    Rutherford.    985 

351h   St.,   Oakland.  $3(;oil 


DWELLING 

(3115)      N     HOPKINS 

Ave..    Oakland.      C 

dwelling. 


50     W 
e-story 


Owner — John    De    Neef.    44-A    Angelica'! 

St.,   San   Francisco. 
Architect — None. 
Day's   work.  $40ft 


DWELLING 

(3116)      N   HOPKINS  ST.    bet.   McGeej 

Loma     Vista.    Oakland.      One-sta 

5-room    dwelling. 
Owner — John    Edison,    1215   Adeline 

Oakland. 
Architect — None. 
Day's  work.  $3S| 


DWELLIN(i 

(3117)      E    PATTERSON   350   N  Calitii 

nia,   Oakland.        One-story     3-roo 

dwelling. 
Owner — E.    P.    Bailey.    3351    Abbey 

Oakland. 

Architect — Noiir  J 

Day's  work.  $8U( 


DWELLING  . 

(3)  IS)  E  64TH  AVE  240  N  E-14th  a^ 
Oakland.  One-story  5-room  dweaB 
ing.  V 

Owner — Peter  Von  Ah,  1901  64th  Av«i 
Oakland.  * 

Architect — None.  .',' 

Day's  work.  |33l.i 


ADDITION 

13119)     NE  COR  20TH  AND  WEBSTER 

Sts.,    Oakland.      Addition. 
Owner — Holy    Names    Convent.    Preiii'4 

ises. 
Architect — None. 
Contractors — Oliver  Duval  &  Son,  DaJJ 

ziel  BIdg.  $260e 


DWELLING 

(3120)      E    35TH    AVE    212    S    WISCON.. 

son,    Oakland.       One-story     3-rooBl 

dwelling. 
Owner — W.   D.   Andrew,   3908   35th  Ave. 

Oakland. 
Architect — None. 
Day's  work.  $2001 


GARAGE 

(3121)    6S2    33RD  ST..  Oakland.   Garagd 
Owner — T.   T.   Le?.   premises.  '^ 

Architect — None.  t(i 

Contractor — Fred  Kluse,  414  Moss  A™ 
Oakland.  iW 


DWELLINGS 

(3122)      S    WALLA   VISTA   270   and  881 

W    Lakeshore,    Oakland.      Two   2' 

story    7-room    dwellings. 
Owner — Fred    E.    Bailey,    1803    CarItO« 

St.,  Berkeley.  ', 

Architect — None.  I 

Day's  work.  $5500  ea 


RECORDED 

APARTMENTS 
(3123)  W  RAND  AVE,  110  N  Lak' 
Park  Ave  40x112  and  128,  Oaklawj 
Two-story  apartments  (4),  excj| 
foundations,  mudsills,  basemm 
and  basement  steps,  which  are  H 
ready  in. 
Owner — Mrs.   TiUie  Carpenter,   468  iit. 

St..  Oakland. 
Architect — Hutchison      &      Mills,      159 

Broadway.  Oakland. 
Contractor— C.  W.  Short,  245  Acton  Bj 
Oakland.  J 

Filed  Sept.  12,   '21.     Dated  Sept.  12,  'i 

Frame    up    *S 

Plastered     28 

Completed  and  accepted    21 

Usual   35   days    9 

TOTAL  COST.  $1I,'» 
Bond,  sureties,  none;  forfeit.  $10;  lilrt| 
90  days.     Plans  and  specifications  filw 


St'HOOL 

(3124)      SW  MILVIA  AND  KITTRIDGI 

Berkeley.      One    and    one-half-stor 

Class  C  school, 
owner — Berkeley  Board  of  EducatlODJ 
.\rchitect— Wm.     C.   Hays.   1st  Nations 

Bank   HIdg.,  San  Francisco. 

$13,00 
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DWELLING 

(3125)  N  BOND  127  E  45th  Ave..  Oak- 
land.    One-story  5-room  dwelling. 

Owner — IC.  O.  Francis.  3a40  E-Hth  St.. 
Oa  Inland. 

Architect — None. 

Day's    work.  J3000 


APARTMENTS 

(3126)      NW    BELLEVUE  AND  STATEN 

Aves.,    Oakland.   •  Three-story     72- 

rooni    apartments. 
Owner — Jas.    T.    Narbett.    Easlon    BIdg., 

Oakland. 
Architect — Owner. 
Day's    work.  154,300 


DWELl.l.VG 

(3127)  S  HROOKLVN  86  W  Athol.  Oak- 
land.     One-story    6-room    dwlgr. 

Owner — F.  J.  Woodcock.  725  Athol  Ave., 
Oakland. 

Arcliii<'cl — None. 

Contractor — U.  H.  Schmidt.  2237  lO-llith 
St..    Oakland.  J40on 


13TORE 

(3128)      11113        CHESTNUT.        Oakland. 

One-story   store. 
Owner — K.    Barberia.   Premises. 
Arcliitect — None. 

-Contractor — M.     Richazza,     351     Filbert 
-        St.,  Oakland.  $400 


DWELLING 

(312'.i)      W    EVANS   40   £•  Everett.    Oak- 

l:ind.      One-story    7-room    dwelling. 
Owner — H.   L,.   Houck,   44U9   Evans   Ave.. 

Oakland. 
Architect — None. 
Day'.s    work.  $5000 


D\\  ELLINi; 

(3130)      E    ElCHTY-EICHTil    AVE    inu 

S    D    St.,    Oakland.      One-story    4- 

room   dwelling. 
Owner — Mrs.  Emma  Meline,  Chico,  Cal. 
Architect — None. 
Days   work.  $800 


GAItAGE 

(3131)      370      GRAND    AVE..      Oakland. 

One-story    concrete    garage. 
Owner — R.    Henrahan,    Premises. 
Architect — None. 
Contractor — M.    F.    Sommarstrom.    1941 

24th   Ave.,  Oakland.  $900 


APARTMENTS 

(3132)      W  GRAND  AVE  200  N  Bonham 

Way,  Oakland.     Two-story  12-room 

apartments. 
Owner — .1.   J.   and   J.   Mansean,    1949   E- 

27th   St.,   Oakland. 
Architect — Non». 
Day's  work.  $;iooo 


DWELLING 

(3133)      \V    HAMMER    255   N   Mt.    Blvcl., 

Oakland.     One-story  4-room  dwlg. 
Owner — J.    D.    Simpson.    Premises. 
Architect — None. 
Day's   work.  $700 


DWELLING 

(3134)  E  HARRINGTON.  bet,  San 
Juan  and  (lalindo,  Oakland.  One- 
story  6-room   dwelling. 

Owner — Frank  Schnepple.  1347  I0-14th 
St.,  Oakland. 

Architect — None. 

Day's   work.  $2500 


BARAGE 

(!tl35)      »     LONGRIDGE  ROAD     200     X 
Grosvenor  Place.  Oakland.     Garage 
Owner — W.   Lcese. 
Architect — None. 
Contractor — Fred    Strang,    Alameda. 

$500 


jarai;e 

(3136)    n  longridge  road  200  w 

•  ■almar    Path,   Oakland.      Garage. 
l>»Vner — James    Garlland. 
Architect — None. 
Clwnlraclor- -Fred    Strunir.    Alanicd:! 

$500 


DWELLING 

(3137)  E  LAGUNITAS  AVE  200  S 
Perry.  Oakland.  Two-story  13-room 
double    dwelling. 

Owner — G.  B.  Hengcn  and  P.  O.  Hunt, 
431   Lagunitas  Ave..  Oakland. 

Architect — None. 

Contractor — J.  B.  Bishop,  811  Adams 
St.,    Albany.  $12,000 

GARAGE  ' ~ 

(3138)  434  NEWTON.  Oakland.  Ga- 
rage. 

Owner — E.    H.    Chapman.    Premises. 
Architect — None. 

Contractor — Peters  &  Hodgina.  184 
Ridgeway    Ave.,    Oakland.  $500 


ALTERATIONS 

(3139)      171    SANTA      ROSA.      Oakland. 

Alterations  and  additions. 
Owner — Geo.   R.   Chambers,  Premises. 
Architect — None. 
Day's    work.  $500 


DWELLING 

(3140)      N    PERRY    135    E    Van    Buren, 

Oakland.     One-story  4-room  dwlg. 
Owner — L.    A.    Fenton.    4099    Howe    St.. 

Oakland. 
Architect — None. 
Contractor  —  Peters     &     Hodgins.     184 

Ridgeway  Ave.,  Oakland.  $3500 


DWELLING 

(3141)      N    PERRY    135    E    Van    Buren. 

Oakland.      One-story   4-room    dwlg. 
Owner — L.    A.    Fenton.    4099    Howe    St., 

Oakland. 
Architect — -None. 
Contractor  —  Peters    &    Hodgins,     184 

Ridgeway  Ave.,  Oakland.  $3500 


1)\\  ELLINGS 

(3142)      N    PERIiY    135    E    Van    Buren. 

Oakland.      Two     one-story      3-room 

dwellings. 
Owner — L.    A.    Fenton.    4099    Howe    St.. 

Oakland. 
Architect — None. 
Contractor  —  Peters    &     Hodgins.     184 

Ridgeway  Ave.,  Oakland. 

$2750  each 


ALTERATIONS 

(3143)  606  SIXTY-SIXTH  ST..  Oak- 
land.    Alterations. 

Owner — D.  O.  Herrick.  1076  10th  £t, 
Oakland. 

Architect — None. 

CoiiLiactor — J.  B.  Bishop.  811  Adams 
St..    Albany.  $5000 


DWELLING 

13)44)      N  SUTTER   240  E  Eastman  St., 

Oakland.      One-story    4-room    dwlg. 
Owner— C.     B.     Deuble.     2165     31st     St., 

Oakland. 
Architect — None. 
Contractor — A.    R.    Attebery.    2039    42nd 

Ave..     Oakland.  $3000 


DWELLlNti 

(3145)      W    SIXTY-THIRD    AVE    80     S 

Fortune   Way.  Oakland.     One-story 

4-room   dwelling. 
Owner — E.    R.    Blabon.    2482    63rd    Ave., 

Oakland. 
Architect — None. 
Day's     work.  $1500 


DWELLING 

(3146)       W    62D    AVE     252    S    Foothill 

Blvd..   Oakland.     One-story   5-room 

dwelling. 
Owner— W'.     S.     Keple,     2633     63d    Ave., 

Oakland. 
.\rchitcct — None, 
Day's   work.  $30)0 


DWELLING 

(3117)      E    SANTA    CLARA    AVE    4"0    S 

Walla   Vista   Ave.,    Oakland.      Oni - 

story  6-r«om  dwelling. 
Owner — Samuel     Moe.     822     E-22nd    St.. 

Oaklaad. 
Day's   work.  $4'!00 


ALTERATIONS 
(3  MS)       NW    rOR    7TI 
19th    St..    Oakland 


AVE    AND    K 
.\lteration« 


NEWS  27 

Owner — E.    H,    Kimball,    Premises. 

Architect — None. 

Day's  work.  $46'io 

OARAGE 

(3149)  S  36TH  ST.  150  E  Grove  St.. 
Oakland.     One-story   tile  garage. 

Owner — Anne  M.  Montou.-c,  625  30th  St., 

Oakland. 
Architect — None. 
Contractor — J.    F.   Magganini,    603   SOt't 

St.,    Oakland.  $2360 

DWELLING 

(3150)  E  VAN  DYKE  AVE  2S  .•  S 
Brooklyn.  Oakland.  One-story  6- 
room  dwelling. 

Owner — Oscar   Nelson,   223   Wayno   Av.. 

Oakland. 
Architect — None. 
Day's   work.  $3500 

DWELLING 

13151)       AV    WHITNEY    ST    145    N    C;.th 

St.,     Oakland.       One-story     .".-mom 

dwelling. 
Owner — J.    Yankow.    1516    Harmon    St., 

Oakland. 
Architect — None. 
Contractor — Davis  &  Davis,  1902  Henry 

St.,   Berkeley.  $3650 

DWELLING 

(3152)  S  WENTWORTH  AVE  460  E 
54th  Ave.  Oakland.  One-Story  6- 
room  dwelling. 

Owner — A.    L.    Hamilton.    3041    Eastman 

Ave.,    Oakland. 
Architect — None. 
Day's   wark.  $1000 

RKCORDKIJ 

APTS.,    GARAGES 

(3153)  SW  53RD  AND  GROVE  STS.. 
being  Lot  12  Blk  M  Santa  Fe  Tract 
No.  4.  Alameda.  Cal.  Two-Story 
frame  apartments  and  3  garages. 

Owner — Henry   Burk. 

Architect- — Schirmer.      Bugbee      &      Co.. 

Thayer    Bldg.,    Oakland. 
Contractor- G.   A.    Scott.    6S5    23rd    St., 

Oakland. 
Dated  Sept.   13,  '21.     Signed  Sept.   8,  '21 

When    shealhed    M 

Brown    coated    hi 

("ompleted  and  accepted % 

Usual  35  days Vt 

TOTAL  COST,  $15,444 
Bond,  $7,722;  surty.  Globe  Indemnity 
Co  ;  forfeit,  none:  limit,  100  days. 
Plans  and  specifications  filed. 

NOTE- — Permit    also    applied    for    to- 
day. 

DWELLING 

(3154)  E  EDWARDS  282.33  N  Chan- 
ning  Way.  Berkeley.  One-story  3- 
room  dwelling. 

Owner — H.  E.  Sparks,  2037  Hearst  Ave., 

Berkeley. 
Architect — None. 
Day's  work.  $1800 

DWELLINti 

(3155)  N  HOPKINS  180  W  Napa,  Ber- 
keley.    One-story   5-room  dwelling. 

Owner — John    O.    Weston,    1731    Dwight 

Way,   Berkeley. 
Architect — None. 
Day's   work.  $4000 

ADDITION 

(3156)  653  CHETWOOD.  Oakland.  Ad- 
dition. 

Owner — Ja.s.  T.  Scott,  Premises. 

.\rchilecl — None. 

Days    work.  $500 

I)\\  ELLINCJ 

(31. -.7)      N   SAN      LORENZO  AVE      52   N 

Ensenada,   Berkeley.     One-story   5- 

room  dwelling. 
Owner — ("has.   A.   Werner.  2416   10th  St.. 

Berkeley. 
.Arciiitect — None. 
Days  work.  $2000 

1>\\  ICLLINGS 

i:!158)  S  A(JUA  VIST.V  415  and  465  E 
38th  Ave..  Oakland.     Two  one-story 
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frame   dwellings. 
Owner— J.   W.   Sigwald.   3038   Maine   St., 

Oakland. 
Architect — None. 
Days  work.  «nuO  each 

KKPAIRS 

(3159)  54a4-'J6  COLLEGE  AVE.,  Oak- 
land.    Fire  repairs. 

Owner— J.  H.  and  Mary  E.  Grnvps,  2617 
Ashby  Ave..  Berkeley. 

Architect — None. 

Days  work.  *■""' 


DWELLING 

(31B0)    w  insun  a\e  37 

Oakland.      Oiit-.story 
Owner — F.   K.   Flaherty,  1 
Architect — None. 
Day's  work. 


DWELLING 

(3161)      S  SANTA  KAY  50  E  Vi 
Oakland.     One-story  5-roo 

Owner — B.   B.  Maynard,  Alame 

Architect — N 

Contractor- 
Oakland 


C.   W.   Siiort.  24.' 


-14lh  St.. 
m    dwlg. 


ma  Ave. 
1  dwlg. 


i-ton   PI., 
J4500 


DWELLING 

(3162)      VV     THIRTY-FIRST    .WE    50    S 

E-13th   St.,   Oakland.     C 

room    dwelling. 
Owner — Niokolaus   Banhofe 

Ave.,   Oakland. 
Architect — None. 
Contractor — Joe      Flittner, 

Ave.,  Oakland. 


e-story 


ir.OO    35lh 


1700 


35th 
$3600 


GARAGE  .   , 

(3163)      529  37TH  ST.,  Oakkland.     Bricl 

garage. 
Owner— S.     Garflnkel,     38th     and     Tele 

graph,   Oakland. 
Architect — None. 
Contractor — M.   E.   Hopper   &   Son 

Webster    St.,    Oakland. 


1117 
$600 


ALTERATIONS 

(3164)      NW    COR    lOTH    AND    WASH- 

ington    Sts.,    Oakland.      Alterations 

to  hotel. 
Owner  —   Crellin     Estate    Co.,   Central 

Bank    Bldg.,   Oakland. 
.\rchitect — Walter  Mathews,  Call  Bldg., 

San   Francisco. 
Days  work.  *6000 


WALKER    AVE,    Oakland. 


GAR.'i^GE 

(3165)  712 
Garage. 

Owner — Quan    Veen.    Premises. 
Architect — None. 

Contractor— H.    A.     Moe.    8t;4     56th    . St 
Oakland.       »-"'0 

DWELLING  ^^     ,  ^,^ 

(3166)  SE  COR  -WEXTWOUTH  AND 
Fairfax,  Oakland.  One-story  5- 
room   dwelling. 

Owner— C.    J.    L.    Koester    &    Son,    53o6 

Wentworth    Ave.,    Oakland. 
Architect— None. 
Day's    work: 


$4000 


.$2500 
.  3500 
.  9000 
.  .Hal. 


Owner — Elsie   Alma    Pollard   and   L.    R 

Pollard,   4361    Edgwood,  Oakland, 
-Architect — Francis     H.    Slocombe,     1st 

Sav.   Bank   Bldg.,  Oakland. 
Contractor— F'erd    C.    Stolte.     3440    La- 

guna    St.,    Oakland. 
Filed  Sept.    15,  '21.     Dated  Sept. 

Frame  up   

Brown   coated    

Completed  and  accepted 

Usual    35    days 

TOT.AI..   COST,   Not   Over   $lfi,5IHi 
Contractor  gets  5%. 
Bond,   sureties,  forfeit,   none;   limit,   130 
days.     Plans  and  speciftoations  filed. 

SOKOKITV    HOUSE 

(3169)      2746    DWIGHT   WAY,   Berkeley 

Alter  and  add  to  sorority  house. 
Owner— Sigma      Kappa    Sorority      Inc.. 

Premises. 
Architect— Creston  H.  Jensen.  3047  Ben- 
venue  Ave..  Berkeley. 
Contractor— Ben     Pearson,     2403     Grant 

St.,    Berkeley. 
Filed  Sept.  15,  '21.     Dated  Pept.  12,  '21. 

Plastered    $1300 

Completed  and  accepted 1315 

Usual   35  days 8'^ 

TOTAL   COST,    $3490 
Bond,    none.      Limit,    40    days.      Forfeit, 
none.     Plans  and  specifications  filed. 
Ts;oTE — Permit  also  applied  for  today 


DWELLING,    ETC. 

(3167)      W   31ST  AVE   37.61   SW  E  13th 
St  NW  113.20  SW  37,  Oakland,  One- 
story  5-room  dwelling  and  garage. 
Owner — Nlcholaus   Bauhofer,    1600    35tn 

Ave.,  Oakland. 
Architect — None. 
Contractor— Joe       Flittner.       l-'OO     S.oth 

Ave.,  Oakland. 
Filed  Sept.   15,  '21.      Dated  Sept.  13,    -L 

Frame   up    ^^^» 

Brown    coated    ^^  ,<, 

Completed    and   accepted 25% 

Usual   35   days •  ■  •  ■  "Z^-'* 

TOTAL  COST,  $3^.-) 
Bond  $3850;  sureties.  Globe  Indemnity 
Co.;  forfeit,  $2;  limit.  GO  days.  Plans 
and  specifications  filed. 

DWFILLING,    ETC. 

(316S)  LOT  25  MAP  PIEDMONT 
Springs  Tract,  Piedmont,  Alameda 
Co.  Two-story  frame  dwelling  and 
garage  and  outhouse. 


COMPLETION  NOTICES 

ALAMEDA   COUNTY 


LIENS  FILED 


ALAMEDA    COUNTY 


Saturday,  September   17,  IM: 

RELEASlii  OF  LIENS 


J 


ALAMEDA  COUNTY 


Recorded  Amonni 

Sept.  14.  1921— NE  TWELFTH  AND  i 
Washington,  Okd.  Eureka  Mill  &  1 
Lumber  Co  to  George  M  Merritt  %  i 
J   H    Durst    $671.41 


Recorded  Accepted 

Sept.    15,   1921— LOTS  21    &   22   BLK    i 

Map    Havencourt.      Jose   Correia    to 

Arthur   H.   Peterson ....  Aug.    16,    1921 

Sept.     14,     1921— MAIN    ST   .     &       S.A.N 

Pablo       Ave.,      Albany.         Southern 

Pacific  Co  to  Hutchinson  Co 

Sept.     13,     1921 

Sept.  'l'3','l921— E  40  LOTS  1,  2,  3  and 
4  Blk  6,  Revised  MaiJ  Claremont 
.Avenue  Tract.  Okd.  Kate  Dawson 
to  whom  it  may  concern. Sept.  12,  1921 
Sepe.  13,  1921— LOT  6  BLK  "L"  Map 
Fourth  Avenue  Terrace,  Oakland. 
Estella  M  Fawke  to  Victor  Gede... 

Sept.  8,  1921 

Sept.  12.  1921— S  OAKLAND  Estuary 
600  W  Webster  St.  Bridge,  Alameda, 
Standard  Coal  Co  to  S  F  Bridge  Co 

Feb.    7,    1921 

Sept  12  1921— W  FILBERT  ST  185 
N  30111  N  30xW  125,  Okd.  William  G 
Bente    to   B.    H.    Easterley    &    Sons 

Sept.    12,    1921 

Sept  10,  1921 — LOT  8  and  E  5  Lot  7 
Blk  T  Newbary  Tract,  Berkeley. 
Noel   W   and   Edgar  R  Parker   to  G 

A    Scott Sept.    7,    1921 

Sept.  10,  1921— HEARST  &  SHAT- 
tuck    Aves.      Berkeley.         Southern 

Pacific    Co    to    Hutchinson    Co 

Sept.     9,     1921 

Sept.  10,' 1921— LOT  4  BLK  5,  Thous- 
and Oaks  Station  Tract,  Oakland 
Tp.      H    H    ScTiuessler    to    whom    it 

may    concern Aug.     31,    1921 

Sept  10,  1921— SW  EUNICE  AND 
Glen  Ave  W  79xS  90,  Berkeley. 
Alfhild  and  Theo  Larsen  to  H  H 
Gastman    Sept.    6,    1921 


HOMESTEADS 


ALAME:D.4l    COUNTY 


1921- 


Sept.     15. 

Market  St  E 
Eva  S.  Walsh 
liarn     

Sept 


;  31ST  ST  165  E 
0  N  140,  Oakland, 
wife   of  Miles   Wil-  { 

H»q 

S      THIRTY-SIXTH  I 

0  E  Telegraph  Ave  S  118.26xE  32.  i 

Oakland.     James   Pullman    $3311 

E-ept  12,  1921— W  EVERETT  AVE  1 
255.77  S  Hampel  S  40xW  100.  Okd.  i 
Elsve  London    (wf  Melville   C)..$40lJ 

Sept.  10.  1921— NW  THIRTY-NINTH  I 
Ave  390  NE  Carrington  NE  35xNW''l 
120,  Okd.  Nellie  E  Sandeman  (wf^ 
Geo  F)    MB'S 

Sept.  13,  1921— NW  BLVD.  P.ARKf 
Ave  100  SW  Carrington  SW  50xN»S 
120,  Oakland.  Florence  E  Kruse) 
(Wf    George    J) ^SO'I 

Sept.  13.  1921— PTN  LOT  111  Map  Oak: 
Park    Tract,    Oakland.      Rose    Sul- 1 

livan  (wf  Elliott  M) »50j 

Sept.  13,  1921— W  WALNUT  40  S'. 
Virginia  S  43-6xW  85,  Berkeley.! 
Martha  H  Harris  (wf  LA) $61] 


BUILDING  CONTRACTS 

FRESNO    COUNTY 

GARAGE 

904   YALE  AVE.,  Fresno.     Garage. 
Owner — Matt  Mathiesen. 
.Architect — None. 

Contractor— L.    J.    Berg      &      Son. 
Merced  St.,  Fresno. 


DWELLING 

1616   DEL   MAR   AVE.,   Fresno.      D 

ing. 
Owner — Carl  Gustafson.  Fresno. 
.Architect — None. 
Day's  work. 


tSSi 


DWELLING 

2601    GR.ANT   AVE..   Fresno. 

Owner— A.  D.  Trusdale,     22  5 

DwelUl 

Maripoi 

Ave.,  Fresno. 

.• 

Architect — None. 

JL 

Day's    work. 

f 

ADDITION 

3734     GRANT     .AVE.,    Fresno 

f 

Ad£ 

dwelling. 
Owner— E.    G.     BIf 

ckburn,     1 

16    Fnfeg 

Ave..  Fresno. 

Fresnm 

Architect — None. 
Contractor — E.    A. 

Dunston, 

STORE 

619   ANGUS   ST..   Fresno.      Store. 
Owner — Hawkins. 
Architect — None. 

Contractor — J.  C.   Clark,   3142  Lowe  ! 
Fresno.  i' 


Recorded  Amount 

Sept.  12,  1921— SW  E-14TH  ST  W8TH 
Ave.  NAV  50  SW  100,  Oakland,  M 
F     Beach    vs.    Eldon   L.    Parsons.. $10 

Sept.  12,  1921— NE  12TH  &  WASH- 
ington.  Eureka  Lumber  &  Mill 
Co.  vs.  J.  H.  Durst.  G.  M.  Mer- 
ritt      $571.44 

Sept.  10,  1921— LOT  16  BLK  "E,." 
Alameda  Station  Homestead  Tract. 
Alameda.  W  J  Clements  vs  Morono 
Morehouse      $183 

Sept.  10,  1921— LOT  21  BIK  "E," 
.Alameda  Station  Homestead  Tract. 
Alameda.  W  J  Clements  vs  Morono 
Morehouse     $64.80 


DWELLING 

1313    WELDON    AVE.,    Fresno,      Dw 

Owner — Hughson,    Swett    &    Relss,  i'- 

Tulare   St.,   Fresno. 
Architect — None. 
Day's  work.  *' 


ALTERATIONS 

1030   J    ST..   Fresno.      Alterations, 

Owner — M.   Sanford,   Fresno. 

Architect — None. 

Day's   work. 


GARAGE 

1111     ENGLEWOOD    ST.. 

rage. 
(Jwner — A.   M.  Gordel. 


Fresno.     < 


1 
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^ 


chltect — None, 
ly's  work. 


1600 


iVELLlNG 

25     NOKTH  VAN  .VKSS  AVE..  Fresno. 

Dwelling, 
vner— \V.     P.     Heidwald.     1035    Forrh- 

camp  St.,  Fresno, 
•chltect — None, 
ntractor — R.    Mcintosh.  J6000 


.tekatioxs 

17  Mckenzie  aye. 

atioiis. 
fner — B.     Mooney, 

Fresno, 
chltect — None, 
ntractor — R.   Pcderson  Co 

St..     Fresno. 


,  Fresno.     Altn 
134   N-Third      .-: 


446  t'lark 


JDITION 

19    ROOSKVELT    AVE..    Fresno.      A.l- 

dltion. 
iner — R.  F.  Graves, 
chltect — None. 
y"s   work.  5700 


>D1TK)N 

I     .\1;HV       ST..       Fresno.         Addllioii 
-Mrs.  VV.  A.  Williams,  Premises. 
— None. 
r — <:.  A.  Beliuhe.  Ji;imi 


tTELLlNO 

0  FERGER  ST..  Fresno.      Dwelling. 

■ner  — 1:.      F.  Carter.  283     N-Mariposa 

St  .  Fresno. 
chill  It — None. 
ritr.i.ior — C.     L.  S-aylor.  3734     Illinois 

.<r        Fre.sno.  $3iiil>i 


.  i;i.Ll.\(; 

A    ST..    Fresno.      Dwelling, 
ner — Carl    Vogt,   Fresno. 
Shitect — None, 
y's    work. 


IDITION 

SAFFORD  ST.,  Fresno. 
■ner — J.     Bergquist,     729 

Fresno, 
shitect — None. 
y's    work. 


Addition. 
SafEord    St., 


$50n 


All 


HOOL 

KINLEY    SCHOOL      DISTRICT. 

work    for   brick   and    stucco    school. 

(5  rooms  and  an  auditorium). 
ner — McKinley  School  District, 
ihitect — Swartz     &      Ryland,   Rowel  1 

Bldg..  Frseno. 
itractor — J.  B.  Hart.  1225  Broadwav. 

Fresno. 
ed  Sept.  12.  '21.     Dated  Sept.  8.    21. 

lonthly   payments   of 75% 

Isual  35  days,  balance 25% 

TOTAL  COST,  $26,447 
»a,  none.  Limit.  120  days.  Forfeit. 
le.     Plans  and  specifications  tileil. 


ITALLING  HEATING     SYSTEM     ON 

above. 
Itractor — Barrett-Hicks       Co.,       1  ;:>.') 

Broadway.   Fresno. 
IT  Kept.  12.  "21.     Dated  Sept,  8.  '21. 

i  completed    >!iOO 

alance  on  completion 

TOTAL  CCST.  »•  7  74 
Id.  none.  Limit.  12G  days.  Forfcii, 
le.     Plans  and  specifications  nled. 


IDOL 

AGUE  .SCHOOL  DIST1;ICT,  Fresm. 
All  work  except  plumbing,  roofing 
and  exterior  plastering  tor  one- 
story  brick  2-room  school. 

ner — Teague  School  District. 

hitect— Swartz  &  Ryland.  Rowell 
Bldg.,  Fresno. 

tractor— Collman  &  Spledel,  180  Jes- 
sie St.,  San  Francisco, 

!d  Sept.    8,  '21.     Dated  Sept.   3.   '21. 

5ml-monthly    payments 75% 

sual    35d   ays.   Balance 26% 

TOTAL   COST,    517,623 

d.  18600.  Sureties,  Daniel  R.  Watf- 
and  Jas.  H^  Plnkerton.       Limit,   9U 

8.     Forrelt.  none.     Plans  and  specl- 

tlons  filed. 


DWELLING 

622    CLINTON    ST..    Fresno.      Dwelling. 

Owne»— L.    W.    Works.     1527    La    Salle 

St.,  Fresno. 
Architect — None. 
Contractor — Wolfe    Oil    Co.,    Fresno. 

$2500 


DWELLING 

3420    LOWE   ST..    Fresno,      Dwelling. 

Owner— E.   C.    Fairchild. 

Architect — None. 

Contractor — Wolfe    Oil    Co..    Fresno. 

$3500 


DWELLING 

1S16    F  ST.,    Fresno.      Dwelling. 

Owner — Jas.   Malnio.   Fresno. 

Architect — .None. 

Days  work.  $750 


Al'DITORIL'M 

FRANKWOOD       SCHOOL       DISTRICT 
One-story    2-room   and    auditorium. 
Owner — Frankwood   School   District, 
Architect — Ernest      J.      Kump,      Rowell 

Bldg.,    Fresno. 
Contractor — Louis     Cereghino     &     Son, 

180   Jessie  St.,   San   Francisco. 
Filed  Sept.    13,   '21,      Dated  Sept.    8,  '21. 

Monthly    75% 

Usual    '35   days 25% 

TOTAL  COST.  $23,138.10 
Bond,  $11,564.05:  sureties,  O.  B.  Cor- 
dano  and  G.  Mazzera;  forfeit,  none; 
limit,  90  (lays.  Plans  and  specifications 
filed. 


COMPLETION  NOTICES 


FKF.SXO    COl  XTY. 


Recorded  Accepted 

Sept.  10.  1921 — LOTS  5  AND  6  BLK 
6,  Alhambra  Tract,  Fresno.  J  A 
Wylie  to  whom  it  may  concern... 
Sept.    7,    1921 

Sept.  8.  1921 — LOTS  20  AND  21  BLK 
3,  Van  Ness  Heights,  Fresno.  J  E 
York  to  whom  it  may  concern.... 
Sept.  3,  1921 

Sept,  10,  1921 — LOTS  8  AND  9  BLK 
— ,  North  Park  Terrace.  Fresno. 
Geo  F.  Sharp  to  whom  it  may  con- 
cern  Sept.     10.     1921 

■ ♦ 

LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 

Sept.    8,    1921— LOTS    15   AND    16   S    ^ 

of  Lot    14    BIk   1,   Duncan   Addition, 

Fresno.      L    Rosenberg    vs    Irene    C 

Joost   and    P   S   Parigian $215 


BUILDING  CONTRACTS 


S.4CRAMEXTO    COUNTY 


DWELLING 

5151  U  ST,,  Sacramento.  One-story  4- 
room  dwelling. 

Owner — M.  Vieara,  615  U  St.,  Sacra- 
mento, 

Architect — None. 

Contractor — C,  Valine.  $2000 


DWELLINtJS 

2301    AND    2305    TWENTY-THIRD    ST. 

Sacramento.      Two    one-story    five* 

room  dwellings. 
Owner — Clara    A.    McLaughlin.    Tavern 

Apts..  .Sacramento. 
Architect — None. 
Day's    work.  $3600    ea^li 


ALTERATIONS 

2527    O    ST..      Sacramento.        Reshingle 

roof   and    add   sleeping   porch. 
Owner — Mrs.     Carrie     Higgins,     2527     O 

St.,    Sacramento, 
Architect — None, 
Day'*  work.  1400 


STATION 

l-iio  J  ST..  Sacramento.  Steel  oil  ser- 
vice station. 

Owner — Standard  Oil  Co.,  Stockton 
Blvd.,    Sacramento, 

.Vrchitect — None. 

Liay  s   work.  $5000 


BARBER  SHOP 

2:<:>:i  FRANKLIN     BLVD.,     Sacramento. 

IJarber   .shop. 
Own.r— P.    E.     Racklift.     3001    Franklin 

St..    Sacramento. 
A  reh  i  tect — None. 
Contractor — A.     L.    Johnson.    3605    Por- 

tola    Way.    Sacramento.  $3800 

DWELLING 

«40  Street  on  Lot  27.  Burlingame, 

Sacramento.         One-story       4-room 

dwelling, 
owner  — A.       E.       Williams.     4212     San 

Benito    Way.   Sacramento, 
-An:  111  tect — None. 
Days    work.  $1800 


DWELLING 

4S1U    V   ST.,   Sacramento.     One-story   4- 

room   dwelling. 
Owner — Jos.     Edenhofer,     3300    2nd    St., 

Sacramento. 
Architect — None. 
Day's   work.  $1700 


.VLTERATIO.VS 

1111    NINTH   ST.,   Sacramento.      Change 

front  of  store, 
owiur — Forum    Investment    Co.,    Prem. 
Architect — None. 
Contractor  —  Mathews       Constr.       Co.. 

Forum  Bldg.,  Sacramento,  $2500 


nWKLLlNGS 

-"j73    and    3975    THIRTY-SECOND    ST., 

Sacramento,  Two  one-story  5-room 

dwellings. 
Owner — A.  J.    Holmberg,    3208   Marshall 

Way,  Sacramento. 
Architect — None. 
Contractor — A.    L.    Johnson,    3605    Por- 

tola    Way,    Sacramento. 

$2850  each 


D\SELL!NG 

4810    U   ST.,   Sacramento.     One-story   4- 

room   dwelling. 
Owner — Annie   F.    Beere,    1858    48th    St., 

Sacramento. 
Architect — None. 
Day's   work.  $1850 


I-HAME  HOUSE 

:,ii(in     o     ST.,     Sacramento,       One-story 

frame    house. 
Owners — Ratos   Bros.,    3001    O  St.,    Sac- 

r.ameato. 
.Architect-"— None. 
contractor — Jos.     A.    Saunders,     2810    I 

St.,   Sacramento.  $3175 


DWELLING 

1409  41ST  ST.,  Sacramento.     Five-room 

dwelling. 
Owner — W.  F.  Schwartzrock.  701  N  St., 

Sacramento. 
A  rch  i  tect — ^None. 
Day's  work.  $4000 


GARAGE 

2511  TWENTY-SEVENTH  ST..  Sacra- 
mento. Frame  garage  and  wood 
shed. 

Owner — U.  S.  McGrew.  Premises. 

Architect — ^None. 

Days    work.  $2000 


LIENS   FILED 


SACRAMENTO    COCWTT 

Recorded  Amount 

St-i.l  1".  1921 — S  U  OF  E  1^  OF  W  H 
Lot  6,  J,  K.  4th  and  Sth  Sta.,  Sac- 
ramento. Superior  Lumber  &  Fuel 
Co  va  John  Logan  et  al 1209.47 


30 
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BUILDING  CONTRACTS 

SANTA    CliARA    COUNTY 


SCHOOL 

NEAR  UlLROY.  All  work  lor  one-story 

frame  school  building 
Owner — San      Ysidro      School      District. 

Gilroy. 
Architect — Wyckolt  &   White.   Salinas. 
Contractor — Wm.    Radke,    Gilroy. 
Filed  Sept.  8,  '21.     Dated  Aug.  24,    21. 

1st  floor  joists   oh *3B&« 

Root  and  outside  walls  sheathed   afi-SO 

Inside    plastering    iinished 3650 

Completed  and  accepted HB-tO 

Usual  35  days 48-, -i 

TOTAL  COST.  :);i9,473 
Bonds.  2.  Specific  performance,  labor 
and  material.  Sureties,  Jas.  A.  Chase 
and  S.  Hal  Chase.  Limit,  none.  For- 
feit. $14,606.  Plans  and  specifications 
tiled. 


INSTALL       HEATING       SYSTEM       0.\' 

above. 
Contractor  —  Anderson    &    Dougherty, 

Salinas. 
Fittd  Sept.  8.  '21.     Dated  Aug.  24.    21. 

As     work     progresses /5% 

Usual    35    days 25% 

TOTAL  COST.  ?1«5,1 
Bonds,  2,  Specitic  performance,  labor  H. 
material.  Surety.  United  States  Ki- 
deltiy  &  Guaranty  Co.  Limit,  none. 
Forfeit,  $1650,  total.  Plans  and  speci- 
fications tiled. 


PAINTING 

LOT  3  OF  SAN  JUAN  SUB  OP  STAN- 
ford  Campus,  known  as  Tri  Delta 
House.  32  Lausen.  Stanford  Cam- 
pus.     Painting. 

Owner — Delta  Delta  Delta  House  Assn., 
Stanford    University,    Calif. 

Arcliltect — None. 

Contractors — Burdon       &       Kirkhouse, 


1426      McDonald     Ave,,      Richmond. 
Calif. 
Filed  Sept.    12.  '21.     Dated  Aug.   15,  '21. 
When  completed  and  accepted.  ..  $235 

Usual    35    days 100 

TOTAL  COST,  $335 
Bond,  sureties,  forfeit,  limit,  plans  and 
specifications,  none. 


COMPLETION  NOTICES 


SANTA   CLiARA.  COUNTY 


Recorded  Accepted 

Sept.  13.  ia21— NE  %  OF  LOT  a  and 
SW  35  ft.  of  Lot  8  Blk  30  of  South 
Palo  Alto.  Palo  Alto.     1  S  Richards 

to    G    G    Bertschi 

Sept.  8,  1921— PTN  LOTS  1  AND  21, 
Chapman  &  Davis  Tract,  San  Joso. 
Ida  R  Thompson  to  whom  it  may 
concern Sept.     6.     1921 


BUILDING  CONTRACTS 

SAN  JOAaUIN  COUNTY 


ALTERATIONS 

JEFFERSON   AND   CENTER   &TS.. 

Stockton.     Remodel. 
Owner — Nathan     Sweet,     25     W-Worth 

St.,  Stockton. 
Architect — None. 
Day's    work.  .tSOO 


ALTERATIONS 

127%  E-CHANNEL  ST..  Stockton.  He- 
model. 

Owner  —  Berda  C.  Rohrhacker.  621 
Channel    St.,   Stockton. 

Architect — None. 

Day's    work.  JtOH 

RESIDENCE 

WEST  JACKSON  ST.,  Stockton.  Resi- 
dence. 

Owner — C.    Vl^na. 


$3200    I 


COMPLETION  NOTICES 


SAN  JO.V«ll'l>'   foi'iv'rv. 


Recorded  Amounf 

.Sept.  12.  1921  —  LOT  16  BLK  1.  City  of 
Lodi.  E  V  Roper  to  J  A  Sleeth  .  . . 
Sept.    7.    192| 


LIENS  PILED 


SAN  JOAQUIN  COUNTY 


Recorded  Amounl^ 

Sept.  12.  1SI21— N  6!)  FEET  LOT  6  and 
all  of  Lois  7  and  8  Klk  13.  City  of 
Tracy.  \V  L  Williamson  vs  John  C 
Droge    $18f 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manu^'aotureri  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  YEON   BUILDING 

San    Francisco.    Cal.  Portland.  Oregon 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  OaR  Street 

Bet.  Gough  and  Octavia  San  Francisco 


atur<la.v.    SeptemI.er    1 7.    1921  BUILDING       AND       ENGINEERING 

COMPLETION   NOTICES  Drilling:     well,     complete,     includine 
casingr.    ttp..    H,    H.    Orr.    agreed    price 

8A1V   MATEO  COPNTY                   '  ^^^'"^    ^^^^.  ^^  ^^^   ^    ,^    ^^^^.^^    ^en- 

ecorded                                         Accepted  "•»'  '''"S  ■  e''Bineers_ 

■pt.    14,    1»21— LOTS    1    ANI>    2    BL,K  „ 

13,  Kaston   Addition  to  Burlingame.  UKIAH.   Mendocino  Co,  Cal.— Geo,   F. 

Burllnganif.      \Vm  B  Curtis  to  M  O  ^^^^-  San    Francisco,  awarded  contract 

.VIcolaides                             '-■ept      13     lic'i  ^Y    Supervisor.-!     for     constructing     the 

•pt.  12.  1921-EASTKRL,Y  POnTIOx'  West    End    Nash     and    State    Highway 

I^t    4    Blk    4     Map     2     BurlinKame  1°^^    beginning    at    Engineer's    Station 

Land  Co..   Burlingame.  Calif.   David  .M    and    ending    at    Engineer's    Station 

Home    to    whom    it    may    concern.  1»8-    ^^-'o    feet.      E.    H.    Smith,    County 

Sept.    10.    1921  Surveyor. 

■pt.     8.     I!t21— LOT       10       BLK       28.  . ! ^        ^    ,       ^.      , 

Crock.-r   Estate   Tract    No.    1.   Dailv  LODI.    San    Joaquin    Co..    Cal.— Clark 

CItv.  .loami   n  East  to  whom  it  maV  &   Henery   Construction   Co..   38   S.   Sut- 

con'cern                                  Sept      1      iHn  '^'"     S' •     Stockton,     at     approximately 

^ ■      '  "  $.500,000  awarded   contract   by  Trustees 

for      improving      Pleasant      Ave.      from 

■DIPT  T"  A  OT'    r\r?   T  Tfrno  Lockford     to    Locust;    from    Locust    to 

K.J!iL.i!iA&i!i   UJ    liUijJNb  ^,^.   f^om   Elm   to   Pine:   from   Pine   to 

Oak;    from    Oak    to    Walnut,    and    from 

SAN   MATEO   COPXTY  Walnut   to   Lodi  Ave. 

.  Elm    St     from    point    40    ft.    west    of 

m's^M-'l-coBI-HV  RANCH    Pe°""'  *'^'"   ''"     '°   Cherokee   Lane. 

pt    8.   19.1— tOBLHN    RA.NCH.  Pe^-  Stockton     St.    from    Locust    to     Elm; 

cadero.      J    n    Pennington    to    C    H  j,,„,  ^^  p.„^.  p.,„^  ^^  O^^.  ^^^  ,„  „-.„. 

Weideman      »737  nut;    Walnut    to   Lodi    Ave. 

^— ^--;-^— -— — — -^— ^^^^^^^^^^— -  Church  St.   from  Louie  .\ve.  to  Lock- 
ford;    Lockford    to    LocusI ;    Locust    to 

■  E^m;  Elm  to  Pine;  Pine  to  Oak;  Oak  to 

'JPlI'fPC        HTJfVVT      Xtrr\J>Tr  walnut;  Walnut  to  Lodi  .\ve. 

£  II  ht(i>,      iilULtl        WUKh^,  Lockford  St.  from  Pleasant  to  School; 

IADS     &      WATER     SYSTEMS  school  to  Sacramemo;  Sacramento  to  a 

__^^___^_^_^__^^^^_^_____  point   12.1   ft.   east;  all   by  grading,  con- 
structing hydraulic   combined   concrete 

ci'ontinued    from    Pagre    21)  curbs  and  gutters  and  paving  with  1%- 

in.    Warrenite    wearing    surface    on    an 

....r-Tc-Q    r.  1       ,;.   ,,  asphaltic    concrete    base    2%    in.    thick. 

N'.ELES,  Cal.— Following  con-  ^nit  bid.  $.isy.   sq.   ft.   paving,   grad- 

r    water    system    for    town    of  j         .  02    s       ,t     "l     f.    Barzelotti,    City 

r  were  awarded  by  County  Su-  Engineer. 

Cast   pipe   and  specials.  U.   S.  Cast   I.  „„    „  „  „       .-,   , 

pe   and   Fdy  Co      512  269  '7  MARTl.NEZ.  Contra  Costa  Co..  CaL — 

■•■    '     _ht      iron"   pipe      a"nd      fittings.  County  Clerk  J.  H.  Wells  instructed  to 

ly  Co..  $6828.20.  '^''•'^   '•''^^   *'°'"    macadamizing  2600   ft.   of 

lives    GrinneU  Co     $70163  roadway  leading  from   the  State   High- 

vdrants     and     Jones     hydrant  way  to  Crockett.     P..  R.  Arnold.  County 

^S0.2o.  Engineer. 

lion    of    pipe,    trenching    and 

IK   and    material    tor  joints.    R.  LOS    AXGELE>S.    Cal. — Wm.    Lidding- 

Ware.     2126     E.     38th     St.,     $8984.02  ton.    420    E.    60th   St..   awarded   contract 

em.  joints).  at    $65,857.07    for    paving    Norton    Ave. 

StC'I  tank  and  tower.  Chicago  Bridge  bctw.    Wilshire    Blvd.    and    Pico    St.    in- 

T          ^.Vks..  $7050.  volving   225,006    sq     ft.    grading   at    2.9c 

ting  pumping  plant  and  der-  ft.;    225.006    sq.    ft.    6-in.    concr.    paving 

II    Bros..    Box    353,    Lancaster.  at  24c  ft;  2447  sq.   ft.  grading  and  oil- 

jt Concr.     work    to    same    firm  ing   at    6c   ft.;    1802    lin.    ft.    curb   at   64c 

ill   cu.  yd.   for  found,  for  tank.   $20  ft.;    1374    sq.    ft.    sidewalk    at    20c    ft.; 

e  yd.  for  found,  for  pumps  and  50c  oatch  basin  at  $420;  7S6  ft.  house  con- 

't  floors.  nection    sewers    at    $1.25     ft.;    wooden 

irbine    pump,    Byron    Jackson    Co..  guard     rail    at    $100.      Other    bids    re- 

I;    booster    pump,    same    company,  ceived  by  Board  of  Public  Works  were: 

7.  A      D      Chalmers.     $65,S70.93:     Tryon    & 
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I. rain.  (t&.960:  Geo.  H.  Oswald.  $68.- 
271.74:  Wells  &  Dressier.  $70,780.48: 
Geo.  R.  Curtis.  $73,274.66;  engineer's 
Fstimate.    $68,897.93. 


.SANTA  Crtl.'Z.  Santa  Cruz  Co.,  Cal. — 
City  Engineer  James  K.  James  in- 
structed to  prepare  specifications  for 
surfacing  the  new  Soquel  Ave.   bridge. 

SA.N'TA  CRUZ.  Santa  Cruz  Co..  Cal. 
—  \V.  E.  Miller.  SI  Church  St..  Santa 
I'luz.  at  $23.24S.73  submits  low  bid  to 
City  Council  for  improving  portions 
f.r  '  Bay  St..  involving  88.819  sq.  ft. 
KT.-i.ling;  54.039.80  sq.  ft.  5-ln.  concr. 
pavement;  1983.21  lin.  ft.  6-in.  vit. 
s.  wer:  896  lin.  ft.  4-in.  laterals;  68 
wye  branches;  9  brick  manholes: 
2856.87  ft.  12-in.  concr.  drain  pipe;  12 
combination  catchbasins  and  manholes; 
2  brick  catchbasins.  Merced  Concrete 
Pipe  Co.  and  John  Kristich  bid  $29,- 
424.80.  Taken  under  advisement. 
James  J.  James.  City  Engineer. 

FRESNO.  Fresno  Co..  Cal. — Geo.  S. 
IKnsnn  &  Sons.  247  Douglas  Bldg..  Los 
Angtles.  submitted  the  lowest  bids  on 
two  stretches  of  graveled  road  tor  the 
iijinity  highway  system.  Their  bid  on 
lloiil,;'  1.  Sec.  C.  part  1.  was  $101,960. 
inv. living  2500  cu.  yds,  grading  at  $1.50 
yd  ,nnd  32.200  tons  gravel  surfacing  at 
$3.05  ton;  on  Route  1.  Sec.  C.  part  2. 
$S5.550.  involving  500  cu.  yds.  grading 
at  $5.50  yd.  and  2S.000  tons  gravel  sur- 
facing at  $2.85  ton.  Frank  L.  Marks 
was  low  bidder  on  Route  1.  Sec.  C.  part 
3.  at  $75,616,  involving  1500  cu.  yds. 
grading  at  $1  yd.  and  28,200  tons 
gravel  surfacing  at  $3.38  ton. 


.VAPA,  Napa  Co.,  Cal. — Until  Oct.  1, 
10  a.  m  ,  bids  will  be  received  by  Jas. 
A.  Daly,  County  Clerk,  for  grading  a 
portion  of  the  county  road  in  upper 
Chiles  Valley,  between  the  Henry 
Chiles  house  and  the  supervisorial  dis- 
trict line  between  Districts  2  and  3.  a 
distance  of  3.2  miles.  Edw.  P.  Ball. 
County   Surveyor. 


MARTINEZ,  Contra  Costa  Co..  Cal. — 
Warren  Bros..  Rialto  Bldg.,  San  Fran- 
cesco, refuse  to  sign  contract  for  pav- 
ing Esco"bar  St..  claiming  a  mistake  in 
the  Ijid.  The  company  claims  to  have 
figured  the  grading  work  by  lineal 
feet  instead  of  square  feet.  The  bid 
is  $24,026.17.  which  is  practically  the 
same  of  City  Engineer  T.  D.  Farley's 
estimate.  Paul  &  Sayles  of  Martinez 
bid    $28,463.05. 


LIBERTY 

WALLBOARD 

KEV-HOLD  PLVrrcVlATH  COMPANY 


J 


Board     that     v    , 
«»rp   or   bucltle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 1/4  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Circular  Steel  Windows-Cheaper  than  Wood 


Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 


San  Francisco,  California 


ICararn  Qlnttstrurtion  Exports 

Issued   every  business  day  of   the   year.      Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all   classes  of  building,   street,  sewer  and 
highway    projects,    bridges,    dams    and    harbor    works, 
machinery,  etc.     Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
560  MISSION   STREET                    SAN  FRANCISCO,   CAL. 

House  Phone,  Kearny  2967                                                        ; 
Apartment  Phone,  Kearny  2307                                                [ 

FRED  H.  BOGGS      ; 

INSURANCE              ; 

734-T44  Bush  St.                  ' 

Member 
SAN  FRANCISCO                           /nsurance  Brokers  Exchange 

Reintiart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMBER   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    AVork,    Stock    Doors,    Sash 

Frames   and    Mouldings 
17TH    &    KANSAS    STS.                -               SAN    FRANCISCO 

Phone   Market   1057 

.,» 

Just    FLUSHit    on!             1 
|>VPIDOIITH                        1 

fc^MBMB     TRADE    MARK      ^-i-"^                                                                                                  ..M 

will  permanently                                                                     '■1 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIMNEBORNf  SOMS,  Inc. 

355  Pacific  Electric  Building,  Los  Angeles                                                                                 77  O'Farrell  Street,  San  Franciico 

3S 


I 


Ceniii    1-cr    Copy 


Phone    Doaglns   2372 


rnhiication   Office  ^  ^>^-  FKAXCISCO.  < 'AL..  SEPTEMBER  24.  1921      ^"I'li^hea  Every  s»t"'-^iay 

><I0      Mission      Street  Twentr-first    Aear,    ><>.    39 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 
Necessary 


A  One  Piece 

Wall  Can 

Be  Obtained 


AVniTE  FOR  IXFOR.MATION 


Schumacher  Wall  Board  Co. 

Warehouse:  1 15  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  BIdg. 


Telephone  Kearny  2522 


Telephone  Garfield   17 


FOR  SALIC  BY  ALL    LI'MBBR  DBALBRS 
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Oranmental  and  Miscellaneous  Iron  Work 
Steel  Sash    ::    Wire  Work 

Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 
San  Francisco 


Phones 


Market  730 
Market  731 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAX  FRANC  JSCi).  i'Ah..  SEPTEMBER  24.  HfJl 


Twenty-first    Year,    No.    39 


Building  g) 
Engineering^ 


No.    560    Mission    Street, 

San   Francisco.   Calif. 

.lilts.    I..    A.    I,.\R.SIO.\,    Pnblixher 

J.    r.   F.4RRELr.   Blannering   Editor 


Devoted  to  the  Engineering.  .Archi- 
ectural.  Building  and  Industrial  Ac- 
Ivilie.'!    of    the    Pacific    Coast. 

Ofllol.il    Paper    of   Vnllejo   Banders' 


jscription  terms,  payable  in  advance 
8.  and  Possessions,  per  year... $4. 00 
■adian  and  Foreign,  per  year..  5.00 
g\e  Copies    15c 


E 

liter 

ed 

n»     se 

oo 

i>6 

cla! 

g 

matter 

at 

an 

Frr 

no 

HC 

n  r 

mt 

Office 

11 

nder  act 

of 

^ovprrcy 

" 

jf 

Ma» 

ch 

3, 

18T 

0. 

Till-     importance     of     compiling     and 

►reserving    accurate    paving    construc- 

lon    records    cannot    lie    overestimated. 

tealizing  this,  the   Paving  Commi.ssion 

if  lialtimoro  has  devised  and  compiled 

L      map    and     tile       system.       showing 

■harncter    of     paving    and     details     ot 

I  tion    a.s    far    back    as    informa- 

iccessible:   som-   of  the   records 

from    1883.    when    Eutaw    Place 

\'ed    with    asphalt    block    on    a 

e.     The  system    was  described 

ivs    by   Col.    R.    Keith    Compton. 

in   of   the   Commission    in   a   re- 

i<lr]ress      before    the      Engineers' 

I'ji      c.f    Philadelphia: 

III!      the      200-ft.    .^caie      mile-square 

beets,    the    various    classes    of    paving 

.re    indicated      by      the      conventional 

olor.<.      On    each   section    of    work,    the 

.miK    i.eing    marked    by    arrow    points, 

•  d    a     small     paster,    indicating 

irtnient  in  charge  of  the   work. 

Tact   number,   the  date  of  com- 

'leti'.ii    and    general    reference    to    the 

etails    of    the    paving.      These    sheets 

re    mounted   on    heavy   cordboard    filed 

ly     as     swinging     leavi-s     in     a 

ling      cabinet,    the      immediate 

-    may    be    had    to   any    section 

;.)e  by  swinging  back  the  leaves. 

he  1  olor  scheme  used  on  the  maps 
«  as  follows:  Asphalt  block,  orange; 
ituliihic.  dark  green:  bituminous  con- 
rete.  purple:  cement  concrete,  (iray; 
ranite  block  on  concrete  base,  green- 
*h  blue:  granite  block  on  sand,  blue 
rayon  pe-icil  hatched:  macadam. 
ght  blue:  .scoria  I  lock,  pink:  siieel 
sphalt.  light  brown;  vitrified  brick, 
ed;  and  wood  block,  yellow. 

Further    records,    filed    in    drawers    In 

he  lower  portion  of  the  map  case,  are 

ad-   on    5   X    8    In.   cards:    while   cards 

■  r    llie    Paving    CommiS-^ion    and 

•18  for  other  agenciis.  a  id  give 

It  or  the  con.<trui-ti  .n,  F.nob  as 

"•■    I'lving  livncy.    the   r.nt-.-irl    ntj-n- 

er.   the    length    and    the    total    area    ot 

I'ork.    details    of    contract,    the    begin- 

Ing  and  completion   of  the   work,    the 


■  luantities  of  the  variou.s  items  of  the 
work  with  the  unit  prices,  the  various 
brands  of  paving  material  and  the 
previous  paving  of  the  area.  The 
tables  of  intermediate  lengths  and 
width  of  street  and  street  returns  are 
on  the  back  of  the  paving  record  card. 
On  the  maps  details  are  shown  ol 
even  some  of  the  oldest  paving  in  the 
city,  notably  Kulaw  Place,  paved  in 
I8S3.  The  data  on  this  old  paving 
were  obtained  by  reference  to  the 
annual  reports  for  that  year.  In  all 
cases  where  such  reports  did  not  give 
this  information  someone  familiar 
with  the  paving  was  consulted  for 
such  details  and,  failing  in  this,  a 
physical  examination  was  made  of  the 
actual  paving. 


UF.TAIL       H  MDER       Y.\RDS       SHORT 
4,.'M)O,O0O,00O    FEET    OF    LUMBER 


Retail  lumber  yards  of  United  States 
are  short  4.500.000,000  feet  of  lumber 
compared  with  their  normal  holdings, 
according  to  Charles  S.  Keith,  a  direc- 
tor of  the  National  Lumber  Manufac- 
turers' Assn.  and  former  president  of 
Southern  Pine  Assn.  Mr.  Keith,  who 
is  also  head  of  Central  Coal  &  Coke 
Co..  stock  of  which  is  listed  on  New 
Vork  Exchange,  says  the  average 
shortage  at  each  retail  lumber  yard  is 
150.000  feet.  There  are  about  30,000 
retail  lumber  yards  in  the  country. 

Replenishments  of  stocks  of  retail 
lumbermen  to  a  normal  total  would 
absorb  more  than  70  per  cent  of  mill 
holdings  in  the  United  States,  Mr. 
Keith  says: 

■Retail  yards  have  not  been  buy- 
ing lumber  for  three  reasons,"  Mr. 
Keith  said  to  the  "Wall  Street  Jour- 
nal" correspondent.  "First,  they  could 
not  collect  their  accounts.  Second,  the 
banks  would  not  extend  them  credits. 
Third,    prices   have   been    falling.'' 

"Now,  however."  he  added,  "conver- 
sion of  wheat  crop  into  money  is  re- 
lieving the  first  two  conditions.  I 
think  it  is  a  fact  that  lumber  is  sta- 
ble. Price  is  not  receding.  So  I  think 
retail  yards  are  going  to  replenish 
their  stocks  within  the  next  five  to 
seven  months.  We  are  at  turn  in  the 
lumber  industry.  We  rarely  get  an 
order  today  that  is  not  followed  with- 
in 24  to  4S  hours  by  a  wire  urging  us 
to  ship  immediately.  This  simply  con- 
firms condition  of  yards  as  reported  by 
salesmen  of  various  companies.  I  think 
we  will  soon  see  a  better  volume  of 
lumber  business  at  better  prices  and 
that  1922  will  be  a  prosperous  year  for 
lumber  industry." 


IIIGE.ST      OF    >E\V   FEDERAI.      HIGH- 
WAY   ACT 


Digest  of  the  new  federal  highway 
act,  passed  by  the  senate  and  now 
pending  before  the  house,  has  been 
made  by  the  office  of  C  H.  Purcell  of 
the  federal  bureau  of  public  roads  for 
the  Oregon  State  Chamber  of  Com- 
n;erce.  This  measure  provides  for  an 
appiopriation  of  JTo.OuO.OOO  for  pri- 
mary and  secondary  highways  and  for 
♦  15.000.000  for  forest  roads.  The  ap- 
piopriation for  primary  and  secondary 
roads  shall  be  distributed  among  the 
states  aa  follow;);  One-third  accord- 
ing to  area;  cnc-lhird  according  to 
population:  and  oic-ltilid  according  t) 
mileage  of  rural  delivery  and  star 
routes.  The  appropriation  for  forest 
roads    shall    be    distributed    relative    to 


tile  needs  of  the  various  forests  and 
to  the  area  and  value  of  the  forest 
lands  in  each  state. 

The  appropriation  for  primary  and 
secondary  highways  will  be  distributed 
to  match  funds  made  available  for 
highway  construction  by  the  respective 
states.  Those  states  which  are  at- 
tempting to  construct  highway  sys- 
tems to  connect  with  highways  of  other 
states  will  be  given  preferential  con- 
.sideration.  As  soon  as  the  bill  is  finally 
enacted  by  congress,  the  bulk  of  the 
two  appropriations  will  be  made  avail- 
able and  the  remainder  will  be  dis- 
tributed before  the  expiration  of  the 
year. 


(O-OPERATIOV   OF   EVGIVEERS   AND 
-ARCHITECTS 


Says    Engineering    and    Contracting: 

"There  has  been  difficulty  enough  in 
getting  engineers  and  architects  to  co- 
operate, and  there  will  be  further  fu- 
ture difficulties:  but  we  believe  that 
the  two  professions  are  coming  into 
ever  closer  agreement  and  practical 
co-operation  because  such  an  end  is  to 
their    mutual    advantage. 

"lealousies  either  within  or  be- 
tween professions  are  just  about  as 
harmful  and  disgusting  as  are  private 
jealousies. 

"There  was  no  good  reason  for  disa- 
greement between  engineers,  archi- 
tects, and  contractors  on  the  subject  of 
the  quantity  survey:  but  because  of 
the  proportionately  greater  danger  ot 
disagreement  on  any  subject  among 
three  parties  than  between  two.  there 
is  just  reason  for  .satisfaction  in  noting 
that  a  joint  committee  of  the  American 
Institute  of  Architects,  the  American 
Engineering  Council  and  the  Associat- 
ed General  Contractors  has  brought  in 
a  unanimous  report  endorsing  the 
quantity  survey.  Every  such  step 
makes  succeeding  steps  easier,  and 
even  should  one  or  more  of  the  or- 
ganizations unexpectedly  reject  the 
recommendation  of  the  joint  commit- 
tee, the  tree  of  co-operation  and  effi- 
liency   will  have  added   to  its  growth." 


i-of.vi,  f:\gixeer  perpect.s  pi,.\n 

FOH      niSTKlIU  TIXG     COTRETE 
l\   'I'l  V\i;i.   WORK 


.\liout  fifty  engineers  representing 
various  railroads  and  other  industries 
where  engineering  is  one  of  the  most 
important  departments,  were  guests  of 
the  San  Francisco  &  Sacramento  rail- 
road September  7th  to  the  Redwood 
laiiyon    tunnel. 

Charles  VV.  Mardel.  Chief  Engineer, 
ai'd  W.  T.  Richards.  Construction  Engi- 
neer of  the  San  Francisco  &  Sacra- 
mento road,  explained  the  new  system 
of  reinforced  concrete  tunnel  lining 
while  workmen  placed  a  complete  arch 
or  rib  in   position. 

The  new  system  is  the  invention  ot 
Pierre    Zucco.  San    Francisco   Engineer. 

A  feature  of  the  system  is  that  the 
entire  structure  Is  manufactured  in  the 
daylight  outside  of  the  tunnel,  after- 
wards being  fitted  into  place  much  on 
th>  orlncinle  of  the  "knock-down" 
dwelling  of  late  years. 

In  the  present  Instance  the  ribs  and 
I'.ilis  a'c  cast  at  Ibo  woi  k  yaid  of  the 
company  in  the  Itorkridge  district  and 
installed  at  night  after  the  heavy  tratllc 
of  the  day  has  been  suspended. 
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The  Observer 


■•Ti)  perpetuate  ralitornia's  glorious 
past,  and  to  build  for  her  glorious  fu- 
ture, a  mammoth  memorial  stadium 
will  be  built  by  the  Associated  Student 
Body  of  the  University  of  California 
at  Berkeley.  Greater  in  size  and  ca- 
pacity than  the  Coliseum  of  Rome, 
with  a  seating  capacity  of  60,000  per- 
sons, this  imposing  structure  will  be 
erected  on  the  border  of  the  campus. 

Interesting,  and  wholly  novel  is  the 
financial  plan  for  this  structure.  Dol- 
lor  for  dollar  return  on  subscriptions 
is  assured.  $100  scrip  books,  good  for 
$100  in  tickets  to  games,  being  issued 
tor  t-ach  subscription  of  that  amount. 
These  scrip  books  arc  good  for  a  pe- 
riod of  ten  years,  at  the  rate  of  $10 
worth  of  tickets  a  year,  for  any  ath- 
letic contests  in  the  Stadium,  including 
the  annual  "Big  Game"  at  Berkeley 
or  at  Palo  Alto.  The  subscriber  also 
has  reserved  for  his  purchase  seats  in 
excess    of   those    covered    by    this   scrip. 

Students  are  now  engaged  in  pre- 
paring for  a  whirlwind  campaign 
which  will  begin  October  3.  in  which 
a  statewide  effort  will  be  made  to  raise 
the  neces.sary  $1,000,000  within  two 
weeks.  A  general  committee,  of  which 
Governor  William  D.  Stephens  is  chair- 
man, Ihas  been  appointed.  The  Cali- 
fornia alumni  are  organized  into  local 
committees  for  the  direct  solicitation 
of  subscriptions.  Every  student  is  at 
work  in  some  connection,  each  with 
the  desire  to  make  this  great  memorial 
stadium  a  reality. 

Need  for  such  a  structure  has  been 
felt  with  growing  urgency  since  the 
war  The  university  now  stands  as 
the  largest  in  the  United  States,  and 
the  national  athletic  supremacy  gamed 
by  her  during  the  last  year  has  made 
the  need  for  a  stadium  even  more 
pressing.  Thousands  were  unable  to 
secure  admittance  to  the  California- 
Stanford  game  last  year. 

But  most  fitting  of  all  i.s  the  dedica- 
tion of  such  a  structure  to  California's 
dead  heroes  of  the  great  war.  In  its 
entirety  the  memorial  stadium  will  be 
a  fitting  field  for  the  athletic  contest 
of  this  greatest  of  universities,  and  a 
lasting  memorial  to  Ihe  hero  dead  of 
the  State. 


It  is  with  deep  regret  that  the  many 
friends  of  Grant  Warren  learn  of  his 
dc-th  on  September  15.  the  result  of  an 
attack  of  blood  poisoning.  Mr.  War- 
ren, a  credit  man  for  the  Henry  Cowell 
Lime  and  Cement  Company,  had  a  host 
of  friends  in  the  l)uilding  fraternity 
and  was  rated  an  invaluable  man  on 
the  force  of  the  Cowell  concern. 


Suit  has  been  filed  at  Martinez  by 
.las.  T.  Narbett,  Richmond  architect, 
against  Manuel  Mederious  of  Crockett 
to  enforce  completion  of  a  contract  for 
a  building  erected  by  Narbett  for  the 
defendant.  The  complaint  alleges  the 
amount  of  the  contract  to  be  $15,000. 


Press  dispatches  from  New  York 
says:  Spruce  lath  has  increased  in 
price  from  $10.50  a  thousand  to  $11.50 
to  $12.  Cement  stocks  on  hand  are  far 
below  the  reserve  for  other  months 
this  year.  Brick  prices  here  have  ad- 
vanced  $1   a  thousand  to  $16. 

Clyde  A.  Griffin,  secretary  of  A.  C. 
Blumenthal  &  Co..  is  in  Los  Angeles 
attending  to  the  details  of  a  branch 
office  in  the  Pacific  Mutual  Lite  Bldg.. 
recently  opened  by  that  firm. 


.T.  C  Oglesl>y.  civil  engineer  of  San 
Rafael,  received  his  fifth  appointment 
as  a  City  Kngineer  when  he  was  se- 
lected by  the  Trustees  of  San  Anselmo 
lo  fill  that  position.  Oglesby  is  also 
engineer  for  the  towns  of  Mill  Valley. 
Corte  Madera.  Larkspur  and  Sausalito. 


Legal  action  will  be  taken  against 
Kister  &  Johnson,  sub-contractors  on 
highway  work  near  Vina.  Tehama 
Count.v.  by  Deputy  State  Labor  Com- 
missioner .lohn  S.  Blair,  unless  imme- 
diate settlements  are  made  with  their 
employes,  whom  they  paid  with  bad 
checks,  it  is  alleged.  Blair  already  has 
checks  in  his  hands  which  aggregate 
$1,500  or  more  upon  which  payment 
was  refused  by  the  bank,  because  of 
insufficient  funds  in  the  name  of  the 
contractors. 


James  W.  Stafford,  prominent  in  bus- 
iness circles  in  Sacramento  since  com- 
ing to  California  in  1875.  died  in  that 
city  September  17.  at  the  age  of  69 
after  a  lingering  illness.  He  was  re- 
tired from  active  business,  having  left 
the  Franzier  Lumber  Co.  about  five 
years  ago. 


For  the  week  ending  September  10. 
ini  mills  in  Western  Oregon  and  West- 
ern Washington  report  lumber  pro- 
duction at  52,590.828  feet,  which  is  30 
per  cent  below  normal.  New  business 
totaled  42.967,786  feet.  Shipments  to- 
taled 52.485,952  feet.  For  delivery  by 
rail,  new  business  included  1117  cars; 
rail  shipments.  1127  cars.  Unshipped 
balance  in  the  rail  trade  was  27S5  cars, 
in  the  cargo  trade,  domestic  orders 
totaled  6.202.763  feet;  export.  3.255,023 
feet.  Coastwise  and  intercoastai  cargo 
shipments  totaled  14.981,636  feet;  ex- 
port   shipments,    3.694,316    feet. 


Donald  Bruce,  associate  professor  of 
forestry  in  the  University  of  Califor- 
nia, has  prepared  a  new  volume  table 
whereby  the  lumber  content  of  white 
fir  trees  can  be  determined  if  the 
diameter  and  height  of  the  trees  are 
known.  No  satisfactory  tal)le  of  this 
sort  has  previously  been  available 
since  this  species  has.  until  recently, 
been  considered  of  little  value.  With 
the  imminent  shortage  of  lumber,  how- 
ever this  species  has  been  logged  with 
a  profit  and  its  wood  found  to  be  sat- 
isfactory for  many  purposes.  The 
table,  which  is  based  on  careful 
measurements  from  nearly  12,000 
trees,  is  published  in  Bulletin  No. 
329  of  the  Agricultural  Experiment 
Station  of  the  University  of  Cal- 
ifornia. This  bulletin  may  be  ob- 
tained free  of  charge  by  writing  to  the 
College  of  Agriculture  of  the  State 
l^niversity   at   Berkeley,   Calif. 


During  the  first  six  months  of  1921, 
Japan  was  the  best  customer  at  the 
West  Coast  lumber  mills,  taking  near- 
ly 91  million  feet.  China  was  next  with 
69  million.  Australia  and  the  West 
Coast  of  South  America  took  about  24 
million  each.  The  United  Kingdom 
dropped  to  18  million. 


The  Oakdale  Irrigation  District  has 
decided  to  employ  a  water  superin- 
tendent and  not  an  engineer,  as  first 
planned,  to  succeed  Burton  Smith,  who 
retires  October  1.  Milo  J.  Caton  of 
Merced  will  probably  be  selected  to  fin 
the   position. 


All  the  paint  manufacturing  plants 
in  Pittsburg,  Pa.,  are  operating  in  full. 
Some  have  been  forced  to  operate  ov^^ 
time.  Makers  hold  the  opinion  th| 
the  coming  season  will  establish  a  ne 
high  record.  Quotations  are  abO( 
$1.50  a  gallon,  wholesale,  below  l^ 
year's    prices. 


A.  J.  Wiley,  consulting  engineer 
the  Turlock  and  Modesto  Irrigatli 
Districts,  w'ill  be  asked  to  act  in  fg 
same  capacity  for  the  Oakdale  and  Sa 
Joaquin  Irrigation  Districts  in  tl 
construction   of  the   Melones   reservoB 


The     Berger     Manufacturing     Co. 
California   has   secured   the   services 
H.  A.  Hargrave  as  sales  manager  of  if 
fireproofing    department    in    the    soutti 
ern   section    of   the   state.      Offices    wi 
be    maintained    at    405    E.    Second 
Los   Angeles. 


City  of  Piedmont.  Alameda  Counfi 
is  planning  improvements.  The  elf 
council  will  call  an  election  to  declj 
the  question  of  issuing  $250,000 
Donds.  $67,000  of  which  will  finan^ 
sewerage  repairs.  Park  improvement 
and  increased  school  facilities  wfl 
take   up   the   balance  of  the  issue.       9 


Tile  A  W  Quist  Co,  structural  enfflr 
neers  and  general  contractors,  Hogfe 
JSIdg,  Seattle,  want  quotations  for  fur- 
nishing approximately  5.500.000  ft  o( 
lumber.  The  purpose  for  Which  the 
material  is  to  be  used  has  not  becoil 
made  public. 


G.  M.  Roy,  San  Jose  capitalist,  is  in-i 
foresting  railroads  and  industri&l 
plants  in  a  patented  washer  for  lockingj 
nuts  to  bolts.  The  in{-ention  is  tid 
product  of  B.  F.  Hildebrand.  a  San  Jofp 
man.  PLoy  is  now  in  the  East  arrany-j 
ing  for  the  formation  of  a  $4,0O0.O(ro 
corporation  to  place  tlie  washer  on  tftft; 
market.  A  factory  to  manufacture  thej 
product   will   be   built   in   San  Jose. 


Men.   said   to   be   agents   of  the   Ca 
fornia    Builders'     Exchange,    are 
rating    in    Sacramento    in    an    effort 
pave    the    vray    for    the    spread    of    tt« 
open-shop    movement,    according    to  >»J 
report  received  at  the  weekly  meetiii 
of    the    Federated    Trades    Council    of 
Sacramento.      L.     G.     Keating     of      thel 
Piano  Workers'  Union  declared  he  w^Si 
approached  by  agents  on  the  matterJ 


Reports  to  Bradstreet's  from  l 
cities  of  the  United  States  show  , 
total  value  of  building  permitted  foi 
in  August  of  $145,850,330,  a  gain  01 
37.4  per  cent  over  August  a  year  ago 
and  comparing  with  a  total  expendli 
ture  at  163  cities  for  July  of  $149, 
456.170.  These     returns     point    to    I 

larger  percentage  of  gain  than  has  beai 
shown  in  any  previous  month  thU 
year,  or,  indeed,  since  April  1920,  i 
total  for  145  cities  little  below  tha' 
of  all  cities  in  July,  the  largest  HB- 
gregate  recorded  since  April  a  yeai 
ago,  and  the  probability  that  Augus' 
this  year  will  furnish  the  fifth  larges 
monthly  total  there  is  a  record  of.  In 
teresting  features  of  the  detailed  show 
ing  by  groups  of  cities  is  that  thi 
northwest,  southwest,  far  west  am 
south  showed  gains  over  July,  and  tha 
these  groups  with  the  addition  of  thi 
middle  group  gained  over  August  i 
year  ago. 
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'BODi'cnosr      of     asphalt 

CREASES 


I  The  (luantity  of  native  asphalt  and 
iiative  bitumens  sold  in  the  United 
states  In  1320  was  198.497  short  tone, 
.-alued  at  51.213.908.  according  to  Ihe 
Jnited  States  Geological  Survey.  De- 
>artment  of  the  Interior.  This  was  an 
•  ncrease  of  125  per  cent  in  quantity  and 
jf  about  78  per  cent  in  value  over 
1919.  Gllsonite  was  reported  from 
ITinta  County.  Utah,  wurtzilite  (or 
elaterite)  from  Duchesne  County.  Utah, 
and  grahamite  from  Pushmataha 
'ounty.  Okla. 

The  sales  of  manufactured  asphalt 
obtained  from  domestic  petroleum 
amounted  to  700,496  short  tons,  valued 
at  $11,985,457.  or  J17.ll  a  ton.  Com- 
pared with  1919  these  figures  indicate 
an  increase  of  14  per  cent  in  quantity 
ind   37   per  cent   in   value. 

The  sales  of  asphalt  manufactured 
in  the  United  States  from  Mexican 
petroleum  in  1920  amounted  to  1.045.- 
;79  short  tons,  valued  at  $14,272,862. 
>r  $13.65  a  ton.  This  was  an  In'crease 
jf  55  per  cent  in  value  over  1919. 


By  a  lesse  executed  through  A.  C. 
Blumenthai  &  Company.  Inc..  exclusive 
agents  for  Loew  State  Building  at 
Seventh  and  Broadway.  Los  Angeles. 
the  Leight^n  Co-operative  System  has 
leased  for  »  period  of  15  years  the 
restaurant  ind  cafeteria  in  the  base- 
nent  of  the  ".2-story  Loew  State  and 
rheatre  Buih'ing  at  a  gross  rental  of 
>ver  a   half  million  dollars. 

Mr.  Leighto.i  states  that  approxi- 
mately $150,000  will  be  spent  in  this 
■estaurant  in  the  way  of  decoration. 
!iuipment.  etc..  occupying  10.000 
iquare  feet,  and  will  be  the  finest 
lafeteria  of  its  kind   in  the  country. 

This  building,  which  is  owned  by 
liOews  Inc.  and  Ackerman  &  Harris, 
will  be  ready  for  occupancy  in  about 
;hirty  days,  and  cost  two  and  one- 
Half  million  dollars.  It  is  said  to  be 
jaying  the  highest  real  estate  rentals 
n  the   United   States. 

A.  c.  Blumenfhal  &  Co..  operating 
hrough  their  Los  Angeles  branch,  are 
landling  this  building,  and  state  that 
.he  total  ground  floor  and  basement 
lave  been  leased  with  a  total  rental 
)t  $230,000  per  year. 


II.4RKET  FOR  RAILWAY-COXSTH  IC- 

TIO\    MATERIAL,    .WD 

EftllPMEXT 


The  construction  of  about  100  mik-.s 
>f  3-foot  gauge  railway  in  the  Prov- 
ince of  Ontario,  Canada,  has  been  defi- 
iltely  decided  upon,  according  to  a 
report  by  Vice  Consul  J.  H.  Wetmore. 
)f  Xorlh  Bay.  Ontario.  It  is  planned 
lo  use  oil-burning  steel  locomotives 
ind  rolling  stick  of  about  15  to  20 
;onK'  capacity.  The  road  will  serve 
ibout  3000  square  miles  of  territory. 
:ontainlng  many  producing  mines  and 
ibout  11,000  mining  claims.  The  re- 
gion is  said  to  contain  gold,  silver, 
aarium.  asbestos,  feldspar,  and  copper. 
In  addition  to  timber  and  pulp  wood, 
farm  land,  and  water  power.  The 
lame  of  the  company  undertaking  this 
Droject  and  other  information  may  be 
>btained  from  the  European  Division. 
Burpau  of  Foreign  and  Domestic  Corn- 
mere,    by    referfnce    to   .\o     33861. 


rK«l>K    DEFIMTIO.V    OF    MII.IAVOIIK 

Millwork  is  defined  by  the  Southern 
^ash,  Door  and  .Millwork  Manufactur- 
ers' As.iociatlon  in  a  circular  just  is- 
sued as  follows: 

"Millwork  is  considered  to  be  that 
liortion  of  wood  building  material  only, 
"hown   and    specifled    for    the   construe- 


One  Third  of  Big  California  Power 
Program  Now  Under  Way 


By    MISS    CLOTILDE    Gra:.\SKY 
(Member     American     Institute     of 
Electrical     Engineers;    Associate 
Editor  Journal  of  Electricity,  San 
Francisco.) 


A  year  ago.  when  the  power  com- 
panies of  California  were  facing  a  pow- 
er shortage  brought  about  by  the  dry 
seasons  of  several  successive  years, 
they  outlined  a  plan  of  plant  construc- 
tion tor  the  next  ten  years  which 
should  take  into  account  the  probable 
growth  of  the  State  within  that  time 
and  the  increased  demand  for  electrical 
I)Ower  from  homes  and  industries.  One 
and  a  half  million  horsepower  are  to 
be  added  to  the  capacity  of  California 
companies  within  the  coming  decade 
under  the  plan  as  outlined,  and  $500,- 
000.000  to  be  spent  on  water  power  de- 
velopment. 

Since  that  time,  300,000  horsepower 
has  actually  been  added  to  the  devel- 
oped power  of  the  state  and  plants 
with  a  capacity  of  250,000  horsepower 
more  are  now  under  construction  and 
scheduled  to  be  completed  within  the 
next  ten  months.  In  other  words,  the 
program  is  being  carried  out  on  sched- 
ule time.  The  present  year  has  seen 
considerably  more  than  its  quota  of 
one-tenth  of  the  outlined  program 
actually  constructed,  with  a  quarter 
of  a  million  in  additional  horsepower 
available  for  the  growing  industries 
and  home  centers  of  the  State. 

Among  the  projects  which  have  been 
completed  within  the  past  twelve 
months  are  the  Kerckhoff  plant,  of  the 
San  .loaquin  Light  and  Power  Corpo- 
ration, which  added  45,000  horsepower 
to  the  service  of  the  San  Joaquin 
farms,  and  also  the  natural  gas  burn- 
ing plant  of  the  same  company  near 
McKittredge.  with  a  capacity  of  20.- 
000  horsepower.  An  equipalent  in- 
stallation has  been  added  to  thejr 
Bakersfleld  plant,  doubling  its  ca- 
pacity. 

In  Southern  California,  the  .Southern 
California  Edison  Company  has  added 
three  new  important  units,  all  of  them 
completed  during  1921.  The  first  to 
come  into  service  was  the  $10,000,000 
l>lant  on  the  Kern  River  with  its  40.- 
OOO-horsepower  installation,  supplying 
energy  over  the  Greenhorn  Mountains 
to  A'cstal  substation,  where  it  con- 
nects with  the  Big  Creek  line.  Soon 
after  this,  a  third  unit  with  22.000- 
horsepower  capacity,  was  added  to  Big 
Creek  plant  Number  Two.  Big  Creek 
Number  Eight  has  just  been  completed 
with  an  initial  capacity  of  30.000 
horsepower. 

The  Great  Western  Power  Company 
completed  its  Caribou  plant  early  this 
year.  This  has  increased  the  capacity 
of  the  company's  system  by  59.000 
horsepower,  and  has  added  a  world's 
record  to  western  engineering  achieve- 
ments by  transmitting  power  at  rec- 
ord-breaking voltage  of  165.000  volts. 
Work  on  this  project  was  started  in 
June.  1919.  and  operation  began  May 
7.   1921.     It   is   located   ten   miles   below 


I>ake  Almanor  on  the  north  fork  of 
Feather  River.  The  present  installa- 
tion comprises  two  30,000-horsepower 
units,  consisting  of  two  overhung  im- 
pulse wheels,  each  with  21  buckets, 
operating  under  a  head  of  1,008  feet, 
with  a  speed  of  171.4  revolutions  a 
minute.  Each  of  the  buckets  on  these 
wheels  weights  1,000  pounds.  The 
diameter  of  the  jet  which  strikes  them 
is  1!  inches.  These  wheels  and  gener- 
ator constitute  a  unit.  Each  unit 
weighs  290  tons:  the  revolving  ele- 
ment of  each  unit  weighs  170  tons. 
Tran.smission  is  by  means  of  aluminum 
cables,  nearly  one  inch  in  diameter, 
which  transmit  the  power  generated 
at  the  Caribou  plant  over  double  steel 
tower  transmission  lines  186  miles  to 
the  San  Francisco  Bay  distributing 
area. 

Even  this  record  is  to  be  broken  by 
the  Pacific  Gas  and  Electric  Company 
in  its  Pit  River  project,  from  which 
power  is  to  he  transmitted  to  San 
Francisco  at  220.000  volts.  This  work 
is  now  under  way.  the  great  Pit  River 
.\"o.  1  project  of  93.000  horsepower  be- 
ins  assured  for  completion  in  July, 
1922:  the  Hat  Creek  pLant  .N"o.  1  being 
completed  and  in  operation,  and  Hat 
Creek  No.  2  so  near  completion  that  it 
is  counted  that  it  will  be  in  operation 
within  30  days.  This  adds  20.00  horse- 
power to  the  Pacific  Gas  and  Electric 
System.  In  addition,  the  Oakland 
steam  plant  of  the  company  has  been 
enlarged  by  a  13.000-horscpowpr  unit. 
the  little  1200-horsepower  Spalding 
plant  h,as  been  put  into  operation  and 
an  S300-horsepower  plant  is  under  con- 
struction at  Spring  Gap  on  the  Middle 
Fork   of  the  Stanislaus   p.iver. 

Among  other  power  developments 
of  the  State,  the  Southern  Sierrag 
Power  Company  reports  28.750  horse- 
power now  under  way.  with  some  of 
the  work  very  near  completion.  In  ad- 
dition, there  should  be  noted  the  3350- 
H.P.  Scott  Dam  plant  of  the  Snow 
Mountain  Water  and  Power  Company 
and  the  construction  work  which  is 
being  carried  on  by  the  cities  of  Los 
Angeles  and  San  Francisco.  The  San 
Francisquito  plant  brought  in  47,000 
horsepower  late  in  1920,  and  an  addi- 
tion.al  83,000  horsepower  are  Ufiden 
way  on  the  Owens  River  and  at  Hetch 
Hetchy. 

At  the  beginning  of  1920.  the  total 
available  horsepower  in  California 
power  plants  amounted  to  just  about 
one  million  horsepower.  This  capacity 
has  now  been  increased  by  25  per  cent 
and  there  is  sufrtc4ent  qonstruction 
work  actually  under  way  in  California 
power  companies  to  bring  this  figure 
to  one  and  one-half  million  horsepower 
within  another  year.  When  it  is  real- 
ized that  an  abundance  of  electric 
power  is  one  of  the  basic  pre-requisites 
for  industrial  and  agricultural  growth 
in  this  State,  it  becomes  apparent  what 
an  opportunity  has  thus  been  opened 
for   the    future   development   of  Califor- 


lion  of  buildings  as  is  usually  made  in 
a  Fash.  door,  blind  and  millwork  fac- 
tory, clearly  detailed  to  scale  of  not 
less  I  ban  %  inch  to  the  foot,  and  docs 
not  include  anything  in  the  way  of 
rough  or  dressed  framing  lumber, 
flooring,  ceiling,  siding,  grounds  fur- 
ring, laths,  shingles;  no  hardware  of 
any  nature,  except  sish  puMeya  and 
sash  weights  and  cord.><  for  C.  H.  win- 
dows;    no     i-i.mposllinn     work     of     any 


rnture.  except  ci'lunin  caps  unless 
forming  a  pan  of  and  attached  to 
some  piece  of  millwork  on  to  which  it 
must  be  fixed  at  (he  shop,  nor  anything 
else  of  any  nature  not  made  of  dressed 
finished    lumber.'' 

• 

Out  of  every  hundred  pupils  who 
enter  public  schools.  15  get  through 
high    school       and    only       three       finish 
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APARTMENT  HOUSES 


Contract   Awarded. 

APARTMENTS  Cost.    ?30.000 

SAN    FRANCISCO.         N    Pine       105       E 

Leavenworth. 
Three-story    and    basement    frame    (12) 

apai'tments. 
Owner — R.     V.     De     Ryana,     1040     Lake 

St..   S-an   Francisco. 
Architect — None. 
Contractor — Republic    Engineering    Co., 

1040  Lake  St.,  San  Francisco. 


Contracts    Awarded. 

APARTMENTS  Cost.    $70,000 

SAN  FRANCISCO.     W   Stockton   Street 

91.6   N  Bush  Street. 
Five-story      and      basement      concrete 

apartment    house    (29   apts.). 
Owner — L.    B.    Ham,    105    Montgomery 

St.,   San   Francisco. 
Architect — A.      Merrill      Bowser,      Care 

Glass  &   Butner,  Hearst  Bldg.,  San 

Francisco. 
Concrete  work  to  Mission  Concrete  Co., 

Call   Bldg..   San   Francisco. 
Reinforcing  steel  to  Gunn  Carle  &  Co., 

44  4  Market  St..  San  Francisco. 


Plans  Being  Prepared. 

APT.   HOUSE  Cost,   J30.000 

SAN   FRANCISCO.      Larkin    St. 

Three-story  frame  and  plaster  apart- 
ment  house    (5   4-room  apts.). 

Owner — Name   withheld. 

Architect  —  Louis  Mastropasqua,  580 
Washington    St. 


Plans  Being  Completed. 

APT.    HOUSE  Cost,    ?4S5,000 

SAN  FRANCISCO.  NW  F'ilbert  and 
Hyde   Sts. 

Six-story  Class  "A"  reinforced  concrete 
community  apartment  house  (28 
apts.). 

Owner — Capo  di  Monte.  Inc..  rep.  by 
W.  F.  Chipman. 

Architect — T.  Patterson  Ross,  310  Cal- 
ifornia St. 


Plans   Being   Prepared. 

APT.  HOUSE  Cost,  $ 

SAN  FRANCISCO.  NW  Jackson  and 
Franklin  Sts. 

Eight-story  fireproof  community  apart- 
ment house  (S  9-room  apts.  with 
garages  in  basement). 

Owner — H.  M.  Wood. 

Architect — W.  L.  Schmol,  40  Montgom- 
ery St..  San  Francisco. 


To  Be  Done  by  Day's  Work. 
APARTMENTS  Cost,    $55,000 

SAN     FRANCISCO.       W.     Hyde     100     S. 

Pine. 
Four-story    and    basement    brick    (16) 

apartments. 
Owner — D.   J.   Clancy,   2SS4   Folsom  St., 

San    Francisco. 
Architect — None. 


Plans  Being  Figured. 

APT.   HOUSE  Cost,   $ 

LOS  ANGELES.     SE  10th  St.  and  Grand 

Ave. 
Three-story  brick  apartment  house  (51 

rooms). 
Owner — Wm.    Rosenblatt. 
Architect   and  Engineer — Edw.   C.   Tay- 
lor   and    Ellis    W.    Taylor.    713    W. 
8th    St.,    Los   Angeles. 
Figures    are    now     being    taken    for 
the   brick   work,   plumbing,    gas   radia- 
tion,   and    wiring.      The    remainder    of 
the   work   will   be   done   by   day's  labor 
under   the   supervision   of   the  owner. 


Contract    Awarded. 

APARTMENTS  Cost.    $13,000 

OAKLAND,  Alameda  Co.,  Cal.     W  Brush 

St..   50    N    loth   St. 
Two-story    16-room    frame    apartments. 
Owner — H.    S.    Brasker,    1534    Franklin 

St.,   Oakland. 
Contractor  —  California    Builders'    Co., 

1534    Franklin    St.,    Oakland. 


Sub-Figures  to  be  Taken. 

APARTMENTS  Cost,  $45,000 

SAN      FRANCISCO.        S   Pine    171-10    W 

Mason. 
Three-story    and    basement    frame    (15) 

apartments. 
Owner — Margaret      Bell,      716      Funston 

Blvd.,  San  Francisco. 
Architect — Not   Given. 


Plans    Being    Prepared. 

APARTMENTS  Cost.    $ 

SAN  LEANDRO,   Alameda   Co..   Cal. 

Two-story  and  basement  brick  apart- 
ment house. 

Owner — Sylvain    Godchaux. 

Architect — W.  H.  Weeks.  75  Post  St., 
San    Francisco. 


Being  Built  by  Day  Labor  and  Seg- 
regated  Contracts. 

APARTMENTS  Cost,     $55,000 

OAKLAND.  Alameda  Co.,  Cal.  Bellevue 
and  Staten  Avenues. 

Three-story  and  basement  frame  and 
stucco  apartments  (18  3.  4  and  5- 
room   apts.)      First   unit. 

Owner — Jas.    T.    Narbett. 

Architect  —  Jas.  T.  Narbett.  Easton 
Bldg..  Oakland. 

Heating  Engineers — Leland   &   Haley. 


BANKS 


Plans  to  Be  Prepared. 

ANNEX  BANK  BLDG.  Cost.   $ 

BERKELEY.      Shattuck  Ave.    and   Cen- 
ter St. 
Two  or  5-story  Class  A  40x100  annex  to 

present  office  and  bank  building. 
Owner — First  National   Bank. 
Architect — John      Galen      Howard,      1st 
Natl.   Bank   Bldg.,   San   Francisco. 
Plans  have  not  been  started  and  con- 
struction   is   not   expected    to   be   under 
way   for   at   least  a  year,  as   the   prop- 
erty is  under  lease  at  the  present  time. 


Contract    Awarded. 

STORE    &    BANK  Cost.    $40,000 

SAN    PEDRO,      Los    Angeles    Co.,      Cal. 

Tenth   St.  and  Pacific  Ave. 
One-story   brick   store   and   bank    bldg. 
Owner — California  Bank. 
Architects — Walker     &     Eisen,     Pacific 

Finance  Bldg.,  Los   Angeles. 
Contractor — Edwards,  Wildey  &   Dixon, 

Black  Bldg..   Los   Angeles. 


BONDS 


MADERA.  Madera  Co.,  Cal. — Super- 
visors sell  $25,000  bond  issue  of  Rip- 
perdan  School  District:  proceeds  of 
sale  to  finance  construction  of  a  new 
School. 


SAN  JOSE.  Santa  Clara  Co..  Cal. — 
Supervisors  sell  $155,000  bond  issue  of 
Campbell-San  Tomas  School  District; 
proceeds  of  sale  to  finance  construc- 
tion of  a  group  of  school  buildings, 
plans  for  which  are  being  prepared  by 
Architect  W.  H.  Weeks,  75  Post  St., 
San    Francisco. 


HAYWATtD,  Alameda  Co.,  Cal.— 
Bonds  of  $37,0011  voted  at  a  recent 
election  in  the  Castro  Valley  Scho<d 
District  to  finance  construction  of  || 
new  school   building.  > 


VISALIA,  Tulare  Co..  Cal.— Until  Oe& 
3  bids  will  be  received  by  SupervisoiS 
for  purchase  of  $12,000  bond  issue  (J 
Locust  Grove  School  District;  proceed^ 
of  sale  to  finance  construction  o| 
school    improvements. 


STOCKTON,    San    Joaquin    Co..    Cal.— 
Petitions      are      in    circulation      asking 
that   an      election     be  called     to     vote  ' 
bonds  for  completing   improvements  St 
Agricultural      Park      for    county      faijt  < 
purposes.      About    $300,000    will    be    re- 
quired  to   finance    additional    buildingsfei 
including      an      agricultural      pavilioig  i 
auto  exhibit  building,  poultry  building 
band  stand,  etc. 


SACRAMENTO,     Cal.— Until     Oct. 
bids    will    be    received    by    Supervisor 
for   purchase    of   520.000   bond   issue 
Bates   Union   School    District;   proceed^ 
of  sale  to  finance  construction  of  a  ne^ 
school    building. 


SACRAMENTO.     Cal. — Until     Octl 
bids  will  be  received  by  Supervisors  fo| 
purchase  of  $80,000  bond  issue  of  Courj 
land  Union  High  School  District. 


OLINDA.  Shasta  Co..  Cal. — Hajti 
Valley  Irrigation  District  sells  $iO( 
000  worth  of  bonds;  proceeds  to  flnanjj 
improvements    in    the   dis,trict. 

UKIAH.   Mendocino  Co.,   Cal. — Supei 
visors  sell  $45,000  bond  issue  of  Willl^ 
Grammar   School   District;    proceeds 
sale     to     finance     construction     of    ne^' 
school    building,    plans    of    which    wer» 
prepared      by      Architect      Norman      Ibl 
Coulter.  46  Kearny  St.,  San  Francisco.  J 


CHURCHES 

Plans  Being  Prepared. 
CHURCH  Cost.  $50,0q 

SAN    FRANCISCO.      Ingleside    Terrac 
One    and    two-story    frame    and    stucq 

church     (gymnasium.    Ladies' 

rooms,   etc.). 
Owner — Ingleside    Community    ChurC 
Architect      and     Contractor  —  Jos. 

Leonard.   Pheland  Bldg..  S.   F. 
Sub-figures    will     be     taken     by    Mftj 


Leonard  in  about  a  month. 


Cost,    $35,08 
San      Joaqui 


I'lans  Being  Prepared. 

CHURCH 

STOCKTON.      Cal.      NE 

and  CTay  Sts. 
Frame    church. 
Owner — Clay  Street   Methodist  Chun 
Architect — Wright    &    Satterlee, 

of  Italy  Bldg.,   Stockton. 


FACTORIES  &  WAREHOUSES 


Contract   Awarded.  • 

DEPOTS  Cost.  $8,000  e^ 

SANTA    CLARA    &    ALAMEDA   COS.  \ 

Irvington,  Warm  Springs,  and  Mjg] 

Three   frame   depots.  * 

Owner — AVestern  Pacific  Railroad  Co.  • 
Architect — Eng.    Dept.    of    owner. 
Contractor  —  Unit     Construction     Co., 
Phelan    Bldg..    San    Francisco. 


I 
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Contractor    to   Take   Sub-Figures   Xext 

Week. 
DICPOT  Cost,   540,000 

SA.V   JOSE.   Santa   Clara   Co..   Cal. 
One-story  frame  and  stucco  passenger 

and  freight  depot. 
Owner — Western    Pacific    Railroad    Co. 
Architect — Eng.  Dept.  of  owner. 
Contractor — Unit       Construction       Co., 

Phelan  BIdg.,  San  Francisco. 


Plans  Being  Prepared. 

WAKEHOL'SE  Cost.    % 

LOS  ANGELES.  Western  Ave.  near 
1st   St. 

Eight-story  reinforced  concrete  stor- 
age warehouse   60x100. 

Owner  —  Wilshire  Fireproof  Storage 
Co. 

Architect— E.  T.  Flaherty,  435  I.  W. 
Hellman    Bldg..    Los    Angeles. 


Contract    Awarded. 

ICE  CKEA.M  PLANT  Cost.  $fi00.000 

IX)S  ANGELES,  Cal.     San  Pedro  St. 

Two-story  Class  A  reinforced  con- 
crete ice  cream  plant.  240.\12.5. 

Owner — -Keeler-Comey    Interests. 

Archihect — Geo.  W.  Eldredge.  Pacific 
Finance   Bldg.,   Los   Angeles. 

Contractor — W.  A.  Heitman  Const r.  Co.. 
9(iO  Merritt  Bldg.,  Los  Angeles. 


Figures  to  be  Taken  Shortly. 
FACTORY  BLDG.  Cost,  $200,000 

SOUTH   SA.N   FRAXCISCO. 
One   three     and   four-story     reinforced 

concrete    factory    building. 
Owner — Fontana  Products  Mfg.  Co.,  112 

Market  St.,  San  Francisco. 
Architect — P.     Righetti.    12    Geary    St.. 

San  Francisco. 
NOTE: — Grading  started. 


Plans  Being  Figured. 

DEPOT  Cost,    $250,000    to    $300,000 

PHOENIX,   Arizona. 

One  and   two-story  reinforced  concrete 

depot  475x122. 
Owner — Santa    Fe    Railway   &   Arizona 

Eastern   Railway   Co. 
Architect — W.      H.      Mohr.      Kerckhoff 

Bldg..   Los  Angeles. 


Sub-Figures  to  he  Taken  Shortly. 

MACHINE  SHOPS        Cost,   $15,000    each 

SAN  FRANCISCO.  N  Pine  250  V,' 
Larkin    Street. 

Two  one-story  brick  machine  shop 
buildings. 

Owner — Henry  Rosenfcld.  130  Mont- 
gomery St..  San  Francisco. 

Architects — Macdonald  &  Kahn  .  130 
Monlgomer.v  St..   San   Francisco. 

Contractor  —  Macdonald  &  Kahn.  130 
Montgomery  St..   San   Fraiici-sco. 


Plans   to   Be   Prepared. 
PACKING    HOUSE  Cost.    $150,000 

SACRAME.NTO,    Cal.       5th    and    R    Sts. 
Two-story     and     basement     reinforced 

concrete   packing  house.  S0xl60. 
Owner — Virden      Packing      Co.;      Chas. 

Virden,    President. 
Architect   and   Contractor — McGillivray 

Const.     Co..     Capital     Natl.     Bank 

Bldg.,    Sacramento. 


Contract    Awarded. 

BRICK   BLDG  Cost,   $18,000 

SAX  FRANCISCO.  S.  Jessie  bet.  9th  and 
10th  Sts. 

One-story  and  basement  brick  reno- 
vating and  cleaning  dept. 

Owner — F.  Thomas  Parisian  Dyeing  & 
Cleaning    Works,    27    lOlh    St. 

Architect — None. 

Contractor^<;.  T.  Merchant.  ISO  Jessie 
Street. 


MARYSVILLE,  Yuba  Co..  Cal.— The 
Ellamore  Ice  Cream  ("o.  of  Marysvlllc 
has  been  authorized  l»y  the  Commis- 
sioner of  O>rporations  to  sijend  $275.- 
000  in  the  establishment  of  ice  cream 
plants,  one  at  Sacramento  and  another 
in  Red  Bluff.  Tehama  County.  A  plant 
costing  $50,000  will  be  erected  in 
MarysviUe.  according  to  W.  J.  Moore, 
president  of  the  concern. 


EL  CEXTRO.  Imeperial  Co..  Cal. — 
C.  M.  Gay  &  Son,  5650  Santa  Fe  St..  Los 
Angeles,  have  the  contract  to  construct 
a  new  ice  plant  for  the  Imperial  Ice  & 
Uevelopment  Co.  It  is  stated  the  cost 
of  buildings  and  equipment  will  be 
$250,000. 


Wn^MINGTO.V.  Los  Angeles  Co..  Cal. 
— The  Union  Oil  Co.  will  commence 
construction  this  week  on  the  admin- 
istration and  laboratory  bldg.  to  be 
erected  at  Wilmington.  The  general 
contract  will  be  executed  by  force  ac- 
count under  the  company's  engineer- 
ing department.  Ralph  J.  Reed,  chief 
engineer.  The  cost  will  be  $256,000. 
John  Galen  Howard.  San  Francisco, 
is  the  architect.  It  has  not  been  de- 
cided whether  any  new  bids  will  be 
taken  on  sub-contracts  or  contracts 
awarded  on  bids  received  several 
months  ago.  Building  will  be  3  stories. 
144x110  ft.,  reinf.  concr.  frame,  brick 
exterior  walls,  reinf.  concr.  floors  and 
rf.,   comp.   roofing. 


FLATS 


PUns  Completed — To  be  Done  by  Days 

Labor. 
FLATS  Cost,  $12,000  each 

SAN     FRANCISCO.       Funston     Avenue 

near  Lake  Street. 
Two  two-story  and  basement  frame  and 

plaster    flats    (2    7-room    flats    with 

basement  garage.) 
Owner  —  Dr.  John  J.  Kingwell,  Butler 

Bldg..  San  Francisco. 
.\rchitect — H.   C.  Baumann,   251   Kearny 

St..  San  Francisco. 


Plans  Being  Figured. 

FLATS  Cost.  $12,000 

S.A.N  FRAXCISCO.       Fifteenth     Avenue 

Bet.  Anza  and  Geary  Streets. 
Two-story   and     basement     frame      (2) 

flats. 
Owner — M.  E.  Austin. 
Architect — H.  C.  Baumann,  251  Kearny 

St.,  San  Francisco. 


Plans  Being  Figured. 

FLATS  Cost.   $ 

S.4X     FRANCISCO.        15th      Ave.      near 

Geary. 
Two-story   frame  and  plastered  flats. 
Owner — S.  Strepik. 
Architect — H.  C.  Baumann,  241  Kearny 

St.,  San  Francisco. 


Contract   Awarded. 

FLAT  &  STORE  BLDGS.      Cost.  $35,000 

LOS    .\NGELES,    Cal.       3rd    Ave.     and 

Washington    St. 
Two  frame  flat  and  store  buildings,  16 

rooms  each  and  5  stores. 
Owner — Wm.    R.   Flood. 
Architect — Not  given. 
Contractor — Chas.    D.    Wagner,    605    S. 

Western  Ave.,  Los  Angeles. 


Plans  Being  Figured. 

ALTEIIATIONS  Cost.  $5000 

S.\N   FRA.NCISCO.        Thirtieth      Avenue 

and   Clement   Street. 
Alter    two-story    frame    residence    into 

two    4-room    flats. 
Owner— W.   Hall. 
Architect — H.  C.  Baumann.   251  Kearny 

St.,  San  Francisco. 


Plans  Being  Figured. 

FLATS  Cost.  $12,000 

SAN  FR.V.NCISCO.     Fifteenth  Avenue  A: 

Geary  Street. 
Two-story  frame  and  plaster  flat  liuilil- 

ing  (2  6-room  flats). 
Owner—H.  W.  Callahan. 
Architect — H.  C.  Baumann,   251   Kearny 

St..  San  Francisco. 


Contract  Awarded. 

FLATS  Cost,    $15.00n 

S.\.N  Flt.X.VCISCO.     SSV  Anza  .Street  aii.l 
Twenty-third   Avenue. 


Two-story    and     basement     frame     (4) 

flats. 
Owner — Wm.   McDonald.   Fort  Funston. 

Calif. 
Architect — M.    Morrison,   716    list    .\ve., 

Sa.n  Francisco. 
Contra'ctor — Thos.  Hamill.  707  42nd  Ave. 

San  Franci.sco. 


To  be  Done  by  Day's  work. 

FLATS.  Cost.    $35,000 

SAN    FRAXCISCO.      XE    Lake    St.    and 

Twcnty-tifth  Avenue. 
Owner  —   W.    A.    Savage.    81    7th    Ave., 

San  Francisco. 
.\rchitect — C.  O.   Clausen,   H.ar.st    MMl' . 

San    Francisco. 


To  Be  Done  by  Days  Work. 

FLAT   BLDGS.   &   RESIDE.NCES 

Cost,  $7000   each  for  flats  and  $4000 
each    for    residences. 

SA.N  FRAXCISCO.  X  California  82  W 
7th  Ave  E  15th  Ave  2SS  S  Anza,  E 
8th  Ave  80.4  105.4  X  Cabrillo,  W 
19th  Ave  250  W  Clement  W  8th 
Ave  25-50  &  75  S  Balboa  and  W 
17th  Ave  25  50-75  &  225  S  Ca- 
brillo. 

Eight  2-story  and  basement  frame  (2) 
flat  bldgs.  and  four  1-story  and 
basement   residences. 

Owner — E.  A.  Janssen.  402  Hearst 
Bldg. 

Architect — H.  G.  Stoner,  61  -Vew  Mont- 
gomery St. 


To   Be  Done   by  Day's  Work. 

FL.\TS  Cost.    $10,000 

SAN    FRAXCISCO.      SAV    30th    Ave    and 

California. 
Two-story    and     basement    frame     (4) 

flats. 
Owner — Edw.  Ginley,  131  5th  Ave. 
Architect — X'one. 


GOVERNMENT    WORK    AND 
SUPPLIES 


WASHIXGTOX.  D.  C— The  following 
bids  were  received  by  the  chief  of  the 
Hureau  of  Yards  and  Docks.  Xavy  De- 
partment, under  Specification  4485,  for 
dredging  and  filling  at  the  naval  base, 
San  Diego,  Calif.: 

San  Francisco  Bridge  Co..  14  Mont- 
gomery St..  San  Francisco,  20.15c.  200 
days. 

United  Dredging  Co..  3910  Wool- 
worth    Bldg..    Xew-    York   City,    21.3c. 


SA.V  FRAXCISCO.— Until  Sept.  28.  II 
a.  m.,  bids  will  be  received  by  U.  S. 
Engineer,  240  Montgomery  St..  under 
Order  .No.  3294.  for  fur.  and  del.  f.  o.  b. 
Rio  Vista,  Solano  County: 

50  gal.  paint,  outside  white,  in  5-gal. 
cans. 

50  gal.  paint,  inside  white,  in  5-gal. 
cans. 

20  gal.  paint,  outside  black  for  wotd, 
in    1-gal.    cans. 

20  gal.  paint,  outside  black  for  iron, 
in   1-gal.   cans. 

2  gal.  paint,  gas  engine  enamel — 
green — in   1-qt.  cans. 

2  qls.  paint,  signal  green,  in  1-qt. 
cans  (Marine). 

2  qts.  paint,  signal  red,  in  1-qt.  cans, 
(Xfarine). 

1  gal.  paint,  aluminum,  in  1-qt.  cans. 

10  gal.  wood  alcohol  in  5-gal.  cans. 

18  gal.  smokestack  paint  in  1-gal. 
cans. 


W  ASlllNGTON.  D.  C— The  following 
bids  were  received  September  12  by  the 
Supervising  Architect  Treasury  De- 
partment, Washington,  for  rerooflng 
the  V.  S.  public  buildings  ut  Fort  Hay- 
ard,   N.  Mexico: 

Johns-Manville,  Inc.,  New  York  City. 
?2.^.42.'i. 

Newport  Contracting  &  Engineering 
Co..  Newport  News.  Va..  $25.6.')n. 

W.  J.  Corliett  Mniilwar.'  L\'..  Tucson, 
.\riz..  $25,952. 
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Louis  Van  Dorp  &  Hon,  Topeka, 
Kans.,  $27,011. 

H.  S.  Gilbert,  Silver  City,  N.  M.,  $29,- 
925. 

Campbell  Building  Co.,  Salt  Lake 
City,   Utali,   $42,700. 

American  Asphalt  Uoof  Corp.,  Kan- 
sas City,  Mo.,  $7  per  C  sq.  ft.  of  sur- 
face covered. 


SACRAMENTO,  Cal. — Bids  are  be- 
ing received  by  the  Custodian  of  the 
Sacramento  Post  Oflice  for  miscel- 
laneous repairs  to  the  post  ofHce  build- 
ing. Time  for  opening  bids  not  yet 
set. 


PORTLAND,  Ore. — J.  S.  Seed,  Build- 
ers' Exchange,  Portland,  at  $4,368  has 
been  awarded  a  contract  for  elevator 
enclosure,  wire  partitions,  etc.,  in  the 
Portland  post  office;  time  for  comple- 
tion   ot   work   60   days. 


SAN  FRANCISCO.— Until  Sept.  29,  11 
a.  m  ,  under  Order  No.  3295.  bids  will 
be  received  by  U.  S.  Engineer  Office, 
240  Montgomery  St.,  for  fur.  and  del., 
wharf,  Rio  Vista.  Solano  County,  mis- 
cellaneous   hardware. 


SAN  FRANCISCO. — Until  Sept.  29, 
11  a.  m.,  under  Circular  No.  R.  M.  and 
F.  22-26,  bids  will  be  received  by 
Quartermaster  Supply  Officer,  Fort 
Mason,  for  fur.  and  del.  paints,  oils, 
varnishes,  etc. 


WASHINGTON,  D.  C. — San  Francisco 
Bridge  Co.,  14  Montgomery  St.,  San 
Francisco,  awarded  contract  by  Bu- 
reau of  Yards  and  Docks,  Navy  De- 
partment, for  dredging  and  filling  at 
naval  repair  base,  San  Diego,  Calif. 
Bid  is  $20.15  cu.  yd  ;  time  for  comple- 
tion  of  work,    200   days. 

U.  S.  Engineer  Office,  San  Francisco, 
lets  contract  to  American  Dredging 
Co.,  San  Francisco,  at  $57,750  for 
dredging  in   San    Rafael   Creek. 


WASHINGTON,  D.  C. — Ross  Con- 
struction Co.,  935  Forum  Bldg.,  Sac- 
ramento, at  $129,563,  awarded  contract 
by  Bureau  of  Yards  and  Docks,  Navy 
Department,  Specification  No.  4484,  for 
constructing  quay  wall  at  San  Diego, 
Calif.;  time  for  completion  of  work, 
150  days.  Unit  prices  on  items  2  and 
3    also  accepted. 


WASHINGTON,  D.  C. — Bids  are  being 
received  by  Bureau  ot  Supplies  and 
Accounts.  Navy  Department,  for  the 
following  materials;  date  for  opening 
bids  as  noted  at  end  of  each  para- 
graph: 

Schedule  8684:  For  Mare  Island  and 
Puget  Sound,  3.850  ft.  unlined  linen 
fire  hose,  50-ft.  lengths,  without  coup- 
lings; for  Mare  Island,  1,000  ft.  do., 
li,i-in.  diam.,  25-ft.  lengths,  without 
couplings;  for  Mare  Island,  27,350  ft. 
engineer  and  wash  deck  hose  without 
couplings,  IVo-in.,  in  25  and  50-ft. 
lengths;  for  Mare  Island,  750  ft.  galv. 
flexible  steel  fuel  oil  hose,  2-in.  diam.. 
25-ft.  lengths;  for  Mare  Island,  960 
ft.  rubber  hose  with  couplings,  3-in. 
diameter,   30-ft.   length.   October   11. 

Schedule  8725,  for  various  eastern 
and  western  navy  yards,  108  electric 
toasters  and  1  electric  range,  opening 
October   11. 

Schedule  8745,  for  South  Brooklyn 
and  Norfolk,  11  bench  jointers  and 
planers;  for  Mare  Island,  3  do.,  motor- 
driven,  and  for  Norfolk,  8  bench  type, 
hand-operated,  wood  trimmers,  Octo- 
ber   11. 

Schedule  8746,  for  delivering  at  Mare 
Island.  12  air  expulsion  waterclosets, 
October    11. 

Schedule  S748,  for  Mare  Island.  15,- 
000  lbs.  muntz  metal  sheets,  Octo- 
ber 11. 

Schedule  8749,  for  Mare  Island,  Calif., 
75.000    lbs.   galv.   corrugated   soft   sheet 
steel,  October  11. 
Schedule  8750,   tor  deliveiing,   f.   o.   \> 


works  ot  contractor,  miscellaneous  fire 
extinguishers    and    charges,    October    4. 

Schedule  8753,  for  Mare  Islan.d,  2,000 
ft.   telephone   cable,   October  4. 

Schedule  S754,  for  Mare  Island,  mis- 
cellaneous insulating  fibre,  12,200  fuse 
elements,  6,000  flanged  heel  globes, 
500  receptacles,  200  lbs.  hard  sheet 
rubber,  4,500  cable  terminals  and  6 
voltmeters,    October    4. 

Schedule  8755,  for  Mare  Island,  Calif., 
1,300  sq.  yds.  heavy  linoleum,  Octo- 
ber 11. 

Schedule  8756,  for  Mare  Island,  Calif., 
10,000  gals,  kerosene  oil  in  50-gal. 
drums,  October   11. 

Schedule  8758,  for  Mare  Island,  300 
sheets  window  glass  and  200  plates 
glass,   October   11. 

Schedule  8759,  for  Mare  Island.  25,000 
lbs.  galvanized  sheet  steel,  October  11. 

Schedule  8760,  tor  Mare  Island.  Calif.. 
4,680  lbs.  white  cotton  twine,  8-ply, 
October    11. 

Schedule  8761,  for  Mare  Island,  Calif.. 
5,000  sq.  ft.  upholstery  leather,  Octo- 
ber 11. 


WASHINGTON,  D.  C. — Union  Con- 
struction Co.,  604  Mission  St.,  San 
Francisco,  awarded  contract  by  Bu- 
reau of  Yards  and  Docks.  Navy  De- 
partment, for  riprapping  dike  No.  2  at 
the  Mare  Island  Navy  Yard,  under 
Specification  No.  4390.  Bid  accepted: 
Item  1.  $.74  cu.  yd.;  measured  in  place; 
time  for  completion,  250  days;  unit 
price,  item  3,  $30  M,  also  accepted. 


WASHINGTON,  D.  C— The  following 
bids  were  received  on  September  21st 
liy  the  Bureau  of  Yards  and  Docks, 
.\avy  Department,  for  the  erection  o£ 
the  steel  for  a  machine  shop  building 
at  Pearl  Harbor,  H.  T.,  under  Speci- 
fication No.  4464: 
C    B.    Blume,    1311    6th   Ave.,   San 

Francisco     $45,82.i 

J.    T.    Walsh,    San    Francisco 51,219 

Belmont    Iron    Works,    Philadel- 
phia        53.400 

Chicago  Bridge  &  Iron  Works..    94,000 
Hawaiian   Contracting  Co.,  Hon- 
olulu     100,000 

Hamilton      &      Chambers,      New 

York     5S,750 

Donnel   Zane,   New   York 51,326 

W.  F.  Martens,  Rochester   64,72s 

I'ittsburg-Des   Moines   Steel   Co.. 

Washington     79.470 


SAN  FRANCISCO,  Cal.— The  follow- 
ing bids  were  received  on  September 
21st  by  the  Constructing  Quartermas- 
ter at  Fort  Mason  for  changing  High 
Tension  Aerial  Line  to  Cable  through 
Tunnel  at  Fort  Baker,  Calif; 
Geo.    B.    Messley    and    Lynwood    J. 

Tinder,  Sausalito    $  695 

H.    S.   Tittle.    San   Francisco 910 

Standard   Electric   Constr.   Co 772 

C.    C.    Severin    1148 

Turner  Co 1300 

Butte  Elec.  &  Mfg.  Co 1400 

Mark  E.  Ryan  2231 


SAN  FRANCISCO.— Until  Oct.  11,  11 
a.  m.,  under  Circular  No.  R.M.F.  22-27. 
bids  will  be  received  by  Quartermaster 
Supply  Officer,  Fort  Mason,  for  fur. 
and  del.  8,000  gals,  raw  linseed  oil; 
R.OOO  gals,  in  S-hoop  wooden  bbls,  of 
about  60  gals,  each  and  2,000  gals,  in 
5-gal.    tin    cans. 


SAN  FRANCISCO.— Until  Oct.  1,  11 
a.  m  ,  under  Order  No.  3297,  bids  will 
be  received  by  U.  S.  Engineer  Office. 
240  Montgomery  St.,  for  fur.  and  del. 
wharf,  Rio  Vista,  Solano  County,  mis- 
cellaneous  hardware. 


SAN  FRANCISCO.  Cal.— The  follow- 
ing bids  were  received  on  September 
22d  by  the  Constructing  Quartermaster 
at  Fort  Mason  for  constructing  Ap- 
proach  to   Wharf  at   Fort    Baker.   Cal.: 

R.    S.     K.    MacMillen,     1K3-A     Duncan 


St.,      San      Francisco,      submitted      the 
lowest    bid. 

K.   S.  K.  MacMillen $3,81 

Hannah    Bros 4,471 

Owen    McHugh     5.47] 

Healy-Tibbitts   Constr.   Co 5,741 

Tibbitts-Pacilic     Co 5, 

A.    VVegner   5, 

A.    W.    Kitchen    Co fi.ai 

Win.    Bruce    7,90i 


HALLS  AND  SOCIETY  BUILD^ 
INGS 


Bids    Rejected — Plans    Being    Revised 
CLUB  BLDG.  Cost,   $35,00' 

LODI,   San   Joaquin   Co.,   Cal. 
Two-story  frame  club  building. 
Owner — Lodi    Woman's   Club. 
Architect — Ralph    P.    Morrell,    I.    O.    0.| 
F.   Bldg.,   Stockton. 

All  bids  received  were  rejected  and 
plans  will  be  revised,  making 
structure  wood  construction  instead  o| 
hollow  tile.  New  bids  will  be  calleq 
for    in    about   a   week. 

The    following    is   a   list   ot   the   bidd 
received: 

Kroh  &  McPhee,  Stockton $43,396ii 

D.  C.  Wright,  Lodi 43,500 

L.  S.  Peletz.  Stockton    44,750 

Hieb    Eros.,    Lodi     45,96(1 

W.    J.    Barnes,    Lodi     48,820 

John   Bartlett,   Oakland 50,84'l 


FOKT  BRAGG,  Mendocino  Co.,  Cal.- 
Tlie  following  bids  were  received  b! 
the  Fort  Bragg  Community  Cente 
Corporation  for  the  construction  of  1 
two-story  frame  community  buildini 
to  contain  an  auditorium,  swimmini 
pool.  etc.  Plans  were  prepared  by  Ar 
chitect  \V.  H.  Weeks,  75  Post  St.,  Sal 
Francisco.  Cobby  &  Oftsley,  180  Jes- 
sie St..  San  Francisco,  sulimitted  the 
lowest  bid. 


$2,35< 
1,80( 
3,201 
1,501 
3,001 


Cobby     &     Owsley $40,693 

John     Morton 41,519 

Dan     Wagner     43,990 

J.   A.   &  L.   K.    Wilson 44,573 

n.    Trost    SI, 794 

F.    J.    Mauer 56,639 

Scott    Co $3,72(1] 

A.    C.    Rodoni 4,10(W 

( -arl   T.   Doell 4,298 

Kobt.    Dalziel    Jr 4,41X| 

Turner    Co 4,9804 


HOSPITALS 


Pl.nns     Approved — Bids     to     Be     CallecU'  i 
Shortly.  \ 

HOSPITAL  Cost,   $ A', 

EUREKA,   Humboldt   Co.,   Calif.  Mi 

Tubercular  Hospital.  Ml 

Ov.ner — County   of   Humboldt,   Fred  mf\ 
Kay,   County   Clerk.  '  ' 

Architect — Newton   Ackerman,    Eureka.i  i 
Calif.  ; 


\IS.\LIA,     Tulare     Co.,     Cal. — Visali)^ 
Plumbing      Co.,      Visalia,      at      $21,81^ 
awarded    contract     to    install     heating 
system    for    Tulare-Kings    joint    tuber- 
cular   hospital    at    Springville.    Tulare"  j 
County.      The    contract    for    the    build-^,; 
ing  was  awarded  to  W.  C.  Duncan  Co.ijtj 
.'^haron    Bldg.,    San    Francisco,    at   $12,-"  i 
170.     Other  bidders  were:     Jas.  A.  Nel-" 
son.     Scott     Co.,     Taylor     &     Goericke,  'i 
Turner     Co.    Frank     J.     Klinim.    Man- 
prum   and  Otter,  all  of  San   Francisco; 
l'"rpderickson  and  Shannon,  B.  A.  New- 
man    Co.,     both     of     Fresno;     Horlock- 
Clow   Co.,    Hanford,   and   D.    B.   Day   of 
AVcodlake. 


PORTLAND,  Ore. — E.  B.  White.  Lum- 
ber Exchange  Bldg.,  at  $14,286  award- 
ed contract  for  carpentry  and  Bingham 
and  McClelland.  Portland,  the  masonry 
\v<irk  for  the  hospital  and  sanitarium 
III  be  erected  at  East  60th  and  Belmont 
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streets  tor  the  Seventh  Day  AdviSntists, 
plans  by  Architects  Clausaen  and 
Claussen.  Macleay  Bids.,  Portland. 
Low  bid  of  Kilgren  and  Young.  Port- 
land,  for  general   contract    is   $33,000. 


SACUAMRNTO,  Cal. — In  preparation 
for  calling  bids  for  a  new  unit  of  the 
Sacramento  Hospital,  the  Board  of  Su- 
pervisors will  hold  a  conference  on 
September  28th  with  Architect  K.  A. 
Herold.  It  has  been  tentatively  de- 
cided by  the  board  to  bulk!  a  service 
building  and  children's  ward  as  the 
next  addition  to  the  hospital.  Bids 
were  called  and  received  on  the  service 
building,  but  were  rejected  because 
they  were  too  high. 


HOTELS 


LOS  GATOS.  Santa  Clara  Co.,  Cal  — 
Van  Noy  Interstate  Co..  operating  ho- 
tels and  concessions  through  the  U.  S. 
is  planning  the  erection  of  a  modern 
fireproof  hotel  in  the  vicinity  of  Los 
Gatos.  It  a  suitable  site  is  obtained. 
the  grounds  will  be  improved  with  a 
large  open  air  swimming  pool,  golf 
courses,  polo  field,  etc.  The  Los  Gatos 
Chamber  of  Commerce  is  assisting  of- 
ticials  of  the  company  in  locating  a 
site. 


POWER  PLANTS 


WASHINGTON'.  D.  C. — Application' 
for  a  preliminary  patent  covering  an 
installation  on  the  Feather  PJver.  Cal- 
ifornia, to  yield  200,000  horsepower 
has  been  filed  with  the  Federal  Power 
Commission  by  Lars  Jorgensen,  Chron- 
icle Eldg.,  San  Francisco.  The  proj- 
ect is  to  be  located  on  Middle  Fork 
in  Plumas,  Sierra  and  Butte  Counties. 
It  contemplates  diversion  of  two 
streams   from   their   natural   beds. 


PUBLIC  BUILDINGS 


I'lans  Being  Figured — Bids  Close  Sept. 

2fl.    1921.   12    noon. 

ALTERATIONS  Cost.  $ 

OAKLAND.    Blk.  bounded  by  14th,  15th, 

Grove  and  Clay  Sts. 
Extensive    alterations   to    4th,    5th   and 

6th    floors    of    Class    "A"    City    Hall 

remove  stairway,  etc.,  from  ofRces). 
Owner — City    of    Oakland. 
Architect — Architectural   Dept. 

Plans  may  be  obtained  from  the  City 

Clerk's  office. 


Plans  Being   Prepared. 

CITY   HALL.   Etc.  Cost.   $00,000 

PORTERVILLE.    Tulare   Co..   Calif. 

Two-story  fireproof  City  Hall  and  fire- 
house. 

Owner — City    of    Porterville. 

Architect — Fred  Pease,  City  Engineer, 
Porterville. 


I'lans   Being    Figured — Bids   CJose    Oct. 

3,   1   p.   m. 

CONCRETE  BLDG.  Cost,   $ 

JACKSON,    Amador   Co.,    Calif. 
Construction    of   a   reinforced   concrete 

building. 
Owner — County    of    Amador,    John     R. 

Huberty,   Clerk. 
Architect— Geo.   C.   Sellon   &  Co.   Milan 

Bldg.,    Sacramento. 
Certified    check     10%    required    with 
each  bid.     Plans  may  be  had   from  the 
Ccmnty   Clerk   at    Jackson. 


SAN  FRANCISCO.— Until  Sept.  28,  12 
noon,  bids  will  be  received  by  Jas.  De 
Succa,  secretary.  Park  Commission, 
Park  Lodge,  Golden  Gate  Park,  tor  in- 
stalling heating  system  in  Park  Me- 
morial Museum.  ISpecifications  may 
be  had  from  ofllce  of  secretary. 


VALLEJO,  Solano  Co.  Cal. — City 
Engineer  T.  D.  Kilkenny  instructed  to 
prepare  speciflcations  tor  installing  a 
heating  system  in  the  Vallejo  Public 
Library. 


BAKERSFIELD.  Kern  Co.,  Cal. — Su- 
pervisors, F.  E.  Smith,  clerk,  authorize 
the  installation  of  a  burglar  alarm 
system  tor  office  of  county  treasurer. 


FUE.SNO.  Fresno  Co..  Cal— The  .Su- 
pervisors. D.  M.Barnwell.  County  Clerk, 
approves  plans  and  specifications  for 
an  automobile  exhibit  building  at  the 
county  fair  grounds  and  a  call  for 
bids  will  be  issued  in  the  near  future. 


WATSONVILLE.  Santa  Cruz  Co..  Cal. 
— The  Cily  Board  of  Alderman  approve 
specilications  tor  alterations  to  the 
City  Hall;  also  for  re-roofing  the  fire- 
housc.  The  City  Clerk  has  been  in- 
structed to  advertise  for  bids  tor  the 
work. 


RESIDENCES 


Plans  Being  Figured — Bids  Close  .Sept. 
mth. 

RE.S'IDENCE  Cost.    $7,000 

BEHKELl'iY.  Oxford  helween  Vine 
and    Cedar    Sts. 

Two-story  frame  and  i)lastered  resi- 
dence. 

Owner — P.    J.    Kockritz. 

.\rchitect — Jas.  W.  Plachek,  2014  Shat- 
tiick   Ave.,   Berkeley. 


Cost,   $9,000 
Shattuck    Ave.    and 


Low    Bidder. 

liiiSIDE.NCE 

BRIIKET^EY.    Cal. 
Walnut. 

Two-story    frame    residence. 

Owner — J.    R.    Driver. 

Architect — Jas.  W.   Plachek.   2014   Shat- 
tuck   Ave..    Berkeley. 

Low  Bidder — C.  H.  Warren,  2615  Derby 
St.,  Berkeley. 


Plans   Being   Prepared. 
BITNG.VLOWS  Cost.  $5000  each 

BURLl.N'GAME.   San   Mateo  Co.,   Cal. 
Four  one-story  frame  bungalows. 
Owner  —  C.    H.    Bessett    Bldg.    Co.,    660 

Market  St..  San  Francisco. 
Architect — H.   C.  Baumann.    251   Kearny 

S't..  San  Francisco. 


I'lans   Being  Prepared. 
RESinENCES  Cost.  $4,000   each 

SAN   FRANCISCO.     Mission  Terrace. 
Five    one-story    frame      residences       (a 

rooms  each). 
Owner — Mission  Terrace  Company. 
Archilect — H.   C.  Baumann,   251   Kearny 

S't.,  San  Francisco. 


Being  Done  by  Day's  Work. 
RESIDENCE  Cost,  $15,000 

SAN       FRANCISCO.      W     Twenty-sixth 

Avenue  near  Lake  Street. 
Two-story    and     basement     frame     and 

brick  veneer  residence. 
Owner— K.     E.     Parker,     Clunie     Bldg., 

San  Francisco. 
Archilect — H.  C.  Baumann,   251   Kearny 

S't..  San  Francisco. 


Figures  to  Be  Taken  in  a  Few  Days. 

RESIDENCE,  ETC.  Cost,  $10,500 

BEUKELIOY,  Alameda  Co.,  Cal.  Cedar 
and  Euclid  Streets. 

Two-story  and  basement  frame  and 
stucco  residence  and  garage. 

Owner — C.   A.   Kingsley. 

Architect — W.  H.  Ratcliff,  Jr.,  1st  Na- 
tional  Bank  Bldg.,  Berkeley. 


Plans  Being  Prepared. 

RESIDE.VCE  Cost,    $10,000 

K.VN  FltANCIsrO.  St.  Francis  Wood 
Two-story  frame  and  plaster  resi- 
dence. 

Owner — Martin    A.    Roth. 

Architect — H.  C.  Baumann.  251  Kearny 
St.,   San    Francisco, 


Plans  Being  Figured. 

RESIDENCE  Cost,   $7000 

GUERNEVILLE,   Sonoma   Co.,   Cal. 
Two-story    frame    parochial    residence 

(9  rooms). 
Owner — Roman   Catholic  Archbishop. 
Architect — Leo  J.  Devlin,  Pacific  Bldg., 
San    Francisco. 
NOTE: — Figures  are  being  taken  for 
a  general  contract. 


Contract  Awarded. 

RESIDENCE  Cost,  $7200 

SAN    FRANCISCO.      St.    Francis    Wood. 

Two-story   residence   (Colonial). 

Owner — A.   Chansler. 

Architect — Walter  Falch.   Hearst  Bldg., 

San  Francisco. 
Contractor — Mangel   Bros.,    1142    Naples 

St. 


Contract   Awarded. 

COTTAGE  Cost,   $3,000 

BERKELEY,  Alameda  Co.,  Cal.  Canyon 

Road. 
One-story   frame  apartment  cottage    (2 

small   apts.  and  a  garage,   exterior 

shingle.) 
Owner — Miss  Lenore  O'Connor. 
Architect — Walter  T.  Steilberg.  Flatiron 

Bldg.,  San  Francisco. 
Contractor — C.  P.  Kreischer. 


Sib-Figures  Being  Taken. 
RESIDENCES  Cost,  $12,000  ea. 

STOCKTON.     North  Crest  Addition. 
Two  2-story  brick  residences  (8  rooms 

each). 
Owner — J.  W.  Pearce  and  H.  E.  Heller. 
Architect    —    Davis-Heller-Pearce    Co., 

Delta  Bldg.,  Stockton. 


Contract    Awarded. 

RESIDENCE  Cost.  Approx.  $22,000 

SANTA     ROSA.     Sonoma    Co.,    Cal.     St. 

Rose  Parish  on  B  St. 
Two-story    and    basement    frame    and 

plaster      parochial      residence     (16 

rooms). 
Owner — Roman  Catholic  Archbishop  of 

San   Francisco.      (Rev.    J.   V.   Long, 

Paster). 
Architect — Leo  J.  Devlin.  Pacific  Bldg., 

San  Francisco. 
Contractor — C.    D.    Roberts,    720    Ben- 
ton St.,  Santa  Rosa. 


Contract    Awarded. 

RESIDENCE  Cost,   $11,7S7 

OAIvLAND.  Lot  15  Blk  T,  Lakeshore 
Highlands. 

Two-story  frame  and  plastered  resi- 
dence. 

Owner — W.  F.  Harris.  454  Ellita  Ave., 
Oakland. 

Architect  —  Schirmer-Bugbee  &  Co.. 
Thayer    Bldg.,    Oakland. 

Contractor — Fred  J.  Westlund.  351  12th 
St.,    Oakland. 


I'lans    Being   Prepared. 
RESIDENCE  Cost,  $9500 

SAN    FRANCISCO.      St.    Francis    Wood. 
One-story  frame  &  plaster  residence  (S 

rooms)   and  separate  garage. 
Owner — Mr.    Lord. 
.Vrchitect  —  Miss    Ida    F.    McCain.    318 

Kearny   St. 


Completing   Plans. 

RESIDENCE  Cost.     $15,000 

RTRLINGAME.   .San    Mateo   Co.,   Cal. 

Two-story  and  basement  frame  and 
stucco  residence  with  terra  colta 
roof   (9   rooms  and   2   baths). 

Owner — H.    W.    Luncctord.    Burlingame. 

.\rchltect  —  Jas.     T.     Narbett.     Easton 
Bldg.,   Oakland. 
NOTE: — Work   will   be  done   by  days 

laiior  and  segregated  contracts. 


I'lans    Being    Prepared. 
RESIDENCE  Cost,    $5,000 

PIEDMONT,    Alameda    Co.,    Cal. 
One-story    frame    and    stucco   residence. 
Owner — A.   H.    Burnett. 
.\rchitect — Jas.      T.      Narbett,      Easton 
BldGT..    Oakland. 
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LOS  ANGELES.  Cal.— Architect  Roy 
S.  Price.  401  S.  Western  Ave..  Los  An- 
geles, desires  sub-contract  bids  for  the 
frection  of  a  group  of  suburban  estate 
buildings  in  Benedict  Canyon.  Beverly 
Hills,  for  Thos.  Ince.  The  buildings 
will  be  of  brick  and  hollow  tile  con- 
struction with  plastered  exteriors  and 
tile  roofs,  including  res.,  gymnasium, 
ijOx30  ft.,  gardener's  cottage,  3Sx20  ft.; 
two  garages,  20x80  ft.;  repair  shop, 
30x20  ft.;  barn,  40x54  ft.;  pump  house, 
chicken  houses,  swimming  pool,  ten- 
nis courts,  sewage  disposal  system  and 
rondways. 
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SCHOOLS 


IMans    Being    Figured— Bids    Clnsc    Oct. 
5.   1!I21,    il    A.   M. 

SCHOOL.  ''"St'    * 

LOS  ANGELKS.  Cal.      Belvedere   School 
on  Rowan  Ave.  and  First  St. 

Two-.story    brick    school.    l.SOxST.    witli 
wing  47xG2. 

Owner— Los    Angeles    Board    of    Educa- 
tion. 

Architect — Train  &   Williams.   226   West 
Mutual    Life    BIdg..    Los    Angeles. 
Separate    bids    will    be    taken    for    a 

general  contract,  heating,  painting  and 

Wiring. 


Bians  Being  Figured — Bids  Close  Oct.  5. 
1<J21,  '.I   A.  M. 

SCHOOL  Cost,     $ 

LOS   ANGELES.   Cal.      Breed    SI.   School 
Cor.  Third  and  Chicago  Sts. 

Two-story      brick      school.      ll.'.xSI     (10 
rooms). 

Owner — Los   Angeles   Board    of   Educa- 
tion. 

Architects — Noerenberg    &    Johnson. 

Plans   may   be  obtained    from    the   of- 
fice of  the  Secretary.  730  Security  Blilg.. 

Los  Angeles. 

Separate  figures  will  be  taken  for  the 

general       work,       plumbing.       painting. 

heating  and  wiring. 


Plans  Being  Figured — Bids  Close  Oct.  3, 

1S)21,  2  P.  M. 

ADDITIONS  Cost,   $ 

EAGLE    ROCK.    Los    Angeles    Co..    <"al. 

Central,  East  and  West  Schools. 
Additions  to  three  schools. 
Owner — Eagle   Rock  City    School    Dist. 
Architect— J.   C.  Austin,  1119-2.5  Baker- 

Detwiler  Bldg.,   Los  Angeles. 
Plans  may  be  obtained  from   the  ar- 
chitect or  the  clerk. 


Segregated  figures  are  being  taken 
as  follows:  General  contract,  plumb- 
ing, heating,  painting  and  electrical 
work.  Plans  may  be  obtained  from 
the  architect's  office  on  a  deposit  of 
$25. 


Figures  to  be  Taken   in  About   a  Week. 

GYMNASIUIW  Cost.   $30,000 

TRACY,  San  Joaquin  Co..  Cal. 

One-story  reinforced  concrete  gym- 
nasium building. 

Owner — Westside  Union  High  School 
District. 

Architect — W.  H.  Weeks,  75  Post  St.. 
San  Francisco. 


LOW  BIDDERS 

SCHOOL  Cost.   125.000 

SANTA  ROS.A,  Sonoma  Co.,  Cal.     Rose- 
land   School   District. 
One-story    frame    and    stucco    school    (4 

rooms  and  auditorium). 
Owner — Roseland    School    District. 
Architect — Norman  R.  Coulter,  46  Kear- 
ny  St..  San    Francisco. 

W.  J.  IMeeker.  Santa  Rosa $17,430 

John   Morton,    San    Francisco....    19,500 
J.  C.  Lindsay.  Santa  Rosa 25.9?0 


Plans  Being  Figured — Bids  Close  Oct.  5. 
1921,  9  A.   M. 

SCHOOL  Cost.     $ • 

LOS  ANGELES,  Cal.  Santa  Barbara 
Avenue  School.  Santa  Barbara  and 
Western    Avenues. 

Two-story  brick  10-room  school  build- 
ing,   113x62. 

Owner — Los  Angeles  Board  of  Educa- 
tion. 

Architect— Edw.    C.    Taylor.    713    W-8lh 
St..  Los  Angeles, 
Separate  bids  will  be  received  for  the 

general     contract,    plumbing,     painting. 

heating  and  wiring. 


Commissioned   to   Prepare   Plans. 
SCHOOL    BLDGS.  Cost.    $105,0ou 

CRESCENT   CITY,   Del  Norte  Co..   Cal. 
Two     reinforced    concrete    high    school 

buildings. 
Owner — Crescent      City      High      School 

District. 
Architect — W.    H.    Weeks.    75    Post    &., 

San    Francisco. 


Plans  Being  Figured — Bids  Close  Octo- 
ber 10.  1921,  4   p.  m. 

SCHOOL  Cost.  $60,000 

OAKDALE,  Stanislaus  Co.,  Cal. 

One-story  brick  and  concrete  5-room 
school  and  2-room  brick  and  con- 
crete addition  to  present  bldg. 

Owner — Oakdale  Grammar  School  Dist. 

Architect  —  Davis-Heller-Pearce  Co., 
Delta  Bldg.,  Stockton, 


Plans  Being   Prepared. 

SCHOOL  Cost.  $35,000 

INDEPENDENCE.   Inyo    Co.,   Cal. 
One-story      reinforced      concrete      high 

school. 
Owner — Owens      Valley      Union      High 

School    District. 
Architect — W.    H.    Weeks,    75    Post    St.. 

San   Francisco. 


Figures  to  Be  Taken  in  About  a  Week. 
SCHOOL  BLDG.  Cost,   $75,000 

ALAMEDA,  Cal.     SW  San  Antonio  and 

Chestnut. 
Two-story   reinforced  concrete  school. 
Owner — St.   Joseph's  Church. 
.Architect — W.  D.  Shea,  Chronicle  Bldg., 

San   Francisco, 


Contract    Awarded, 

HIGH  SCHOOL  Cost,  $277,814 

SAN  DIEGO,   Cal,     Logan   Heights. 

Fireproof  junior  high  school. 

Owner— City    of    San    Diego. 

Architect — Theo.  Kistner.  San  Diego. 

Contractor — Miller  &  Eddleman,  San 
Diego, 

I'liuuhing  and  Heating  awarded  to  W. 
C.  Merritt  &  Co.  of  San  Diego,  $35.- 
7!17. 

KlectTical  AVork  to  The  Southern  Elec- 
tric Co.  at  $17,624. 


Plans  Being  Prepared, 

SCHOOL  BLDG.  Cost.  $200,000 

RICHMOND,  Contra  Costa  Co.,  Cal. 
Hollow    tile    and    concrete   junior    high 

school   building. 
Owner — City  of  Richmond  High  School 

District, 
Architect — Jas.      T.      Narbett,      Easton 

Bldg..    Oakland,    and    910    Macdon- 

ald    Ave.,    Richmond. 


SAN  FRANCISCO.— The  Board  of 
Public  Works  awards  contract  for 
Spring   Valley    school    as    follows: 

General  Construction:  O.  Monson, 
$40,340. 

Brick  and  Terra  Cotta  Work  to  E. 
Hogberg,   $20,900. 

Plumbing:  Fred  W,  Snook  Co.. 
$3,283. 

Heating:      Scott  Co.,  $1,290. 

Electric  Work:  The  Turner  Co., 
$1,360. 

Scott  Co.,  at  $7,180  was  awarded  the 
contract  for  installation  of  heating 
system    in    the    Emerson    school. 


CHICO.  Butte  Co.,  Cal.— Scott  Co., 
381-llth  St,,  Oakland,  at  $1,497  award- 
ed contract  by  Chico  High  School  Dis- 
trict to  install  heating  system  in  Para- 
dise school.  Other  bidders:  Turner 
Co..  272  Natoma  St..  San  Francisco.  $1.- 
760;  Nicholas  Hardware  Co..  Chico, 
$1,900:   C.   C.   DeMarais,  Chico.   $1,599. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Until  Oct.  10.  5  p.  m.,  bids  will  be  re- 
ceived by  Sarah  N.  Hatch,  secretary, 
Board  of  Education,  for  wiring  Santa 
Rosa  high  school.  Cert,  check  10% 
required  with  each  bid.  Spec,  may  be 
had  from  Clark  C.  Van  Fleet.  642 
Fourth   St.,  Santa  Rosa. 


MANTON.  Tehama  Co.,  Cal. — Until  i 
Oct.  1.  2  p.  m..  bids  will  be  received  by 
Frank  Freeman,  clerk,  Manton  Joint 
linion  School  District,  for  construct- 
ing addition  to  present  school.  Cert. 
check    10%   required   with   each   bid. 


Y'RBKA,  Siskiyou  Co.,  Cal. — Until 
Oct.  1.  10  a.  m..  bids  will  be  received 
by  Helen  A.  Fairchild.  clerk,  Yreka 
Grammar  School  District,  for  fur.  and 
del.  5  teachers'  desks  42x30.  125  audi- 
torium chairs,  1  library  table,  2  office 
chairs  and  100  desks,  sizes  5th,  6th  and 
7th    grades. 

SACRAMENTO.  Cal. — Campbell  Con- 
struction Co..  3325  "J"  St..  Sacramento, 
at  $5,390  awarded  contract  by  Reese 
School  District  to  construct  1-room 
school.  Only  other  bidders  were:  J.  E. 
Casey  and  W.  R.  Meeks,  Elk  Grove, 
$6,110. 


MANHATTAN  BEACH.  Los  Angeles: 
Co..  Cal. — John  Simpson  &  Co.,  701  An- 
tonio .Ave,  Los  Angeles,  submitted  the 
lowest  bid  at  $29,900  for  additions  and 
i*terations  to  Manhattan  Beach  gram- 
mar school  building.  Train  &  Wil- 
liams. 226  Western  Mutual  Life  Bldg., 
Los  Angeles,  are  the  architects.  The 
addition  will  contain  five  class  rooms. 
Hollow  tile  construction,  plas.  exter., 
tile  and  comp,  rf.,  cast  stone  entrance^ 
and  trim.  The  bids  were  taken  undei 
advisement. 

The  bids  received  were  as  follows; 
John  Simpson  Co.,  $29,900;  (a)  deduct, 
it  inter,  partitions  are  changed  to  J 
wood.  $370;  Rommel  Construction  Co.,.|^ 
$29,990;  McFadden  &  Winkelman.  $31,-  ; 
260;  Willard-Brent  Co.,  $31,300;  Earl^ 
F.  Low.  $31,600;  W.  M.  Bell,  $31,746;ri 
Dow  Construction  Co.,  $31,926;  A.  S.^| 
O'Neil,  $32,442;  J.  F.  Kobler,  $32.563,'tJ 
and    Walter   Slater   Co..    $3'4.500.  j* 

SEATTLE.  Wash. — Until  Sept.  29.  11 
a.  m..  bids  will  be  received  by  Reuben  i 
W  Jones,  secretary.  School  District  I 
No.  1.  for  constructing  one-story  ma- 
sonry. 7  classroom  and  auditorium  ' 
school  at  44th  Ave.  and  Holly  St.;  | 
Brighton  school;  estimated  cost.  $90,-  ] 
000.  F.  A.  Naramore.  City  School  Ar-  j 
chitect.  I 

MERCED.  Merced  Co.,  Cal. — Until  I 
Oct.  6,  7:30  p.  m.,  bids  will  be  re- 
ceived by  H.  K.  Landram,  clerk.  Mer-  I 
ced  High  School  District,  for  instaUins  j 
lawn  sprinkling  system  at  high  school  | 
"■rounds.  Certified  check  10%  payable  j 
To  district  required.  Specitlcatione  | 
may  be  had  from  W.  E.  Bedesen,  Shaf-  ] 
fer  Bldg..   Merced.  ! 


CHICO,  Butte  Co..  Cal.— Contracts  j 
for  fur.  and  install,  desks,  etc..  In  j 
Chico  high  school  have  been  awarded' 
to  Rucker-Fuller  Co.  through  its  Oh  loo  ■ 
agent,  Richardson  Furniture  Co.;  Hay- ■ 
wood  Bros.  &  Wakefield  and  C.  P.' 
Webber  Co.  The  latter  firm  secured | 
the  bulk  of  the  contract.  No  bids  were; 
received  for  common  classroom  desM 
and  the  clerk  was  instructed  to  caU 
bids  for  non-adjusting  single  pedestal' 
student   desks   fronts   to   rears. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
Until  Oct  3.  2  p.  m..  bids  will  be  re- 
ceived hv  R  C.  Gruell.  Clerk.  Everett 
School  District,  for  plastering  the  neW 
Everett  school.  Cert,  check  10%  re- 
quired with  each  bid.  Specifications 
may  be  had  from  ArchiteOt  C.  H. 
Yoiing.  903  Commercial  and  Savings 
Bank  Bldg..  Stockton. 
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•r.AFT.  Kern  Co..  Cal. — The  Taft 
Union  HJKh  School  District  ranceled 
the  call  for  bids  for  con.structiiiK  one- 
story  frame  and  masonry  teacht*rage: 
bids  for  which  were  to  have  been 
opened  September  20.  from  plans  by 
Architect  Orville  I...  Clark.  Brower 
Bldar..  Bal<ersfleld.  This  action  was 
taken  due  to  a  recent  ruling  of  Attor- 
ney Oencral  Webb  which  prohibits 
school  districts  from  erecting  build- 
ings to  be  used  for  teacherages. 


LOS  ANGELES.  Cal.— The  Los  An- 
Kcles  Board  of  Education  has  author- 
ized Edgar  II.  Cline.  architect  for  the 
board,  to  prepare  plans  and  specifica- 
tions for  an  18-unit  school  bldg.  to  be 
erected  on  the  Barton  Hill  school  site 
at  San  Pedro.  It  will  be  of  brick  con- 
struction and   will   cost  about   1128,000. 


CHICO.  Butte  Co.,  Cal.— Until  Oct. 
i>.  .0  p.  m..  bids  will  be  received  by 
Chas.  H.  Camper,  clerk,  Chico  High 
School  District,  for  fur.  and  install,  in 
new  high  school:  150  non-adjustable. 
HAYWAKD,  Alameda  Co.,  Cal. — The  single  pedestal  students'  desks:  25  non- 
following  bids  were  received  on  Hvp-  adjustable,  single  pedestal,  students' 
temher  2iuh.  liy  the  Board  of  Tru.stees  desks  rears;  21  non-adjustable,  single 
of  the  Hay  ward  School  District  for  the  pedestal,  students"  desks  fronts.  Cert, 
construction  of  a  one-story  frame  and  check  10%  payable  to  district  required 
plaster  four-room  school  building  to  with  each  bid.  Spec,  may  be  had  from 
be  erected  on  Orchard  Avenue  and  Soto  clerk. 

Street.     Plans  were  prepared  by  Archi-  

tect    Henry    C.    Smith.    Humboldt    Bank  MANHATTA.X    BEACH,    Los    Angeles 

Bldg.,   San    Francisco.      Sorensen    Bros.,  Co.,    t^al. — John      Simpson    &    Co.,      701 

1110    C    St.,     Hayward,    submitted    the  Antonio       Ave..       Los       Angeles        was 

lowest    bids   on    tlie   plastering,   carpen-  awarded    a    contract   at    529.900    for   ad- 

ter.    painting,    plumbing    and    electrical  ditions    and    alterations    to    Manhattan 

work.      A.     Kodri^iues    of    Hayward    on  Beach  grammar  school  building.     Train 

the  concrete  and  brick  work  and  Jas.  A.  &    Williams,    226    Western    Mutual    Life 

Nelson    of   San    Francisco    on    the    heat-  Bldg..    Los   Angeles,   are   the   architects. 

ing.     These  bids  have  been  taken  under  The    addition    will    contain    five    class 

advisement       and       contracts    will       be  rooms.         Hollow         tile      construction, 

awarded  in  a  few  days.  plaster    exterior,    tile    and    composition 

All    Work   Kxcept    Hrnting  roof,  cast  stone  entrances  and  trim. 

Sorensen    Bros..    Hayward 516.985  

G.  P.  W.  Jensen.  San  Francisco.  18.980  LOS  AXGELES,  Cal. — Darrell  Cond- 
Monson  Bros..  San  Francisco....  20.550  ley  Co.,  520  Marsh-Strong  Bldg.,  Los 
Ruegg  Bros.,  San  Frartcisco.  .  .  .  21.000  Angeles,  has  been  awarded  the  gen- 
Fred   Warden,  San  Francisco....    23.925  eral  contract  at  $72.2S3,   with  an  addi- 

S.    Montani     26,990  tion     of     5605     for    white     enam.     brick 

Concrete   and   Brick   Work  wainscot    in   lavatories  and  of  5430   for 

A.    Hodriques    52.241  machine   sanding   maple    fls.,    for    erect- 

Asmussen    &    Son 2.836  ing  a   brick   and  concr.  school   bldg.  on 

Sorensen    Bros 2.840  the    Utah    St.     school    site.       Albert    C. 

Heating  Martin.    430    Higgins   Bldg.,    Los    Ange- 

Jas.  A.  Nelson,  San  Francisco.  ..  .51.058  les.    architect.      Other    contracts    were 

A.  J.  Silva 1,084  awarded   as   follows:      Plumbing   to    E. 

Carpenter  Work  W.  Crowell  at  $6175;  steam  heating  to 
Sorensen  Bros 510,396  Thos.  Ilaverty  Co.  at  54574  with  a  de- 
Jensen  &  Peterson IO.S-tO  duction  of  5173  for  Simplex  oil  burner; 

Asmussen  &  Son 11,227  painting    to    D.    Zelinsky    &    Son.    San 

PlaHtering  Francisco,     at     52625;     and     electrical 

Sorensen  Urps 51.515  work   to   Renard-Stary   Electric   Co.   at 

Asmussen   ^' Son 52685.     The  building  will   contain  nine 

Painting  class    rooms    and    an    auditorium. 

Sorensen    Bros 5    616  

Asmussen  &  Son EURLINGAME.  San  Mateo  Co.,  Cal. — 

Van  Uyke  &  Graham 1.090  The  Board  of  Trustees  of  the  Bur- 
Frisk  &  Swanson 1.385  lingame      Grammar      School      District 

Plumbing  have    awarded    a    contract    to    Frisk    & 

Sorensen    Bros 51.290  Swanson.   4331    19th   St..   San   Francisco. 

A.    J.    Silva 1.530  for    the    repainting    of    the    Oak    Grove 

Asmussen  &  Son 1.600  and    Howard    Avenue    Schools    in   Bur- 

£:ie<-tricnl    Work  lingame. 

Sorensen  Bros 5328  The  work   is  to  be  completed  within 

Asmussen   &   Son 328  the    next    90    days,    and    the    contract 

C.    H.    Madsen 328  price  tor   same  is   $1238. 

Hugo    Frank    468  

Vieux   P.ros 437  LOS    ANGELES.    Cal. — Darrell    Cond- 

ley    Co..    520    Marsh-Strong    Bldg..    Los 

Angeles,  was  awarded  the  general  con- 

S.\CRAMENTO,    Cal. — Bids     received  tract    at    594,919    tor    erecting    a    new 

by    Board    of    Education    for    fur.    and  brick   school   building   at  Wilton   Place 

install,    school   desks   taken    under   ad-  school  site.     Plans  by  the  architectural 

vlsement.      C.    F.    Webber   and   Rucker-  department  of  the  Boaid  of  Education. 

Fuller    Co.    bid    from    516.90    to    517.80  The   other   contracts    were   awarded   as 

per   desk,    according   to   size   and    type.  follows:       Painting    to     A.    Quandt     & 

H.   S.   Crocker  Co.   bid   517.30   to   517.80.  Son,    180   Jessie    St.,   San    Francisco,    at 

$3920;    plumbing    to    W.    W.    Brooks    at 

v..  v-T-,«T^T.,      X,,            ^         „  .      „     .,  $7400;  heating  to  J.  Hokom  at  $11,457; 

a  "^•^JT''^'     ^^^"J^    ^°\\    f^^l— U""}  and    electrical    work    to    Renard-Stary 

Sept    2,     8  p    m.,  bids  w.ll  be  received  Electric  Co.  at  $3175.     The  main  build- 

n   ,         ,, .■  u     J"f      ,   •t.'^'*'^'*'    "='"f°'"''  ing    will    be    2    stories    and    basement. 

Un  on    High    School    District    for    fur.  ,57^33    f^       ^    ^,^^3    ^ooms;    domestic 

and  del.  24  or  more  adjustable  drawing  science    and    manual    training    depart- 

stands.  oak  top  and  cast  Iron  base.  n,g„„      There   will   be   a   kindergarten 

bldg..    61x38    ft. 

LOS    ANGELES.     Cal.— McFadden     &  

WInkelman.  1102  W.  Pico  St.,  Los  An- 
Beles.  were  awarded  the  general  con- 
tract at  515,400,  with  an  addition  of 
$200  for  maple  fls.,  for  erecting  a  3- 
rm,  brick  addition  to  the  school  bldg. 
at  Harbor  City.  Plans  by  the  archi- 
tectural department  of  the  Los  .\ngeles 
Board  of  Education.  The  p.iinting  was 
awarded  to  Swan  &  Bastien.  500  Stlm- 
son  Bldg..  Los  Angeles,  at  $2190;  and 
heating  to  Pacific  Gas  Radiator  Co.  at 
$1S48. 


LOS  ANGELES.  Cal.— Darrell  Cond- 
ley  Co.,  520  Marsh-Strong  Bldg..  Los 
Angeles,  was  awarded  the  general  con- 
tract at  562.500  tor  erecting  a  new 
bldg.  at  Buchanan  SI.  school  site. 
Montgomery  &  Nibecker,  622  Story 
Pldg.,  Los  Angeles,  architects.  Other 
<  >>ntraels  were  awarded  as  follows: 
Painting  to  A.  Quandt  &  Son.  ISO  Jes- 
sie St..  San  Francisco,  at  $1978;  plumb- 
ing to  Arthur  Hess  at  $4585;  heating  to 
Thos.   Haverty  Co.   at  $4659;   and   elec- 


trical work  to  Renard-Stary  Electric 
Co.  at  $1350.  The  building  will  con- 
tain 8  class  rooms;  reinf.  concr.  re- 
taining walls,  brick  walls  above,  plas. 
exterior,  composition  and  tile  roof,  etc. 

MERCED.  Merced  Co..  Cal. — E.  How- 
ard. Route  3.  Merced,  at  $250  awarded 
contract  by  Ferndale  School  District 
to  grade  school  grounds.  Only  other 
bidder.  Edward  Herron.  Route  2.  Mer- 
ced.   $4S5. 


STORES  AND  OFFICES 


Grading    Contract    Awarded 

OFFICE   BLDG.  Cost.  $50,000 

SA.N     FRANCISCO.      N    Sutter    137-5    E 

Stockton    Street. 
Five-story     and     basement     reinforced 

concrete   office    building. 
Owner — A.  F.  Rousseau,   110  Sutter  St 

San   Francisco.  " 

Architect— David    Coleman.    110   Sutter 

St.,   San    Francisco. 
The    grading    has    been    awarded    to 
the  San   Francisco  Motor  Drayage  Co 
ISO   Jessie  St. 

Plans  Completed— Sub-Figures  to  Be 
Taken    in   About   Two   Weeks 

?-7.?^,^.^^^^^^^^°'  ETC.     Cost,  $'20,000 
<  OLUSA,  Colusa  Co.,  Cal.       Market  St. 

near   7th. 
One-story    reinforced    concrete    postot- 

fice  and   store   building   (3   stores) 
Owner— G.    W.    Rodehaver.    2411    Regal 

St.,    Berkeley. 
Architect — Plans    by    owner. 

Preliminary  Plans  Prepared 

OFFICE     BLDG.  I'ost      $ 

LOS  ANGELES.  Cal.  SE  First  and 
Main   Streets. 

Two-story  and  basement  Class  A  brick 
store    and    oflice     building.     39x104. 
(3  stores  and  14  offices). 
Owner — Kendall   &   Chase. 

Architects— Train  &  Williams.  226 
West  Mutual  Life  Bldg.,  Los  An- 
geles. 


To   be   Done   by   Days   Labor  and  Sub- 
Contracts. 

STORE    BLDG.  rost,    $225,000 

O.^KLAXD.   Alameda   Co..   Cal.      Broad- 
way  between    15th    and    16th    Sts. 

Three-story    reinforced    concrete    store 
building. 

Owner— H.    C.    Capwell    Co. 

Lessee — Reich    &    Lievre. 

Architect— Wm.     Knowles.    Call     Bldg.. 
San    Francisco,    and    Central    Bank 
Bldg.,    Oakland. 
NOTE:— Work   will   be  done  by  day's 

labor     under     the    supervision     of    Mr. 

Knowles. 


Prepared   —   Contract 


Plans      to      Be 
Awarded. 

.STORE   BLDG.  Cost,   $ 

OAKLAND,  Calif.     Grand  .\ve.  between 
Broadway  and  Webster  St. 

One-story     reinforced     concrete     store 
building.     50x200. 

Owner — Geo.    Roos.   Stockton   and    Mar- 
ket  Sts.,   San    FVancisco. 

Architect — Reed      &      Corlett,      Central 
Bank    Bldg..    Oakland. 

Contractor — MacDonald     &     Kahn.     30 
Montgomery  St.,   San   Francisco. 


Figures     to      be     Taken      In   About     a 

Week. 

OFFICES  Cost,  $ 

SACRAMENTO,    Cal.       L    St.    bet.     lOlli 

and    11th    Streets. 
Two-story  brick  office  building,  80x160. 
Owner — Archibald     Mull. 
Architects— Woollett    &    Lamb.    Hagel- 

stein    lililg..    Sacramento. 
The    first    fioor    will    be    occupied    by 
the   Department   of   Ariculture. 

(Continued   on   Page   16; 
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BRIDGES,   DAMS    &   HAEBOB 
WORK 


MADKllA.  Madera  Co..  Cal. — Until 
Oct  6.  10  a.  m..  I'ids  will  be  received  by 
L.  W.  Cooper.  County  Clerk,  for  con- 
structing bridge  over  Ash  slougb.  Cer- 
tified check  109;^  required  with  each  bid. 
J.   O.   P.ue.  County  Surveyor. 


MAiNTKUA.  San  Joaquin  <'o..  Cal. — 
Engineers  Cope.  Rand  &  Means.  58 
Sutter  St..  San  Francisco,  will  submit 
a  report  to  the  directors  ot  the  South 
San  Joai[uin  Irrigation  District  on  the 
proposed    drainage     improvements. 

OAKDALIS.  Stansilaus  Co..  Cal. — A. 
J.  Wiley.  Consulting  Engineer  for  the 
Jlodesto  and  Turlock  Irrigation  Dis- 
tricts, will  be  asked  to  act  in  the  same 
capacity  for  the  Oakdale  and  South 
San  Joaquin  Irrigation  Districts  in  the 
construction    ot   the    Melones   reservoir. 


HOLLISTKR.  San  Benito  Co..  Cal. — 
Until  October  3.  2  P.  M..  bids  will  be 
received  by  KImer  Dowdy.  County 
Clerk,  for  constructing  a  52-foot  pony 
rivited  span  upon  concrete  abutments, 
located  about  32  miles  soulheast  ot 
HoUister  and  25  miles  from  railroad, 
estimated  cost.  J2.700.  Project  in- 
volves. 60  cu.  yds.  concrete;  1000  lbs. 
reinforcing  steel;  100  cu.  yds.  excava- 
tion:  100   cu.  yds.   till. 

Separate  bids,  same  date,  for  con- 
structing deck  concrete  girder  bridge. 
24-ft.  span  with  20-tt.  roadway;  about 
6  miles  northeast  of  HoUister;  esti- 
mated cost.  ?3.5«0.  Project  involves. 
58.00  cu.  yds.  Class  A  concrete;  66.60 
cu.  yds.  Class  B  concrete;  370  cu.  yds. 
excavation;  180  cu.  yds.  till;  10.360.00 
lbs.  reinforcing  steel.  W.  A.  Winn. 
County   Kngineer. 


MERCED.  Merced  Co..  Cal.  —  Until 
Oct.  4.  10  A.  M..  bids  will  be  received 
by  P.  J.  Thorton.  County  Clerk,  for 
constructing  two  reinforced  concrete 
bridges;  one  over  South  Fork  of  Dry 
Creek  on  Upper  La  Grange  Road  in 
Road  District  No.  1,  another  over 
Deadmans  Creek  on  Merced-Chow- 
chilla  Road.  Section  1  in  Road  District 
No.  2.  and  for  a  wood  bridge  over  tne 
San  Joaquin  River  on  the  Merced-L.os 
Bancs  Road  in  Road  Districts  Num- 
bered 2  and  5.  Certified  check  for  lUVc 
payable  to  Chairman  of  the  Board  ot 
Supervisors  required  with  each  bid. 
A.   E.   Cowell.  County   Surveyor. 


EUREKA.  Humboldt  Co..  Cal. — Until 
Oct.  11.  2  p.  m.,  bids  will  be  received 
by  Fred  M.  Kay,  County  Clerk, 
for  constructing  reinforced  concrete 
bridge  across  Carter  Creek  in  Road 
District  No.  2.  A.  J.  Logan.  County 
Surveyor. 


HANFORD,  Kings  Co..  Cal. — County 
Surveyor  Roy  May  is  making  surveys 
for  two  timber  bridges  to  be  construct- 
ed on  Stratford  Rd.  3^4  miles  south  ot 
Stratford;  also  for  a  concrete  drain 
pipe  on   the  same  road. 


VENTURA,  Ventura  Co..  Cal. — Doo- 
little  &  Smith,  Ventura,  has  been 
awarded  a  contract  at  $2670  to  con- 
struct a  reinforced  concrete  arch 
bridge.  40  ft.  span,  involving  110  cu. 
yds.  concrete  and  6800  lbs.  reinforced 
steel. 


SAN  UKRNARDIXO.  Cal.— Until  7:30 
i'.  M..  Oct.  3.  bids  will  be  received  liy 
City  Clerk  J.  H.  Osborn  for  construct- 
ing a  reinforced  concrete  arch  bridge 
over  Lytle  creek  on  Mt.  Vernon  Ave.; 
three  50-ft.  spans  60  ft.  wide.  Certified 
check  or  bond  for  10%.  C.  E.  Johnson. 
City   Clerk. 


ABERDEEN.  Wash. — The  Grays  Har- 
bor Construction  Co..  Hoquiam.  Wn., 
at  apprr.x.  ?131.700  awarded  contract 
for  first  wharfage  unit  of  the  Grays 
Harbor  Port  Commission.  Contract  in- 
cludes the  driving  and  capping  of  195,- 
000  lin.  ft.  of  piling;  decking  165.000  sq. 
ft.  of  wharf  and  placing  approx.  15.000 
tons  ot  stone  riprap. 


SACRAMKNTO,  Cal. — Until  October 
4.  2  P.  M.,  bids  will  be  received  by 
Harry  W.  Hall.  County  Clerk,  for  con- 
structing timber  trestle  on  Dutch  Flat 
Road  near  Lambert  Station.  Certified 
check  for  10%  payable  to  Chairman  of 
the  Board  of  Supervisors  required  with 
each  bid.  Drury  Butler,  County  Engi- 
neer. 


MODESTO.  Stanislaus  Co..  Cal. — Until 
October  11.  10:30  A.  M..  bids  will  be 
recei>'ed  by  C.  E.  Eastin  Jr..  County 
Clerk,  for  constructing  thirteen  rein- 
forced concrete  bridges  in  various  sec- 
tions ot  the  county.  Certified  check 
for  10%  re(iuired  with  each  bid.  J.  H. 
Hoskins.  County  Soirveyor. 

MODESTO,  Stanislaus  Co.,  Cal. — 
I'Mtil  October  11,  10:30  A.  M.,  bids  will 
be  received  by  C.  C.  Eastin  Jr..  County 
Clerk,  for  constructing  trestle  ap- 
proach to  the  south  end  of  the  Empire 
bridge.  Certified  check  for  10%  re- 
quired. J.  H.  Hoskins.  County  Sur- 
veyor. 


OLYMPIA.  Wash. — Union  Bridge  Co.. 
I'entral  Bldg..  Seattle,  completes  plans 
for  proposed  toll  bridge  to  span  the 
Columbia  river  between  Pasco  and 
Kennewick:  estimated  cost.  $400. OOn. 
Structure  will  be  built  by  the  Inter- 
County  Bridge  Co.  of  Walla  Walla. 
Wash.  W'ill  be  a  steel  and  frame 
structure  3236  feet  long;  two  steel 
spans,  each  252  feet  long:  a  cantilever 
span  consisting  ot  two  anchor  arms 
each  232  feet  long,  and  two  cantilever 
arms  each  126  feet  long.  There  will 
also  be  a  suspended  span  180  feet  long. 
The  steel  spans  will  total  a  length  of 
1410  feet.  The  remainder  of  the  struc- 
ture, being  approaches,  will  be  ot  tim- 
l>er  construction. 


Engineers    and    Contractors 
PLEASE  NOTE 

We     Carrv     In     Stock     Here     and 
Sell     at     Eastern     Factory     Price 

Milbiirn  Carbide  Flare  Lights 

in   candlepower  from   50  to   12.000 

JUlbnrn  Oxy-Acetylene 
IVelding  and  Cutting  Apparatus 

All  Safety  Appliances 

As   Required   by   Accident 
Commission 


E.  D.  BULLARD 

Distributor    for 
Alexander  Milburn  Co. 

268  Market   St.,   San   Francisco 

Phone   Donslas    1118 


S.^CP.AMEN'TO.  Cal. — Until  Oct.  4,  2  \ 
p.  m..  bids  will  be  received  by  Harry  ,t 
W.  Hall.  County  Clerk,  for  construct-, 
ing  Deer  Creek  bridge  on  Wilsoil,v. 
School  Road  near  the  Zanor  Ranch.;M 
Cert,  check  10%  payable  to  Chair.  Bdlf'^ 
of  Sups,  required  with  each  bid.  PlanK  ; 
mivy  be  had  from  County  EngineeSg 
Drury  Butler.  jM 


SAX  BERNARDINO.  Cal. — City  Engra 
C.  E.  Johnson  is  preparing  plans  an^ 
spec,  for  reinf.  concr.  bridges  ovetfj! 
Warm  Creek  on  Third  St.  and  on  ArA( 
rowhead  Ave.  Cost  $1500  each.  Con<^ 
struction  will  not  be  started  until  next'? 
spring. 


SACRAMENTO,     Cal. — Geo.     Murra; 
Manteca.    awarded    contract    by    Stati 
Reclamation    Board    for    removing    dirfe 
and    leveling    4V2     miles    ot    the    HooC-' 
levre    at     |9.S40.       Frank    Mclntyre    0$  > 
Stockton    next    low    bidder    at    jll.tOf 
Bids     were    also    submitted    by    J. 
Franklin,   Stockton;   H.    G.   Ogden,  Sac 
ramento;  J.  G.   Farrell.   Manteca; 
MacCoshama.    Sacramento;    F.    J.    Fitai 
Patrick.   Sacramento,    and  D.   C.   Gall; 
gher. 


SONORA.    Tuolumne    Co..    Cal. — ^Unt 
Oct.    1.    10    a.    m..    bids   will   be   receive^ 
by     Ed    L.    Gorgas.    County    Clerk, 
constructing    reinforced    concrete 
bridge   over  Mormon   Creek   at  Charl« 
Wight  place.   Road  Dist.  No.   2; 

Separate  bids,  same  date,  for  coi^ 
structing  reinforced  concrete  girdeVI 
bridge  over  Turn  Back  Creek,  at  West^; 
inghouse  place  on  Cherokee-ConfldenOTJ 
road.    Road   Dist.   No.    3;  -Jji 

Separate  bids,  same  date,  for  cod) 
structing  reinforced  concrete  girdSi 
bridge  over  Curtis  Creek'  at  the  Any! 
place,  on  Kincaid  Flat  road.  Road  Dist 
No.  3.  Cert,  check  10%  required  with  I 
each  bid.  Plans  on  file  in  office  of  ' 
clerk.  Robert  Thom,  County  Engl*  : 
neer.  ■  \ 


EUREKA.  Humboldt  Co..  Cal. — UntB  i 
Oct.  11.  2  p.  m..  bids  will  be  receivwil 
by  Fred  M.  Kay.  County  Clerk,  for  cott- 
structing  concrete  culvert  across  Cats-  [ 
ter  Creek  between  Blocksburg  and  At  j 
derpoint  in  Road  Dist.  No.  2.  A.  li 
Logan.   County   Surveyor.  •  j 


SACRAMENTO,  Cal.  —  OlympiajB 
Dredging  Co..  249  First  St,.  San  Fratt-| 
Cisco,  awarded  contract  by  State  Re-j 
clamation  Board  for  dredging  on  thSj 
Hood  Levee  project;  contract  awardedj 
on  a  cost  plus  basis.   9.34  cents  cu.  y^.! 

SEATTLE.  Wash. — The  Union  BridgpJ 
Co..  Central  Bldg..  retained  by  PetwH 
Young,  vice-president  of  the  Citizene"! 
State  Bank  at  Priest  River.  Idaho,  and 
associates,  to  prepare  drawings  and 
specifications  for  a  J250.000  steel  tollj 
bridge  to  be  erected  over  the  Pendl 
Oreille  River  at  Newport.  Washington.: 
The  structure  will  be  approximately! 
1100  feet  long,  consisting  of  five  or  six; 
steel  spans,  resting  on  concrete  piers-j 
The  approaches  will  be  frame  con-l 
struction.  t 

VALLEJO.  Solano  Co.,  Cal.  —  City, 
Council  considering  repairs  to  Virgrintai 
street  wharf;  estimated  cost  $5,O00J 
Piles  supporting  the  structure  are  in  a) 
bad  condition.  T.  D.  Kilkenny,  city 
engineer. 

(Continued   oa   Page   17) 
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DID.S    ^VA^TEI)    I'OIJ    ."■il'IIUKIIOl  SE 


NOTICE   TO    «OXTI«ACTORS 


The  Bureau  of  Yards  and  Docks, 
Mavy  Department.  'Washington.  D.  C. 
nriil  open  in  the  near  future,  bids  on 
Specification  4.504  for  a  one-story 
ilorcliouse.  at  the  Naval  Operating 
Base  (Naval  Station),  I'earl  Harbor,  T. 
H.  The  work  includes  the  construction 
)f  a  one-story  building  approximately 
120  feet  by  500  feet,  divided  into  three 
jlsles.  and  having  steel  frame:  plain 
joncrete  footings  and  floor;  reinforced 
;oncrete  loading  platforms,  spandrel 
jlrders.  and  fire  wall;  corrugated  pro- 
tected sheet  metal  for  siding  and  root 
)f  marquise;  precast  gypsum  tile  roof 
with  3-i)ly.  built-up.  asbestos  roofing; 
Heel  sash  and  rolling  doors;  hollow  tile 
partitions;  and  plumbing,  sewage  dis- 
Dosal,  electric  lighting,  and  fire  pro- 
lection   systems. 

Plans  and  specifications  may  be  had 
When  available  upon  application  to  the 
Commandant.  Navy  Yard.  Mare  Island. 
[California,  upon  deposit  of  a  check  or 
postal  money  order  for  $10.00.  payable 
to  the  Chief  of  the  Bureau  of  Yards  and 
Docks  as  security  for  the  safe  return 
jf  the  drawings  and  specifications. 


NOTICE    TO    COXTRACTOnS 


TRE.\SURY  DEPARTMENT.  Super- 
irising  Architects  Office.  Washington. 
D.  C.  Sept.  15,  1921.— SEALED  PRO- 
POSALS will  be  oi)ened  in  this  office  at 
3  P.  M..  Oct.  12.  1921.  for  the  installa- 
tion of  a  lighting  plant,  wiring,  etc..  at 
the  United  States  Quarantine  Station. 
Port  Townsend.  Wash.,  in  accordance 
with  the  drawing  and  specification, 
copies  of  which  may  be  had  at  this 
office  or  at  the  Office  of  the  Custodian 
It  Quarantine  Station.  Port  Townsend. 
Wash.,  in  the  di.scretion  of  the  Super- 
vising Architect.  Jas.  A.  Wetmore, 
Acting    Supervising  Architect. 


BIDS  W.VXTED  FOR  SEWAGE 
EJECTOR,  ETC. 


Notice    to    C  ontractors 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office,  Washington, 
D.  C.  Sept.  1,  1921. — SEALED  PROPO- 
SALS will  be  opened  in  this  office  vt 
3  p.  m..  Sept.  29.  1921.  for  the  installa- 
tion of  a  Sewage  Ejector,  etc.,  at  the 
United  States  Post  Office.  Stockton. 
Calif,  in  accordance  with  the  dra.v- 
Ing  and  specification,  copies  of  which 
may  be  had  at  this  office  or  at  the 
office  of  the  Custodian  at  Stockton, 
Calif.,  in  the  discretion  of  the  Super- 
vising Architect.  Jas.  A.  Wetmore, 
Acting  Supervising  Architect. 


NOTICE   TO    CONTRACTORS 


PROPOSALS  FOR  CONSTRUCTION 
OR  A  BRICK  POWER  HOUSE  AND  "M- 
PROVEMENTS  TO  THE  HEATING 
PLANT.  Department  of  the  Interior. 
Office  of  Indian  Affairs.  Washington.  D. 
C.  .September  9.  1921 — Sealed  proposals 
plainly  marked  on  the  outside  of  the 
sealeil  envelope.  "Propr)sals  for  a  brick 
power  house  and  improvements  to 
heating  plant.  Chemawa,  Oregon,'  and 
addressed  to  the  "t'onimissioner  of 
Indian  Affairs,  Washington,  D.  C."  will 
be  received  at  the  Indian  Office  until  2 
o'clock  I'.  M..  of  October  5.  1921.  for 
furnishine  matcrial.s  and  labor  for  the 
construction  of  a  brick  power  house 
and  imi)rovenienls  to  the  heating  plant, 
Salem  Indian  School,  In  strict  accor- 
dance with  the  plans,  speciflcations  and 
inHtructions  to  bidders  which  may  be 
examined  at  the  office  of  the  paper  or 
periodical  In  which  this  advertisement 
appears,  the  United  States  Indian 
Warehouses     at  Chlcagro,     Illinois,     St, 


Louis.  Missouri.  San  Francisco.  Call 
fornia.  and  the  Builders'  Exchange.  St. 
Paul.  Minnesota,  and  at  the  office  of  the 
Superintendent  of  the  Salem  Indian 
School.  Chemawa.  Oregon.  For  further 
information  apply  to  the  Superinten- 
dent of  the  .Salem  Orofjon.  Indian 
School.  CHARLES  H.  BURKE.  Com- 
missioner. 


NOTICE  TO    CONTR.ACTORS 

TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office.  Washington. 
P.  C.  August  23.  1921.— SEALED  PRO- 
l'OS.\LS  will  be  received  at  this  office 
until  3  p.  m..  October  IS.  1921.  and  then 
t)pened.  for  metal  book  stacks  installed 
in  place  in  the  United  States  Post 
Office,  Custom  House  and  Court  House 
at  Honolulu,  T.  H.  Drawings  and  speci- 
fications may  be  obtained  from  the 
Superintendent  of  Construction  of  the 
building  at  Honolulu.  Hawaii,  from  J. 
W.  Roberts,  Supervising  Superintend- 
ent of  Construction,  Room  403  Post 
Office  and  Court  House,  San  Francisco, 
California,  or  at  this  office  in  the  dis- 
cretion of  the  Supervising  Architect, 
.las.  A.  Wetmore.  Acting  Supervising 
.■\rchitect. 


STATE  OF  CALIFORNIA 


DEP.\RTMENT     OF     Pl'BLIC     ^VORKS 


CALIFORNI.A  HIGH^V.VY  CO.MMISSIOX 


NOTICE    TO    COXTR.VCTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  offii_-e  of  the  California 
Hieli^vay  ConiiiiiNsiun.  .'>15  Fomin 
Building,  .Saorniiiento,  Cnl.,  until  2 
o'clock  P.  M.,  on  October  :!rd,  1021,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows; 

Stanislaus  County,  between  Tuolumne 
River  Bridge  and  1.2  miles  North  of 
Ceres  (III-Sta-4-B).  about  1.9  miles  in 
length,  to  be  surfaced  with  Asphalt 
concrete. 

San  Luis  Obispo  County,  between  6 
miles  North  of  San  Simeon  and  North- 
erly Boundary  CV-Slo-Se-A),  about  10.0 
miles  in  length,   to   be  graded. 

Kern  Countv,  between  South  Line 
Section  19,  T.  11  N.  R  20  W.  S.B.B.  &  M. 
and  13.0  miles  South  of  Bakersfield 
(VI-Ker-4-B),  about  10.0  miles  in 
length,  to  be  surfaced  with  Asphalt 
concrete. 

San  Bernardino  County,  between 
Summit  and  Victorville  (VII-SBd-31-C). 
about  15.7  miles  in  length,  to  be  paved, 
either  with  Portland  cement  concrete 
or  Bituminized  Macadam. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  .Sacramento. 
San  Francisco.  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  It  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
".Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission.  reserves  the 
right    to    reject    any    or   all    bids   or    to 


accept    the  bid  deemed    for   the   best   in- 
terest  of   the  State. 

NEWELL    D.    DARLI.NGTON, 
CHARLES  A.  AVHITAIOKE. 
GEO,    C.    MANSFIELD, 
'alifornia    Highway   Commission. 
AUSTIN  B.   FLETCHER. 

State    Highway    Engineer. 
JOHN  F.  GALVIN, 

Secretary. 
Dated  September  6,  1921. 
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SHOP 


.ST.VTE       OF       C.\I,IFO.\RI.\ 


HEI'ARTME.XT     OF     PI  ULIC     WORKS 


(■.VI,II''ORNI.l  HIGHWAY  COMMISSION 
NOTICE   TO   CO.XTR.VCTORS 


SEALED  PROPOSALS'  will  be  re- 
cti vert  at  the  office  of  the  Californln 
Hiehway  CommlNxion,  .'>].'>  Forum 
Uuiidine*  Sncrnniento,  Ciil.,  until  '2 
o'clock  P.  M.,  on  October  lOtli,  at 
which  time  they  will  be  publicly  opened 
and  read  for  construction  in  accordance 
with  the  specifications  therefor  to 
which  special   reference    is  made. 

A  maintenance  shop  building  in  the 
City   of   Sacramento.    California. 

Plans  may  be  seen  and  forms  of  pro- 
posal. V)Onds.  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
office  of  the  Division  Engineers  at  Los 
Angeles  and  .San   Francisco. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
".Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be  done.   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  tor  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLINGTON, 
CHARLES    A.    WHITMORE, 
GEO.   C.   MANSFIELD. 
Californi.a    Highwa.v    Commission. 
AUSTIN    I!.    FLETCHER, 

State    Highway    Engineer. 
JOHN  F.   GALVIN. 

Secretary. 
Dated   September  12.   1921. 


Sr.ATE   OF   C.VMFORXI.V 


I>EP.\RT.MEXT     OF     I'l  BI.IC     WORKS 


C.VJLIFORNI.l  HIGH^V.A'V  CO.M.UISSION 


NOTICE   TO   CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Cnlltomla 
Higiiwny  ConiniiHNlon,  TtlH  Ft»runi 
liuildinB,  Sacramento,  Cnl.,  until  IS 
oVIuek  P.  M.,  on  October  ITtll,  1B2I,  at 
which  time  they  will  he  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  speciScations 
therefor  to  which  special  reference  is 
made,  portions  of  Stale  Highway  as 
follows: 

Lassen  County,  between  the  Westerly 
City  Boundary  and  Pine  Street  in 
Susanville  (n-Las-29-H),  about  0.2 
miles  in  length,  to  be  graded. 

Tuolumne  ("ounly.  between  Westerly 
Boundary  and  one  mile  North  of  Key- 
stone (III-Tuo-U-A),  about  9.4  miles  in 
li-ngth.  to  be  paved  with  Portland  ce- 
ment concrete. 

Plans  may  be  seen  and  forms  of  pro- 
|i  isal.  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  <hey  may  be  s<'en  at  the 
offices  of  the  l>ivislon  KuKlneers  at  Los 
.Angeles  and  San  Kranelsco.  and  at  *bo 
olllce   of    the    Division    Engineer   of   th«> 
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division  in  whicli  the  worlt  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir,  Sacramento, 
San  Francisco,  San  I^uis  Obispo,  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL  D.  DARLINGTON, 
CHARLES  A.   WHITMORE, 
GEO.  C.  MANSFIELD, 
California   Highway   Commission. 
AUSTIN  B.  FLETCHER, 

State  Highway  Engineer. 
JOHN  F.  GALVIN, 

Secretary. 
Dated  September  19,  1921. 


NOTICE    TO    CONTRACTORS 

Office  of  the  Board  of  State  Harbor 
Commissioners.  Union  Depot  and 
Ferry  House,  San  Francisco,  Califor- 
nia,  September   20,    1921. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  office  at  or  prior  to  11 
o'clock  A.  M.,  Friday,  September  30, 
li)21,  for  furnishing  materials  and  con- 
structing Bulkhead  Wharf  Building  for 
Pier  No.  5  on  the  waterfront  of  the 
City  and  County  of  San  Francisco,  in 
accordance  with  the  plans  and  speci- 
fications prepared  therefor  by  the 
Chief  Engineer  of  the  Board  and 
adopted  by  the  Board  August  4,  1920, 
and  on  file  in  this  office,  to  which 
special    reference    is    hereby   made. 

The  materials  to  be  used  in  this 
work  shall  consist  of  the  requisite 
iiuantities  of  Portland  cement,  (which 
will  be  furnished  to  the  Contractor  by 
the  Board),  sand,  hydrated  lime,  metal 
lath,  Douglas  fir  lumber,  hardwood 
lumber,  redwood  lumber,  structural 
steel,  castings,  roofing  materials,  gal- 
vanized iron,  glass,  painters'  materials, 
rods,  bolts,  spikes,  nails,  window 
frames,  fiber,  etc. 

All  materials  used  must  be  of  the 
best  of  their  respective  kinds  if  not 
specially  specified  herein.  All  ma- 
terials used  in  the  structures  will  be 
subjected  to  a  rigid  examination  and 
test,  and  if  found  defective,  under 
size,  unsuitable  or  not  as  specified, 
will  be  condemned  and  must  be  im- 
mediately removed  from  the  work  by 
the  Contractor  at  his  expense.  Ma- 
terials may  be  rejected  at  any  time 
for  defects  which  may  be  disclosed, 
or  which  may  develop  in  the  course 
of  the  work,  notwithstanding  any 
previous  test  or  inspection,  and  re- 
moved by  the  Contractor  as  indicated 
above. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a 
certified  check  for  an  amount  equal 
to  Five  (5)  per  cent  of  the  amount 
of  the  proposal,  to  be  made  payable 
to  the  Secretary  of  the  Board,  con- 
ditioned that  if  the  proposal  is  ac- 
cepted and  the  contract  awarded,  and 
if  the  bidder  shall  fa!I  or  neglect  to 
execute  a  contract  and  give  the  bond 
required  within  Six  (6)  days  after  the 
award  is  made,  in  that  case  the  said 
sum  mentioned  in  said  check  shall  be 
deemed  liquidated  damages  for  such 
f.ailure  and  neglect  and  shall  be  paid 
into  the  San  Francisco  Harbor  Im- 
provement Fund. 

The  Contractor  will  be  required  to 
give  a  bond  unto  the  Board  of  State 
Harbor  Commissioners  for  not  less 
than  one-half  of  the  amount  payable 
by  the  terms  of  the  contract,  with  a 
Corporation,  thereunto  duly  author- 
ized by  law  and  commonly  known  as 
a  surety  company,  as  surety  (such 
surety  to  be  one  of  those  approved  by 
the  State  Board  of  Control,  a  list  of 
these  api)roved  surety  companies  be- 
ing on  file  in  the  Office  of  the  Secre- 
tary), and  conditioned  for  the  faith- 
ful performance  by  the  Contractor  of 
all  the  terms  and  conditions  of  said 
contract  according  to  the  true  intent 
a.nd  meaning  thereof.  Said  bond  shall 
ajsp  provide      that    if    the      f^ontractor. 


person,  company  or  corporation  to 
whom  said  contract  is  awarded  fails 
to  pay  for  any  materials  or  supplies 
furnished  for  the  performance  of  the 
work  conti'acted  to  be  done  or  for  any 
work  or  labor  done  thereon  of  any 
kind  said  surety  will  pay  the  same 
in  an  amount  not  exceeding  the  sum 
specified  in  said  bond:  and  said  bond 
shall  be  made  to  inure  to  the  benefit 
of  material  men,  mechanics  and  la- 
borers as  provided  by  that  certain  act 
of  the  Legislature  of  the  Slate  of 
California.  approved  May  1,  1911 
(Stats.  1911.  p.  1422).  Said  bond  must 
be  acceptable  to  and  approved  by  said 
Board  both  as  to  surety  and  form. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secre- 
tary or  to  the  Assistant  Secretary  at 
the  Office  of  the  Secretary.  Room  No. 
17.  Union  Depot  and  Ferry  House,  at  or 
prior  to  11  o'clock  A.  M.,  on  FRIDAY, 
September  30,  1921,  at  which  time  and 
place  the  bids  will  be  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best  interests  of  the   State. 

Bidders  are  invited  to  be  present  at 
the  opening  of  the  bids. 

Plans  and  specifications  of  this 
work  to  be  had  at  Room  18.  Union 
Depot  and  Ferry  House,  upon  deposit- 
ing 520.00  for  same,  which  will  be  re- 
turned on  return  of  plans  and  speci- 
fications. 

Bidders  are  requested  to  mark  en- 
velope containing  bid:  "Bulkhead 
Wharf  Building    for   Pier   No.    .5." 

JOHN   H.   McCALLUM. 

HARRY  H.  COSGRIFF. 

FREDERICK    S.    MOODY. 
Board    of   State   Harbor   Commissioners. 

FRANK   G.   WHITE, 

Chief  Engineer. 

HILDA    GOHRMAN, 

Secretary. 


NOTICE    TO    CONTR.\«'TORS 

The  Council  of  the  City  of  Oakland 
will  receive  sealed  bids  on  TliiirNday, 
Seiltemher  20,  1»21,  between  the  hours 
of  11  o'clock  A.  M.  and  13  M.,  for  fur- 
nishing material  and  laljor  required  for 
alterations  at  fourth,  fifth  and  sixth 
stories  of  Oakland  City  Hall  Building, 
in  accordance  with  the  specifications 
adopted  therefor  by  the  Council.  Plans 
;ind  specifications  and  form  of  proposal 
will  be  furnished  by  City  Clerk  on  re- 
cipt  of  $10.00  deposit.  A  bond  of  2a% 
of  contract  price  for  faithful  perform- 
ance to  be  given  by  the  successful  bid- 
der, also  to  give  labor  and  material 
bond  in  amount  of  .50%  of  contract 
price.  Contract  to  be  entered  into 
within  S  days  after  date  of  award  and 
work  to  be  completed  within  30  work- 
ing   days. 

EUGENE  K.  STURGIS.  City  Clerk. 


NOTICE   TO    CONTRACTORS 


Notice  is  hereby  given  that  the  Board 
of  Supervisors  of  the  County  of  Ne- 
vada, State  of  California,  will  receive 
up  to  but  not  later  than  Tuesday,  Oc- 
tober 4th,  1021,  at  10  o'clock  a.  in., 
sealed  proposals  in  writing  to  clean 
and  paint  the  exterior  of  all  the  build- 
ings, sheds,  brick  fence  walls,  etc.,  of 
the  Court  House  and  Jail  at  Nevada 
City,  California,  according  to  the  fol- 
lowing  specifications: 

Granite  Work:  All  granite  of  build- 
ings, etc.,  to  be  cleaned  and  brought 
back    to    its   original  finish. 

All  exterior  brick  walls  where  now 
painted   to   have   the    paint   removed. 

All  metal  work,  such  as  galvanized 
iron  and  tin  work,  pipes,  etc.,  to  have 
loose  paint  scraped   off. 

All  window  and  door  frames  to  bo 
hand-scraped  and  where  paint  is  blis- 
tered to  be  burnt  off. 

After  all  exterior  surfaces,  brick, 
cement,  wood  and  metal  have  been 
cleaned  and  preparatory  work  finished, 
the  whole   to  be  painted  as  follows: 

First  coat  on  brick,  cement,  metal 
and  wood  work  to  be  a  very  heavy 
coat  which  will  consist  of  lead,  tur- 
pentine and  boiled  linseed  oil,  and 
finished  with  a  second  coat  of  Puller's 
or  other  approved  exterior  concrete 
paint  Galvanized  iron  and  other 
metal  work  of  roofs  to  receive  a  heavy 
coat    of    metallic    and    linseed    oil    and 


a   second   coat  of  paint,   color   selected 

All  exterior  wood  work,  includftti 
entrance  vestibule  and  doors  and  plas- 
ter ceiling  of  same  and  soffit  of  bal- 
cony to  be  refinished  in  three  coats,  thei 
same  as  at  present  of  colors  approved 
of. 

All  window  frames  throughout  aiK 
sash  to  be  finished  as  in  color  selecte( 
by  tile  Board. 

Flag  pole    in    two   coats  of  paint. 

At  completion,  all  glass  to  be  cleaned! 
and  premises  left   in  proper  order. 

The  Board  of  Supervisors  to  furnish 
all    paint,    lead,    turpentine    and    oi 

The  Board  reserves  the  right  to  re 
ject  any  or  all  bids  or  to  accept  the 
liid  deemed  most  advantageous  to  the 
County    of    Nevada. 

All     bids     to     be    accompanied    by 
certified   check   in   an   amount   equal  to' 
10    per    cent    of   the   amount   bid. 

By  Order  of   the  Board. 

Dated:      September    19th,    1921. 
R.    A.    EDDY, 
Chairman  of  the  Board 

Attest:      George    Coughlan,    Clerk    of 
the   Board. 

By  R.  N.  McCormack,  Deputy. 

* 

DIDS  WANTED  EOR  HEATING  PLANTl 


NOTICE   TO    CONTRACTORS 

NOTICE    IS    HEREBY    GIVEN    THATI 
the  Board  of  Supervisors  of  the  County 
of    Santa    Barbara.    State    of    California, 
will    receive      bids   for      furnishing      all 
labor    and    material    necessary    for    in- 
stalling     a   central    heating      plant,    in- 
cluding     installation      of    boilers.      hot 
water     tanks,    conduits,    manholes    and 
radiation    and    piping     to    a    group 
buildings    constituting    what    is    knoT 
as  the  Santa  .Barbara  General  Hospital, 
located     on     the     County     Farm,     about 
three   miles   west    of   the   City   of   Santa 
Barbara,   in   the   County   of  Santa   Bar- 
bara,   State    of    California;    each    bid    to 
be    in    accordance    with    the    plans   and 
specifications    heretofore   approved   and^ 
adopted   by   said   Board    of   Supervisors 
and  now  on  file  with  the  Clerk  of  said 
Board;    each   bid   must   be   accompanied 
by    a    certified    check    for    ten    per    cenn 
of  the  amount  bid,  made  payable  to  th«| 
Chairman  of  said  Board  of  Supervisors;* 
said    bid    or    bids    shall    be    sealed    and" 
filed    with    the    Clerk   of   said    Board   on' 
or    before    October      :{rd,    1021,    at      10' 
o'elork    A.    M.;      the      above-mentioned' 
check    shall    be   given   as   qvidence    that 
the  bidder  will  enter  into  a  contract,  1( 
awarded   the   contract,   anfl   will   be  de- 
clared forfeited  if  the  successful  bidder 
refuses     to     enter     into     said     contract 
after  being  requested   so  to  do   by  said 
Board    of   Supervisors,   and   in   addition 
thereto    the    successful    bidder    will    be    j 
required      lo    file    good      and      sufficient    j 
bonds   for    the    faithful    performance    of    ' 
said    contract,      covering      an      amount    '; 
equal  to     7.S  per  cent      of  the     contract    J 
price.     Plans  and  specifications  for  said    j| 
work    can    be    obtained    from    the    Clerk    t 
of  said  Board  upon  making  a  deposit  of   ) 
$10    therefor.      The    Board    reserves    th^  I 
light   to   reject   any  and   all    bids.  :  J 

By  order  of  the  Board  of  EoipervisorS,  J 
of  the  County  of  Santa  Barbara.  Statai  t 
of   California,   made   September   6.    1921..  J 

Dated,  September  7,  1921.  j! 

C.  A.  HUNT.  ( 

County    Clerk    and    ex-offlcio    Clerk    of  ijj 

the   Board    of   Supervisors  of   Santa   ( 

Barbara  County.  State  of  Calif.  !' 


NOTICE   TO    CONTRACTORS 


(Pour  \Vard   Rnildings) 


Office  of  the  Clerk  of  the  Board  of 
Supervisors.    Alameda    County,    Calif. 

SEALED  BIDS  will  be  received  by 
the  Clerk  of  the  Board  of  Supervisors 
of  Alameda  County,  at  his  office,  until 
10  o'clock  A.  M.  on  Monday,  October 
:ird.  1021  (the  only  day  when  said  bids 
will  be  opened),  for  all  labor  and  ma- 
terial ;ind  mechanical  workmanship 
required  for  the  erection  and  partial 
completion  of  Ward  Buildings  numbers 
Four,  Six  and  lOiglit,  and  connecting 
corridors  for  Highland  Hospital  of 
.\lameda  County  at  14th  Avenue  and 
Vallecito  Place,  Oakland.  California; 
also  certain  partition  work,  etc.,  in 
Wards.  One  and  Two  and  in  Service 
Building. 

Complete  plans  and  specifications  for 
said  work  are  on  file  in  the  office  of 
tlic  County  Clerk,  open  to  inspection. 

Copies  may  be  obtained  by  depositing 
with  the  County  Clerk  the  sum  of  One 
Hundred    ilfinii.tM])    Dollars,   (Contractors 
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will  be  restricted  as  to  the  length  of 
time  they  may  retain  these  plans  and 
specifications   to   ten    (10)    days. 

Contractors  failing  to  return  said 
plans  and  specifications  within  said 
time  limit  will  forfeit  their  deposit  to 
the  County  of  Alameda.  The  entire 
amount  of  the  deposit  will  be  returned 
to  contractors  returning  i)lans  and 
specifications  in  good  condition  within 
said  time  limit. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  (10)  |)er  cent 
of  the  amount  of  the  bid  or  proposal, 
certified  to  by  .some  responsible  bank, 
and  made  payable  to  Geo.  E.  Gross. 
Clerk  of  the  IJoaid.  to  be  forfeited  to 
the  County  of  Alanuda  as  agreed  and 
liiiuidated  damages  should  the  party  or 
parties  to  whom  the  contract  shall  be 
awarded  fail  to  enter  into  the  contract 
after  the  award  or  to  give  the  bond  re- 
quired by  the  Board  for  the  faithful 
performance  of  the  i;ontract. 

GEO.  E.  GROSS. 
Clerk    of    the   Board    of   Supervisors   of 
the   County   of   Alameda. 

Dated.   August   22nd.    1921. 

♦ 

NOTIfK  TO   I'.AIXTKHS 


(HoMpitnl    RlilldinKK) 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  proposals  or  bids  will  be  re- 
ceived by  the  Board  of  Supervisors  of 
Santa  Clara  County.  California,  in  their 
rooms  in  the  Court  House,  in  the  City 
of  San  Jose,  up  to  II  oVlook  A.  M.  of 
Monday,  October  :»,  l»ai.  for  painting 
main  building  as  Santa  Clara  County 
Hospital,  also  Superintendent's  resi- 
dence. Tuberculosis  building.  Old 
Ladies'  and  Old  Men's  cottages  and 
Employes'  cottage.  Morgue  and  Gas 
House.'  Water  Tower  and  Tanks  of  the 
Santa  Clara  County  Hospital,  in  ac- 
cordance with  plans  and  specifications 
on  file  in  the  chambers  of  the  Board  of 
Supervisors  tor  said  work. 

Each  bid  must  be  accompanied  by  a 
certified  check  in  the  sum  of  5  per  cent 
of  amount  l)id.  drawn  upon  some  re- 
liable bank  in  favor  of  Henry  A.  Pflster, 
County  Clerk,  as  liquidated  damages  in 
case  the  successful  bidder  fails  to  file 
a  satisfactory  bond  as  required  by  said 
Board  within  five  days  for  the  faithful 
performance  of  the  conditions  of  the 
contract. 

The  Board  reserves  the  right  to  reject 
any  and  all  bids. 

All  bids  must  be  addressed  lo  John 
Roll.  Chairman  of  the  Board  of  Super- 
visors of  Santa  Clara  County,  and  in- 
dorsed "Bids  for  Painting  Hospital 
Buildings." 

By  order  of  the  Board  of  Super- 
visors of  Santa   Clara  County. 

Attest:      HENRY  A.  TFISTER.  Clerk. 

By  Eugene    M.    Don.   Deputy    Clerk. 


NOTICE  TO  BIDDERS 


(iHolntion  Hnspitnl) 


Pursuant  to  an  order  of  the  Board  of 
County  Commissioners  of  Washoe 
Countv.  Nevada,  made  and  entered 
upon  the  6th  day  of  September.  1921. 
sealed  bids  and  proposals  will  be  re- 
ceived bv  the  undersigned  at  the  office 
of  the  County  Clerk  of  Washoe  County, 
in  the  Citv  of  Reno.  County  of  Washoe. 
State  of  Nevada,  not  later  than  twelve 
o'clock  noon,  Saturday,  the  elBhth  dny 
of  October,  1921,  and  opened  in  the 
office  of  the  County  Commissioners  at 
1:30  o'clock  p.  m.  on  the  same  date,  for 
the  following:  For  the  erection,  con- 
struction, and  completion  of  an  Isola- 
tion Hospital  Building  according  to  the 
plans  and  specifications  made  by 
George  A.  Ferris  &  Son,  architects  of 
Reno.  Nevada;  plans  and  specifications 
may  be  obtained  from  the  above  named 
architects,  at  their  office  in  the  Colo- 
nial Hotel,  Reno.  Nevada,  on  and  after 
the  above  date. 

By  order  of  the  Board  of  County 
Commissioners  of  Washoe  County.  Ne- 
vada. 

E.  H.  BEEMBR, 
Clerk  of  the  Board  of  County  Commis- 
sioners. 


niDS     WA.NTEU     KOIl     S(  IIOOI 


State  of  California,  at  their  rooms  in 
the  Napa  High  School  Building,  in 
the  City  of  Napa,  County  of  Napa, 
and  State  of  California,  at  clitht  o'clock 
P.  .M.,  October  3,  1921,  for  the  erection 
and  completion  of  a  school  building  to 
be  built  in  the  City  of  Napa,  State  of 
California.  according  to  plans  and 
specifications  prepared  for  the  same  by 
W.  H.  Weeks. 

Bids  will  be  received  on  the  general 
construction  with  its  alternate  proposi- 
tions, together  with  separate  bids  on 
the  vacuum  cleaning  plant,  heating 
and  ventilating  system,  and  program 
clock  system. 

Plans  and  specifications  may  be  seen 
at  the  office  of  the  Clerk  of  the  Board, 
in  the  City  of  Napa,  or  at  the  office  of 
the  Architect.  \V.  H.  Weeks,  75  Post  St.. 
San  Francisco.  California. 

All  bids  should  be  presented  on  Bid 
Form   furnished  by  the  Architect. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  some  responsible 
California  bank  in  the  sum  not  less 
than  ten  (10^)  per  cent  of  the  amount 
bid,  made  payable  to  Mrs.  Percy  S. 
King,  President  of  the  Board  of  Trus- 
tees of  the  Napa  School  District,  for 
the  purposes  stated  in  the  specifica- 
tions. 

Each  bid  must  be  enclosed  in  a 
sealed  envelope  and  addressed  to 
Howard  E.  Roper.  Clerk  of  Napa  School 
District,  Napa,  California,  and  endorsed 
"Proposal  for  Building  School  House." 

The  Board  of  Trustees  expressly  re- 
serves the  right  to  reject  any  and  all 
bids. 

Bids  may  be  delivered  to  the  under- 
signed. Clerk  of  said  Board  of  Trus- 
tees, at  his  residence  in  said  City  of 
Napa,  or  handed  in  to  the  said  Board 
of  Trustees  at  the  time  and  place  of 
meeting  above  stated,  at  any  time  up 
to  the  hour  of  opening  said  bids. 

HOWARD    E.    ROPER. 
Clerk   of  the   Board   of   Trustees   of   the 
Napa      School      District      of      Napa 
County.    State    of    California. 

Dated;  September  10th.  1921. 


BIDS      WANTED     FOR      SCHOOL 


NOTICE    TO    CONTR.4CTORS 


NOTHE    TO    tO>TR.\<-rOHS 

NOTICE  IS  HEREBY  GIVEN  that 
sealed  proposals  will  be  received  and 
opened  by  the  Board  of  Trustees  of  the 
Napa   School   District,   of   Napa  County, 


THE  BOARD  OF  TRUSTEES  OF 
THE  RIVERVIEW  UNION  SCHOOL 
DISTRICT.  Reedley.  Calif.,  will  re- 
ceive sealed  bids  on  or  before  3 
o'clock  P.  M.,  October  the  8th,  at 
Riverside  Grammar  School  Building, 
near  Reedley,  California,  at  which 
time  and  place  said  bids  will  be 
opened  and  read  in  public,  for  furnish- 
ing the  required  labor  and  materials 
for.  and  erecting  and  completing  the 
proposed  new  Grammar  School  Build- 
ing in  accordance  with  plans  and 
specifications  prepared  therefore  by 
Anton  Johnson.  Architect,  of  Kings- 
burg.  California.  Bids  will  be  re- 
ceived separately  for  the  different  seg- 
regated contracts,  as   follows; 

Contract  No.  1 — For  the  Excavating. 
Concrete,  Carpenter  Work,  Millwork. 
etc. 

Contract  No.  2 — For  Masonry  and 
Hollow  Tile  Work. 

Contract  No.   3 — For  Tile   Roofing. 
Contract   No.   4 — For  all   Sheet  Metal 
Work. 

Contract  No.  5 — For  Lathing  and 
Plastering. 

Contract  No.  6 — For  Furnishing  and 
Placing   of  Blackboards. 

Contract  No.   7 — For  the  Painting. 
Contract   No.    8 — For      the      Plumbing 
and  Sewering. 

Contract  No.  9 — For  Electrical  Work. 
Contract   No.    10 — For     the      Heating 
and  Ventilating. 

Certified  check  for  an  amount  not 
less  than  ten  per  cent  (10%)  of  amount 
of  bid  should  accompany  each  pro- 
posal, made  payable  to  the  order  of  Mr. 
J.  R.  McCahill.  Clerk  of  the  Rivcrview 
Grammar  School  District,  as  a  guar- 
antee that  the  bidder  will,  within  ten 
(10)  days  after  being  notified  of  the 
acceptance  of  his  bid.  enter  into  a 
contract  with  said  Grammar  School 
Board  in  accordance'  therewith,  and 
shall  furnish  bonds  as  required  by  the 
si)ecifications.  Said  check  to  be  for- 
feited to  the  said  Grammar  School  Dis- 
trict shouhl  the  bidder  refuse  lo  execute 
contract  and  furnish  bond  as  above 
mentioned. 

Plans  and  Specifications  for  all  the 
above  work  may  be  seen  in  the  odlce 
of  Anton  Johnson.   Kingsburg.  Calif. 

A  deposit  of  IIO.IPI)  will  be  required 
from    all    Conlraciors    receiving    plans. 


Said  deposit  will  be  refunded  when 
plans  and  specifications  are  returned 
in   good  condition. 

By  order  of  the  Board  of  Trustees, 
Riverview  fJrammar  School  District, 
Reedley.  Calif.,  by  Mr.  J.  R.  McCahill, 
Clerk  of  the  Board  of  Trustees,  of  the 
liiverview    Union    School    District. 

Dated  September   14tb.    1921. 

♦ 

UIUS     WANTED     KOIt     SCIIOOI. 

NOTICE      TO      IIIDDEKS 

(One-Mtury    Briek    Structure) 

On  the  construction  of  a  new  school 
building  for  the  Summer  Home  School 
District,  San  Joaquin  County.  Califor- 
nia. 

Notice  is  hereby  given  by  order  of 
the  Board  of  Trustees  of  the  Summer 
Home  School  District  that  separate 
proposals  will  be  received  at  the  Sum- 
mer Home  school  house,  located  in  the 
Summer  Home  School  District,  near 
the  town  of  Manteca,  County  of  San 
Jouquin.  Stale  of  California,  uulll 
Sutnrdny,  October  lat,  1921,  up  to  2 
1*.  .M.,  lor  the  furnishing  of  all  labor 
and  materials  necessary  for  the  con- 
struction of  the  following  items  in  con- 
nection with  the  new  Summer  Home 
school  building. 

1.  Carpentering,  labor,  lumber  and 
millwork. 

2.  Excavating,  concrete,  tile  and 
brick  work. 

3.  Plastering. 

4.  Painting  and  tinting. 

fi.      Plumbing   and    sheet   metal    work. 

7.  Electrical   work. 

8.  Roofing. 

The  above  work  is  necessary  for  the 
construction  of  this  new  school  build- 
ing in  accordance  with  plans  and 
specifications  on  file,  which  may  be 
seen  at  the  office  of  C.  H.  Young. 
903-4-.5.  Commercial  and  Savings  Bank 
Building.  S'tockton.  California.  the 
authorized  architect  for  the  Board. 
All  bids  must  be  accompanied  by  a 
certified  check  or  certificate  of  de- 
posit for  not  less  than  10  per  cent  of 
the  amount  bid.  and  conditioned  that 
the  successful  bidder  shall  enter  into 
a  contract  in  accordance  with  sucli 
bid.  and  file  with  said  Board  of  Trus- 
tees a  surety  bond  to  be  approved  l)y 
said  Board,  both  as  to  form  and  sure- 
ties thereon,  within  five  (3)  days  after 
acceptance  of  his  bid.  which  bond 
shall  be  conditioned  for  the  faithful 
fulfillment  of  the  contract  entered  into, 
and  to  be  for  at  least  fifty  (DO)  per 
cent  of  the  amount  of  the  contract 
price  for  the  work  to  be  done  there- 
under. Upon  failure  of  the  bidder  to 
execute  such  contract  and  bond  within 
said  five  (5)  days,  said  ten  (10)  per 
cent  of  the  amount  bid  shall  be  for- 
feited to  said  Summer  Home  School 
District.  All  the  work  to  be  done  and 
materials  to  be  furnished  shall  be  in 
accordance  with  the  plans  and  speci- 
fications herein  siiecified.  and  all  bids 
herein  will  be  opened  at  the  hour  of 
two  o'clock  P.  M.  on  the  first  dav  of 
Octolier.  1921.  by  said  Board  of  Trus- 
tees of  the  Summer  Home  School  Dis- 
trict, in  the  County  of  San  Joaquin. 
Slate  of  California. 

All  bids  must  be  submitted  on  forms 
obtained  from  the  architect.  said 
Board  of  Trustees  reserving  the  right 
to   reject  an.v  and  all  bids. 

By  order  of  the  Board  of  Trustees 
of  the  Sumincr  Home  School  District, 
County  of  San  Joaquin.  State  of  Cali- 
fornia. 

Dated   Sept.    12th.   A.    D.    1921. 

J.    W.    SIMMONS. 
J.  S.   HUNTER. 
BERTHA  M.   ELLIOTT,  Clerk. 


NOTKE    TO    IIIIIDERS 

Notice  is  hereby  given  that  the  Flores 
Svhool  District  of  Tehama  County. 
Slate  of  California,  will  at  the  School 
Building,  in  the  town  of  Proberta.  on 
Ihc  :inih  liny  of  September,  IIISI,  nt  S 
P.  M.  of  that  day.  receive  and  con- 
sider sealed  bids  for  lhc>  folloHing 
work: 

The  construction  of  a  new  concrete 
Grammar  School  Building;  all  of  this 
work  to  be  done  on  the  school  premises 
al  Proberta.  in  Ih.'  Countv  of  Tehama. 
Slate  of  C.ilirornli.  .■leeonling  lo  the 
plans  and  specineailons  for  ilic  same 
prepared  by  James  II    Hoose.  Architect. 
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Said  plans  and  specifications  may  be 
obtained  at  the  office  of  Jas.  H.  Hoose, 
Architect,  at  Rooms  4  and  5,  Graves 
Building,  Chico,  California,  upon  the 
payment  of  $10.00,  which  sum  will  be 
repaid  upon  the  return  of  the  plans 
and  specifications  in  a  whole  and  un- 
damaged condition. 

All  bids  must  be  sealed  and  filed  with 
the  Clerk  of  said  Flores  School  District, 
prior  to  8  P.  M.  of  the  30th  day  of 
September,  and  be  accompanied  by  a 
certified  cheek  on  some  solvent  bank 
of  the  State  of  California,  for  ten  per 
cent  of  the  amount  of  the  bid  sub- 
mitted, which  check  shall  be  made  pay- 
able to  the  Clerk  of  the  Flores  School 
District. 

This  check  is  required  as  a  guaran- 
tee that  the  successful  bidder  will  with- 
in three  days  after  notice  of  the  award 
of  the  contract  to  him  enter  into  a 
satisfactory  contract  with  the  Board 
of  said  District,  and  execute  and  de- 
liver the  necessary  bonds  as  required 
by  law.  If  the  contractor  shall  fail  to 
enter  into  such  contract,  the  amount 
of  the  certified  check  shall  be  retained 
by  said  Board  as  liquidated   damages. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

Dated  this  15th  day  of  September, 
1921. 

GUY    M.    LANPHEAR. 
Clerk    of    the    Board    of    Flores    School 
District. 


NOTICE  TO  BIDDERS 


!-Story   and   Bnsement   Concrete  and 
Hollow    Tile    Domestic    Science 
Building 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  High 
School  Board  of  the  Richmond  Union 
High  School  District  at  the  office  of 
Superintendent  W.  T.  Helms,  in  the 
I-incoln  School,  235  10th  Street,  Rich- 
mond. California,  up  to  and  inclndine 
the  hour  of  S  o'clock  p.  m.  of  Monday, 
October  10th,  at  which  time  and  place 
said  bids  will  be  opened,  for  the  sup- 
plying; of  all  materials  and  tlie  con- 
struction of  the  foundation,  basement 
walls,  and  rough  plumbing  for  a  class 
room  building,  according  to  the  plans 
and  specifications  adopted  by  this 
Board  and  prepared  by  .lames  T.  Nar- 
bett,  authorized  architect. 

Plans  and  specifications  may  be  ob- 
tained at  Mr.  Narbett's  office.  906  Mac- 
donald  Avenue,  Richmond.  California. 

All  bids  must  be  accompanied  by  the 
sum  of  $250.00,  in  cash  or  certified 
check,  made  payable  to  W.  T.  Helms. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids. 


By   order   of   the   High    School   Board. 

B.  H.  HARLOW.  President. 

H.  W.  MERGENTHAL.  Clerk. 

W.  T.  HELMS.  Secretary. 
Richmond.  Calif. 
Sept.   6,   1921.  ^ 

BIDS    WANTED    FOR    SCHOOL. 


NOTICE    TO    CONTRACTORS 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Trustees  of  the  Newman  Grammar 
School  District,  Newman,  California, 
at  the  present  grammar  school  build- 
ing, located  in  the  town  of  Newman. 
County  of  Stanislaus.  State  of  Califor- 
nia, until  7  o'clociv  P.  M,,  October  7th, 
19::i,  for  the  erection  of  a  school  build- 
ing to  be  built  in  Newman.  California, 
according  to  plans  and  specifications 
prepared  for  the  same  by  George  C. 
Sellon  &  Company,  the  authorized 
Architects. 

Bids  will  be  received  for  the  various 
branches  of  the  work  as  follows;  For 
the  mason  work  and  carpenter  work 
combined;  for  the  mason  work;  for  the 
carpenter  work;  for  the  plastering;  for 
the  painting;  for  the  roofing,  for  the 
sheet  metal  work;  for  the  plumbing,  for 
the  heating,  and  for  the  electrical  work. 

Bids  will  also  be  received  tor  the 
mechanical  construction  (including 
sheet  metal  work,  plumbing,  heating, 
and  electrical  work.) 

Plans  and  specifications  can  be 
seen  at  the  office  of  the  Clerk  of  said 
Board  of  Trustees,  at  Newman,  Cali- 
fornia, and  may  be  seen  at  or  obtained 
from  the  office  of  the  Architects,  202 
Mitau  Bldg.,  Sacramento,  California.  A 
cash  deposit  of  $25.00  will  be  required 
from  all  prospective  bidders  on  all 
copies  of  plans  and  specifications 
loaned  out,  as  a  guarantee  of  the  same 
being  returned. 

All  shall  be  presented  on  blank 
forms  which  ma.v  be  procured  at  the 
office  of  the  Architects.  Each  bid  nni.st 
be  accompanied  by  a  certified  ciieck  on 
some  responsible  California  bank  for  a 
sum  not  less  than  ten  per  centum  (10<;;,) 
of  the  amount  of  the  bid  made  payable 
to  Chas.  LaBree.  Clerk  of  the  Board  of 
Trustees,  as  a  guarantee  of  good  faith 
that  the  party  to  whom  the  contract 
may  be  awarded  will,  within  ten  days 
after  the  award  is  made,  enter  into  the 
necessary  agreement  and  furnish  the 
necessary  bonds  for  faithful  perfor- 
mance of  said  work,  and  in  case  the 
bidder  to  whom  the  contract  is  awarded 
fails  or  refuses  to  enter  into  eaid 
agreement,  or  to  furnish  said  bonds, 
said  check  will  be  forfeited  to  the  said 
School     District     in   the   manner     pro- 


vided by  law.  Each  bid  must  be  en- 
closed in  a  sealed  envelope  and  ad- 
dressed to  Charles  LaBree,  Clerk  of  the 
Board  of  Trustees  of  Newman  Grammar 
School  District,  Newman,  California, 
and  endorsed  "Proposal  for  building 
scliool." 

The  Board  of  Trustees  expressly  re- 
serves the  right  to  reject  any  or  all 
bids. 

By    order    of    the    Board    of    Trustees 
of    Newman    School    District,    Newman, 
Stanislaus  County,  California. 
Dated  Sept.  14th.  1921. 
Signed: 

CHAS.     LABREE. 
GUY     W.     MERWIN, 
W.    M.    KNEIBES, 

Trustees. 


STORES  AND  OFFICES 


(Continued    from    Page    11) 


Contract  Awarded. 

STORE  BLDG.  Cost,  $13,000 

BERKELEY.       W.     Adeline     St.     60     S. 

Harmon. 
One-story  brick  store  building. 
Owner — Garrett     Owen,     3270     Adeline 

St..    Berkeley.      ' 
Architect — Not   given. 
Contractor — The  Roy  O.  Long  Co.,  2114 

Shattuck  Ave.,  Berkeley. 


Sketches  Being  Prepared. 

STORE.    ETC..    BLDG.  Cost.   $6,500 

SAN  FRANCISCO.     Bay  St. 

Two-story   frame  store  and   restaurant 

building. 
Owner — F'ernando  Del  Pino. 
Architect — Louis       Mastropasqua,       5S0 

"Washington    St. 


THEATRES 


PORTLAND,  Ore. — Architect  W.  W. 
Lucius,  Lewis  Bldg.,  completing  plans 
for  additions  and  repairs  to.  building 
at  Third  and  Ankeny  stre^fs  for  a 
moving  picture  theatre  seating  660. 
Work  will  co.st  about  $35,000. 


Fire  losses  paid  each  year  by  fire 
insurance  companies  have  averaged 
nearly   $300,000,000. 
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HEIDGES,   DAMS   &    HARBOR 
WORK 

(Coiltined     frcrin     I'ace     12) 


S.A.V  FRA.VCISCO— Chief  Engineer 
IVhile  of  tlie  State  Board  of  Harbor 
I'ommissioners  has  completed  plans 
ind  specifications  for  bulkhead  wharf 
It  Pier  Xo.  5.  estimated  cost  Jo2.430. 
md  for  a  reinforced  concrete  bulkhead 
vharf  at  Pier  No.  19,  estimated  cost 
;23.8S0.  Plans  have  been  referred  to 
he  committee  of  the  whole  for  report. 

V.\LLEJO.  Solano  Co..  Cal. — City  En- 
rinetr  T.  K.  Kilkenny  preparing  speci- 
ications  for  improving  approach  to 
rfmon  street  wharf;  estimated  cost 
2.000. 


IRRIGATION  PROJECTS 


CORCORAN'.  Kings  Co.,  Cal.— Until 
let.  11.  10  a.  m..  bids  will  be  received 
y  Corcoran  Irrigation  District.  D.  I. 
)rown,  secretary.  Whitley  and  Dairy 
lvcs..   Corcoran,    for: 

3730   sq.   ft.   of   concrete  paving. 

315  lin.  ft.  of  10"  concrete  irrigation 
ipc. 

40  lin.  ft.  of  30"  concrete  irrigation 
ipe. 

S    10-in.    outlets. 

535  lin.  ft.  of  3"  concrete  wheel 
uard. 

Certified  check  10%  payable  to  pres- 
lent  of  district  required  with  each  bid. 
pecifications  may  be  had  from  the 
ecretary. 


OM.VDA,  .Shasta  Co..  Cal. — John  & 
irovLS.  One.  Calif.,  awarded  contract 
y  Happy  Valley  Irrigation  District  to 
omplcte  Hoover  tunnel;  $15  ft.  on 
ast  pnd  and  $17  ft.  on  west  end.  for 
pproximately  3000  feet.  Ten  bids 
'ere   received. 


KNIGHTSEX.  Contra  Costa  Co..  Ca!. 
-Modin  &  Preston,  Byron,  awarded 
antract  to  construct  lateral.s.  sub-lat- 
rals  and  drainage  ditches  in  Knight- 
en  Irrigation  District:  approximate 
ontract    price    is    $40,000. 


DIXOX.  Solano  Co..  Cal. — C.  Rosen- 
lal.  engineer,  prepares  report  of  pro- 
osed  irrigation  system  for  Dixon 
irmers  and  business  men.  It  is  pro- 
osed  to  irrigate  52.000  acres,  mostly 
JSt  of  Dixon.  It  is  proposed  to  run  an 
itakf  canal  from  the  burrow  pit.  west 
t  the  Holland  Land  Company's  tract 
vo  miles  east  and  by  three  lifts  car- 
ring  it  to  the  48-foot  contour. 


FRESXO,  Fresno,  Co..  Cal. — Until 
ctober  4,  10  A.  M..  bids  will  be  re- 
lived by  Morton  Hansen.  Secretary, 
resno  Irrigation  District.  1009  Grif- 
th-McKenzie  Bldg.,  for  tearing  out 
d  wood  flumes  crossing  Dog  Creek  on 
le  'Jould  and  Enterprise  Canals  ot 
le  Fresno  Irrigation  District,  and  the 
■placement  thereof  by  steel  and  con- 
ete  structures;  and  the  tearing  out  of 
le  old  wood  headgates  at  Fancher 
reek  at  the  head  of  the  Fancher 
reek  Canal,  and  the  replacement 
lercof  by  a  concrete  structure.  Cer- 
hed  check  for  10%  payable  to  District 
quired  with  each  bid.  Plans  may  be 
id  from  •"hlef  Engineer  of  the  uis- 
Ict  at  Fresno. 


TURLOCK,  Stanislaus  Co..  Cal.— R. 
.  Noble  Co.,  at  2V4  cents  per  barrel 
varded  contract  by  Turlock  Irriga- 
on  District  to  test  50.000  barrels  of 
•ment  for  use  In  the  Don  Pedro  dam 
oject. 


LIGHTING  SYSTEMS 


SOUTH  SAX  KRAX(IK;0.  Cal.— 
Chamber  of  Commerce  appoints  a  com- 
mittee to  confer  with  the  City  Trus- 
tees regarding  the  installation  of  an 
electrolier  system   in  Grand  avenue. 


MERCED.  Merced  Co..  Cal. — City 
Trustees.  \V.  \V.  Cornell.  Clerk,  pass 
Resolution  ot  Intention  to  install  orna- 
mental lighting  system  (reinforced 
concrete  standards)  in  portions  of  G.  H. 
I.  J.  K,  L.  M.  N.  O.  P.  Q.  R.  16th.  17th. 
18th.  ll)th.  20th.  21st.  22nd.  23d  and  24th 
streets.  Improvement  Act  1911.  Pro- 
tests will  be  heard  October  3.  C.  D. 
Martin.   City    Engineer. 


FULLERTOX.  Los  Angeles  Co..  Cal. 
— Standard  Electric  Co..  51S  Byrne 
Bldg..  Los  Angeles,  awarded  contracts 
amounting  to  $13,230  for  constructing 
ornamental  lighting  systems  on  Com- 
monwealth Ave.  and  X.  and  S.  Spadra 
Road. 


RAILROADS 


S.AX  FRAXCISCO.  —  Supervisors 
adopt  resolutions  appropriating  $500,- 
000  for  constructing  extensions  to  the 
municipal  railway  into  the  Sunset  Dis- 
trict and  $200,000  for  extension  of  the 
road  into  the  Haight  and  Ashbury  dis- 
tricts. Specifications  will  be  prepared 
by  the  Board  of  Public  Works. 


SAX  FRAXCISCO— In  addition  to 
other  extensions  to  municipal  railway 
system,  the  Supervisors  have  author- 
ized the  Board  of  Public  Works  to  pre- 
pare specifications  for  extending  the 
Grafton  Ave.  line:  estimated  cost, 
$125,000.  M.  M.  O'Shaughnessy.  City 
Engineer, 


Motor  Equipment  Co..  72  S,  Broad- 
way, Portland.  Ore.,  wishes  to  repre- 
sent San  Francisco  manufacturer  of 
bronze  bushings  for  automobile  and 
other  gas  engines  in  northwest  terri- 
tory. 


MACHINERY 


GLEXDALE.  Los  Angeles  Co..  Cal. — 
Until  Sept.  29.  City  Clerk  will  receive 
bids  for  caterpillar  tractor. 


GLEXDALE.  Los  Angeles  Co.,  Cal. — 
Grinnell  Sales  Co.  was  awarde.l  con- 
tract for  furnishing  21.80*  ft.  8-l«. 
Matheson  joint  pipe,  dipper,  at  86.81a 
ft.;  total.  $18,924.58;  also  cast  iron  fit- 
tings at  $576.76.  Chapman  Valve  Co. 
was  awarded  contract  for  valves  at 
$436.  Bids  for  riveted  steel  pipe  end 
fire  hydrants  were  rcjectefL 


LOS  AXGELES.  Cal.— Until  3  p.  m., 
Sept.  30.  bid.s  will  be  received  by  Board 
ot  Public  Service.  207  S.  Broadway,  for 
feeder  regulators;  Spec.  N'o.  P-240. 
Ja.s.  P.  Vroman.  secretary. 


PASADE.XA.  Los  Ange'es  Co..  Cal.— 
Citj"  Manager  Koiner  has  rejected  all 
bids  for  a  concrete  mixing  machin" 
/itating  the  city  was  not  now  In  thv 
market   for  a  mixer. 


PASADEXA,  Los  Angeles  Co.,  Cal.— 
City  Manager  Koiner  has  rejected  all 
bids  for  the  steel  and  iron  work  at  'he 
municipal  power  plant  at  Raymond 
.and  Glenarm  Aves.  Specifications  will 
be  revised  and  new  bids  will  be  taken. 


SEATTLE,  Wash— .\.  W.  Quist  Co., 
engineers  and  general  contractors. 
Hoge  Bldg..  Seattle,  want  quotations 
for  furnishing  approximately  5.500.000 
ft.    of    lumber: 


Two  million  feet  B.  M..   4x14-20". 

Two  hundred  thirty-flve  thousand 
feet  B.  M..  2x6.  3x4.  3x6.  12'  and   IS'. 

All  rough  creosoted  12-pound  treat- 
ment. Quote  first  on  Xo.  1  com.;  sec- 
ond on   select  com. 

Six  hundred  thousand  feet  B.  M., 
4x10,    IS'    grooved    for   3-4xH4"   splines. 

One  hundred  eighteen  thousand  1-ft. 
splines   3-4xH4. 

One  hundred  thirty  thousand  feet  B. 
M..  8x10-20'. 

Seven  hundred  thousand  feet  B.  M.. 
3x10-20'  to  30'. 

Sixty-five  thousand  feet  B.  M.. 
3x8-20';    6x10-20';    4x10-20'. 

Seventy-four  thousand  five  hundred 
feet  straight  piles.  20150'-6"  top. 

All  creosoted  18-pound;  quote  first 
on   Xo.   1  com.;  second  on  select  com. 

One  hundred  six  thousand  feet  B.  M.. 
2x4   345  VG  Random. 

CJuote  first  on  select  com.;  second  on 
Xo.    2   clear  KD. 


BERKELEY.  Alameda  Co.,  Cal.— 
Until  Sept.  27,  4  p.  m..  bids  will  be  re- 
reived  by  Clyde  Blanchard.  acting  sec- 
retary. Board  of  Education.  2133  All- 
ston  Way.  for  furnishing  galv.  steel 
pipe  for  grammar  school  playgrouhu>. 
Certified  check  10%  payable  to  Board 
of  Education  required  with  each  bid. 
Specifications  on  file  in  office  of  secre- 
tary. 


LOS  AXGELES.  Cal.— Until  3  p.  m.. 
Sept.  30,  bids  will  be  received  by  Board 
of  Public  Service.  207  S.  Broadway,  for 
fire  hydrants;  Spec.  Xo.  582.  Jas.  P. 
Vroman.  secretary. 


SACRAMEXTO.  Cal.— Until  Oct.  17.  2 
p.  m.,  bids  will  be  received  by  Harry 
\V.  Hall,  county  clerk,  for  construct- 
ing a  ferry  to  be  operated  between 
."Sacramento  and  Solano  Counties  across 
Steamboat  Slough  from  Ryer  to  Grand 
Is'and  near  Walker's  Landing.  Cert. 
check  10%  payable  to  Chair.  Bd.  of 
Sups,  required  with  each  bid.  Drury 
Butler,    county    engineer. 


SAX  JOSE.  Santa  Clara  Co.,  Cal. — 
Following  bids  received  by  Supervis- 
ors for  fur.  and  del.  one  engine  lathe, 
18-in.  by  12-ft.  bed.  standard  3-step 
cone,  double  back  -  geared,  quick 
change,  screw-cutting  engine  latho. 
complete  with  counter  shaft  and  regu- 
lar  equipment: 

Herbert  Machinery  &  Supply  Co.. 
$1016   and   $1092. 

Smith-Booth-Usher  Co.,  $960  and 
$1275. 

Harron.  Rickard  &  McCone,  $1000 
and    $960. 

Berger  &  Carter  Co..  $1665  and  $1623. 

Fred  Ward  &  Son.  $1075. 

Alelson  Lathe.  $1098. 

Bids   taken   under  advisement. 


RED  BLUFF.  Tehama  Co,.  Cal, — 
Pacific  Gas  and  Electric  Co,  will  spend 
?24,0C0  in  this  city  extending  its  system, 
A  considerable  amount  of  2.  4  and  6-in. 
pipe  will  be  required. 


BERKELEY,  Alameda  Co,.  Cal. — Un- 
til Oct,  4.  10  a,  m..  bids  will  be  received 
l.y  i:,  .M,  Hann.  City  Clerk,  for  fur,  and 
dil.  a  4-ton  motor  truck  for  use  of  the 
I>opartment  of  Public  Works.  C.  L, 
iluggins.  City  Engineer, 

OAKLAXD.  Cal. — City  Council.  Eu- 
gene K,  Sturgls.  clerk,  appropriates 
$12,000  to  purchase  four  auto  trucks 
for  use  of  the  Department  of  Streets, 
Geo,    Mattls.    City    Engineer. 


PARLIER.  Fresno  Co..  Cal— Until 
October  1.  10  A.  M..  bids  will  be  re- 
ceived by  F.  B.  Frost.  Clerk.  Parller 
Union  High  School  District,  for  fur- 
nishing and  delivering  a  school  bus. 
seating  30  pupils,  tonnage  I 'i  or  2 
tons,  equipped  with  solid  and  pneu- 
niatic  tires. 
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GLENDALE,  Los  Angeles  Co.,  Cal. — 
Until  8  p.  m.,  Sept.  29,  bids  will  be  re- 
ceived by  City  Clerk  J.  C.  Sherer  for  a 
caterpillar  tractor  to  cost  not  more 
than  $1750.  Detailed  description  must 
accompany    bid.      Cert,    check    for    10%. 

REDWOOD  CITY.  San  Mateo  Co., 
Cal. — San  Francisco  Steel  Products  Co., 
Balbna  Bldg.,  San  Francisco,  at  $3,- 
189.74  awarded  contract  by  Trustees  to 
furnish  cast  iron  jpipe.  Twelve  bids 
submitted. 

Mark  Lally  Co.,  2nd  and  Tehama 
Sts.,  San  Francisco,  submitted  low  bid 
at  $2,309.64  for  galv.  iron  pipe  and  fit- 
tings. Action  on  this  contract  de- 
ferred until  October  meeting.  C.  L. 
Dimmitt,    City    Engineer. 


UKIAH,  Mendocino  Co.,  Cal. — Until 
Oct.  3,  7:30  p.  m.,  bids  will  be  received 
by  James  H.  Carothers.  City  Clerk,  for 
fur.  and  del.  one  4-cylinder  roadster 
automobile  with  at  least  60-in.  deliv- 
ery body,  self-starter,  pneumatic  tires. 
etc. 


MADERA,  Madera  Co.,  Cal. — E.  M. 
Nunes,  Madera,  awarded  contrict  iiy 
City  Trustees  to  drill  we!l  near  swim- 
ming pool  property;  1,200-gallon  well 
$2,350;  on  footage  basis,  $1,346  for  125 
ft.  well;  $1,669  for  175-ft.  well.  Foot- 
age basis  bid  accepted. 


AHWAHNEE,  Madera  Co.,  Cal. — Un- 
til Oct.  8,  11  a.  m.,  bids  will  be  received 
by  T.  J.  Cronin,  secretary,  Tri-County 
Tuberculosis  Committee,  Ahwahnee 
Sanitarium,  for  laundry  equipment, 
with  necessary  shafting,  pulleys,  belts, 
etc..  with  exception  of  motor  and 
steam  boiler,  which  are  already  in- 
stalled. Equipment  wanted  as  fol- 
lows; 

1  75"  Return  Apron  Flat  work 
Ironer,   belt   driven. 

1  36"x48"  Clothes  Tumbler,  belt 
driven,   American   No.   127   or   equal. 

1  24"  high  speed  Extractor,  alternat- 
ing  current,    belt   driven. 

1  36"x48"  Globe  Type  or  equal.  Wood 
Washer,   end   header. 

1  30"x30"  Globe  Type  or  equal  Wood 
Washer,   end   header. 

1  .N'o.  39  Compound  Universal  Press 
with    Puff   Iron,   or   equal. 

1  small  Puff  Iron,  steam  heated. 

1  15-gallon  heat  retaining  Starch 
Cooker,  galvanized  case. 

1  Improved  Ironing  Board  complete 
with  suspension  bracket,  cord  and 
electric   6-pound   iron. 

1  60-gallon  galvanized  iron  Soap 
Tank   with   boil   pipes  and  valves. 

Cert,  check  10%  required  with  each 
bid.  Further  information  may  be  haa 
from  the  secretary. 


SEWERS,    STREET     WORK, 
ROADS    &    WATER    SYSTEMS 


SOUTH  PASADEN'.V,  Cal. — S.  B.  Kru- 
ly,  326  X.  Hill  St.,  Los  .\ngeles,  award- 
ed contract  at  $1SS3  for  constructing 
1100  ft.  of  S-in.  vit.  pipe  sewer,  21 
wyes,  2  flush  tanks  and  4  manholes  in 
alley  north  of  Huntington  Dr.  Other 
bids  received  by  City  Trustees  were: 
S.  M.  Mulvich.  $1908;  J.  P.  Hunter, 
$1999;  Floyd  S.  Lee.  $1935;  Martin  Cul- 
jock,  $2134  and  Joe  Grabovich,  $2200. 
R.    V.    Orbison,    City    Engineer. 


PRESCOTT,  Ariz. — McPeak,  Burton 
&  Bruckman,  620  Security  B'idg.,  sub- 
mitted the  lowest  bid  for  pa\'ing  Gur- 
ley  St.  for  a  distance  of  11  blocks  with 
concr.  at  $1.15  cu.  yd.  for  grading. 
$3.68  sq.  yd.  for  paving,  $2  lin.  ft.  com- 
bined curb  and  gutter,  $1.35  lin.  ft. 
gutter,  9.75  ft.  concr.  arch  culverts, 
$2.50  ft.  for  gutter  arch,  $3.50  lin.  ft. 
valley  gutters,  $5  ft.  sewer  manholes, 
$5  each  monuments,  $3000  extra  work. 
Miller    &    White   submitted    only    other 


bid  at  $1.20  for  excav.,  $3.70  paving, 
$1.98  combined  curb  and  gutter,  $1.50 
gutter,  $10  culverts.  $2.75  gutter  arch, 
$3.75  valley  gutters.  $5  manholes,  $5 
monuments.  $3000  extra  work.  Bids, 
taken  under  advisement. 


AIAYFIELD.  Santa  Clara  Co..  Cal.— 
Trustees  p'.anning  immediate  construc- 
tion of  sewers,  gutters  and  paving  in 
streets  of  town. 


V'lSALI.'V.  Tulare  Co.,  Cal. — Valley 
Paving  and  Construction  Co.,  Goldstein 
Bldg.,  Visalia,  at  $44,261  awarded  con- 
tract by  Trustees  for  improving  por- 
tions of  E.  Mineral  King  Ave.  by  grad- 
ing, paving  with  4-in.  asphaltic  con- 
crete base  with  a  IHin.  To-peka  wear- 
ing surface,  hydraulic  concrete  com- 
bination curbs  and  gutters,  catch- 
basins,  etc.  L.  H.  Gadsby,  City  Engi- 
neer. 


Co.,      Cal. 


SANTA  AXA,  Orange 
Steele  Finley,  Santa  Ana,  awarded 
contract  at  $58,261.12  for  asph.  concr. 
surfacing  on  La  Mirada  Ave..  Brea- 
Olinda  road.  Orangethorpe  Ave..  W. 
Broadway.  Grand  and  Euclid  .\ves  , 
3rd  Road  District,  involving  63.085  sq. 
ft.  4-in.  and  722.914  sq.  ft.  2-in.  surfac- 
ing. Other  bids  received  by  County 
Supervisors  were:  Fairchild-Gilmore- 
Wilton  Co.,  $59,406.81;  Southwest  Pav- 
ing Co.,  Los  Angeles,  $61,658.57;  Geo. 
H  Oswald.  Los  Angeles,  $71,934.96; 
Geo.  R.  Curtis,  $72,802.94;  Wells  & 
Dressier,   $74,105.12. 

Finley  also  awarded  contract  at 
$15,742.14  for  grading  and  paving  with 
o-in.  asph.  concr.  certain  streets  in 
town  of  Yorba  Linda,  involving  350S 
cu.  yds.  excav.  and  61,085  sq.  ft.  pav- 
ing." Other  bids  received  by  County 
Supervisors  were:  F'airchild-Gilmore- 
\\-ilton  Co.,  $17,138.95;  Geo.  R.  Curtis, 
$20,975.23.  J.  L.  McBride,  County  En- 
gineer. 

No  bids  were  received  for  construct- 
ing concr.  crossings  in  Carbon  Canyon 
wash  near  OMnda. 


S.\NTA  ANA.  Orange  County.  Cal. — 
Faircbild-Gilmore-WiUon  Co.,  Los  An- 
geles Tly.  Bldg.,  Los  Angeles,  awarded 
contract  at  $55,000  for  improving  3  mi. 
of  road  in  Road  Imp.  Dist.  No.  7,  near 
Plqcentia,  involving  5000  cu.  yds. 
excav ,  SOOO  cu.  yds.  gravel  for  sub- 
grade  and  267,428  sq.  ft.  5-in.  asph. 
concr.  pavement.  Geo.  R  Curtis,  Los 
Angeles,  bid  $55,600  and  Wells  &  Bress- 
ler,  Santa  Ana,  bid  $60,000 
Bride,  County  Engineer. 


Mc- 


SPOKANE,  Wash.— City  Engineer 
Butler  completes  specifications  for 
trunk  sewer  in  downtown  section;  es- 
timated to  cost  $375,000. 


SOUTH    PASADENA.    Cal._- 
Ereitenstein,     151    S.     Hill 
dena.    were    awarded 
$7650    for    improvin 


-Ducey  ^1 
.'e.,  Pasa- 
the  contract  at 
Buena  Vista  St., 
involving  60,000  sq.  ft.  3-in.  oil  macad. 
pavement  at  lie  sq.  ft.  including  grad- 
ing and  4200  sq.  ft.  concr.  gutter  at 
25c  ft.  Other  bids  received  by  City 
Trustees  were;  Napier  &  Simpson, 
$7692;  R.  T.  Shea  &  Co.,  $8208.  R.  V. 
Orbison,  City  Engineer. 


Co.. 


Cal.— 
.-ill   be 


SANT.\  ROSA.  Bono 
Until  September  30,  13  M..  bids 
received  by  W.  W.  Felt  Jr..  County 
Clerk,  for  constructing  Section  E. 
Guerneville-Jenner  highway  in  Fifth 
Supervisorial  District,  3.468  ft.  or  .6.. 
mile  long.  .\pproximate  quantities: 
Estimate  A.  wooden  box  culverts:  SOOii 
cu.  vds.  excavation;  82  lin.  ft.  12";  20 
lin  "ft.  15"  and  42  lin.  ft.  IS"  pipe;  700 
cu.  yds.  gravel;  16,000  F.  B.  M.  cul- 
verts and  trestle;  10  cu.  yds.  concrete 
headwalls.     I-iugineer's  estimate,   $7,540 

Estimate  B — Concrete  culverts;  500O 
cu.  yds.  excavation;  82  lin.  ft.  12",  2ii 
lin.  ft.  15"  and  42  lin.  ft.  IS"  pipp;  T'"'" 
cu.       vds.     gravel;       10,000       F.     B.      M. 


trestle;    60    cu.    yds.    concrete    culverts*  i 
and     headwalls.       Engineer's     estimate,*''] 
$s,920.      R.    Press  Smith,   County   Engi- 
neer. 


SOUTH  PASADENA,  Cal.— Tracy  S 
O'Keete,  58  S.  Fair  Oaks  Ave..  Pasa 
dena.  awarded  contract  at  $10,086  for 
improving  Lyndon  St..  involving  abou 
72,200  sq  ft.  3-in.  oil  macad.  at  11. 3i 
sq.  ft.;  7206  sq.  ft.  concr.  gutter  at  22( 
ft.;  25  sq.  ft.  sidewalk  at  20c  ft.;  331 
ft.  sewer  connections  at  $338  lum] 
sum.  Other  bids  received  by  Cit; 
Trustees  were:  Ducey  &  Breitenstein 
Pas.-idena,  $10,108;  Napier  &  Simpson 
San  Francisco,  $10,158;  R.  T.  Shea 
Co.,  Riverside,  $10,375.  R.  V.  Orbison 
City   Engineer. 


OAKLAND,  Cal.  —  City  Counci 
Eugene  K.  Sturgis,  Clerk,  passes  ResO' 
lution  of  Intention  to  improve  EsseJ 
street  from  Alcatraz  avenue  northerl] 
liy  grading,  constructing  concret 
curbs,  gutiers  and  sidewalks  and  pav 
ing  with  oil  macadam.  Improvemen 
Act   Of  1911. 

Resolution  of  Intention  also  passe« 
to  improve  East-Twenty-second  stree 
from  25th  to  27th  avenues,  by  grading 
constructing  concrete  curbs,  gutter 
and  sidewalks  and  paving  with  oil  ma 
cadam.  Improvement  Act  1911.  Ge< 
Mattis,    City   Engineer. 


OAKLAND,  Cal. — P.  Mathiesen,  Oak 
land,  awarded  contract  by  council  t( 
improve  68th  avenue  from  E-14th  tq 
Siiell  street,  grading,  $.035  sq.  ft.;  con* 
Crete  curb,  $.74  lin.  ft.;  concrete  gutf 
ter,  $.24  sq.  ft.;  oil  macadam  pava 
$.135  sq.  ft.;  wood  culvert,  $.50  lin.  ft.j 
8x24-in.  corrugated  iron  and  concretfl 
culvert,  $4.00  lin.  ft:;  handhole.  $l| 
each;  granite  header  block,  $10  eacl^'i 
Geo.    Mattis,   City   Engineer. 


RICHMO.VD,  Contra  Costa  Co..  Cal.— 
City  Engineer  H.  D.  Chapman  instruct- 
ed to  prepare  specifications  for  im- 
proving Waller,  39th  and  41st  Sts.,  ad- 
jacent to  the  Pullman  school  grounds; 
also  for  improving  4th  St.  across  the 
Santa  Fe  tracks  and  for  resurfacing 
the  street  from  Cutting  Boulevard  to 
Barrett   Ave. 


EUREKA,  Humboldt  Co..  Cal. — Su- 
pervisors approve  specifications  for  ^ 
grading  auto  road  from  Samoa  to  Ar-  ( 
cata,  approximately  4  miles,  cstimat- 1 
ed  to  cost  $8,000.  A.  J.  Logan,  County  j 
S'.irveyor.  ; 


FRESNO.  Fresno  Co.,  Cal. — UntUt 
Sept.  29,  3:30  p.  m.,  bids  will  be  re- i 
ceived  by  R.  Y.  St.  George,  City  Clerk,' 
for  improving  Poplar  Ave.  bet.  Mo-j 
Kinley  and  Home  Aves.  by  grading) 
and  oiling,  constructing  concrete  curbgij 
and  sidewalks.  Imp.  Act  1911.  Certl-i 
fled  check  10%  payable  to  city  required.) 
AVm.  Stranahan,  City  Commissioner  of 
Public    Works. 


S.A.N  DIEGO,  Cal. — Crook  &  Henn|(, 
San  Diego,  submitted  lowest  bid  ai^ 
were  awarded  contract  at  $50,789  for, 
grading  and  surfacing  with  disinteg- 
rated granite  the  Mussey  Grade  road, 
about  4M:   miles. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Until  October  3,  11  A.  M.,  bids  will  be 
received  by  J.  H.  Wells,  County  Clerk 
for  building  sidewalks  around  County 
Court  House  Grounds  and  lowering  and 
re-setting  coping.  Certified  check  fOi 
10%  payable  to  Clerk  required  wB* 
tach    bid. 


M.\DERA,  Madera  Co.,  Cal. — Unti 
October  3.  2  P.  M.,  bids  will  be  re' 
ceived  by  L.  W.  Cooper,  County  Clerk 
for  furnishing  and  delivering  f.o.b.  Ma' 
dera,  900  yards  2-in.  crushed  rock  01 
gravel  and  900  yds.  V^  to  ^-in.  crushet 
rock  or  gravel.  Certified  check  for  lO? 
required   with   each  bid. 
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EUREKA,  Humboldt  Co.,  Cal. — Until 
Sept.  30,  10  a.  m..  bids  will  be  received 
l.y  Fred  M.  Kay.  County  Clerk,  for 
cru.shing,  hauling;  and  spreading  2.000 
cul>ic  yards  or  more  of  rock  on  County 
road  between  Orick  and  Bald  Hills, 
Road  Dislrict  Xo.  5;  rock  to  be  spread 
with  a  dump  spreader  and  jol)  com- 
pleted by  .Vov.  1.  Certined  check  5% 
required  with  each  bid.  A.  J.  Logan, 
County  Surveyor. 


MODB^STO,  Stanislaus  Co..  Cal.— W. 
H.  \Vebb.  Modesto,  awarded  contract 
by  Council  to  construct  approximately 
100S.3.)  ft.  6-in.  vit.  pipe  sewer  in  por- 
tions of  Franklin  St..  including  the 
construction  of  brick  manholes,  lamp- 
holes  and  Wyes.  Geo.  Freitas.  City  En- 
gineer. 


YUBA  CITY.  Sutter  Co..  Cal.— Until 
Oci.  i,  10  a.  m..  bids  will  be  received 
by  Albert  R.  Brown.  County  Clerk,  for 
constructing  the  Bunce  lateral,  from 
the  Bunce  tract  to  the  southerly  lim- 
its of  Yul)a  city,  to  be  paved  with  re- 
inforced concrete.  15-ft.  wide,  5-in. 
thick.  0.50  of  a  mile  long.  Project  in- 
volves: 2100  cu.  yd.s.  excavation;  10 
lln.  ft.  .T4-in.  corrugated  metal  pipe; 
12  cu.  yds  concrete  headwalls;  625  cu. 
yds.  reinforced  concrete  pavement;  400 
lin.  ft.  guard  rail.  Contractor  to  fur- 
nish  all   materials. 

Separate  bids,  same  date,  for  con- 
structing Lincoln  Lateral  from  Lin- 
coln school  to  the  Bunce  Lateral,  to 
be  of  crushed  rock  or  Butte  House 
rock  (approx.  1600  cu.  yds.)  15-ft. 
wide.  5-in.  thick,  0.S8  miles  in  length. 
Contractor  to  furnish  materials.  Plans 
may  be  had  from  County  Engineer 
Edward  von  Geldern  on  deposit  of  $10. 


CHICO.  Butte  Co..  Cal. — The  Trustees 
are  planning  the  paving  of  Park  Ave., 
from  Oakdale  bridge  to  Sixteenth 
street.     F.  S.  Kobinson,  City  Engineer. 


YUKKA.  Siskiyou  Co.,  Cal. — Until 
Sept.  30,  10  a.  m.,  bids  will  be  received 
by  \V.  J.  Neilon.  County  Clerk,  for  con- 
structing a  macadam  road  between 
Grenada  and  Big  Springs.  II.  J.  Bar- 
ter.   County    Engineer. 


SACRAMENTO,  Cal. — City  Commis- 
sioners, M.  J  Desmond,  City  Clerk, 
passes  res.  of  int.  to  improve  5th  St.. 
from  Q  to  S  sts.,  by  constructing  con- 
crete curb  wall,  concrete  curbs  and 
gutters,  gutter  drains  connected  with 
6-in.  vit.  sewer,  grading  and  paving 
with  6-in.  of  asphaltic  concrete  Imp. 
Act  1911.  Protests  Sept.  29.  Albert 
Oivan,    City    Engineer. 


FRESNO.  Fresno  Co..  Cal.— Super- 
visor*: order  bids  received  for  paving 
10-mlles  of  Fowler-Hanford  road  in- 
cluding the  construction  of  bridges; 
also  13^{.-miles  of  highway  from  San- 
ger to  the  Citrus  Cove  road,  east  of 
Clark's  Valley.  Chris.  P.  Jensen, 
County   Road    Engineer. 


MODESTO,  Stanislaus  Co.,  Cal. — City 
Council  orders  paving  of  High  and  H 
streets.  Paving  of  .lames  street  in- 
definitely postponed  due  to  protests. 
Geo.    Freitas.    City    Engineer. 


ORtJVlLLE.  Butte  Co..  Cal.— No  bids 
being  received  for  surfacing 
Vallambrosta  avenue,  and  the  Hooker 
Oak  road,  county  engineer  H.  H.  Hume 
has  been  instructed  to  proceed  with 
the  work   by  force  account. 


F15ESNO.  Fresno  Co..  Cal— Until 
Oct.  14  bids  will  be  received  by  Super- 
vl.ii.rs  for  reconstructing  Toll  House 
road  in  Supervisor  Lochead's  district, 
irhris.  P.  Jensen.  County  Road  Engi- 
neer. 


MODESTO.  Stanislaus  Co.,  Cal— City 
Council  approves  plans  and  specifica- 
tions   of    City    Engineer    Geo.     Freitas 


for  constructing  two  brick  pumping 
stations  and  a  call  for  bids  will  be  is- 
sued  shortly. 


SACRAMENTO,  Cai. — City  Commis- 
sioners award  contract  to  Charles 
Harlowe.  Jr..  2305  Fulton  St.,  Berkeley, 
at  123.0(10  for  excavating  for  the  basin 
at  the  filtration  plant.  Unit  bid  fol- 
lows: (1)  J22.000;  (2)  $.72  cu.  yd.;  (3) 
$2  cu.  yd  Coast  Construction  Co..  San 
Francisco,  bid  $30,000.  This  bid  was 
considered  informal,  as  it  was  not  en- 
tered in  regular  form.  Other  bids 
were. 

J.  A.  Costello.  Jr.,  San  Francisco: 
Item  one,  $27,200;  item  two,  50  cents; 
item  three,  $1. 

McDonald  &  Sayers,  Sacramento: 
Item  one,  $29,400;  item  two,  $1;  item 
three,  $1. 

Chas.  Miles,  Sacramento:  Item  one, 
$36,400;  item  two,  $1.30;  item  three. 
$1.60. 

Frank  C.  Mclntyre,  Stockton:  Item 
one,  $25,100;  item  two,  $1.10;  item 
three.  50  cents. 


SANTA  HOSA,  Sonoma  Co.,  Cal. — The 
Proctor  Co.,  Santa  Rosa,  at  $333  have 
been  awarded  a  contract  by  the  Todd 
School  District  to  install  an  automatic 
pressure  water  sj'stem  in  w'ell  on  the 
school  grounds.  Other  bidders:  Ket- 
teilil  Bros.,  Santa  Rosa.  $348  and  Dixon 
Hardware  Co.,  Santa  Rosa,  three  bids: 
$396.20,   $347.85   and   $288.50. 


EL  CENTKO.  Imperial  Co..  Cal. — E. 
P.  Watson  Jr..  has  been  appointed 
chief  engineer  of  the  Imperial  County 
Highway  Commission.  He  will  pre- 
pare plans  and  specifications  for  two 
types  of  pavement  to  be  constructed 
on  county  higliways  with  the  unused 
funds  of  the  $1,500,000  bond  issue, 
amounting  to  about  $600,000.  As  soon 
as  the  plans  and  specifications  are  re- 
ceived the  Supervisors  will  call  for 
bids. 


FRESNO.  Fresno  Co..  Cal.— Geo.  S. 
Benson  &  Sons,  247  Douglas  Bldg.,  Los 
Angeles,  were  awarded  contracts  for 
grading  and  graveling  two  stretches 
of  Whites  Bridge  road.  Route  1,  Sec. 
<".  county  highway  at  $101,960  for  part 
1  and  $80,550  for  part  2.  Bids  sub- 
mitted for  part  3  were  rejected.  Chris 
Jensen.  County  Soirveyor.  Following 
are   the   bids: 

I'art  1 — Geo.  S.  Benson  &  Sons,  L.  A., 
2500  cu.  yds.  grading  at  $1.50  yd.;  32,- 
200  tons  gravel  surfacing  at  $3.05  ton; 
total.  $101,960.  Isbell  Constr.  Co., 
Fresno,  grading  $1,  gravel  $3.55;  total. 
$116,810.  California  Constr.  Co.  San 
Francisco,  grading  $1.60,  gravel  $3.62; 
total,  $120,564.  Engineer's  estimate, 
grading  $1,  gravel  $3.05;  total  $100,- 
710. 

I'art  2 — Geo.  S.  Benson  &  Sons,  509 
cu.  yds.  grading  at  $1.50  yd.;  28,000 
tons  gravel  at  $2.85  ton;  total,  $80,550. 
California  (."onstr.  Co..  grading,  $1.60; 
gravel,  $3.56;  total,  $100,480.  Pelle- 
grino  &  Co.,  Fresno,  grading, 
gravel,  $4.19;  total.  $117,995. 
neer's  estimate.  grading  $1, 
$2.80;    total.    $78,900. 

Part  3 — Frank  B.  Marks.  Dos  Palos. 
1000  cu.  yds.  grading  at  $1  yd.;  28,100 
tons  gravel  at  $3.38  ton;  total,  $95,978. 
California  Constr  Co.,  grading  $1.60, 
gravel,  $3.46;  total  $98,826.  Engineer's 
estimate,  grading  $1,  gravel  $2.88; 
total  $81,928. 


$1.35; 
Engi- 
gravel 


HER.MOSA  BEACH.  Cat— Herman 
Wignian.  1905  Summit  St..  Hermosa 
Beach,  awarded  contract  at  $15,851  for 
paving  Loma  Dr..  bids  opened  Sept.  6. 
The  contract  involves  26.866  sp.  ft.  5-ln. 
concrete  paving  with  oiled  top  at  32c 
sq.  ft.  including  grading;  2828  lin.  ft. 
redwood  headers  at  35c  ft.;  1804  ft.  8- 
In  sewer  at  $1.88  ft.:  896  ft.  6-ln.  sewer 
at  $1.61  ft.;  4  manholes  at  $140  each;  3 
flush    tanks    at    $1.90    each;    I    junction 


chamber,  $1.40.  Excavation  amounts  to 
about  5.444  cu.  yds.  Victor  H.  Staheli, 
City  Engineer. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  Oct.  3.  11  a.  m..  bids  will  be  re- 
ceived by  J.  H.  Wells.  County  Clerk, 
for  paving  Section  No.  3  of  Division 
.No.  23.  which  section  is  that  portion 
of  unpaved  road  between  the  east  end 
of  Crockett  and  the  State  Highway,  a 
distance   of   2,364    feet. 

Separate  bids,  same  date,  for  con- 
."iructing  retaining  wall  on  south  side 
of  Starr  Ave.,  east  of  Third  Ave.,  in 
town  of  Valona.  R.  R.  Arnold,  County 
Engineer. 


BANNING,  Riverside  Co..  Cal. — The 
City  Attorney  has  been  instructed  to 
prepare  proceedings  for  paving  1  mile 
of  Ramsey  St.  The  California  highway 
commission  has  agreed  to  pave  2  miles 
of  Ramsey  street  if  the  city  paves  1 
mile.  Paul  E.  Kressly.  H.  W.  Hellman 
Bldg..  Los   Angeles,   is  City   Engineer. 

SACRAMENTO,  Cal— J.  W.  Terrell. 
nil  19th  St.,  Sacramento,  awarded  con- 
tract by  City  Commission  to  improve 
alley  between  12th  and  13th  Aves..  44th 
and  47th  Sts.,  by  constructing  S-in.  vit. 
pipe  sewer  with  42  6-in.  vit.  wyes.  3 
concrete  manholes.  Albert  Givan.  City 
Engineer. 


SAN  JOSE.  Santa  Clara  Co.  Cal.— 
Raisch  Improvement  Co.,  46  Kearny  St., 
San  Francisco  awarded  contract  by 
council  to  improve  crossing  at  Second 
and  Hensley  Ave.  at  $.24i4c  sq.  ft.  asph. 
concrete  pavement  with  3-in.  as- 
phalt concrete  foundation.  4  brick 
catchbasins  at  $80  each;  S-in.  vit.  pipe 
drains,  $1.25  lin.  ft. 

Raisch  Improvement  Co.  also  award- 
ed contract  to  improve  Second  St.  from 
Hensley  to  Empire  St.  at  $.24  tic  sq.  ft. 
for  asphaltic  concrete  pavement  with 
3'/.i-in.  asphalt  concrete  foundation. 
Wm.   Popp,  City  Engineer. 


W"H1TTIER,  Los  Angeles  Co.,  Cal. — 
Wells  &  Bressler  of  Santa  Ana.  award- 
ed contract  for  paving  Alta  Ave.  from 
Hadley  to  Camilla,  alley  betw.  Painter 
and  Friends  Aves.  from  College  to  Penn 
and  also  from  Broadway  to  Luella;  E. 
L.  Garretson  &  Son.  1346  Fairfax  Ave.. 
Los  Angeles,  were  awarded  contracts 
for  paving  Bright  Ave.  from  Broadway 
to  LueUa.  Pasadena  St.  from  Pickering 
to  Citrus  and  Bright  Ave.  from  Bald- 
win to  Walnut;  Evert  M.  Hinshaw. 
Whittier.  was  awarded  contract  for 
paving  alley  betw.  Bright  and  Wash- 
ington from  College  to  Penn.  .Ml  pav- 
ing to   be  5-in.  concr. 


FRESNO.  Fresno  Co..  Cal. — City  Con; - 
missioners  petitioned  to  pave  with 
Warrenite-Bitulithic  Normal  Ave.  from 
Lucerne  Lane  to  Van  Ness  Ave.  Wm. 
Stranahan,  Commissioner  of  Public 
Works. 


PHOENIX,  Ariz. — Twohy  Bros.  Co.. 
rhoeni.x.  was  awardea  contract  for  im- 
proving Washington  St.  from  Fifth  to 
16th.  involving  29,137.14  sq.  yds.  paving 
at  $2.92  yd.;  96.74  sq.  yds.  paving  at  $3 
yd.:  29,233.88  sq.  yds.  grading  at  30c 
yd.:  11,048.24  lin  ft.  combined  curb  and 
gutter  at  $1.50  ft.;  1044  ft.  12-in.  concr. 
pipe  at  $1.60  ft.;  663  ft.  12-in.  vit.  pipe 
at  $3.25  ft.;  186  lin.  ft.  gutter  at  92c  fi.: 
248.04  ft.  curb  at  $1  ft.:  S'A  storm  water 
manholes  at  $375  each;  20  gutter  inlets 
at  $20- each;  20  concr.  standpipes  at  $3il 
each;  $73  st.  signs  at  $5  each;  IS  St. 
intersection  terminations  graded  only. 
$10    each. 


EUREKA,  Humboldt  Co..  Cal. — Su- 
pervisors approve  plans  of  County  Sur- 
veyor A.  J.  Logan  for  proposed  new 
road  along  the  peninsula  from  Samoa 
toward   .\rcata. 

(Continued   on    Page   31) 
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Contracts    Awarded    Liens. Acceptances.  Etc. 


BUILDING  CONTRACTS 


SAN  FRANCISCO   COUNTY 


The    following    is    an    index    for    the 
contracts   for   this   issue: 

No.  Owner  Contractor  Aral. 

1957  Purcell  Owner  6000 

195S  American  Hoyt  500 

1959  Puccini  MoUer  900 

1960  Hersko  King  30000 

1961  Kossi  Barrett  500 

1962  Powers  Western  900 

1963  May  Owner  800 

1964  DeRvana  Republic  30000 

1965  Schonig  Larsen  6900 

1966  Goldberg  Malloch  oOO 

1967  Buckbee  Swenson  500 
196S  S    P.    Co.  Delaney  500 

1969  Lyons  Dunham  500 

1970  McCutcheon  Kohn  900 

1971  Chambers  Owner  600 
m'  NeUon  Owner  3200 

1973  Stoff  Owner  600 

1974  Ginley  Owner  10000 

1975  Standard  Crittal  4721 

1976  Spreen  Hannah  36000 

1977  Powers  Owner  700 
197S  Sullivan  Barrett  32500 

1979  Berghausen  Metropolis  3900 

1980  same  Same  10800 

1981  same  Same  9000 

1982  Moneta  Arnott  5800 

1983  Jenkins  Owner  900 
19S4  Janssen  Owner  3950 

1985  Janssen  Owner  3950 

1986  Janssen  Owner  9800 

1987  Wilson  Wilson  4000 

1988  Shenson  Graham  1000 

1989  Clancy  Owner  ooOOO 

1990  Senn  Sorbi  2000 

1991  Coburn  Owner  500 

1992  Lynch  ■'°';"f°"  Jnn 

1993  Esinol  Moller  1.00 

1994  Hansen  Owner  4000 

1995  Michelson  Barrett  4800 

1996  Haines  Nelson  lb55 

1997  Hemminga  Owner  6000 

1998  Constine  Dolan  500 

1999  Crawford  Watson  5000 

2000  Steele  Owner  8d0 

2001  savage  Owner  SoOOO 

2002  S'trand  Owner  18000 

2003  Bell  owner  45000 

2004  Lindeman  Lindeman  510U 

2005  Decia  Capelli  12500 

2006  Fireman  Owner  500 

2007  Robinson  Urfer  1105 

2008  Alfs  owner  lOOO 

2009  Volker  Palmer  2000 

2010  Pavne's  Goodman  2500 

2011  Chandler  Mangels  ouuo 

2012  Murray  Rednall  950 

2013  Nasser  Nelson  7989 

2014  Same  Skelly  4084 

2015  Hind  Hind  3000 

2016  McDonald  Hamill  150CO 

2017  White  owner  500 

2018  Coleman  Owner  JOO 

2019  Duvenlck  Owner  500 

2020  Orpheum  Todhunter  900 

2021  Rosenfeld  Macdonald  30000 

2022  Gray  Owner  SUOO 

2023  O'Dowd  Ginley  900 

2024  Jlolinari  Owner  800 

2025  Teresi  Grahn  .   6600 

2026  Re.\  Owmer  600 

2027  Harvey  Thourp  5000 

2028  N    Y    Hotel  MrI.eran  80" 

2029  Patigian  .\rras  500 

2030  Thomas  Merchant  18000 

2031  Coburn  Owner  50(1 

2032  Bjorkman  Owner  3000 

2033  Gawthorne  Meinberger  lOOOO 

2034  Janssen  Owner  7000 

2035  Same  Same  7000 

2036  Same  Same  ISOiiO 

2037  Same  Same  19500 


No. 

Owner 

Contractor 

Amt. 

2038 

Same 

Same 

15800 

2039 

Same 

Same 

7000 

2040 

Hanson 

Shaffer 

1850 

2041 

Bertram 

Meyer 

13050 

2042 

Schmidt 

Denke 

10000 

PERMITS 

DAVELLING 

(1957)      E  ISTH  AVE  75  N  Anza.     Two- 

siory    and   basement    dwelling. 
Owner — J.  S.  Purcell,   856  Presidio  Ave 
Architect — None. 
Day's    work.  ?6,000 


CURB    WALL, 

(1958)        SE     HOWARD     AND      FIRST 

streets.      Construct    curb    wall    for 

widening   street. 
Owner — American    Smelters    Securities 

Co..  Merchants  Ex.  Bldg. 
Architect — None. 
Contractor — H.      P.     Hoyt,     Monadnock 

Bldg.  $500 


ADDITION 

(1959)  2317  JONES  STREET.  Addi- 
tion  of   2   sleeping  rooms. 

Owner — Mary  and  Alfred  Puccini.  2317 
Jones   St. 

Architect — None. 

Contractor — Fred  Moller,  180  Jessie  St. 
$900 


.APARTMENTS 

(1960)      E    LARKIN    87.6    N   McAllister. 

Four-story   and   basement   Class   C 

(19)    apartments. 
Owner — S.    Hersko.    552    McAllister    St. 
Architect — E.    A.    W.    Baumgarten,    2160 

15th    St. 
Contractor — W.    S.    King,    135    Webster 

St.  $30,000 


CONCRETE  FLOOR 

(1961)  2137  MISSION  STREET.  Con- 
crete floor  for  market. 

Owner— P.   Rossi  Co.,   163  Sutter  St. 

Architect — None. 

Contractor — Barrett  and  Hilp,  Sharon 
Bldg.  $500 


.ALTERATIONS,    ETC. 

(1962)  745  MARKET  STREET.  Alter- 
ations for  store;  magnesite  floor- 
ing, etc. 

Owner — Nellie   S.   Powers. 

Architect — None. 

Contractor — Western  Hardwood  Co.. 
1036    Market   St.  $900 


RESIDENCE 

(1963)      W    19TH    AVE    150    S    Cabrillo. 

Two-story      and      basement      frame 

residence. 
Owner— A.    M.    May,    1329    Fell    St.,    San 

Francisco. 
Architect — None. 
Day's   work.  $8,000 


APARTMENTS 

(1964)      N    PINE    105    B   Leavenworth. 

Three-story    and    ibasement    frame 

(12)   apartments. 
Owner — R.  V.  De  Ryana,  1040  Lake  St. 
Architect — None. 
Contractor — Republic   Engineering   Co.. 

1040  Lake  St.  $30,000 


RESIDENCE 

(1965)  N  SOTELLO  100  E  Yosemite. 
Two-story  and  basement  frame 
residence. 

Owner — Herbert  C.  Schonig,  2271  Ful- 
ton   St. 

Architect — Glass  and  Butner,  Hearst 
Bldg. 

Contractor — Larsen-Siegrist  Co..  807 
Claus  Spreckels  Bldg.  JS.SOO 


PARTITIONS 

(1966)  254  SUTTER  STREET.  Subdi- 
vide 2nd  floor  with  lath  and  plas- 
ter partitions    (lofts). 

Owner — Goldberg,  Bowen  Co.,  252  Sut- 
ter St. 

Architect — S.  Heiman.   57  Post  St. 

Contractor — J.  S.  Malloch,  180  Jessie 
St.  $500 


REPAIR,    ETC. 

(1967)  22S0  SL'TTER  STREET.  Re- 
pair damage  to  (2)  flats;  remove 
shingles  and  replace  with  tar  and 
gravel    roof. 

Owner — Buckbee,  Thorne  Co.,  151  Sut- 
ter St. 

Architect — None. 

Contractor — Swenson  and  Franzen.  145 
Natoma  St.  $500 


IRON  LINING 

(196S)  274  SPEAR  STREET.  Cover 
walls  and  ceilings  of  garage  and 
machine   shop   with   28   gauge   iron. 

Owner — Southern  Pacific  Co.,  65  Mar- 
ket St. 

Architect — None. 

Contractor — Chas.  S.  Delaney,  ISO  Jes- 
sie  St.  $500 


ItEPAIRING.    ETC. 

(1969)      314-316   6TH  AVENUE.     Repair 
shingle   roof;   construct   brick    fire- 
place;   general    repairs    for    dwell-    ^. 
ing. 

Owner — Mrs.  Lyons.  314   6th  Ave. 

Architect — Plan   by  contractor. 

Contractor — C.     H.     Dunham.     563     3rd 
.A.ve.  $500 


ADDITION.    ETC. 

(1970)        3997     24TH     STREET.       Raise 

frame  residence  and  makf  addition 

of  one  story  for  store. 
Owner— H.    McCutcheon,    3997-24th    St. 
-A  rch  i  tect — None. 
Contractor — Frank    Kohn,    1101     Rhode 

Isand   St.  $900 


ALTERATIONS.   ETC. 

(1971)  4S  THIRD  STREET  (second 
floor).  .Alterations  and  changes 
for   photographic   laboratory. 

Lessees — Reed  M.  Chambers  &  Co.,  48 
3rd   St. 

.Architect — None. 

Day's   work.  $600 


DWELLING 

(1072)       E     F'ORESTSIDE     AVE     50     N 

Vicente.      One-story   and   basement 

frame   dwelling. 
Owner — Fernando  Nelson  &  Sons,  West 

Portal  Park. 
Architect- — None. 
Day's  work.  $3,200 

JANITOR  QT'ARTERS 

(1973)      S  SUTTER  50   W  Leavenworth. 

Construct     residence     quarters     for 

janitor   in   apartments. 
Owner — Louis   D.    Stoff,    ,<45    Hyde   St. 
Architect — Albert    iSchroepfer,     Nevada 

Bank   Bldg. 
Day's  work.  $600 


FL-ATS 

(1974)      SW   THIRTIETH  AVE  &  CAL- 

ifornia.      Two-story    and    basement 

frame   (4)    flats. 
Owner — Edw.  Ginley.  131  5th  Ave. 
Architect — None. 
Day's  work,  $10,000 
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RECORDED 

FKAMES  AND  SASH 

(1975)      SW    BUSH    &    SANSOME    206.3 

X   137.6.      Steel  window   frames  and 

sash  for  office    building 
Owner — Standard    Oil   Co. 
Architect — G.  \V.  Kelham.  Sharon  Bldg. 
Contractor — Crittall  Casement  Window 

Co. 
Filed  Sept.   16,  '21.     Dated  Aug.  1,  "21. 

Monthly    75% 

Usual  35   days    25% 

TOTAL  COST.  $4721 
Bond.  12360.50:  sureties.  Globe  In- 
demnity Co.;  forfeit,  none;  limit.  90 
days.     Plans  and  specifications  filed. 


APARTMENT   BI-DG. 

(1976)       SE    CLEMENT    &    20TH    AVE. 
100    on    20th    Ave   x    70.      Two-story 
and     basement     frame     apartment 
building. 
Owner — Fred    Spreen. 

Architect — E.    Young.     251    Kearny    St. 
Contractor — Hannah     Bros.,     142     San- 
some   St. 
Filed  Sept.   16.  •21.     Dated  Sept.  15.  '21. 
Between   1st  and   10th   each   mo.. 75% 

Usual    35    days 25% 

For  actual   cost  plus  7%%. 

TOTAL  COST,  not  t&  exceed  $36,000 
Bond,   sureties,   forfeit,   none;   limit.   90 
days.     Plans  and   Specifications  filed. 
NOTE: — Permit      reported      Aug.      30, 
1921.   No.   1789. 


ALTERATIONS 

(1977))      745     MARKET.       Re-construct 

store  front. 
Owner — X.  S.  Powers.  Premises. 
Architect — None. 
Day's   work. 


00 


STORES  „      . 

(1978)  X  MISSION  SO  W  New  Mont- 
gomery. One-story  and  basement 
concrete  stores. 

Owner— Walter  H.  Sullivan.  129  Sutter 
-St..  San  Francisco. 

Architect — Leo  J.  Devlin,  Pacific  Bldg.. 
San   Francisco. 

Contractor  —  Barrett  &  Hilp.  Sharon 
Bldg.,  San  Francisco.  $32,500 


RESIDENCE  „      ^    .^ 

(1979)  N  PORTOLA  DRIVE  134-6  E 
Kensington.  One-story  and  base- 
ment frame  residence. 

Owner  —  Julius  H.  Berghauser.  333 
Kearny  St..  San  Francisco. 

Architect — Chas.  F.  Strothoff.  2274  15th 
St.,  San  Francisco. 

Contractor — Metropolis  Investment  Co.. 
333  Kearny  St..  San  Francisco.   ^^^^^^ 


59,     210 
Three 


333 


Contractor  —  Jas.    Arnott    &    Son.    416.i 
20th  St.,  San  Francisco.  $5800 


ALTERATIONS 

,1983)      22B7     UNION.      Alter    for    base- 
ment garage. 
Owner — De    Witt   Jenkins,   Premises. 
Architect. — None. 
Day's    work.  $90" 


RESIDENCE 

(1984)  W.  ISTH  AV.  150  N.  Cabrillo. 
One-story  and  basement  frame  res- 
idence. 

Owner— E.  A.  Janssen,  402  Hearst 
Bldg. 

Architect — Plans    by    owner. 

Day's  work.  $3950 


KESIUENCES 

(1980)  N     PORTOLA     DRIVE 
and     281-8     E     Kensington, 
one-story      and      basement      frame 
residences. 

Owner —  Julius      H.      Berghauser. 

Kearny  St..  San  Francisco. 
Architect— ('has.   F.  Strothoff,  2274  15th 

St..  San  Francisco. 
Contractor — Metropolis  Investment  Co.. 

333  Kearny  St..  San  Francisco. 

$3600  each 

RESIDENCES 

(1981)  S   ULLOA    135-6.    200    and    263-H 
E  Kensington  Way.     Three  one-story 

and   basement   frame   residences. 
Owner—  Julius      H.      Berghauser.      333 

Kearny  St.,  San  Francisco. 
Architect — Chas.  F.  Strothoff.  2274  15th 

St.,  San  Francisco. 
Contractor — Metropolis  Investment  Co., 

333  Kearny  St.,  San  Francisco. 

$3000   each 

RESIDENCE 

(1982)  W  PARKER  AVE  373-4  N 
Euclid  Ave.  One-story  and  base- 
ment frame  residence. 

Owner — Moneta  Investment  Co.,  233 
Pacific  Bldg.,  San  Francisco. 

Architect — Barnard  J.  Joseph,  74  New 
MontKomery  at.,  San  FrancUco. 


RESIDENCE 

(1985)  E.  20TH  AV.  100  N.  Anza.  One- 
story  and  basement  frame  resi- 
dence. 

Owner — E.  A.  Janssen,  402  Hearst 
Bldg. 

Architect — Plans    by    owner. 

Day's    work  $3950 


FLATS 

(1HS6)        SW     CABRILLO     AND     18TH 

Ave.        Two-story      and      basement 

frame  (4)  flats. 
Owner — E.      A.      Janssen,      402      Hearst 

Bldg. 
Architect — Plans    by    owner. 
Dav's    work.  $9800 


RESIDENCES 

(1987)  E  ASHTON  AV  150  &  175  N  De 
Montford.  Two  1 -story  and  base- 
ment frame  residences. 

Owner — Oscar   Wilson,    420    Russia   Av. 

Architect — Chas.  F.  Strothoff,  2274  15th 
St. 

Contractor — Wilson  and  Benson.  420 
Russia  Ave.  $2000  ea. 


ALTERATIONS,  ETC. 

(1988)   N'B  EDDY  AND  BUCHANAN. 

Alterations    for    basement    garage; 

cement  flooring,  etc. 
Owner — R.      Shenson,      care      Pershing 

Market,  S.  F. 
Architect — None. 
Contractor — R.    I.    Graham.    412   Locust 

St.  Jiooo 


APARTMENTS 

(19S9)  W.  HYDE  100  S.  Pine.  Four- 
story  and  basement  brick  (16) 
apartments. 

Owner — D.    J.    Clancy.    2884    Folsom    St. 

Architect — Pla   nsby    owner. 

Day's  work.  $55,000 


RESIDENCE 

(1990)  W.  LONDON  119  N.  Amazon. 
One-story  and  basement  frame  res- 
idence. 

Owner — J.  Senn.  11  Leo  St. 

Architect — None. 

Contractor,  A.  Sorbi.  534  Edinburgh  St. 
$2000 


GARAGE  „    „ 

fl991)  2556-2574  LOMBARD  ST.  Con- 
struct frame  garage  In  rear  of 
flats. 

Owner — Chas.   Coburn.   180  Jessie   St. 

Architect — None. 

Day's  work.  ♦SOO 


DWELLING 

(1994)      E.    20TH    AV.    150    S.    Pacheco. 

One-story     and      basement      frame 

dwelling. 
Owner — May   P.   Hansen,   2020   20th  Av. 
Designer    and    Contractor — L.    Hansen, 

2020  20th  Av. 
Day's  work.  $4000 


CHANGE  STORE  FRONT 

(1992)        2704     MISSION     ST.      Change 

store   front. 
Owner— K.  C.  Lynch,  270  Dlvlsadero  St. 
Architect — None. 
Contractor — P.  E.  Johnson,  384  Lexing- 

ton  Ave.  »500 


EXCWATE,    ETC. 

(1993)  1317  STOCKTON  ST.  Excavate 
for  sidewalk;  construct  slabs  and 
beams  of  reinforced  concrete;  also 
concrete   retaining  walls. 

Owner — A.    Esinol,    1317   Stockton   St. 

Architect— None. 

Contractor— Fred  Moller,  180  Jessie  So. 


RESIDENCE 

(1995)      E.    23RD    AV.    225    S.    Balboa. 

Two-story     and     basement     frame 

residence. 
Owner — Harry    M.    Michelson.    1363    7th 

Av. 
Architect — Plans  by  owner. 
Contractor — Barrett    and    Hilp,    Sharon 

Bldg.,   S.   F.  $4800 


ALTERATIONS 

(1996)  NO.  726  BALBOA  ST.  Construct 
terrazzo  steps;  tile  landing;  paint- 
ing; papering  and  oak  flooring  lOr 
dwelling. 

Owner — Henry   Haines. 

Architect — None. 

Contractor  —  P.  Algot  Nelson,  205 
Eureka  St.,  Kan  Francisco.        $1655 


RESIDENCE 

(1997)    SW  CABRILLO  AND  TWENTY- 
second  Ave.  Two-story  and  basement 

frame   residence. 
Owner — Nick  Hemminga.   3950   22nd  St., 

San    Francisco. 
Architect — None. 
Day's   work.  $6000 


ALTERATIONS 

(1998)      1248-1252  ELLIS.     Plaster  front 

of   dwellings;      construct      terrazzo 

steps. 
Owner — Mrs.    Eva   Constine.    1252    Ellis 

St.,   San    Francisco. 
Architect — None. 
Contractor — B.     F.     Dolan,     16    College 

Ave.,   San   Francisco.  $500 


RESIDENCE 

(1999)  E  FAXON  AVE  160  N  Wild- 
wood.  One-sfory  and  basement 
frame  residence. 

Owner — Wm.  Crawford,  24  California 
St.,  San  Francisco. 

Architect — None. 

Contractor — G.  E.  Watson,  1242  6th  Ave. 
Stn  Francisco.  $5000 


ALTERATIONS 

(21100)  NO.  452-B  HARRISON.  Re- 
pair fire  damage  and  paint  exterior 
of  residence. 

Owner — Estate  W.  J.  Steele.  1117  Ellis 
St..   San    Francisco. 

Architect — None. 

Days  work.  $850 


FLATS 

(2001)  NE  LAKE  AND  TWENTY- 
Hfth  Ave.  Three-story  and  base- 
ment  frame    (6)    flats. 

Owner  —  W.  A.  Savage.  81  7th  Ave., 
San     Francisco. 

.Architect — C.  O.  Clausen,  Hearst  Bldg., 
San  Francisco. 

Day's  work.  $35,000 


FLATS 

(2002)  W  NINTH  AVE  175.  200  and 
225  S  Lake.  Three  two-story  and 
basement    frame    (2)    flats. 

Owner — T.  I.  Strand.  614  Broderick  St., 
San    Francisco. 

Plans    by    Owner. 

Day's  work.  $6000  each 


APARTMENTS 

(2003)     S      PINE    171-lOVi      W      Mason. 

Three-story     and     basement  frame 

(15)    apartments. 
Owner — Margaret      Bell,    716      Funston 

Ave.,    San    Francisco. 
.\ichllect — None. 
Day's  work.  $45,000 


RESIDENCE 

(2004)      E   TENTH      AVE   200      N   Anza. 

One-Story     and     basement     fr&m* 

residence. 


22 

Owner — H.  O.  Linderaan,  232  Anza  St., 
San  Francisco. 

Plans  by  Contractor. 

Contractor — W.  R.  Lindeman,  530  Bal- 
boa S't.,   San   Francisco.  $5100 
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RECORDED 

FRAME  BLDG. 

(2005)     N.  PINE,  206-3  W.  Fillmore  W. 
34-4y2    X  N.   137-6.     All  work  for  a 
2-story    and   basement   frame    bldg. 
Owner — S.   Decia,  2516   California  St. 
Architect — Plans   by    contractor. 
Contractor— G.  Capelli  and  G.   B.  Cesio, 

491  Greenwich  St. 
Filed  Sept.   19,  '21.     Dated  Aug.  — ,  '21. 
When  concrete  walls  are  up.  .  .  .$2000 
Rustic  and  g-ravel-tar  roof  on..    4000 

Completed    and    accepted 4000 

Usual    35    days    •  •    2500 

TOTAL,  COST,  $12,500 
Bond,  $6250;  sureties,  G.  B.  Cesio  and  V- 
Traverso;  forfeit,  $1;  limit.  190  days. 
Plans   and   specifications   filed. 

NOTE: — Permit   reported  Sept.    1,   '21, 
No.    1799. 


Construct 


ALTERATIONS 

(2006)       582-584       GROVE. 

4    bathrooms    in    flats. 
Owner — Benj.    Fireman,    663    Hayes    St., 

San  Francisco. 
Architect — None. 
Day's    work.  *""" 


ALTERATIONS 

(2007)      NO.       2257       GREEN.         Extend 

dining  room;  enlarge  windows,  etc. 

of   dwelling. 
Owner — O.  M.  Robinson,  Premises. 
Architect — None. 
Contractor— Chas.     E.    Urfer,    134     Hal- 

leck  St.,  San  Francisco.  $11115 


BULKHEAD 

(2008)  NO.  635-639  HOWARD.  Con- 
struct bulkhead,  etc.,  for  street 
widening. 

Owner — W.  H.  A.  Alfs,  425  Kearny  St., 
San    Francisco. 

Architect — W.  H.  Crim  Jr.,  425  Kearny 
St.,  San  Francisco. 

Day's   work.  $1000 


ALTERATIONS 

(2009)      S    HOWARD    206-3    W    Second. 

Reconstruct    sidewalks     for    street 

widening. 
Owner— Wm.    Volker    &    Co.,    180    New 

Monlgomery  St.,   San    Francisco. 
Architect — Willis    C.    Lowe.    Monadnock 

Bldg.,  San  Francisco. 
Contractor  —  Palmer    &    Petersen,    782 

Monadnock  Bldg.,  San  Francisco. 

$2000 


RECORDED 

HBIATING 

(2013)      E    CASTRO    100    S    Seventeenth 

S   99-9    E    80    S   75-3   E   68   N    175    W 

148.      All    work      for    heating      and 

ventilating  building. 
Owner — Nasser  Brothers,   2961    16th   St., 

San   Francisco. 
Architect — Timothy     L.     Pflueger,     Lick 

Bldg..  San  Francisco. 
Contractor — James    N.    Nelson,    517    6th 

St.,   San    Francisco. 
Filed  Sept.  20,  '21.     Dated  Sept.  19,  '21. 
On    5th    day    of    each    month....      75% 

Usual    35    days 25% 

TOTAL  COST.  $7989.1111 
Bond,  $3994.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  as  fast 
as  possible.  Forfeit,  none.  Plans  and 
specifications  filed. 


ALTERATIONS 

(2010)  SE  HOWARD  AND  MAIN.  Re- 
construction   for    street    widening. 

Owner — Payne's  Bolt  Works.  Howard  & 
Main  Sts.,   San   Francisco. 

Architect — Nathaniel  Blaisdell.  255  Cal- 
ifornia  St.,    San    Francisco. 

Contractor — Geo.  Goodman  Artificial 
Stone  Co.,  35  Montgomery  St.,  San 
Francisco.  $2500 


RESIDENCE 

(2011)  LOT  19  BLK  2,  St.  Francis 
Wood.  Two-story  and  basement 
frame  residence. 

Owner — D.  B.  Chandler,  22  Battery  St., 
San    Francisco. 

Architect  —  Walter  C.  Falch.  Hearst 
Bldg..  San  Francisco. 

Contractor — Mangels  Bros..  4792  Mis- 
sion St..  San   Francisco.  $5000 


(2014)      PLUMBING.   DRAINAGE,   GAS- 
fitting,  hose  reels,  vacuum  cleaning 
pipes,  etc..  on  above. 
Contractor — Thomas  Skelly.  660  Preelta 

Ave..  San  Francisco. 
Filed  Sept.   20.  '21.     Dated  Sept.    14.   '21. 

Payments    same    as    above 

TOTAL  COST.  $408  1 
Bond.  $2042.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  when 
needed.  Forfeit.  none.  Plans  and 
specifications  filed. 


GARAGE 

(2012)  NE  SCOTT  AND  VALLEJO. 
Alter  for  private  garage. 

Owner — Hamilton  Murray,  2700  Scott 
St..   San    Francisco. 

Architect — None. 

Contractor— W.  W.  Rednall.  2500  Fil- 
bert St.,  San  Francisco.  $950 


RESIDENCE 

(2015)  SE  ACADEMY  30  NE  Charles 
NE  32  SE  94  m  or  1  SW  32  NW  Ptn. 
Lots  27  to  30  Blk  17.  Fairmont  Tct. 
All  work  for  one-story  and  base- 
ment frame  residence. 
Owner — A.  E.  Hind.  Colusa.  Cal. 
Architect — W.    G.     Hind.    3885    Webster 

St..   Oakland. 
Contractor  — Harry       W.       Hind.       2012 

Channing  Way.  Berkeley. 
Filed  Sept.  20.  '21.     Dated  Sept.  20.  '21. 

Rustic   and   roof  boards   on $750 

Brown  coated   750 

Completed   and  accepted i.jU 

Usual    35    days 750 

TOTAL   COST.    $3000 
Bond,    none.      Limit,    60    days.      Forfeit, 
none.      Plans  and  specifications  filed. 
NOTE — Permit  also  applied  for  today 


FRAME   FLATS 

(2016)      SW      ANZA      AND      TWENT  ?- 

third  Ave.  Two-story  and  basement 

frame   (4)   flats. 
Owner — Wm.   McDonald,   Fort  Funston, 

Calif. 
Architect — M.   Morrison,    716    41st   Ave.. 

San   Francisco. 
Contractor  —  Thos.    Hamill.    707    42nd 

Ave.,   San    Francisco.  $15,000 


MACHINE   SHOPS 

(2021)      N  PINE  200  and  250  W  Larkln. 
Two  one-story  brick  machine  shop  • 
buildings. 

Owner  —  Henry    Rosenfeld.    130    Mont- 
gomery  St..   San   Francisco. 

Architect —  Macdonald      &      Kahn.      130 
Montgomery   St..   San   Francisco. 

Contractor — Macdonald      &    Kahn.      130 
Montgomery   St..    San    Francisco. 

$15,000  each 


REPAIRS 

(2017)      SW    FILLMORE    &    MOULTON. 

Repair       roof;       skylights;       install 

window  for  factory. 
Lessee — Ed.  F.  White,  1955  Chestnut  St., 

San  Francisco. 
Architect — None. 
Day's  work.  $500 


MOVE,  ETC. 

(2018)      S    CALIFORNIA    57-6    W     12th 

Ave.     Move,  alter  and  repair  dwig. 
Owenr — E.    Coleman,      5516    Geary     St., 

San  Francisco. 
Plans  by  Owner. 
Day's    work.  $909 


ALTERATIONS 

(2019)      NW      DOLORES      AND      17TH. 

Alterations   for  store. 
Owner — Ernest      Duvenick,      28      Elgin 

Park,  San   Francisco. 
Architect — None. 
Day's    work.  $500 


REPAIRS 

(2020)      111      O'FARRELL    ST.      Repair 

Are   damage    in    restaurant. 
Owner — Orpheum  Theatre. 
Architect — None. 
Contractor — Geo.      C.      Todhunter,    1088 

Ashbury  St.,  San  Francisco.         $900 


RESIDENCES 

(2022)  W  TWENTY-SECOND  AVK 
124-5  and  149-5  N  Cabrillo.  Two 
one-story  and  basement  frame  resi- 
dences. 

Owner — Alfred  J.  Gray,  763  11th  Ave., 
San  Francisco. 

Architect — Willis  C.  Lowe,  782  Mo- 
nadnock Bldg.,  San   Francisco. 

Day's  work.  $4000  each 


ADDITION 

(2023)  270  ELEVENTH  AVE.  Add 
sleeping  porches;  concrete  base- 
ment floor,  etc.,  for  dwelling. 

Owner — Maurice  O'Dowd,  Premises. 

Architect — None. 

Contractor — E.  Ginley,  131  5th  Ave., 
San    Francisco.  $900 


ALTERATIONS 

(2024)      950  UNION.  Alterations  and  re- 
pairs  to   residence. 
Owner — G.  Molinari,   Premises. 
Architect — None. 
Days    work.  $800 


RECORDED 

RBSIDK.XCE 
(2025)      SW  FOLSOM  AND  BESSIE  S  25   I 
X.W    80.      All      work   for      two-story 
frame  building,  store  and  residence. 
Owner — Guiseppe  and  Doretes  Teresi.  20 

Bessie  St..  San  Francisco. 
Architect — M.  J.   Welsh,  Los  Altos,  Cal. 
Contractor — W.    H.   Grahn.   2840   Bryant 

St..   San   Francisco. 
Filed  Sept.  21,  '21.     Dated  Sept.  21,  '21. 

Frame  up    $1650 

Brown  mortar  on 1650 

Completed  and  accepted 1650 

Usual   35   days 1650 

TOTAL  COST,  $6600 
Bond,  $3000.  Sureties,  W.  Esters  Von 
Krahan  and  Geo.  H.  Preston.  Limit.  90 
days  after  Sept.  23.  Forfeit.  $2.  Plans 
and  speciflcations  filed. 


ALTERATIONS 

(2026)      128    EDDY    ST.      Cut    in    show  ^ 
windows  for  dairy  lunch.  ', 

Owner — Rex  Lunch  Co..  Premises. 
Architect — None. 
Day's    work.  $600 


RESIDENCE 

(2027)      W  EIGHTEENTH     AVE  225 
Balboa.      One-story    and    basement 
frame  residence. 

Owner — Charles    P.    Harvey.    150    Guer- 
rero  St..   San  Francisco. 

Plans   by   Contractor. 

Contractor  —  J.     H.     Thorup.     654     21st 
Ave.,   San   Francisco.  $5000 


Constructj 


RETAINING    WALL 
(2028)      753        HOWARD. 

brick   retaining  wall. 
Owner — New   York   Hotel,   Premises. 
Architect — None. 
Contractor — R.      McLeran    Co.,      Hears 

Bldg.,    San    Francisco.  $801 


GARAGE 

(2029)      NE    FRANCISCO    AND    HYD: 

One-story  frame  private  garage. 
Owner — Mrs.   Haig  Patigian,   898  Fra 

ci.sco   St.,   San   Francisco. 
Architect — None. 
Contractor — Adam   Arras   Co. 

sie  St.,  San  Francisco. 


Jesj 
$500 


CLEANING    DEPT. 

(2030)  S  JESSIE  bet.  9th  and  10th. 
One-Story  and  part  basement  briclc 
renovating  and  cleaning  depart 
ment. 
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Owner — F.  Thomas  Parisian  Dyeing  .t 
Cleaning  Works.  27  lOth  St.,  San 
Francisco. 

Plans  by  Owner. 

['ontractor — I".  T.  Merchant,  180  Jessie 
St..    San    Francisco.  $18,00U 


JAKAUK 

(2031)  2.'..'i6-74  LOaiB.\I{D.  One-Story 
frame  private  garage  for  6  ma- 
chines. 

Owner — Chas.  Cloburn,  180  Jessie  St.. 
San    Francisco. 

Architect — None. 

Days  work.  *aUi> 


KESIUKNCF 

(2032)      VV    MISSION      3 1  .■>      N      Charles. 

Two-story      and      basement      frame 

residence. 
Owner — Victor   Bjorkman,   3214   Mission 

St..   San   Francisco. 
Architect — None. 
Day's   work.  ?30(i(i 


FLATS 

(2033)      S    BALBOA    57-B    E    17th    Ave. 

Two-story  and  basement  frame        i 

flats. 
Owner — J.  Evelyn  Gawthrone.  497   2Sih 

Ave.,  San  Francisco. 
Architect — None. 
L'ontractor — H.      S.      Meinberger,      57211 

California  St..  San  Francisco. 

$10.0110 


KllAME  FLATS 

(2034)  N  CALIFORNIA  82  W  Seventh 
Ave.  Two-story  and  basement 
frame  (2)  flats. 

Owner — E.  A.  Janssen,  402  Hearst 
Bldg..  San  Francisco. 

Architect — H.  C  Stoner.  61  New  Mont- 
gomery St..   San  Francisco. 

Day's   work.  $700!i 


FRAME    FLATS 

(2035)  E  FIFTEENTH  AVE  288  S 
Anza.  Two-story  and  basemen  I 
frame     (2)    flats. 

Owner — E.  A.  Janssen.  402  Hearst 
BIdg.,  San  Francisco. 

Architect — H.  G.  Stoner.  61  New  Mont- 
gomery S't..   San   Francisco. 

Day's   work.  $7000 


FRAME    FLATS 

(2036)  E  EIGHTH  AVE  80-4  and  105-4 
N  Cabrillo.  Two  two-story  and 
basement    frame    (2)    flat    buildings. 

Owner — E.  A.  Janssen.  402  Hearst 
Bldg..  San  Francisco. 

Architect — H.  G.  Stoner,  61  Njew  Mont- 
gomery S't.,   San   Francisco. 

Day's   work.  $6500    each 


FRAME   FLATS 

(2037)  W  EI(.'.HTH  AVE  25.  50  and  75 
S  Balboa.  Three  two-story  and 
basement   frame    (2)    flat   buildings. 

Owner — E.  A.  Janssen.  402  Hearst 
Bldg..  San  Francisco. 

Architect — H.  G.  Stoner.  61  New  Mont- 
gomery St.,   San   Francisco. 

Day's   work.  $6500   each 

FRAME    RESIDENCES 

(2038)  W  SEVENTEENTH  AVE  25, 
50,  75  and  225  S  Cabrillo.  Four  1- 
story  and  basement  frame  resi- 
dences. 

Owner — E.    A.      Janssen,       402       Hearst 

Bldg.,  San  Francisco. 
Plans  by  Owner. 
Day's   work.  $3950    each 

FRAME  FLATS 

(2039)  W    NINETEENTH    AVE    250 
Clement.     Two-story  and  basement 
frame  (2)   flats. 

Owner — E.  A.  Janssen,  402  Hearst 
Bldg..  San  Francisco. 

Architect — H.  G.  Stoner.  61  New  Mont- 
gomery Kt..   San   Francisco. 

Day's    W(irk.  $70»o 


225  .N'  Taraval.  One-slory  and  base- 
ment frame  residence. 

Owner — C.  M.  Hansen.  316  Lombard  St.. 
San  Franclsio. 

Architect — None. 

Contractor— W.  H.  Shalfer,  316  London 
St.,   San    Francisco.  ;i85ii 


RKCORUBD 

RESIDENCES 

(2041)       VV     40TH     AVE    about     100     N 
Geary.      Three   1 -story   frame   resi- 
dences. 
Owner — Georse     Bertram     and     George 

Becker.    300    2nd    Ave. 
Architect — None. 
C'lintraitor — Theodore     G'.     and     Rollin 

E.  Mever,  5326  Geary  St. 
Filed  Sept.  22,  '21.     Dated  Sept.  20,  '21 

Frame  up   $3,262.50 

Brown    coated    3,262.50 

Completed    and   accepted    ...   3,262.50 

Usual    35    days    3.262.50 

TOTAL  COST,  $13,050.00 
Bond,  sureties,  forfeit,  none;  limit,  90 
days.     I'lans  and  specifications  filed. 


RESIDIi.NCE.    ETC. 

(2042)      \V   BIJENA    VISTA   AVE    244    N 
Frederick    N    50    W    174-1%    S   44    E 
155-B^.       Two-Story     frame     resi- 
dence and  laboratory  in  rear. 
Owner — H.    M.   Schmidt. 
Architect  and  Contractor — E.  H.  Denke. 

1317    Hyde   St. 
iMlPd  Sept.   22.   -21.     Dated  Sept.  22,  '21. 
Second   floor   joists    in   place.  ..  .$1875 

Enclosed   and   roof   on 1875 

Plastered     l^''^ 

Completed    and   accepted    1S75 

Usual    35    days    2500 

TOTAL  COST,  $10,000 
Bond,  $5000:  surety,  Ella  H.  Denke; 
forfeit,  limit,  none.  Plans  and  specifi- 
cations   filed. 

NOTE: — Permit      reported      July      16. 
1921,    No.    1520. 


COMPLETION  NOTICES 

SAIV   FRANCISCO   COUNTY 


FRAME    RESIDENCE 

(2040J      W       TWENTY-EIGHTH 


Recorded  Accepted 

Sept.  21,  1921— SE  CARL  AND  HILL- 
way  Ave  30x100.  Jos  E  and  Mary 
F  Swift  to  whom  it  may  concern.. 
Sept.    21.    1921 

Sept.  21,  1921— SW  TWENTIETH  AV 
and  Balboa  S  150xW  82-6.  Theodore 

•■J  ar.d  Roilin  E  Meyer  to  whom  it 
may    concern Sept,    19,    1921 

Sept,  21.  1921— LOT  30x80  on  SE  Cor. 
18th  and  Capp.  Alice  A  Power  and 
Nellie  G  Barry  to  whom  it  may 
concern S'ept.    21.    1921 

Sept.  20.  1921— NW  LAIRLEY  238 
SW  Rounoke  SW  25xNW  100  Lot 
141  Blk  4.  Fmt.  Madelena  and 
John  R  Douglass  to  Nels  A  Ander- 
son   Sept.   20.   1921 

Sept.  2(),"l921— NO.  2777  TWENTY- 
third.  Mrs.  Mary  Lindberg  and 
Capt  K  W  Lindbert;  to  J  H  Verner 
Sept.    20,    1921 

Sept.  20.  1921— N  GEARY  57-6  W  5th 
Ave  VV  25xN  100.  Fred  K  Perry  to 
whom   it  may  concern.  ..  .Sept.   20.  '21 

Sept,  20.  1921— E  SHRADER  100  N 
Page  N  37-6xE  106-3.  Edward  S 
Sullivan  to  W  H  Ewing  and  G  Mc- 
Hardy  and  J  Looney .  . .  .Sept.  19.  ij21 

Sept.  20.  1921— S  CALIFORNIA  90-6 
E  Franklin  E  60xS  137-fi.  Ernest 
Hanni  to  Adam  Arras  Co.  Sept.  20.  '21 

Sept.  20,  1921— NE  NINETEENTH  AV 
and  Fulton.  Frank  H  Doane  to 
Jas   F    Smith Sept.    19.    1921 

Sept.  19.  1921— W  22ND  AVE  275  S 
Anza  25x120.  T.  E.  Mohler  to 
whom   it  may  concern .  .Sept.  19.  1921 

Sept.  19.  1921-225  AND  250  FT  N 
Anza  E  side  24th  Ave.  Alex  Ru- 
wlch  to  Thomas  HamilL.July  16,  1921 

Sept.  19,  1921— W  17TH  AV  250  S 
Cabrillo  S  25  X  W  120.  Frieda  L. 
Gingg  to  Theodore  G.  and  Rollin 
E     Meyer Sept.    13,    1921 

Sept.  19.  1921— NE  COMMERCIAL  & 
Leidesdorn'    extending    45    E    Com- 


mercial   and    59-9    N    along   Leides- 
dorff.     Li  H  Nlshkian    to  Jas  Hjul. 

Sept.    19.    1921 

Sept.  17.  1921— S  MISSION  85  E  8th  4U 
x80.      Ida    Goetze    to    H    T   Ludwig 

Sept.     14.     1921 

Sept.  17,  1921- E  PALM  AVE  445-8 
N  Geary  N  41xE  120.  Mrs  Ethel  C 
Jorgensen  to  whom  it  may  con- 
cern      Sept.    16,    1921 

Sept.    16.   1921— S  BRANNAN  —   VV    Sth. 
The    Western     Pacific    Railroad    (,'o 
to  T  Hemi  and  Alex   Pape   (as  Alta 

Roofing  Co Sept.   6,   1921 

Sept.  16.  1921— LOT  18  BLK  3110, 
Westwood  Park.  Hans  Nelson  to 
whom  it  may  concern .  .Sept.  15.  1921 
Sept.  16.  1921— NE  DELAWARE  & 
Humboldt  E  200  N  100  VV  200  S  to 
beg.  Pacific  <3as  &  Electric  Co  to 
Robert  Henry.  Daniel  A  McDonald 
and   Robert     A   Henry    (as     Pacific 

Coast  Boiler  Works Sept.  16,  1921 

Sept.  16,  1921— NW  BROADWAY  & 
Sansome  N  137-6xW  137-6.  Union 
Trust  Co  tr  Elizabeth  Strother, 
deed  to  San  Francisco  Elevator  Co 
Sept.    15,    1921 


LIENS  FILED 


SAN   FR.\NCISCO   COUNTY 
Recorded  Amount 

.Sept.  22.  1921 — 594  FORTY-THIRD 
Ave  NE  Cor.  A  St.  and  43rd  Ave. 
Elmer  Hill  vs  Anna  T  Fronefield  .  .$65 


RELEASE  OF  LIENS 


SAN  FRANCISCO   COUNTY 


Recorded  Amount 

Sept.  21.  1921— E  SEVENTEENTH  AT 
228-11  N  Clement  N  50xE  120.  For- 
syth &  Co  to  Thore  I  Strand  and  R 
VV   Parker   

Sept.  21,  1921 — NO.  319  TWENTY- 
seventh  Ave.  H  S  Buckley  to  E  T 
Mitchell     and     R     Milward 


Notice  of  Non-Responsibility 

SAN    FRANCISCO    COUNTY 


Sept,  20.  1921 — E  MISSION  160  S  17th 
S  49-10%xE  122-6.  Edwin  G  Olsen 
as    to    improvements    on    property. 

Sept.  20,  1921 — SW  FILLMORE  & 
Moulton  S  60xW  80.  John  S  Howell 
as    lo    improvements    on    property.. 


BUILDING  CONTEACTS 

ALAMKDA 

COl NTY 

The    following    is 

an    index    to 

r    the 

contracts  for  this   issue: 

No. 

Owner 

(Tontractor 

Amt. 

3170 

Irwin 

Owner 

500 

3171 

Marshall 

Owner 

500 

3172 

Moos 

Owner 

1000 

3173 

VVhalin 

Owner 

4O0O 

3174 

Freitas 

Silva 

2500 

3175 

Newlander 

Strang 

45^00 

3176 

Davies 

Owner 

4500 

3177 

McCord 

Owner 

4800 

3178 

VVeslphal 

Stolte 

660U 

3179 

Buonlamperto 

Hempel 

bOO 

3180 

Spott 

Williams 

1600 

3181 

Serpa 

Booth 

1000 

3182 

Hartwig 

Steften 

1600 

3183 

Niles 

Scott 

37T2 

31S4 

Greenan 

Owner 

1200 

31S5 

Thomson 

Engler 

6800 

31-.6 

Ehrenford 

Wieben 

400 

3187 

Retzer 

Kauri 

750 

318S 

Sunset 

Sandkuhle 

500 

3189 

Otto 

Little 

500 

3190 

Seffen 

Owner 

600 

3191 

Brasker 

Cal. 

13000 

3192 

Rew 

Owner 

3000 

3193 

Mazzanti 

Owner 

2500 

3194 

McDowell 

Corbett 

900 

3195 

Salinger 

Kennedy 

1000 

3196 

Struble 

Warren 

4500 

3197 

OxsKy 

Malley 

6000 

3198 

Hamilton 

Owner 

1600 

3199 

Warshauer 

Rankin 

SSOO 

24 
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No. 

Owner 

Contractor 

Amt. 

3200 

Foneri 

Perona 

500 

32U1 

Sykes 

Larmer 

3000 

3202 

Dunhem 

Dodge 

3700 

3203 

Swansson 

Robins 

4350 

3204 

Galbraith 

Tranmal 

3346 

3205 

Orven 

Long 

13000 

3206 

Mason 

Hendricks 

2200 

3207 

Cardwell 

Owner 

5000 

3208 

Cal   Nat    Frod 

Owner 

400 

3209 

Armanino 

Owner 

1800 

3210 

Merritt 

Sims 

1500 

3211 

Sims 

Owner 

4000 

3212 

Lovett 

Benson 

3500 

3213 

Woodburn 

owner 

4000 

3214 

Murphy 

Owner 

4750 

3215 

Hansen 

Larsen 

3150 

3216 

Walworth 

Owner 

450 

3217 

Church 

Ahnefeld 

3000 

3218 

Jensen 

Owner 

400 

3219 

Young 

Owner 

400 

3220 

Nightengale 

McCord 

750 

3221 

Souza 

Owner 

3000 

3222 

Montour 

Nail 

6800 

3223 

Teixeira 

Owner 

2250 

3224 

Underwood 

Owner 

1000 

3225 

Capwell 

Owner 

200000 

3226 

Barielles 

Stolte 

4020 

3227 

Martens 

Texdahl 

2500 

3228 

Cohn 

MfMillen 

450 

3229 

Raun 

Owner 

6000 

3230 

Haslett 

Haggard 

600 

3231 

Cranz 

Oakley 

3500 

3232 

Danton 

Chapton 

1000 

3233 

Meads 

Nelson 

2800 

3234 

Hutt 

Fish 

735 

3235 

Pfrang 

Owner 

5000 

3236 

Johnson 

Pfrang 

6350 

3237 

Bankhead 

Martin 

4000 

3238 

Brennan 

Graybill 

1500 

3239 

Hayes 

Sullivan 

400 

3240 

Swanson 

Goranson 

1650 

3241 

Bassford 

Norlin 

3850 

3242 

Young 

Owner 

3500 

3243 

Audenyi           Sommarstrom 

7850 

3244 

Hollidge 

Owner 

4800 

3245 

Werthman 

Johnson 

2000 

3246 

Johnson 

Williams 

5500 

3247 

Gorrill 

Schwalm 

10800 

3248 

Focrtsch 

Holm 

3200 

3249 

Blasdel 

Thormalley 

5515 

3250 

Harris 

Westlung 

11787 

3251 

Murpby 

Turner 

400 

3252 

Miller 

Owner 

500 

3253 

Meadows 

Owner 

1500 

3254 

Economy 

Jennings 

1100 

3255 

Ventura 

Moore 

IVOO 

3256 

Fisher 

Owner 

6000 

3267 

Weitman 

Fernandes 

1300 

3258 

Grove 

Schnebly 

800 

3259 

Fuller 

Schnebly 

495 

3260 

Lev.-is 

Owner 

450 

3261 

Sun 

Busby 

500 

3262 

Wakelleld 

McGinty 

42856 

PKBMITS 

REPAIRS 

(3170)      3010-12      ADELINE      ST. 

Ber- 

keley.     Repairs. 

Own 

er — H.    D.      Irwin,    3328      Kin 

g      St., 

Berkeley. 

Arch 

itect — None. 

Day' 

3  work. 

$500 

ALTERATIONS 

(3171)  2249  TELEGRAPH  AV'E..  Ber- 
keley.    Alterations. 

Owner — J.  A.  Marshall,  18  Tangle- 
wood   Road,   Berkeley. 

Architect — None. 

Day's   work.  $500 


DWELLING 

(3172)  E  BROWN  AVE  100  N  Wis- 
consin, Oakland.  One-story  three- 
room  dwelling. 

Owner — William  Moos,  3810  Wisconsin 
St.,  Oakland. 

Architect — None. 

Day's  work.  $1000 


DWELLING 

(3173)  N  AILEE.V  20l 
Oakland.      One-stor^ 

Owner — J.  F.  VVhalin, 
Bldg.,    Oakland. 

Architect — None. 

Day's   work. 


DWELLING 

(3174)      S   BROCKHURST   370   W    West, 

Oakland.     One-story  5-room  dwlg. 
Owner — A.  Freitas,  1324  32nd,  Oakland. 
Architect — None. 
Contractor — J.    P.     Silva.    870     4Gth    St.. 

Oakland.  $2500 


DWELLING 

(3175)  N  EXCELSIOR  AVE  150  E 
Alma  Ave.,  Oakland.  One  and  one- 
halt-story    6-room    dwelling. 

Owner — O.    Newlander. 

Architect — None. 

Contractor — Fred    Strang,    1405    Central 

Ave.,   Ala.;    cost,    ?4500. 


DWELLING 

(3176)      S       E-THIRTY-THIRD    175       E 

Park  Blvd.,  Oakland.     One-story  5- 

room  dwelling. 
Owner — Robert  Davies,  Syndicate  Bldg. 

Oakland. 
Architect — .None. 
Days   work.  $4500 


DWELLINGS 

(3177)      E    FIFTV-SECOND    AVE    70    S 

VVentworth    Ave      and    SE      corner, 

Oakland.       Two    one-story    4-room 

dwellings. 
Owner — J.     McCord,     4323     E-14th     St., 

Oakland. 
Architecl — .None. 
Day's    work.  $24  00    each 


DWELLINGS 

(3178)      N    FORTY-SECOND    350    &    370 

E   Grove.   Oakland.      Two   one-story 

6-rooni   dwollings. 
Owner — Geo.    Westphal.    103    Montecito 

Ave.,    Oakland. 
Architect — None. 
Contractor — F.    C.    t-Holte,    3455    Laguna 

Ave..    Oakland.  $3300    each 


DWELLING 

(3179)      W    HOPKINS   150    N   55th    Ave., 

Oakland.     One-story  3-room  dwlg. 
Owner  —  Antonio    Buonlamperto,    6119 

Hayes   St.,  Oakland. 
Architect — None. 
Contractor — Chas.    Hempel,    5925    Hayes 

St.,    Oakland.  $500 


STORAGE  ROOM 

(3180)      W  MYRTLE  .A.ND  .S.VN  PAP.LO 

Ave.,    Oakland.      One-story    1-room 

storage    room. 
Owner — Paul  Spott,  3814   Seminary  Av., 

Oakland. 
Architect — None. 
Contractor — L.    W.    Williams,    1919    San 

Pablo    Ave..    Oakland.  $1600 


.\LTEU.-VT10NS 

(3181)      1739    TENTH      AVE.. 

Alterations. 
Owner — Mrs.  Serpa,  Premise; 
Architect — None. 
Contractor — W.   J.   Booth. 


DWELLING 

(3182)  1745  HIGH  ST.,  Oakland.  One- 
story  3-room  dwelling. 

Owner — C.    Hartwig,   Premises. 

Architect — None. 

Contractor — (J.  W.  Slcften,  1941  Crosby 
St.,    Oakland.  $1500 


HEATING   PL.V.NT 

(3183)    GRAMMAR  SCHOOL  GROUNDS, 

Niles.     All  work  for  steam  heating 

plant. 
Owner — Board  of  Trustees  of  the  Niles 

School      District,      Joe    D.      Gomes. 

Clerk. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg.,   San   Jose. 
Contractor — Scott  Co. 
Piled  Sept.    17,   '21.      Dated   Aug.   31,   '21. 

As  work  progresses 75% 

Usual    35   days 25% 

TOTAL  COST,  $3772 
Bond,  none.  Limit,  30  days.  Forfeit, 
$5.     Specifications   only   liled. 


.4LTBRATIONS,   ETC. 

(3184)  REAR  1737  WALNUT  ST., 
Berkeley.  Alterations  and  adil.l 
tion.  i 

Owner — James  O.  Greenan,  Premises. 

Architect — None.  j 

Day's  work.  $1200] 


DWELLING  j 

(3185)      S.    RLTSSELL   ST.   200   E.   Pied-j 

mont    Ave..    Berkeley.      Two-story 

7-room    dwelling. 
Owner — Elinor      Thomson,      Howe     St., 

Oakland. 
.Architect — None.  ; 

Contractor — Louis   Engler,   2940   Foreiti 

Ave..   Berkeley.  $6800 1 


ALTER.4TIONS  ' 

(3186)     3304  E.  14TH  .ST..  Oakland.    J^-i 

terations.  ■    I 

Owner — G.  W.  Ehrenford.   S30   4th  A«.! 

Oakland.  I 

Architect — None.  i 

Contractor — A.   C.   Wieben.   3602   Fruit-j 

vale  Ave.,  Oakland.  i^\ 


ALTERATIONS.   ETC. 

(31S7)      N.    41ST    ST    200    E.    Telegraph! 

Ave.,     Oakland.       Alterations    apd| 

addition.  j 

Owner — Wm,   Retzer  and  E.   BachetoU, 

488   41st   St.,  Oakland. 

.Architect — None. 

Contractor — Hauri    &    Wierk,    822    5«tli 

St..  Oakland.  %7U 


GREE.XHOUSE 

(318S)       92    41ST    ST..    Oakland.      Orte- 

story   greenhouse. 
Owner — Sunset   Nursery   Co.,    premisss. 
.Architect — None. 
Contractor — H.     J.     i^andkiihle,     preml- 

ises.  $500 


GARAGE 

(3189)       362     HUDSON     ST.,     Oakland 

Garage. 
Owner — Jess   Otto,   premises. 
Architect — None. 
Contractor — J.  B.  Little,  premises.    $^C 


DWELLING 

(3190)      E.   104TH  AVE.   50   S.  GrafflAn 

Oakland.     One-story  4-room  dwdl- 

ing. 
Owner — F.   Seften,   2029   Pierce   St.,  SSn 

Francisco. 
.Architect — None.  i 

D.ny's    work.  %M 


AP.-ARTMENTS  ■■ 

(3191)      W.    BRUSH  ST.  50   N.    15th  atj( 

Oakland.  Two-story        16-rooirt 

apartments.  | 

Owner — H.    S.    Brasker,  1534    FrankliW 

St.,  Oakland.  i 

Architect — ^None.  i 

Contractor — California  Builders      CoA 

1534   Franklin   St.  $1300(1 


DWELLING  i 

(3192)      W.    DANA   ST.    282   N.    63rd  gt^ 

Oakland.     One-story  4-room  dw^l^t 

ing. 
Owner — J.    AV.     Rew,     5364    Boyd    Ave. 

Oakland. 
Architect — None. 
Day's   work.  $300^! 


.-ALTERATIONS 

(3193)       3431     E.     14TH    ST.,    Oakland 

Alter.Ttions. 
Owner — Mazzanto  &  O.  Travaglini,  SSS: 

E.  14th  St.,  Oakland. 
Architect — None. 
Day's  work.  $250( 


ALTERATIONS 

(3194)      538   15TH  ST..  Oakland.     AlteT; 

ations. 
Owner — McDowell    &    Harding,    Prem 

ises. 
Architect — None. 
Contractor — Corbett     &     Bayless,     111( 

Franklin    St.,    Oakland.  »90l 


ALTERATIONS 
(3195)       179     GRAND    AVE..    Oakland 
Alterations. 


Saturday,    September    24,    1921  BUILDING       AND       ENGINEERING 

Owner — A.  jr.  Salinger,  112.S  Broadway,  STORE    BLDG. 

Oakland.  (320,'i)      W.    ADELINE    ST.    60    S.    Har- 

Architect— .Vone.  mon   St.  S.   39.57   W.   90.85     N.   36.57 

Contractor — F.  T.  Kennedy,  434  9th  St.,  E.       103. S3.      Berkeley.        One-story 

Oakland.                                               $1000  brick    store    building. 

Owner — Garrett     Owen,      3270      Adeline 

UWELUNO  St..  Berkeley. 

(3196)  E.    HEAUN    ST.    190   S.   Chabot  Architect— -Vot   given. 

ltd..    Oakland.      One-story    6-room  Contractor — The  Hoy  O.  Long  Co.,  2114 

dwelling.  Shattuck   Ave.,  Berkeley. 

Owner — C.      J.      Struble.      2531      Dwight  Filed  Sept.   19,  '21.     Dated  Sept.    17,  '21. 

Way,  Berkeley.  Brick  walls  up  to  ceiling  joists.. 25% 

Architect — Xone.  Boof  on    25% 

Contractor — C.   H.    Warren,   2615   Derby  Completed    and    accepted 25% 

St.,   Berkeley.                                  $4500  Usual   35   days    25% 

TOTAL   COST,    $13,000 

DWELLTXO  Bond,    sureties,    forfeit,    none;    limit,    90 

(3197)  XE    MORAGA    RD.    AND   SKY-  days.      Plans   and    specifications   filed, 
line   Blvd.,   Oakland.     One-story   6-  

room    dwelling.  DWELLING 

Owner— W.    Oxiey.  (3206)      W  CURTIS  180  N  Allston,  Ber- 

Arohitect — None.  keley.       One-story     4-room     dwlg. 

Contractor — H.    Malley.    2947    West    St.,  Owner — Aliss   Gertrude   H.   Mason,    2627 

Oakland.                                                $5000  Channing  Way,  Berkeley. 

Architect — None. 

DWELLING  Contractor — A.   T.   Hendricks,   Fairview 

(3198)  N.  OLIVE  ST.  300  E.  92nd  Ave.,  Ave.,    Piedmont.                                $2200 
Oakland.     One-story  5-room  dwell-  

ing.  DWELLING 

Owner — Leonard    Hamilton.    9316    Olive.  (3207)      NE  ELLSWORTH  AND  HOWE 

Oakland.  Berkeley.      Two-story    6-room    tile 

Architect — None.  dwelling. 

Cays    work                                                 $1600  Owner — H.    H.    Cardwell.    658    22nd    St., 

Oakland. 

DWELLING  Architect — None. 

t3199)       S.    SANTA    KAY    AVE.    73    W.  Day's    work.                                                 $5000 

Calmar.    Oakland.       Two-story    9-  

room  dwelling-.  FACTORY 

Owner — Fred    Warshaucr,    9    Geary    St..  (3208)      NO.     2118     FOURTH     ST.,     Bci- 

San   Francisco.  keley.      One-story    galvanized    ircn 

Architect — P.  J.  Herold.  San  Francisco.  factory. 

Contr:ictor — S.   G.   Rankin,   712   Haddon  Owner — California    Nat.    Products    Co., 

Id..  Oakland.                                   $8300  Premises. 

Architect — None. 

.\l,  r):i:ATIONS  Day's  work.                                                    $400 

(3L'MMi      1S18    SAX    PABLO   AVE..    Oak-  

land.      .Mterations.  DWELLING 

Owner— A..      Forneris,      901      Excelsion  (3209)      N    AHMANINO    COURT    100    E 

Ave..  Oakland.  College   Ave..   Oakland.      One-story 

Architect — None.  4-room  dwelling. 

Contractor — John    Perona,    570    7th    St.,  Owner — Frank    Armanino,    498    Hudson 

Oakland.                                              $500  St.,  Oakland. 

Architect — None. 

DWELLING  Day's   work.                                                 $1800 

(3201)  E.     STEIXWAY    AVE.     200     N.  

Foothill  Blvd.,  Oakland.     One-story  DWELLING 

5-room    dwelling.  (3210)       E    42XD    AVE    400    N    Foothill 

Owner— T.    Sykes,    San   Francisco.  Blvd.,   Oakland.     One-story   2-room 

Architect — None.  dwelling. 

Contractor — Edw.  Larmcr.  90  Fairview  Owner — J.    W.   ?,Icrritt,    1930   42nd  Ave.. 

Ave..  Piedmont.                                 ?3000  Oakland. 

Architect — None. 

DWELLING  Contractor — W.  H.  Sims.                       $1500 

(3202)  E.   6STH  AVE.  247  N.  Flora  St..  

Oakland.     One-Story  5-room  dwell-  DWELLING 

ing.  (3211)       E    42ND    AVE    340    N    Foothill 

Owner— Augusta    Duhem,    1902    Fruit-  Blvd..  Oakland.      One-story   5-room 

vale  Ave.,  Oakland.  dwelling. 

Architect — None.  Ovner — W.    H.    Sims,     1926    64th    Ave., 

Contractor — C.  F,  Dodge,  3494  Bond  St..  Oakland. 

Oakland.                                            $3700  Architect- None. 

Day's  work.                                                 $4000 

DWELLING  

(3203)  E.     WARFIELD     250    S.    Blvd.  DWELLING 

Way,   Oakland.      One-story   6-room  (3212)     N  E-24TH  ST  273   E  21st  Ave., 

dwelling.  Oakland.     One-story  5-room  dwell- 

Owner— .lohn   Swanson.    6334    Colby   St.,  Ing. 

Oakland.  Owner— Roy  H.  Lovett.  2128  E.  24th  St.. 

Architect — None.  Oakland. 

Contractor — R.   G.   Robins.   5119   Broad-  Architect — None. 

way.    Oak'and.                                   $4350  Contractor — Martin  Benson,  3700   Foot- 

hill    Blvd..    Oakland.                       $3500 

ltI<X'OltDKI>  

DWELLING  DWENLING 

(3204)  S-E  COR.  SHATTl.CK  AVE.  and  ,3213)  N  EDGEWOOD  AVE  150  N 
Eunice  St.  E.  100  for  pt.  begin.  E.  El  Centro,  Oakland.  One-story  6- 
3.T      S.      40,      Berkeley.      Two-story  room  dwelling. 

frame  dwelling.  Owner— P.    E.    Woodburn.    3965    Green- 

Owncr— Alma    S.    Galbrailh.    Berkeley.  ^vood    Ave..    Oakland. 

Archilect— Walter    T.     Steilberg.    Flat-  Architect— None. 

iron   BldK..   San   Francisco.  I  lay's   work.                                             $1000 

Contractor — Enoch   Tranmal.   4S3   Ores-  

cent  St..  Oakland.  DWEI  1  ING 

Filed  .Sept.    19.   '21.     Dated  Sept.    15.  '21.  (3214)'      k       EDGEWOOD      170      N      El 

A  It  ernate    Fridays    75%  Centro.      Oakland.        One-Story      5- 

Lsual   3»  days   ^5%  room    dwelling. 

„      ,                              TOTAL  COST.  $3346  Owner— J.    E.    Murphy.    1916    Franklin 

Bond,    sureties,    none;    forfeit.    50c    per  St      Oakland 

n^;,  """',;,"."*  '"'*'^       •'"•■'"''  •'""''  ^'"^'■'-  Archltecl-None.' 

ncmlons  ni.d.  p„y.„   „,„ru.                                              14750 
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DWELLING 

(3215)     N  55TH  ST  between  Genoa  and 

Market.     Oakland.       One-story     4. 

room  dwelling, 
cnvner— Elizabeth      Hansen.      1225     6th 

Ave..  Oakland. 
Architect — None. 
Contractor — Robert     Larsen,     339     63rd 

St..  Oakland.  J3150 

ALTERATIONS 

(J216)      NO.    828    FIFTY-FOURTH    ST., 

Oakland.     Alterations. 
Owner — C.   H.    Walworth,    Premises. 
,\rchltect — None. 
I>ays    work.  ^450 


UU  ELLING 

(3217)    S  FORTV-FOURTH  320   W  West 

Oakland.      One-story   5-room   dwlg 
Owner— R.   B.    Church,    2123    Parker  Si., 

Berkeley. 
Archilect — None. 
Contractor — H.    Ahnefeld.    2123    Parker 

St..   Berkeley.  $3000 


DWELLING 

(3218)  NO.  22  aiORCOM  PLACE.  Oak- 
land.    One-story  2-room  dwelling. 

Owner— S.  M.  Jensen,  R.  F.  D.  No  1  Bo.\ 
150,  Oakland. 

-Architect — None. 

Days    work.  j4oo 


ALTERATIONS 

(3219)      NO.  2521  PERALTA  AVE.,  Oak- 
land.    Alterations. 
Owner — T.  J.   Young,  Premises. 
Architect — None. 
Day's    work.  j4qo 


DWELLING 

(3220)       W   SIXTY-SECOND   AVE    153   S 

E-14th   St.,   Oakland.     One-story  3- 

room  dwelling. 
Owner  —  Nightengal.    1554     13th    Ave.. 

Oakland. 
Architect — None. 
Contractor— J.   A.   McCord,   351   Beverly 

Ave.,    San     Leandro.  J750 


HWLLLiXG 

(:i221)      NW     .SIXTY-SECOND     AVE     & 

Fortune   Way,  Oakland.     One-story 

5-room  dwelling. 
Owner — Enos  F.   Souza,  2551   62nd  Ave., 

Oakland. 
Architect — None. 
Days    work.  $3000 


FLATS 

(3222)  NW  SIXTY-FIRST  &  GROVE. 
Oakland.     Two-story  lO-room  flats. 

Owner — Laura    Montour.    756    55th    St 

Oakland. 
Architect — None. 
I'ontractnr — Geo.    C    Nail.    930    41st    St.. 

Oakland.  jggoo 

DWELLING 

(3223)  E  TWENTY-THIRD  AVE  100 
N  E-8lh,  Oakland.  One-story  five- 
room  dwelling. 

Owner  —  E.    Tei.xeira.    2848    E-9th    St.. 

Oakland. 
-Vrchitect — None. 
Day's    work. 


$2250 


DWELLING 

(3224)     W  35TH  AVE  between  Redding 

and    Quigley.    Oakland.      One-story 

4-room  dwelling. 
Owner— ]\Irs.     E.     E.    Underwood.     3453 

35th   Ave..  Oakland. 
.Architect — None. 
Contractor — G.      G.      Underwood.      3153 

35 th    Ave.  $1000 


N   15Ih   St.. 
reinforced 


STORE  BLDG. 

(3225)      E  BROADWAY    124 

Oakland.         Four-story 

concrete  store. 
Owner — H.  C.  Capwell  Co..  141  Clay  St.. 

Oakland. 
Architect — W.      M.      Knowles.     Central 

Bank   Bldg..   Oakland. 
Day's   work  $200,000 
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RBCORDED 

DWELLING 

(3226)     N  RAILROAD  AVE  150  E  Wal- 
nut   St    E    100    N    150-2,    Alameda. 
One-story  dwelling. 
Owner — P.    &    C.    Barielles,    2215    Lin- 
coln Ave.,  Alameda. 
Architect — None. 
Contractor— F.    C.    Stolte,   3455    Laguna 

Ave.,    Oakland. 
Filed  Sept.   20.  '21.     Dated  Sept.  19,  '21. 

Frame  up  25% 

Brown    coated    25% 

Completed    and   accepted 25% 

Usual    35   days    -25% 

TOTAL   COST.    $4020 
Bond,   sureties,   forfeit,   none;   limit.    65 
days.     Plans  and  specifications  filed. 
NOTE: — Permit  applied  for  today. 


STORES  ,     , 

W    ADELINE    60    S    Harmon.    Berkeley. 

One-story  brick  stores. 
Owner— Garrett  Owen.  3207  Adeline  St., 

Berkeley. 
Architect — None. 
Contractor  —  Roy    O.     Long    Co..     2114 

Shattuck    Ave.,    Berkeley. 

$13,000 
NOTE: — Recorded      contract    reported 
Sept.    20,    ia21.    No.    3205. 

PBHSIITS 

ALTERATIONS 

(3227)  3149  COLLEGE  AVE.  Berkeley. 
Alter    dwelling    to    flats. 

Owner — C.   Martens. 
Architect — None. 

Contractor— -Chris    Texdahl,    5375    Bel- 
grave  St.,  Oakland.  $2500 

ADDITION 

(3228)  NE    SIXTY-FIFTH      ST.       AND 
Shattuck  Ave..   Oakland.     Addition. 

Owner — W.    Cohn,    1376    McAllister    St., 

San  Francisco. 
Architect — None. 
Contractor— J.    R.    McMillen.    717   Castro 

St.,   Oakland.  $450 


DWELLING 

(3229)       1523     BENTON    ST.,     Alameda. 

Two-story     10-room     dwelling. 
Owner — H.   J.   Raun.   1038  Lincoln   Ave., 

Alameda. 
Architect — None. 
Day's  work.  $6000 


ADDITION 

3230)      1315    CLINTON    AVE.,    Alameda. 

Addition. 
Owner — Rose   H.    Haslett,   Premises. 
Architect — None. 
Contractor — H.     Haggard.     Alameda. 

$600 


DWELLING 

(3235)         N    ROCKRIDGE    BLVD    50    E 

Walk.  Oakland.     One-story  6-room 

dwelling. 
Owner — C.     J.     Pfrang,     5448    Locksley 

Ave.,  Oakland. 
Architect — None. 
Day's  work.  $5000 


DWELLING 

(3231)       764    LINCOLN   AVE.,    Alameda. 

One-story    5-room    dwelling. 
Owner — L.     Cranz.     762     Lincoln     Ave., 

Alameda. 
Architect — None. 
Contractor — Oakley    &    Kolmodin,    1911 

65th  Ave.,  Alameda.  $3500 


ALTERATIONS 

(3232)      442    PACIFIC    AVE.,    Alameda. 

Alterations. 
Owner — M.  Danton,  Premises. 
Architect — None. 

Contractor — L.    R.    Chapton,    Premises. 
$1000 


DWELLING 

(3236)       S    ROSAL    AVE    2 

shore  Ave.,  Oakland. 

room    dwelling. 
Owner — Mrs.   Johnson. 
Architect — None. 
Contractor — C.    J.    Pfrang, 

lev   Ave.,   Oakland. 


ADDITION 

(3233)  1425  PARK  ST.,  Alameda.  Ad- 
dition  to   bakery  and  restaurant. 

Owner — O.  J,  Meads,  1635  92nd  Ave., 
Oakland. 

Architect — B.  J.  Cahill,  Baston  Bldg., 
Oakland. 

Contractoi-— II.  E.  Nel.?on,  30no  King 
St.,  Berkeley.  $2800 


00    W    Lake- 
One-Story   5- 


5448    Locks- 
$5350 


mVBLLINGS 

(3237)      E   SAN   PABLO  AVE   100-130    S 

65th  St.,   Oakland.     Two  1-story  4- 

room    dwelling. 
Owner — Alma    L.    Bankhead,    114    West 

9th  St.,  Tracy,  C'al. 
Architect — None. 
Contractor — W.     E.     Martin,     Stockton. 

Cal.  $2000    ea. 


GARAGE 

(3234)      SW    COR    SAN   ANTONIO   AVE 

and  Bay  St..  Alameda.     Garage. 
Owner — T.  G.  Hutt,  Premises. 
Architect — None. 
Contractor — M.  H.  Fish,  1333  Versailles 

Ave.,  Alameda.  $735 


DWELLING 

(3246)  N  LERIDA  291  W  Walla  Vista, 
Oakland.  Two-story  7-room  dwell- 
ing. 

Owner — Mrs.  L.  Johnson,  731  Henry  St„ 
Oakland. 

Architect — None. 

Contractor  —  C.  C.  Williams,  1524 
Franklin    St.,    Oakland.  $5500, 


DWELLING 

(3247)        N     LONGRIDGE     RD     400 

Rosemont,  Oakland.     Two-story  10- 
room    dwelling. 

Owner — A.  W.  Gorrill,  Oakland. 

Architect — Schirmer      Bugbee      &      Co.,J 
Thayer  Bldg.,  Oakland, 

Contractor — Harry   Schwalm.   Berkeley. 
$10,800  5 


REPAIRS 

(3238)  2234  39TH  AVE.,  Oakland.  Fire 
repairs. 

Owner — M.  Brennan.  383  45th  St.,  Oak- 
land. 

Architect — None. 

Contractor — Wm.  Graybill.  $1500 


GARAGE 

(3239)  589  22ND  ST.,  Oakland.  Ga- 
rage. 

Owner — Mrs.  M.  Hayes. 

Architect — None. 

Contractor — J.  Sullivan,  6452  Harmon 
St.,  Oakland.  $400 


DWELLING 

(3240)  1525  24TH  AVE,  Oakland.  One- 
story  3-room  dwelling. 

Owner — Mrs.    John   Swanson. 

Architect — None. 

Contractor — H.  Goranson,  3476  Laguna 
Ave.,  Oakland.  $1650 


DWELLING 

(3241)  S  FLEMING  110  W  55TH  AVE, 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — W.  Bassford,  1601  39th  Ave., 
Oakland. 

Architect — None. 

Contractor — R.  Norlin,  2016  84th  Ave.. 
Oakland.  $3850 


DWELLING 

(3242)  N  56TH  ST  120  W  Dover  St, 
Oakland.  One-story  6-room  dwell- 
ing. 

Owner — Jas.  H.  Young,  4174  Emerald 
St.,  Oakland. 

Architect — None. 

Day's  work.  $3500 


FLVTS 

(3243)      W    GRAND  AVE   40   S   Bonham 

Way,  Oakland.     Two-story  10-room 

flats. 
Owner — Dr.      Jos.      Andanyi,      Harrison 

Apts. 
Architect — None. 
Contractor — Sommaretrom     Bros.      Co., 

1941  24th  Ave.,  Oakland.  $7850 


l^ESIDENCE,    ETC. 

(3244)  E  GLEN  CT  90  S  Sequoia  Ave,, 
Oakland.  One-story  6-room  resi- 
dence  and   2   garages. 

Owner— Geo.  H.  Hollidge,  5426  Taft 
Ave.,   Oakland. 

Architect — None. 

Day's    work.  $4800 


DWELLING 

i324.T)       W    LOMA    VISTA    AVE    200    N 

Hopkins,    Oakland.      One-story     4- 

room  dwelling. 
Owner — I^ouisa    Werthmer,     3671    High 

St..  Oakland. 
Architect — None. 
Contractor — Hans  Johnson,   332S  Abbey 

St..  Oakland.  $2000 


RECORDED 

DWELLING 
(3248)       SW   PARKER  AND  MATHEWS 
Sts.,    Berkeley.      All    work    for    one'^ 
story  dwelling. 
Owner — C.  Foertsch,  Berkeley. 
Architect — None. 
Contractor— John    Holm,    2815    9th    St 

Berkeley. 
Filed  Sept.  21.  '21.     Dated  Sept.  20,  '21. _ 

Frame   up    

Brown  coated ? 

Completed  and  accepted.... 

Usual  35  days 

TOTAL  COST.  $320 
Bond,  none.  Limit,  60  days.  Forfeit 
none.     Plans   and   speciflcations   flled. 

NOTE: — Permit    also    applied    for   to 
day. 


s 
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DWELLING 

(3249)     LOT  162,  Realty  Syndicate  iSa 

Nova      Piedmont,      Piedmont.        Al 

work    for   one-story    6-room    fram 

dwelling   and    garage. 

Owner — Bernice  and   H.   V.  Blasdel,   62 

Oakland  Ave..  Oakland. 
Arcihtect — Hutchison      &      Mills, 

Broadway,  Oakland. 
Contractor — W.  G.  Thornalley.  351  12tl 

St.,  Oakland. 
Filed  Sept.   21,   '21.     Dated  Sept.   15,  '2^ 

Frame    up     

Brown   coated    ^4 

Completed  and  accepted % 

Usual    35    days % 

TOTAL    COST.    $5515 
Bond,    $2800.      Sureties.    Joseph    Damm 
and      L.    De    Luchi.      Limit,      90      days,  j 
Forfeit,  none.     Plans  and  speciflcations  ( 
flled.  ! 

( 

DWELLING  ; 

(3250)      LOT     15     BLK     "T"     Lakeshore  | 

Highlands,  Oakland.     All  work  forJ 

two-story  frame  dwelling. 

Owner — W.    F.    Harris.    454    Ellita   Ave.,i 

Oakland.  j 

Arcihtect — Schirmer      Bugbee      &      Co.,, 

Thayer  Bldg.,  Oakland.  J 

Contractor — Fred  J.  Westlund,  351  121*1 

St.,  Oakland.  j 

Filed  Sept.  20,  '21.     Dated  Sept.  20,  '21.   | 

Roof    sheathed 4i 

Brown    coated     yi'\ 

Completed   and  accepted %il 

Usual   35   days % 

TOTAL  COST.  $11,787J 
Bond,  none.  Limit.  100  days.  Forfeit,! 
none.     Plans  and  speciflcations  flled.       i 


ADDITION 

(3251)      1911     PARKER    ST..    Berkeley. 

Addition. 
Owner — C.  J.  Murphy,  Premises. 
.\rchitect — None. 
Contractor — J.    B.    Turnei-,    2412    Stuart 

St.,    Berkeley.  $400 


STORE 

(3252)      NE      E-FOURTEENTH        AND 

103rd    Ave,      Oakland.        One-story 

store. 
Owner — C.    .A..    Miller.    2413    109th    Ave. 

Oakland. 
Architect — None. 
Day'ts   work.  $60C 


11! 
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ALTEItATIONS 

(3253)      44"3      E-FOUKTEENTH.      Oak- 
land.     Alterations. 
Owner — R.   W.  Meadows. 
Archiiect — None. 
L>aay"s   work.  $1500 


K.\CTOKY 

(;!254)      NE    IIKJIl    A.\D   EIGHTH   STS.. 

Oakland.     One-story   factory. 
Owner — Economy  Mills. 
Architect — None. 
Contractor — J.     F.    Jennings.     594     l.'Jlli 

St..  Oakland.  $1100 


TANK  FRAME 

(3255)      FOOT    LINDEN    ST..    Oakland. 

Steel  tank  frame. 
Owner — Ventura  Refining  Co. 
Architect — None. 
Contractor — Moore      Shipbuilding      Co., 

Foot  Adeline  St.,  Oakland.         $1700 


DWELLING 

(3256)  S  LAKESHORE  AVE  600  W 
Walla  Vista.  Oakland.  Two-story 
6-room   dwelling. 

Owner — Harry      1'.'  Fisher,      Syndicate 

Bldg.,    Oakland. 
Architect — None. 
Day's    work.  $6000 

DWELLING 

(3257)  NW  COR.  SEVENTH  AVE.  & 
E-llth  St..  Oakland.  One-story 
store  and  dwelling. 

Owner — C.  L.   Weitman.   630  E-Hth  St.. 

Oakland. 
Architect — None. 
Contractor — .los.  Fernandes.  524  K-llth 

St.,   Oakland.  $1300 


ALTERATIONS 

(3258)      451-3  TWELFTH  .ST..  Oakland. 

Alterations. 
Owner — Olin    S.   Grove. 
Architect — None. 
Contractor  —  Schnebly    &    Hostrawser. 

6th    and    Jackson    Sts..    Oakland. 

$800 


REI'AIRS 

(3259)      SW    THIRD      AND      JACKSON. 

Oakland.      Fire    repairs. 
Owner— W.    P.    Fuller    &    Co..    lOth    and 

Alice    Sts..    Oakland. 
Architect — None. 
'■■■"tractor  —  Schnebly    &    Hostr.Twser. 

■li    and    Jackson    Sts..    Oakland. 

$435 


GARAGE 

(3260)      652    VALE    VI.STA    .WE..    Oak- 
land.    Garage. 
Owner — F.   M.   Lewis. 
Architect — None. 
Day's   work.  $450 


altei:ations 

(S261)      1124         WASHINGTON.         Oak 

land      Alterations. 
Owner — Sun    On    Co. 
Architect — None. 
Contractor  —  S.     Busby.    824     1  Ith    St 

DaklaiKl. 


00 


KKCORUKU 

CLASS    ••C"    BLDG. 

(3262)  E  FRANKLIN  ST.  716.21  N  14th 
St.  N  70  B  150.  Oakland.  Two- 
story     and      basement     Class     "C" 


ildl 


Owi 


Wakefield.    Easton 


[•r  -Dr.    \ 
Hldjr..  Oakland. 
Architect— Charles   W.   McCall.   Central 
Bank   Bldp..  Oakland. 


Contractor — W.    G. 

2.i06  Keith   Ave 

Filed  .Sept.   22.    '21. 

Basement     forms 

level     

Concr.  poured  to  Ist  (loo 


Sons, 


McGinty     i 

Berkeley. 
Dated  Sept.    2.   '21. 

to     sidewalk 

$1375 

level..   1125 


Floors    completed    4750 

All   glass   installed    2100 

Painting,  hardware   and  plumb- 
ing   completed     950 

Completed    and    accepted    ....3941.25 

Usual   35   days 10.715 

TOTAL  COST,  $42,856.25 

Bond.    $21,300:    sureties.    E.    M.    Tilden 

and  M.   P.  Holmes;  forfeit,  none;  limit. 

120     days.       Plans     and     specifications 

tiled. 


COMPLETION  NOTICES 


l8t  floor  steel   erected 2650 

Toner,  poured  to  2nd  floor  level  1900 
Forms      completed      and      steel 

placed     2750 

All   Conor,   poured    2500 

Roof    on    and    enclosed 4000 

Interior  plastered   4100 


ALAJUED.*.     COUNTY 

Recorded  Accepted 

Sept.   22.    1921— LOT   2   BLK   "E"   Map 

Lakeshore   Terrace.   Okd.      William 

J    Fisher  to   Harry   P  Fisher 

Sept.    15.    1921 

Sept.  20.  1921— LOT  18  BLK  "O." 
Foothill  Park  Tract.  Wm  £■  Kepple 
to  whom  it  may  concern. Sept.  19.  1921 
Sept.  20.  1921 — LOT  57  Peralta  Park 
Sbdvn.  Berkeley.  Franklin  Bow- 
ring  to   F  C  Stolte Sept.   19.    1921 

Sept.  20.  1921 — LOT  4  BLK  "D"  Max- 
well Park.  Oakland.  E  F  Hender- 
son  to  whom  it  may  concern 

Sept.  20.  1921 

Sept.  20.  1921 — LOT  64  Map  Capitol 
Homestead  Ass'n.  Oakland.  J  A 
Gomes  to  J  A  Hillan .  .  .Sept.  20.  1921 
Sept.  21,  1921— S  BANCROFT  WAY  99 
E  College  Ave  E  99.\S  2U3.  Berkeley. 
Beta   Psi   of   Sigma   Nu    Bldg.   Ass'n 

to  Chas  W  Heyer  Jr Sept.  12.  1921 

Sept.     19.     1921— OAKLAND.       W.     H. 

Wakefield    to    Arris-Knap    Co 

Sept.    13.    1921 

Sept.  19.  1921 — SW  COTTAGE  ST  and 
NW  Walker  Av  SW  50  NW  59.87 
NE  to  Cottage  St  SE  to  pt  begin.. 
Oakland.  William  J.  Baker  to 
whom  it  may  concern..  .Sept.  19,  1921 
Sept.  17.  1921 — LOT  83  BLK  A.  Map 
Broadway  Terrace.  Oakland.  Dora 
Klinber  by  M  G  Kendall.  Agent  to 
California  Builders  Co. Sept.  15.  1921 
Sept.  17.  1921— NO.  2330  WAVERLY 
St..  Oakland.     Wm  H  Wessa  to  J  W 

Forbes    Sept.   16.    1921 

Sept.  16.  1921  —  SW  50  LOT  34 
Amended  Map  Rhoda  Tract.  Oak- 
land. Elsa  Maleton  to  Christ  Nel- 
son     Sept.    10.    1921 

Sept.  16.  1921— LOT  18  MAP  FOOT- 
hill  Boulevard  Terrace.  Oakland. 
E.    M.    and   Bertha   L.    Peterson    to 

Clark    ft    Allen 

Sept.   16.   1921— LOT   48   ROBINSON  & 

Ucovich      Tract.         E.       Jacobs      to 

Chas.  Van  Epps  &  Son. .Sept.  3,  1921 

Sept.    16.   1921— LOT   30   BLK   11   MAP 

Thousand    Oaks.    Alameda.      A.    H. 

Fallen    to    whom    it   may    concern. 

Sept.    13.    1921 

Sept.  16.  1921— LOT  17  BLK  17  MAP 
Lakeshore  Highlands.  Oakland. 
G.    W.    Loughan    to    B.    F.    Wooley. 

Sept.     13.     1921 

Sept.  16,  1921— LOT  S  BLK  3  NORTH- 
lands  Tract.  Berkeley.  Olive  D. 
Farrar         to       R.       R-       Scammon 

Sept.    15.    1921 

Sejjt.   15.  1921— OAKLAND.     Flora  M. 

Harvey    to    Fred   Westlund 

Sept.    15,    1921 

Sept.  15.  1921— LOT  1  BLK  L  MAP 
Fourth    Avenue    Terrace.    Oakland. 

M    C.  Tyler  to  L.  G.   Hudson 

Sept.    15,    1921 

Sept!  15.  1921— SW  COI^  62ND  AND 
Bromley    Aves..     Oakland.       A.     U. 

Totanelli    to   Marvin.  Owen 

Sept.    10.    1921 

Scpt."i.^.'"i92i— NW  COR  9TH  AND 
Franklin  Sis.  W  75  x  N  100.  Oak- 
land. T.  W.  Cordcr.  Inc..  to  G.  A. 
Scott    ^ SgPt-   '  =  •  '921 

LIENS  FILED 

AI.AMKDA   Cdl M'Y 

««rri92,-NW  E-FOURTE^^VT' 
:'9.S-9  NW   27th  Ave  NW  28xNE  160. 
Okd.      Joseph    Boeddeker    vs    Marie 
!•  and  John  Plasonlg $1299.9.. 


Sept.  20,  1921— W  WOOD  ST  26  N 
12th  St  N  26  W  100,  Oakland. 
Inlaid  Floor  Co.,  $117;  California 
Door  Co..  $27.81;  Maxwell  Hard- 
ware Co..  $74.35;  Chris  Nelson  Co., 
$32.98;  Hogan  Lumber  &  Mill  Co., 
$475.50;  Zenith  Mill  &  Lumber  Co., 
$136.89;  A.  Schleuter  &  Co..  $105; 
vs.  Allen  L.  Hunt.  Hazel  Hunt,  R. 
II.  Wells   

.Sept.  19.  1921— W  .40  LOT  33  Lull's 
Sbdvn  Vernon  Park  Tract.  Okd. 
Sunset  Lumber  Co  vs  C  J  Allen... 
$169.50 

Sept.  16.  1921— SW  E-21ST  390  SE 
5th  Ave  SE  40  SW  125.  Oakland. 
Oakland  Lime  and  Cement  Co.  vs 
Amelia  H.  Henry  and  W.  Henry 
$61.15 


RELEASE  OF  LIENS 


AL,AHED.\     COUXTY 


Recorded                                           Amount 
Sept.  19,  1921 — NW  SEVENTEE.V.NTH 
&     Brush       Sts..       Oakland.         H    J 
Steiner  to  Edward  Casey $232.05 


HOMESTEADS 


ALAMED.V    COUXTY 


Sept.  22.  1921 — LOT  12  BLK  "O"  Map 
Fourth  Avenue  Terrace.  Oakland 
Grace   R   McKean    (wf   Elmer) ..  $4500 

Sept.  21.  1921 — PTN  LOTS  3  AND  4 
BIk  "U"  Map  Central  Piedmont  Tct 
No.  4.  Oakland.  Robert  M  and 
Hannah    R    Mitchell $5000 

Sept.  21.  1921- LOT  21  BLK  14  MAP 
Warner  Tract.  Oakland.  Camille 
Ralston     $1000 

Sept.  21.  1921 — LOT  127  Map  Cherry- 
land.  Eden  Tp.  Hilda  Hillman  (wf 
Frank     A)      $5000 

Sept.  19.  1921 — N  FORTY-SECOND 
306-S  E  Linden  E  33-4xN  100,  Oak- 
land. Josephine  Daggett  (wf  James 
W)      $5000 

Sept.  19.  1921 — LOT  26  MAP  BROOK- 
side  Manor.  Oakland.  Jeannette 
Lorbeer.    wife    George    C $4500 

Sept.  19.  1921 — PART  LOTS  16  &  17 
Map  Caledonia  Homestead  Assn.. 
Oakland.     William  K.  Warren.  .$5000 

Sept.  19.  1921 — E.  WHEELER  ST.  135 
N.  Harmon  N.  32-6  E.  106-96  S 
32-6  W  109-24.  Oakland.  K.  W. 
and    N.   Z.    Brier $3750 


BUILDING  CONTRACTS 


FRESXO    COUXTY 


DWELLING 

3143  McKENZIE  AVE..  Fresno.     Dwell- 
ing. 
Owner — F.    Hogle. 
..\rchitect — None. 
Contractor — Wolfe    Oil    Co..    Fresno. 

$2500 


DWELLIN(5« 

733-725-741-709-717  HARRI.SON  ST., 
Fresno.     Five  dwellings. 

Owner — R.  C.  Kennedy.  Mason  Bldg.. 
Fresno. 

Architect — None. 

Contractor — J.  S.  Tannahill,  2031  Ham- 
mond St.,   Fresno.  $2500 


CO.'VLINGA.         Monterey       Pipe       Line 

Pumping    Station    No.    1.    Coalinga. 

Cut  down  and  re-erect  3  55.000-bbl. 

tanks. 
Owner — .\ssociated  Oil  Co. 
Architect — None. 
Contractor  —  Lacy     Mfg.     Co..     Glaus 

Spreckels    Bldg..    San    Francisco. 

Filed  Sept.   15.  '21.      Dated.  . 

TOTAL  COST.  $27,125 
Bond.  $20,000.  Sureties,  V.  H.  RosettI 
and  O.  M.  Souden.  Forfeit,  limit,  plans 
and  specifications,  none. 

319  CALAVERAS  AVE..  Fresno.  Oa- 
rage. 

Owner — E.  Mathewson,  Cory  Bids., 
Fresno. 


28 

Architect — None. 
Day's  work. 
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$2000 


OIL  STATION 

2302   FRESNO   ST.,   Fresno. 

Oil  Station. 

Owner — Standard    Oil    Co.,    Butler    and 

N    Sts.,    Fresno. 
Architect — None. 
Day's  work.  .  $1000 


PPLATFORMS 

VAN    NESS    &    CALIFORNIA,     Fresno. 

Platforms. 
Owner — L.    M.    Lacy. 
Architect — None. 
Contractor — Trewhitt-iShields.     Rowejl 

Bldg.,    Fresno.  $15,000 


DWELLING 

2624   M.\DISON   ST.,   Fresno.     Dwelling. 

Owner — Lester   C.   Heitzig.    1621    Engle- 

wood.    Fresno. 
Architect — None. 
Day's   work.  $2500 


Ga- 


GARAGE 

3136    KERCKHOFF    ST..    Fresno. 

rage. 
Owner — C.  C.  Anderson.  3119  Kerckhoff 

St.,   Fresno. 
Architect — None. 
Day's   \vork.  $600 


Ad- 


ADDITIOX.   ETC. 

2230  N.  VAN  NESS  AVE.,  Fr 

dition  and  garage. 
Owner— H.    Kuhlke.    915    U    St..    Fresno. 
Architect — None. 
Day's  work.  $550 


DWELLING 

815        UNIVERSITY        AVE..        Fresno. 

Dwelling. 
Owner — W.    K.    Kendrick.    1402    M    St., 

Fresno. 
Architect — None. 
Contractor— O.     D.    Atkins.    3338    Lowe 

St..   Fresno.  $5000 


RECORDED 

SCHOOL    BLDG. 

SAN  JOAQUIN  SCHOOL  DISTRICT  in 
San  Joaquin,  Fresno  Co.  Excavat- 
ing and  cement  work,  lathing, 
plastering,  etc.,  for  a  school  build- 
ing. 

Owner — San   Joaquin   School   District. 

Architect — Ernest  J.  Kump  Co.,  Rowell 
Bldg..    Fresno. 

Contractor — Earl  R.  Smith. 

Filed  Sept.    19.  '21.     Dated  Aug.   29,  '21. 

Monthly   payments  of 75% 

Usual   35   days    25% 

TOTAL  COST.   $6772 

Bond,  $3386;  sureties,  R.  O.  Deacon  and 

J.   B.   Holt;   forfeit,   limit,   none.      Plans 

and   specifications   filed. 


CARPENTER    WORK.    LUMBER. 

GLASS,  ETC..  ON  ABOVE. 

Contractor — Frank    Snyder,    H.    S.    Si- 

monsen  and   Ben  Osen. 
Filed  Sept.   19,  '21.     Dated  Aug.   29,  '21. 

Monthly  payments  of 75% 

Usual   35   days    25% 

TOTAL  COST,  $10,077 
Bond  $5038.50;  sureties.  R.  O.  Deacon 
and  J.  E.  Holt;  forfeit,  limit,  none. 
Plans  and  specifications  filed. 


BRICK  WORK  ON  ABOVE 
Contractor — J.  E.  McDougal. 
Filed  Sept.   19.   '21.      Dated  Aug.   29.   '21. 

Monthly  payments  of 75% 

Usual    35    days    25% 

TOTAL  COST.  $4810 
Bond  $2403.13;  sureties.  Peter  Rusconi 
and  W.  T.  Double;  forfeit,  limit,  none. 
Plans  and  specifications  filed 


STEEL.  IRON.  WIRE.  ETC..  ON 

ABOVE 

Contractor    —    Burnett      Iron      Works, 

Santa    Fe    Reservation.    Fresno. 
Filed  Sept.   19.  '21.     Dated  Aug.   29.  '21. 

Monthly  payments  of 75% 

Usual    35    ()ays    25% 

TOTAT,  yoST.  $400 


Bond,  $200;  sureties,  Joe  Bauer  and  S. 
Lucas;  forfeit,  limit,  none.  Plans  and 
specifications  filed. 


ROOFING   ON   ABOVE 
Contractor — T.  A.  Osborne,  1150  Broad- 
way, Fresno. 
Filed  Sept.  19.  '21.     Dated  Aug.  29,  '21. 

Monthly  payments  of 75% 

Usual   35   days    25% 

TOTAL  COST.  $2460 
Bond,  sureties,  forfeit,  limit,  plans  and 
specifications,   none. 

PLUMBING.  GALV.  IRON  AND  SHEET 
METAL  WORK  ON  ABOVE 

Contractor — M.  E.  Perkins. 

Filed  Sept.   19.  '21.      Dated  Aug.   29,  '21. 

Monthly  payments  of 75% 

LTsual   35   days    25% 

TOTAL  COST,   $2105 

Bond.  $1052.50;  sureties.  F.  B.  Fair  and 

Peter     Rusconi;     forfeit,     limit,     none. 

Plans  and  specifications  filed. 


BLACKBOARDS     AND     HEATING     ON 

ABOVE 
Contractor — C.  F.  Weber  Co.,  985  Mar- 
ket St.,  San  Francisco. 
Filed  Sept.   19,  '21.      Dated  Aug.   29,  '21. 

Monthly  payments  of 75% 

Usual   35   days    25% 

TOTAL   COST,    $1017 
Bond,    $600;    sureties.    Fidelity    &    De- 
posit   Co.    of    Maryland;    forfeit,    limit, 
none.      Plans   and   specifications   filed. 
ELECTRICAL   AVORK    ON    ABOVE 
Contractor — Schilling    &    Fair. 
Filed   Sept.   19,  '21.      Dated  Aug.   29,  '21. 

Monthly  payments  of 75% 

Usual   35   days    25% 

TOTAL  COST,  $317 
Bond,  $158.50;  sureties,  C.  A.  Lemmon 
and  Fred  B.  Fair;  forfeit,  limit,  none. 
Plans    and   specifications   filed. 


PAINTING  ON  ABOVE 
Contractor — Mason  &  Pomeroy. 
P'iled  Sept.   19,   '21.      Dated  Aug.   29.  '21. 

Monthly   payments   of 75% 

Usual   35   days    25% 

TOTAL  COST.  $1023 
Bond.  $511.50;  sureties.  Peter  Rusconi 
and  Bony  Herman;  forfeit,  limit,  none. 
Plans  and  specifications  filed. 


FINISH  HARDWARE  ON  ABOVE 
Contractor — Fresno  Hardware  Co.,  1247 

J    St.,    Fresno. 
Filed  Sept.   19,  '21.     Dated  Aug.  29.  '21. 

Monthly  payments  of 75% 

TTsual   35   days    25% 

TOTAL  COST,  $582 
Bond.  $291.25;  sureties.  Fidelity  and 
Casualty  Co.  of  N.  Y.;  forfeit,  limit, 
none.     T*lans  and   specifications   filed. 


BUILDING  CONTRACTS 


FRESNO   COUNTT 


DU  ELLING 

NO.    1331    B   ST.,   Fresno.      Dwellii: 

Owner — L.    Ocherino,    Fre.sno. 

Architect — None. 

Day's    work. 


esno. 


ADDITIONS 

NO.    635    VASSAR    &' 

tlons    to   dwelling. 
Owner — J.    A.    Cobbey,    Premises. 
Architect — None. 
Day's  work. 


$1000 
Addi- 

$600 


DWELLING 

NO.  3230  GRANT  .WE.,   Fresno.      Dwlg. 

Owner— R.       S.     Bissetl.     1136       S       St.. 

Fresno. 
.Architect — None. 
Contractor — C.  E.  Willioller.  363  Thesta 

St.,    Fresno.  $375(1 


DWELLING 

NO.     3525       NEVADA       AVE 

Dwelling  and   garage. 
Owner — Chris  CJirishansen 
Architect — None.     ■- 
Day's    pork. 


COMPLETION  NOTICES 


FRESNO   COUNTY 

Recorded  Accepted 

Sept.  7,  1921— LOT  21  EH  OF  LOT  2 
Blk  26,  Arlington  Heights  Tract, 
Fresno.  W.  J.  Palfrey  to  whom  It 
may  concern    Sept.   16.   1921 


LIENS  FILED 


FRESNO    COUNTY. 


Recorded  Amount 

Sept.  16,  1921— LOTS  3  TO  6  BLK  5 
Van  Ness  Hts.,  Fresno.  Ronald  U. 
Mcintosh  vs  Margaret  J.  B. 
Holmes     $300 

Sept.  15,  1921 — LOTS  9  AND  Id  BLK 
4,  Grand  Ave  Park  Addn,  Fresno. 
F  B  Hill,  G  W  Young  and  F  A 
Souza  vs   Onofiro  Morgiola.  ..    $197.50 


BUILDING  CONTRACTS 


SANTA   CLARA   COCNTY 


ROOFING 

SANTA  CLARA.  All  work  for  Fibre- 
stone  work  and  roofing  for  new 
Santa  Clara  High  School  Building. 

Owner — Board  of  Education.  Santa 
Clara  High  School  District.  Santa 
Clara. 

Architect — W.  H.  Weeks.  75  Post  St., 
San  Francisco. 

Contractor — Fibrestone  &  Roofing  Co., 
199   10th  St.,  San  Francisco. 

Filed  Sept.  15,  '21.     Dated  Sept.  8.  '21. 

As     work    progresses 75% 

Usual     35     days 25% 

TOTAL    COST,    $7390 

Two    bonds,    total    $7390.      Surety,   New 

.•Amsterdam   Casualty   Co.      Limit,   none. 

Forfeit,  none.     Plans  and  specifications 

filed. 


ADDITION 

461  VINE  ST.,  San  Jose.     Addition. 

Owner — V.  P.  Palumho.  San  Jose.  ' 

Architect — None. 

Day's   work.  $175? 

COTTAGE 

174  N-SIXTEENTH  S^T..  San  Jose.  Six- 
room   cottage. 

Owner — R.  B.  Johnson,  836  E-St.  James 
St.,  San  Jose. 

Architect — None. 

Day's   work.  $2300 


COTTAGE 

SHORTRIDGE,    San    Jose.      Pour-rooirt 

cottage. 
Owner — G.    W.    Humphrey,    363    Prevost 

St..   San   Jose. 
.\rchitect — None. 
Day's   work.  $2500 

GARAGE 

S    FIRST    ST.    near    Grant,    San    Jose. 

Commercial  garage. 
Owner — R.       M.     Life,       230       Alameda, 

San   Jose. 
Designer  &  Contractor — F.  L.  Hoyt,  566 

N-16th  St.,   San  Jose.  $500« 


DWELLING 

SEVENTH    ST.    near    William    St.,    San 

Jose.     Three-room  dwelling. 
Owner — Alfred   Swenson,   San  Jose. 
Architect — None. 
Day's  work.  $750 


ADDITION 

SANTA    CLARA    AND    SEVENTEENTH 

Sts.,   San  Jose.      Addition. 
Owner — Am.    Dairy   Co.,    Premises. 
.\rchitect — None. 
Days    work.  $450' 

OIL  STATION 

W-SANTA     CLARA     ST.      near     Santa 

Teresa.  San  Jos6>.     Oil  station. 
Owner — J.    R,    Wilson.    740    S-llth    St., 

Saon  Jose, 
Architect — None 
Days   work.  $50* 
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RRSIDE.N'CES 

A  PLOT  OF  GROUND  ON  N  SIDE  OF 
Si^ma  near  Hill  In  San  Juan  Ex- 
tension Subdivision  No.  2  of  the 
Campus  of  Leland  Stanford  Jr. 
University,  i'alo  Alto.  Cal.  Resi- 
dence. 

Owner — Prof.  Welton  J.  Crook.  Stan- 
ford University.  Calif. 

Architect— A.  B.  Clark.  4  Cabrillo  St.. 
Stanford  University.  Cal. 

Contractor  —  Oeorge  Jacobsen,  Palo 
Alto.  Cal. 

Filed  Sept.   16.   •21.      Dated  Sept.   4.   '21. 
Cost   of  labor   and   materials   ac- 
tually  in   place   on   the   first   of 
each     month     as     work     prog- 
resses     ''5% 

Usual   35   days 25% 

TOTAL,  COST.   $9,592 

Bond.  $ISOO;  sureties.  C.  H.  Christensen 

and  A.  C.  Anderson;  forfeit,  limit,  none. 

Plans  and  specifications  filed. 


1)\\  KLUlNti 

S\V     YOSEMITE    AND   TILLMAN    AVE.. 
San   Jose.     All   work   for  one-story 
tive-foom   dwelling. 
Owner— Rose  Z.  Rawlings.  San  Jose. 
Archiiect^None. 
Contractor— \Vm.   H.   O'Nell,   oOn   N-ir.lh 

St.,  San  Jose. 
Filed  Sept.   17,  '21.     Dated  Sept.   17.  •21. 

Enclosed  and  roofed $1000 

Inside   plaster   finished lOOo 

Completion    1000 

Usual   35  days 1000 

TOTAL  COST.  $40«u 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions, none. 


BUNGALOW 

LOT    4    BLK      11.    Hanchett      Residence 
Park  Tract.  San  Jose.     All  work  for 
one-story  frame  bungalow  and   ga- 
rage. 
Owner — Ida    and    Blanch    Fullagar.    758 

S-Third  St..  San  Jose. 
Architect — None. 

Contractor — Clyde  Alexander.  San  Jose. 
Filed  Sept.  17,  '21.     Dated  Sept.  8,  "21. 

Sept.    24,    1921 ?      75.00 

October    1.    1921 75.00 

Frame  up  and  roof  on 931.25 

Plaster  on    1081.25 

Completion     1081.25 

Usual  35  days 1081.25 

TOTAL  COST.  $4325.00 
Bond,  limit,  forfeit,  plans  and  specifi- 
cations,  none. 


ALTERATIONS 

KO.  139  N-SIXTH  ST.,  San  Jose.     Alter- 
ations. 
Ownrr^C.    E.    Byerly. 
Architect — None. 
Days    work.  5990 


COTTAGE 

FOURTEENTH    ST..    near    Empire    St.. 

San  Jose.     Four-room  cottage. 
Owner— \Vm.   H.   O'Neil.   500  N-15th   St.. 

San    Jose. 
Archithect — None. 
Day's   work.  $2500 


ALTERATIONS 

FIItST    AND   SAN    ANTONIO    £TS..    San 

Jose.     Alterations. 
Lessee — Western    Pacific   Railroad    Co. 
Architect — None. 
Day's   work.  $750 


GARAGE 

SAN  CARLOS  ST.  near  Spencer  St..  San 

Jose.     Commercial  garage. 
Owner — Mrs.    E.    Sheldon. 
Architect  —  W.    Hastings.      524      E-St. 

James  St..  San  Jose. 
Contractor— Z.   O.    Field.    130    S-Market 

St.,    San    Jose.  $2300 


ADDITION 

NO.   30   S-FIFTH    ST.,   San   Jose.      Addi- 
tion. 
Owner — Mrs    L.   C.  Flannery.  Premises. 
Architect — None. 
Day's    work.  liOO 


HOUSE 

TAYLOR     NE.\R     COYOTE,     San     Jose. 

Six-room    house. 
Owner — Sigone   Ginelli. 
Architect— .None. 
D.iys    work  $1200 


FRAME    COTTAGE 

N    ^4    LOT   13   BLK   15.   Hanchett   Resi- 
dence   Park    Tract.    San    Jose.      All 
work    for  one-story   frame  cottage. 
Owner — F.    Filben.    San    Jose. 
Architect — Charles    S.    McKenzie.    Bank 

of   San   Jo.se   Bldg..   San   Jose. 
Contractor  —  J.     K.     Perkins.     1652     E- 

Saiita  Clara  St..  San  Jose. 
Filed  Sept.    19.  '21.      Dated  Sept.  17,  '21. 

Frame    up    $1331. 2d 

1st  coat   plaster   inside 1331.25 

Completion      1331.2b 

Usual    35    days 1331.25 

TOTAL  COST,  $5325.00 
Bond,  $2700.  Sureties,  Frank  R.  Cox 
and  H.  P.  Danon.  Limit,  forfeit,  none. 
Plans   and   specifications   filed. 


COMPLETION  NOTICES 


S.*XT.\     CL.VKA    COl  XTY. 


Recorded  Accepted 

Sept.  21.  1921 — PART  LOT  16  BLK  Bi' 
Vineyard  Homestead  Assn.  45.90x 
CO.  San  Jose.  Will  Jessup  to  whom 
it   mav   concern Sept.    20.    1921 

i^cpt.  21.  1921— S  ALUM  ROCK  AVE. 
Santa  Clara  County.  C  Fisher  to 
B  Quimet Sept.    8.    1921 

Sept.  20.  1921 — LOT  14  BLK  1.  San 
Jose  Park  Tract.  San  Jose.  J  F  Mc- 
Cauley  to  whom  it  may  concern... 
Sept.    17,    1921 

Sept.  19.  1921- LOT  6  BLK  20.  South 
Palo  Alto.  Jennie  H  Senn  to  H  R 
Moss Sept.     16.    1921 

Sept.  16.  1921 — LOT  11  of  Lynnhurst 
Tract.  Santa  Clara  County.  Oscar 
F  Carlson  to  L  I  Kelly.  .Sept.  14.  1»21 

Sept.  14.  1921 — LOT  2  of  Cadwallader 
Taylor  Sbdvn,  San  Jose.  Wm  H 
O'Neil  to  whom  it  may  concern... 
Aug.   14.  1921 

Sept.  14.  1921 — LOT  4  of  Cadwallader 
Taylor  Sbdvn.  San  Jose.  Wm  H 
O'Neil  to  whom  it  may  concern... 
Sept.    14,    1921 

Sept.  15,  1921 — LOT  2  BLK  1.  Obser- 
vatory View  Tract.  Santa  Clara 
County.  Homer  W  Sampson  to 
V.  horn    it   may  concern .  .Sept.    14.   1921 


BUILDING  CONTRACTS 


SACRAMENTO  COUNTY 


WORK  NOT  STATED 

BLK  R  "T"  46TH  AND  47TH.  and  also 
5-acre  piece  at  o3rd  and  J  Sts.. 
Sacramento.      Work    not   stated. 

Owner — Sacramento  City  School  Dis- 
trict. 

Architect — None. 

Contractor — T.  M.  Burns.  2207  M  St. 
Sacramento. 

Day's   work.  $3975 

File<l    Sept.    13;    dated    Aug.    31.    1921. 


DWELLING 

4649   V   ST..  Sacramento.     One-story  4- 

room  frame  dwelling. 
Owner — John    Colombo.    1817    53rd    St., 

Sacramento. 
Architect — None. 
Day's  work.  $900 

DWELLING 

1824   48TH  ST.,  Sacramento.     One-story 

5-room   dwelling. 
Owner— Jos.     Harrigan.     2526     "O^^     St.. 

Sacramento. 
Architect — None. 
Contractor — B.    H.    Bill,    3255    Marshall 

Way,  Sacramento.  $2150 


DWELLING 

3324  35TH  ST.,  Sacramento.     One-story 

5-room     dwelling. 
Owner — O.    H.    Moore,    2920    »6th    St., 

Sacramento. 


Architect — None. 

Contractor — B.    H.    Bill,    3255    Marshall 
W^ay,  Sacramento.  $1950 


DWELLING 

3010  "U"^  St.,  Sacramento.  One-etory 
frame   dwelling. 

Owner— E.  J.  Moore,  3010  "U"  St..  Sac- 
ramento. 

Architect — None. 

Day^s   work.  $3000 


RAISE.  ETC. 

151U  33RD  ST..  Sacramento.     Raise  and 

build   rooms    in    basement. 
Owner — T.     Bartaline.     1570     53rd     St., 

Sacramento. 
Architect — None. 
Days  work.  $800 


REPAIRING 

2460    SLOAT    WAY,    Sacramento.      Re- 
pair   Are    loss. 
Owner — J.  A.  Adams,  N.  Sacramento. 
Architect — None. 
Dav's  work.  $1200 


ADD  PORCH 

1519   51ST   ST..   Sacramento.     .-Vdd   back 

porch. 
Owner — W.  J.   Ballond.  Premises. 
.\rohitect — None. 

Dav's   work.  $500 

DWELLING 
1706   48TH  ST.  Sacramento.     One-story 

4-room   dwelling. 
Owner — L.    A.    Johnson,    1710    4Sth    St., 

Sacramento. 
Architect — None. 
Day's  work.  $1850 


DWELLING 

4711   oTH  AVE..  Sacramento.  One-story 

4-room  dwelling. 
Owner — E.   J.   Killum.   Dunsmuir.   Calif. 
Architect — None. 
Day's   work.  $2000 


FLATS.    ETC. 

S15   15TH  ST.,  Sacramento.     Two-story 

frame   (4  flats)  and  garage. 
Owner — Jos.  S.  W'oodward,  317  19th  St., 

Sacramento. 
Architect — None. 
Day^s  work.  $14,560 


REPAIRING,   ETC. 

915    2STH   ST.,    Sacramento.      Reshingle 

roof  and   general   repairs. 
Owner — L.    E.    Wierd,   Premises. 
Architect — None. 
Day^s  work.  $550 


bWELLlNQ.    ETC. 

390S    "J''    ST..    Sacramento.      One-story 

5-room   dwelling  and   garage. 
Owner — Mrs.    M.    D.    Adams,    2727    "M" 

St.,  Sacramento. 
A  rch  i  tec  t — None. 
Contractor — A.  W.  Norris.  3012  "G"  St., 

Sacramento.  $4650 


COXCR.    FT.OOR 

1128  "B^'  St..  Sacramento.  Truss  con- 
struction  concrete    floor. 

Owner — Thos.  H.  Lcmery.  2523  "J'^  St., 
Sacramento. 

Architect — None. 

Contractor — A.  W.  Norris.  3012  "G"  St., 
Sacramento.  $23,860 


DWELLINGS 

2S91  and  29S9  43RD  ST.  Sacramento. 
Two  1-story  6-room  frame  dwell- 
ings. 

Owner — W.  T.  Foster.  3400  4th  Ave., 
Sacramento. 

Architect — None. 

Day's  work.  $1400   each 


WAREHOUSE 

1915    "S"    St.,    Sacramento.      Galv.    Iron 

warehouse,   stucco    front. 
Owner — Geo.     D.     Hudnutt.     California 

Fruit  Bldg..  Sacramento. 
Architect — None. 
Day's  work.  ♦•<>•• 
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l;EMOnEL,    ETC. 

iri3n    30TH    ST.,    Sacramento.      Remodel 

and   do   general   repairing   and   add 

2    sleeping    porches. 
Owner — Mrs.  Thos.  Dixon,  Premises. 
Architect — None. 
Contractor— A.  W.  Norris.  3012  "G"  St., 

Sacramento.  $1250 


GARAGE 

NO.  2218  K  ST.,  Sacramento.  Frame 
and  corrugated  iron  4-stall  garage. 

Owner — R.  W.  Irvine.  1623  K  St.,  Sac- 
ramento. 

Architect — None. 


(Jwni'r — Frank    Sharkford.    Stockton. 

Architect — .N^one. 

Day's  work.  $2500 


Day's   work. 


$60(1 


COMPLETION  NOTICES 


REPAIRS 

610  "K''  ST..  Sacramento.  General  re- 
pairs to   interior. 

Owner — Wasserman,  Gattmann  Co.,  610 
"K"    St.,    Sacramento. 

Architect — None. 

Day's    work.  ?500 


UESIDENCB 

K.  PINECHOT.   Stockton.     Residence. 

Owner — S.    M.    Knowlton,    530    N.    East 

St.,  Stockton. 
Architect — None. 
L>ay'.s   work.  $2000 


S.\CRAMENTO    COUNTY 


Recorded  Accepted 

Sept.  20,  1921 — LOT  32  Yell  Addition, 
Sacramento.  Mil  Watson  to  whom 
it  may  concern Sept.  19.  1921 


REPAIRING,    ETC. 

2014   25TH  ST.,  Sacramento.      Repairing 

and     remodel     and     add     sleeping 

porch. 
Owner — A.    Tiechert,    Jr. 
Architect — None. 
Contractor— A.   W.  Norris.  3012  "G"  St., 

Sacramento.  $600 


SCHOOL 

NO.  2500  THIRTY-FOURTH  ST..  Sac- 
ramento. Two-Story  reinforced 
concrete   school. 

Owner — Sacramento  City  High  School 
District. 

Architect — E.  A.  Mathews,  Call  Bldg.. 
San   Francisco. 

Contractor  —  Mathews  Constr.  Co., 
Forum    Bldg..    Sacramento. 

$631,000 


BUILDING     CONTRACTS 


REMODELING 

CALIFORNIA    AND    NORTH.    Stockton. 

Remodeling. 
Owner— P.     Tobin.     439     E.     Worth     St., 

Stockton. 
..\rchiteci — None. 
Day's  work.  $10011 


SAIV  JOAQt'IN   COHM'Y 


REMODELING 

37  E  MARKET  ST.,  Stockton.  Remod- 
eling. 

Owner — S.  S.  Solaro,  13.0  S.  San  Joaquin 
St..    Stockton. 

Architect — None. 

Day's  work.  $400 


RESIDENCES 

N.  CENTER  ST.,  Stockton.  Two  re.si- 
dences. 

Owner — Belle  K.  Jackson.  1245  N.  Cen- 
ter St.,  Stockton. 

Architect — None. 

Day's  work.  $4500  each 


RESIDENCE 

SOUTH      AMERICAN      ST..       Stockton. 

Residence. 
Owner — A.    R.   Messier,    Stockton. 
Architect — None. 
Day's  work.  $3000 


DWELLING 

NO.  3217  FRANKLIN  ST.,  Sacramento. 
One-story    5-room    dwelling. 

Owner — H.  M.  Earle.  2618  N  St..  Sac- 
ramento. 

Architect — None. 

Day's   work.  $3000 


RESIDENCE 

SOUTH      HARRISON      ST.,      Stockkton, 

Residence. 
Owner — Geo.    Lucas. 
Architect — None. 
Day's   work.  $900 


RESIDENCE 

EAST    LINDSAY    ST.,    Stockton.      Resi- 
dence. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerviile, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Cfipacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufaotiirerl  nn  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  YEON   BUILDING 

San    Francisco,   Cal.  Portland.  Oregon 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 

Steam  and  Hot  Water  Heating 

221  OaK  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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RESIDENCE 

H'AIU     OAKS     AVE.,     Stockton.       Kesi- 

dence. 
jwner — Mrs.  Cora  A.  Ekin,  Stockton. 
Architect — None. 
3ay's    work.  $2000 

1730    S    STAXISLAfS.    Stockton.      Resi- 
dence. 
>wner — J.   Hyman,   Stockton. 
Vrchitect — None. 
;)ays  work.  1600 


:{EMODEL 

VGRICULTURAU        PARK.       Stockton. 

Remodel. 
)wner — San   Joaquin  County 
Vrchitect — None. 
Jay's   work.  $9523 


JUILDING 

12"       E      MONTEREY      ST.,      Stockton. 

Building. 
)wner — G.    M.   Miller,   Stockton. 
Architect — None. 
Jays   work.  $800 


IBSIDENCE 

S    NOBLH    ST..    Stockton.      Residence. 

Jwner — J.    Marengo.   Stockton. 

irchitect — None. 

Jay's  work.  $1900 


{ANK    BLDG. 

UPO-V.  San  Joaquin  Co.     Bank  Bldg. 
)wner — Geo.   M.   Markham,   Ripon.   Cal. 
Irchitect — None. 

Contractor — S.    Trondhjem,    Ripon,    Cal. 

$8167 

rVed   Sept.    16.    '21       Dated   Sept.    7,   '21. 


COMPLETION  NOTICES 


S.'iN  JOAftUIN  COUNTY 


lecorded  Accepted 

iept.  20,  1921 — N  110  FT.  LOT  18  and 
N  50  ft.  of  S  110  ft.  Lots  16  and 
17  Blk  28,  Lodi.  Lo-a  Corporation 
to  J  B  Mclnerney Sept.   5,    1921 

Sept.  17.  1921 — SE  LAFAYETTE  AND 
California  Sts.,  Stockton.  Asso- 
ciated Oil  Co.  to  A.  A.  Florance. 
Sept.    12,    1921 


BUILDING  CONTRACTS 


S.4N    M.4TEO    COUNTY 


klEMORIAL  SEAT 

LOT  NO.  3  TRIANGLE  A  SECT  H. 
Cypres.s  Lawn  Cemetery.  Furnish 
and  construct  memorial  seat  of 
honor,  finished  travertine,  seat  and 
hack  in  one  piece  on  concrete  base. 


Owner — Estate    of    Charles    M.    Felton. 

Jr. 
Architect — Julia      Morgan,      Merchants 

Exchange  Bldg.,  San  Francisco. 
Contractor — S.  Miletln. 
Filed  Sept.  19,  '21.  Dated  Sept.  8,  '21. 
TOTAL  COST,  $1900 
Bond, sureties,  forfeit,  none;  limit.  30 
working  days.  Plans  filed.  Specifica-, 
tions.   none. 


Bl'NGALOW 

LOT     1     BLK     5     WEILLSLEV     PARK, 

Redwood      City,      Cal.         One-story 

frame  bungalow,  except  plastering 

Owner— W.     L.     Mussdorffer.    Redwood 

City,  Cal. 
.Architect — None. 
Contractor — Louis  N.  Pollard.  Redwood 

City.  Cal. 
Filed  Sept.   19.   '21.     Dated  Sept.  17,  '21. 

Roof    completed    $1650 

Inside    plaster    finished 1650 

Completed  and  accepted 1650 

Usual    35   days    1650 

TOT.AL  COST,  $6600 
Bond,  $3300:  sureties,  W.  P.  Gray  and 
T.  C. .  Rice:  forfeit,  none;  limit,  75 
working  days  from  Sept.  20,  1921. 
I'lans  and  specifications  filed. 


REPAINTING 

HOWARD     AVE.     AND     OAK     GROVE 
School    Buildings,  Burlingame.      All 
work  for  repainting  schools. 
Owner  —  Burlingame  School     District, 

Mrs.  J.  M.  Vickerson,  Clerk. 
Architect — Ernest  L.  Norberg.  742  Mar- 
ket  St.,   San   Francisco. 
Contractor  —  Frisk    &    Swanson,    4331 

19th  St..  San   Francisco. 
Filed  Sept.  20.  '21.     Dated  Sept.  15.  '21. 

Work     completed      $928 

Usual    35    days 928 

TOTAL  COST,  $1856 
Bond,  $620.  Sureties,  Olaf  Monson  & 
Charlie  Monson.  Limnt.  90  working 
days.  Forfeit,  none.  Plans  and  speci- 
fications  filed. 


COMPLETION  NOTICES 


SAN  MATEO   COUNTY 


Recorded  Accepted 

SejH.  17.  1921 — LOT  -'5  BLK  9  (kno%vn 
as  180  Winchester  St..)  Crocker 
Tract.  Daly  City.     James  Thompson 

to   Mcintosh    Bros Sept.    14.    1921 

Sept.  15.  1921 — S  50  FT.  LOT  6  BLK 
11,  San  Carlos.  J  W  Munday  to 
Floyd    P.aird Sept.    14.    1921 


LIENS  FILED 


SAN   MATEO   COUNTY 


Recorded                                           Amount 
Sept.    16,   1921— LOTS'  29  AND  30  BLK 
"A."    Mission      Tract      No.     135.    San 
Bruno  Ave.   Daly   City.     M   Berman 
vs  A  Fiblsh  and   Faola  Cole $55 


RELEASE  OF  LIENS 


S*\'    M.\TEO    COUNTY 


Recorded                                           Amount 
Sept.    20,    1921 — .SOUTH    SAN    FR.AN- 
cisco.  South  City  Lumber  &  Supply 
Co  to  South  San  Francisco  Land  & 
Improvement     Co $876.03 


SEWERS,    STREET    WORK, 
ROADS   &    WATER   SYSTEMS 

(Continued   from  Page   19) 

PIEDMONT,  Alameda  Co.,  Cal.— City 
Council  votes  to  call  election  twj  decide 
question  of  issuing  and  selling  bonds 
of  $250,000;  of  this  sum,  $67,000  will 
be  used  for  sewerage  repairs.  Piedmont 
Park  will  be  improved,  if  the  issue  car- 
ries, as  will   the   school   facilities. 


CHICO,  Butte  Co.,  Cal— Until  Sept. 
29.  S  p.  m.,  bids  will  be  received  by  City 
Trustees,  Ira  R.  Morrison,  clerk,  for 
paving  with  2',>i-in.  asphaltic  macadam 
base  with  a  IV^-in.  asphalt  macadam 
wearing  surface  the  east  half  of 
Broadway  from  end  ot"  bridge  over  i^itllc 
Chico  Creek  to  Eleventh  St..  and  the 
crossings  of  12th,  13th  and  14th  Sta.. 
by  constructing  hydraulic  concrete 
gutters,  sidewalks  and  curbs,  corru- 
gated iron  culverts,  etc.  Certified 
check  10%  payable  to  city  required 
with  each  bid.  F.  S.  Robinson,  City 
Engineer. 


TRACY.  San  Joaquin  Co.,  Cal. — City- 
Engineer  instructed  to  prepare  plans 
for  paving  Fourth  street  from  West  to 
Central  Ave.  and  Sixth  St.  from  North 
D  to  Orient  street;  pavement  to  be  4V4- 
in.  concrete  base  with  1%-iii.  wearing 
surface. 


MARTINEZ.  Contra  Costa  Co..  Cal. — 
Warren  Construction  Co..  Rialto  Bldg., 
San  FVancisco.  at  $24,026.17  awarded 
contract  by  trustees  for  paving  Esco- 
bar  Pt.      T.   D,   Farley,  City   Engineer. 


LIBERTY 

WALL  BOARD 

MANu^ACTuaio  t-i 
KEY- HOLD  PUttTE|  UT^'cOMPANY 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  imperArious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  —  y^  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


A  V  tu.Ti-i]  Cvp.surn  ri.-ister 
Board  that  will  not  Bhrlnk, 
warp   or   buckle. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Ho!d  Plaster  Lath  Co. 

Office  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Circular  Steel  Windows-Cheaper  than  Wood 


Michel  &  Pfeffer  Iron  Works 

Harrison  and  Tenth  Streets  San  Francisco,  California 


Issued  every  business  day  of  the  year.  Furnishes 
advance  Information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works. 
machinery,  etc.  Send  tor  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
560  MISSION   STREET  SAN   FRANCISCO,   CAL. 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL   LLuMBER   YARD 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doors,    Sash 

Frames   and    Moaldlngs 
17TH    &    KANSAS    STS.  -  SAN    FRANCISCO 

Phone   Market   1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

734-744  Busli  St. 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Just    FLUSH    it    on! 
lAPIDOIITH 

Wmi^^mm     TRAOe    MARK      ^^^"^ 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIMIVEBORIM  SOINS,  Inc. 

355  Pacific  Electric  Building,  Los  Angeles  77  O'Farrell  Street,  San  Francisco 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITE  FOB   INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 


FOR  SALE  nV  ALL    I.I   >IIIER    DEALERS 


I  ■     'DIN';      AND      KXi 


Oranmental  and  Miscellaneois  Iron  Work 
Steel  Sash     ::     Win  Work 


Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 
San  Francisco 


i  Market  730 
P''^"*^/ Market  731 
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Oranmental  and  Miscellaneous  Iron  Work 
Steel  Sash     ::    Wire  Work 

Michel  &  Pfeffer  Iron  Works 


^Harrison  and  Tenth  Streets 
San  Francisco 


Phones 


i  Market  730 
]  Market  731 
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.\RtHlTECTl  RAL      CEKTIFK  AXES 
GRAXTED 


SAN  FKANCISCO — At  a  meeting  of 
the  State  Board  of  Architecture  held 
on  September  20th,  the  following  were 
granted  certificates  to  practice  archi- 
tecture   in    this   state: 

Miss  Dorothy  Wormser,  55  5th  Ave.|, 
San   Francisco. 

Mr.  Herman  Carl  Baumann,  251 
Kearny  St..  San  Francisco. 

Mr.  Edward  A.  Eames.  1539  Webster 
St.,  "San  Francisco. 

Mr.  Ross  W.  Edminson,  2123  Califor- 
nia St..  San  Francisco. 

Mr.  Ralph  E.  Wastell,  1360  Broad- 
way, Alameda. 

Mr.   Raymond   R.  Shaw,  Fresno,  Cal, 


fOTTRELL       JOINS        STATE        .\^l'TO 
.ASSOCIATION 


C.  C.  Cottrell,  nationally  Unown  as 
an  authority  on  good  roads,  and  for 
the  past  three  years  State  Highway 
Engineer  of  Nevada,  will  join  the  Cali- 
fornia State  .\utomobile  .\.ssociation 
September  16  as  manager  of  it?  Good 
Roads  Bureau.  He  succeeds  Ben  Blow 
who  resigned  to  become  manager  of 
the  Victory  Highway  Association, 
with  headquarters  at  Topeka.  Kansas. 
For  a  time,  at  the  request  of  Governor 
Boyle  of  Nevada  and  the  Nevada  High- 
way Commission.  Cottrell  will  remain 
as    constructing    engineer    for    Nevada. 

He  has  a  long  record  of  achievement 
as  a  highway  engineer.  Cottrell  was 
iormerly  superintendent  of  construc- 
tion and  maintenance  for  the  Califor- 
nia State  Highway  Commission,  and 
was  for  a  time  assistant  state  high- 
way engineer  of  Nevada. 

He  has  been  a  prominent  factor  in 
the  Hght  for  good  roads  in  the  West, 
and  was  a  strong  proponent  of  the 
good  roads  bills  which  have  resulted 
i"  Ihe  Compromise  Bill  now  before 
<ongr<s:4.  He  believes  that  this  bill 
quickly  will  be  pas.sed  when  Congress 
reconvenes  providing  federal  aid  In 
good  roads  building  in  the  West. 


As  manager  of  the  (Jood  Roads 
Bureau  of  the  .\utomoblle  Club.  Cot- 
trell will  aid  all  northern  counties 
of  California  in  solving  their  highwav 
problems. 


HYDRO-ELECTRIC    BILL   IS   MEN.^CE 
S.\YS    BRITTOX 


Industrial  development  of  California 
is  menaced  by  the  proposed  constitu- 
tional amendment,  known  as  the  Cali- 
fornia Water  Power  Act,  to  be  pre- 
sented at  the  November  session  of  thi' 
Legislature,  according  to  John  .\.  Brit- 
ton,  vice-president  and  general  man- 
ager of  the  Pacific  Gas  and  Electric 
Company,  in  an  address  before  the 
Lions'  Club. 

•The  act  would  place  $500,000,000  in 
the  hands  <if  a  committee  of  five  ap- 
pointees, clothed  with  almost  unlimit- 
ed authority."  declared  Britton.  "Thl.s 
gigantic  fund,  to  be  drawn  from  the 
state's  resources  within  the  next  fifty 
years,  \^'ould  be  expended  In  buying 
present  water  power  sites,  plants  and 
equipment  and  development  at  the  dis- 
cretion  of  the  committee. 

'W'onld    Kill    Industry 

"Such  an  act  would  kill  existing  cor- 
porations that  have  developed  hydro- 
electric power  and  now  give  California 
the  cheapest  electric  power  to  be  had 
in  any  state  in  the  Union.  Moreover, 
it  would  bring  to  naught  the  program 
of  hydro-electric  development  now  un- 
der way  which  is  necessary  to  keep 
pace  with  California's  industrial 
growth,"  said  Britton,  "The  present 
holdings  would  be  taken  over  by  the 
state  and  become  non-taxable,  thereby 
depriving  the  state  of  revenue  from 
this  source, 

"The  water  and  power  act   is  essen- 
tially the  same  as  the  Johnson  bill,  de- 
feated at  the  last  Legislature. 
Indnatrial  Snlctde 

"Hydro-electric  po\ver  is  California's 
greatest  asset,"  said  Britton.  "It 
means  industrial  suicide  to  place  the 
control  of  such  a  vastly  important  re- 
source in  the  hands  of  an  arbitrarily 
appointed  committee," 

Increased  development  of  100,000 
hydro-electric  horsepower  annually  is 
necessary  to  keep  pace  with  Califor- 
nia's Industrial  growth,  according  to 
Britton.  He  sketched  the  program 
mapped  by  public  utilities  corporations 
of  the  state  for  the  next  five  years, 
which  calls  for  the  development  of 
approximately  .inn. 000  hydro-electrio 
horsepower. 


.■WVRKET     FOR      P.\CIFIC      COAST 
LIMBER    IX    MEXICO 


In  spite  of  the  economic  depression 
which  Is  prevalent  in  the  Guaymas 
consular  district.  Consul  B.  F.  Yost 
reports  that  Pacific  coast  woods  are 
in  demand  in  that  part  of  Mexico.  The 
Mexican  Federal  telegraph  system 
uses  mostly  native  poles  except  In  the 
cities.  The  electric  light  companies 
at  Guaymas  and  Hermosillo  obtain 
their  poles  from  the  State  cf  Oregon, 
and  cedar  poles  are  mostly  used.  The 
important  mining  and  smelting  com- 
panies in  Lower  California  obtain  al' 
their  lumber  and  mining  poles  and 
props    from    the    State    of    Washington. 

The  Southern  Pacific  Railroad  of 
.Mexico  is  the  only  rallrond  operaMns 
in  the  fluaymas  lonsular  district.  Till-- 
company  is  an  important  buyer  of  all 
kinds  of  lumber,  both  finished  and  un- 
finished,   hridge    material,    piling,    tele- 


graph pole.s.  etc..  and  this  company  ob- 
tains its  supplies  chiefly  from  the 
States  of  California.  Oregon  and 
Washington.  The  headquarters  of  this 
company  are  at  Empalme,  Sonora,  and 
its  purchasing  department  is  at  Tuc- 
.son,  Ariz.  During  the  past  few  months 
this  company  has  brought  in  two  ship- 
loads of  ties  and  bridge  timbers  from 
the  State  of  Washington. 

The  consumption  of  hardwoods, 
chiefly  for  furniture  making,  is  very 
small  and  is  not  likely  to  increase  un- 
til conditions  improve.  There  is  only 
one  furniture  factory  in  operation  in 
the  consular  district. 

A  list  of  importers  and  exporters  of 
lumber  and  lumber  products  in  Mexico 
may  be  obtained  upon  application  to 
ihe  Bureau  of  Foreign  and  Domestic 
Commerce.  Washington.  D.  C,  or  Its 
district  and  co-operative  offices  for 
file  No.    LA-30033   A. 


Architeds  and  Builders 
Organize  Deasy  Club 


Organization  of  a  Contractors'  and 
Architects'  Club  pledged  to  futher  the 
candidacy  of  Cornelius  J.  Deasy,  seek- 
ing re-election  to  the  office  of  Super- 
visor, was  perfected  last  Wednesday  at 
a  luncheon  in  a  down  town  restaurant. 

Speakers  were  John  P.  Horgan.  Chief 
Inspector  of  Buildings  of  the  Board  of 
Public  Works:  T.  Paterson  Ross.  Wal- 
ter and  Matt  O'Brien,  architects;  Louis 
R.  Lurie,  real  estate  operator;  F.  Ro- 
land!, contractor,  and  Wm.  Gray  of  the 
Pacific    Portland    Cement    Company. 

City  officials  present  at  the  luncheon 
included  Thos.  F.  Finn.  Sheriff;  Col. 
Jas.  E.  Power,  J.  Emmett  Hayden  and 
Ralph  McLeran.  Supervisors  and  Geo. 
Lull,  City  Attorney. 


Deasy  has  been  a  member  of  the 
Board  of  Supervisors  for  Ihe  past  ten 
years.  He  pledges  himself  to  munici- 
pal ownership  of  public  utilities,  favors 
the  building  of  more  schools,  and  the 
maintenance  of  additional  playlgrounds. 

Following  is  a  partial  list  of  the  or- 
ganizers of  the  Contractors'  .and  Ar- 
chitects' Club:  Jas.  M.  Fennel],  John 
J.  Kane.  Howard  S.  Williams.  Walter 
o  Brlen.  Robt.  Luhman.  Chas.  F.  Kane, 
T  Paterson  Ross.  Frank  Dakin,  .Al  W 
Lawson,  Louis  R.  Lurie,  Chris  Hiilard, 
Francis  Smith.  O.  N.  Stoner.  J.  P.  Duffy, 
Thos.  Mulcahy.  Robt.  Moyle.  Ed.  I'.rash 
Jack  Bender,  Wm.  Kannav.  Frank  J. 
English,  Ale.v.  Pape,  Jas.  Marron.  Alex. 
MoPherson.  Frank  Costello.  F.  Ro- 
landl,  John  T.  Williams.  Jas.  P. 
^\  elch.  Emil  Hoerchner.  Peter  Bradley 
Wm.  Gray,  Ralph  McLeran.  D.  Tiernan 
Gus  Berg.  Thos.  Campbell.  Herman 
Freese.  Edw.  Peters  )n.  Chas,  Mcrchaiil, 
W  m.  Chatham,  Mike  Lawley.  Frank 
Green.  A.  Knowles.  Adam  Arras.  Louis 
Levin,  Jack  Campbell. 


BUILDING     AND     ENGINEERING    NEWS 


Saturday,      October      1,      1921 


The  Observer 


The  San  Luis  Obispo  I'ity  Cliarter 
will  be  amended  so  as  to  include  ar- 
chitects in  the  list  of  professions  which 
are  licensed,  it  was  decided  at  a  re- 
cent meeting  ot  the  council.  The 
action  was  taken  following:  a  discus- 
sion of  whether  an  architect  is  a  con- 
tractor and  whether  an  architect  could 
lie  made  to  pay  a  license  as  a  con- 
tractor. 


The  Eludworth  Manufacturing  Co., 
holding-  patents  for  a  dumping  wheel- 
barrow, the  article  to  be  manufactured, 
will  build  a  plant  in  North  Sacramen- 
to, according  to  W.  D.  Bludworth, 
president  of  the  company.  A  two-acre 
.site  has  already   been  purchased. 


The  All-In-One  Plumbing  Fixture 
Corp.  has  moved  its  offices  from  Los 
.\ngeles  to  231  Oschner  Bldg.,  Sacra- 
mento. 


The  San  Diego  harbor  master  re- 
ports the  receipt  at  that  port  during 
the  month  of  July  of  20.842.830  feet  of 
lumber  and  952,000  feet  of  ties.  About 
2000  feet  was  exported  to  Mexico. 


Palo  Alto  City  Council  is  considering 
the  adoption  of  an  ordinance  that  in 
cases  where  the  erection  of  a  building 
is  begun  before  a  building  permit  is 
secured,  the  builder  would  be  required 
to  pay  five  times  the  regular  fee  be- 
fore the  permit  would  be  granted.  The 
purpose  is  to  enforce  a  strict  observ- 
ance of  the  building  regulations,  which, 
it  was  said,  there  is  too  great  a  tend- 
ency  to   ignore. 


W.  P.  Fuller  &  Co.  announce  new 
prices  for  linseed  oil  and  turpentine 
effective  September  15.  An  advance 
of  8c  per  gallon  is  made  for  linseed  oil. 
new  quotations  being  $1  for  raw  in 
barrels  and  ?1.15  in  cases  and  $1.02  for 
boiled  in  barrels  and  $1.17  in  cases. 
Turpentine  is  up  Sc,  new  quotations 
being  $1.08  per  gallon  in  cases  and  93c 
in   tanks. 


Vern   D.    lledden   has  been   appointed 
L-hief  building  inspector  ot  Long  Beach. 


The  Universal  Portland  Cement  Co. 
announces  a  reduction  in  its  selling 
prices  for  Universal  Portland  cement, 
effective  September  15.  of  20  cents  per 
barrel  at  its  Chicago  plant  and  15 
cents  per  barrel  at  its  Pittsburg-h  and 
Huluth  plants.  This  is  the  second  price 
reduction  made  by  this  company  this 
year.     Who's  next? 


Monolith  Portland  Cement  Co.  is  the 
new  name  of  the  corporation  operat- 
ins  the  cement  plant  at  Jlonolith, 
Kern  County.  The  corporation  has 
been  known  as  the  U.  S.  Potash  Co.,  its 
original  intention  in  the  purchase  of 
the  plant  having  been  to  manufacture 
potash. 

California  Briclt  Co.,  sole  makers  of 
Dickey  Mastertile.  announces  price  re- 
ductions on  hollow  building  tile  from 
25  to  30  per  cent.     Who's  next? 


During  July,  this  year,  contracts  let 
throughout  the  LTnited  States  for  im- 
proved streets  and  roads  amounted  to 
$33.943,893 — an  increase  of  $4,590,137 
over  the  total  value  of  contracts  in 
July,  1920,  which  amounted  to  $29,- 
352,756.  In  addition  to  these,  contracts 
to  the  value  of  $5,053,520  were   let  for 


new   bridges,  as  compared   to  $3,657.61  S 
for  the  same  month  last  year. 


The  Pacific  Asbestos  Corporation,  or- 
ganized to  take  over  a  mountain  of  as- 
bestos located  about  15  miles  from 
Oakdale.  Stanislaus  County,  is  confer- 
ring with  the  Oakdale  Chamber  of 
Commerce  regarding  the  construction 
of  a  factory  in  that  vicinity. 


R.  R.  Edwards  Building  Co.  has  es- 
tablished an  office  at  150  South  West- 
ern Avenue.  Los  Angeles,  and  desires 
catalogs  and  literature  on  building  ma- 
terials. F.  L.  Henry  is  manager  of 
the  company. 


James  S.  Sampson,  mechanical  and 
structural  engineer  and  builder,  has 
opened  offices  in  the  Monadnock  Build- 
ing. Mr.  Sampson  is  prepared  to  un- 
dertake the  complete  erection  of  build- 
ings requiring  high-class  construction. 
He  has  just  finished  several  class  A 
edifices  at  Salt  Lake  City  and  Pocatel- 
lo.  Idaho. 


The  Nicolai  Door  Manufacturing  Co.. 
Portland.  Ore.,  has  leased  part  of  the 
South  End  Warehouse  Building,  631 
Second  street,  where  it  intends  carry- 
ing a  stock  of  finished  doors. 


William  D.  Kohlwey,  founder  of  the 
Kohlwey-Smith  Electric  Company  of 
this  city,  died  S^tember  25  of  heart 
trouble  after  five  months'  illness. 
Kohlwey  was  born  in  Germany  about 
forty-five  years  ago.  came  to  New  Tork 
as  a  young  man.  where  he  engaged  in 
business  for  several  years  until  he 
moved  to  San  Francisco  in  1902.  Kohl- 
wey was  a  member  of  several  electrical 
organizations,  the  Electric  Develop- 
ment League  and  the  Contractors'  and 
I'ealers'  Association.  He  is  survived 
by  his  widow,  Elizabeth  Durkee  Kohn- 
wey,  and  his  brother.  John  D.  Kohl- 
wey of  New  Tork. 


Street  improvements  costing  $270,000 
are  planned  by  the  Oakland  City  Coun- 
cil. F'or  grading  and  paving  an  ex- 
tension of  the  Skyline  Boulevard  be- 
tween Moraga  Canyon  and  Redwood 
Peak,  a  distance  of  four  miles.  $70,000 
\\  ill  be  expended.  To  repave  Madison 
and  Jackson  streets  from  Seventh  to 
Twelfth,  and  Tenth  and  Eleventh 
streets  from  Jefferson  to  Market.  $200.- 
000    will    be    required. 

The  fifth  annual  convention  of  the 
National  Retail  Lumber  Dealers  Asso- 
ciation is  scheduled  for  October  19  to 
21.   at   the   Congress  Hotel.  Chicago. 


Following  is  number  of  carloads  of 
shingles,  lumber  and  pulpwood  which 
passed  through  the  States  from  Can- 
ada during  the  month  of  August:  Shin- 
gles. 350  carloads;  timber.  13  carloads; 
pulpwood.  43  carloads.  From  Septem- 
ber 1  until  September  13  the  number 
is  as  follows:  Shingles.  181  carloads; 
lumber,  5  carloads:  pulpwood,  19  car- 
loads. 


Col.  H.  M.  Smitten  has  left  the  Val- 
uation Department  of  the  Southern 
Pacific  Company  to  accept  the  posi- 
tion of  bridge  engineer  ot  the  West- 
ern Pacific  railroad.  Col.  Smitten  has 
had  a  wide  experience  in  structural 
work,  having  started  his  career  with 
the  Construction  Department  of  the 
S.  P.  under  Chief  Engineer  Wm.  Hood, 


R.  E.  Moore  of  Jerome,  Ariz.,  has 
l>een  elected  chairmanbf  the  tiffW  Yav- 
apai County  (Ariz.)  Highway  Commis- 
sion. A.  N.  Jones  has  been  'retained 
as  secretai*y.  No  announcement  of  pol- 
icies has  been  made  by  the'  neW,com-7' 
mission. 


H.  C.  Satinders  an-d  E.  Lakeman  have 
opened  up  the  Mission  Paint  Shop  in 
Myers  street.  Oroville.  and  will  carry 
a  complete  line  of  paints,  wall  paper 
and  oils. 


.\  record  number  of  bids  is  expected 
by  the  Board  ot  Public  Works  for  con- 
structing the  Galileo,  North  Beach, 
high  school.  Bids  will  be  opened  on 
October  19.  The  general  construction 
is  estimated  to  cost  $520,000,  the  heat- 
ing and  ventilating  $64,000,  plumbing 
$53,000  and  electric  work  $36,000.  Bids 
on  other  portions  of  the  structure  will 
be  asked  as  construction  progresses. 
The  successful  contractor  is  to  Com- 
mence work  five  days  after  the  award 
of  contract  and  complete  operations 
within  730  days.  A  bond  of  $130,000 
will  be  required  of  the  contractor  se- 
curing the   general   contract. 


The  cost  of  building  highways  has 
taken  a  decided  drop.  Bids  opened  by 
the  State  Highway  Commission  ftor 
paving  10.7  miles  of  highway  in  Im- 
perial County  was  estimated  to  cost 
$252,195.  The  lowest  of  four  bids  re- 
ceived was  $159,087.50;  next  low,  $187.- 
910,  and  third  iow  $215,081.  Bids  for 
a  nine-mile  stretch  in  Sonoma  County 
was  estimated  to  cost  $85,472,  and  the 
lowest  of  seven  bids  received  was  $77,- 
404,  the  second  lowest  being  $79,462. 


Speaking  on  "The  Broader  Field  of 
Engineering  Service,"  C.  E.  Drayer  of 
Chicago,  national  secretary  of  the 
American  Association  of  Engineers, 
will  address  members  of  the  San 
Francisco  chapter  at  a  special  meet- 
ing to  be  held  at  the  Palace  Hotel, 
October    3. 


C.  W.  Carpenter,  president  of  the 
Santa  Barbara  Planing  Mill  Co..  Santa 
Rarbara.  is  in  the  market  for  a  used 
combination  saw  rig  with  sliding  table, 
similar  to  Oliver  No.  60  Universal  Saw. 
and  desires  quotations.  The  Famous 
I'layers-Lasky  Corp.,  1520  Vine  St., 
Hollywood,  Calif.,  is  in  the  market  for 
a  gasoline  saw  rig,  either  Novo,  C.  H. 
&  E.,  or  Oshkosh.  new  or  second  hand, 
in  good  condition.  Send  full  particu- 
lars to  C.  W.  Comeggs,  Purchasing 
Agent. 


Between  $14,000,000  and  $15,000,000 
may  be  added  to  Oakland's  building 
program  as  a  result  of  the  reduction 
in  prices  of  building  materials  nego- 
tiated by  the  Industrial  Relations 
t'ommittee  of  the  Oakland  Chamber  of 
Commerce.  Announcement  to  this  ef- 
fect was  made  by  the  committee  on  in- 
formation developed  by  investigation 
into  material  prices  and  reports  re- 
ceived  from  architects'   offices. 


For  the  fiscal  year  ending  June  30, 
1921.  the  imports  of  lumber  into  the 
United  States  were  919,927.000  feet,  and 
the  exports  1.268.501,000  feet.  During 
the  same  period,  1,598,114  railroad  ties 
were  exported  to  the  United  Kingdom. 
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DRAIN     TILE     SPBCIFICATIONS     BE:. 

FORE   THE  A.   E.  S.  C.  FOR 

APPROVAL 


The  American  Society  for  Testingf 
Materials  haa  presented  Its  specifica- 
tions for  drain  tile  to  the  American 
Engineering  Standards  Committee  for 
consideration  and  approval  as  Tenta- 
tive  American   Standard. 

The  history  of  these  specificati<ins 
dates  back  to  1311.  when  the  A.  S.  T.  M. 
organized  its  Committee  C-6  on  Drain 
Tile  to  meet  two  very  urgent  condi- 
tions. The  comparatively  recent  use. 
on  an  e.xtensive  scale,  of  very  large 
drain  tile  in  public  drainage  works  for 
reclaiming  wet  lands  had  brought 
about  the  unexpected  discovery  that 
these  large  drain  tile  were  quite  sub- 
ject to  cracking  in  the  ditch  under  the 
weight  of  the  ditch  refilling.  Also,  the 
extensive  production  of  concrete  drain 
tile,  and  the  resulting  controversy  Ije- 
tween  clay  tile  and  concrete  tile  pro- 
ducers as  to  the  merits  of  the  new  ma- 
terial made  it  urgent  that  additional 
data  be  secured. 

The  first  task  of  the  newly  organ- 
ized committee  was  to  plan  and  dn- 
duct  a  Series  of  investigations  cover- 
ing methods  of  tests,  the  determination 
of  desired  quality  and  durability  of 
drain  tile,  and  a  study  of  methods  of 
manufacture  and  of  construction  and 
field  specifications.  In  this  work  it 
was  actively  a.ssisted  by  the  following 
Engineering  Laboratories: 

Iowa      Engineering      Experiment 
Station,  Ames.  Iowa. 

Municipal      Testing     Laboratory. 
City  of  St.  Louis.  Mo. 

University    of    Wisconsin.    Madi- 
son.  Wis, 

Lewis   Institute,   Chicago,    III. 
Engineering    Laboratory    of    Ed- 
ward Orton,  Jr..  Columbus,  Ohio. 
The   manufacturers  of  clay  and  con- 
crete    tile     co-operated    by     furnishing 
materials  for  tests.     The  American  So- 
ciety   for    Testing    Materials    estimates 
that    these    investigations,    whicli    ex- 
tended   over    five    years,    from    mil    to 
1915,   cost  at    least   $25,000. 

In  i;'14.  Committee  C-6  repared 
Standard  .Specifications  for  Drain  Tile, 
covering  strength  tests,  quality  and 
requirements  for  strength  of  tile  as 
used  in  ditches.  These  specifications 
were  tentatively  adopted,  subject  to 
revision.  The  specifications  were  re- 
vised in  1916  and  1921.  the  latt.^r  re- 
vision consisting  of  a  modification  of 
the  methods  of  making  the  freezing 
and  thawing  test  as  the  result  of  in- 
vestigations which  had  been  under 
way  for  some  time. 

The  specifications  are  sulimitled  to 
the  American  Engineering  Standards 
Committee  in  accordance  with  the  spe- 
cial provision  in  the  procedure  of  the 
committee  under  which  important 
standards  in  existence  prior  to  1920 
may  be  approved  without  going 
through  the  regular  process  followed 
In   new  work. 

The  committee  would  be  very  glad 
to  learn  from  those  interested  of  the 
extent  to  which  they  make  use  of  these 
specifications  and  to  receive  any  other 
information  regarding  the  specifica- 
tions in  meeting  the  needs  of  the  in- 
dustry. 

The  revised  specifications  are  con- 
tained in  the  1921  volume  of  A.  S.  T.  M. 
Standards.  Copies  may  also  be  ob- 
tained from  the  American  Engineering 
Standards  Committee,  29  West  39th  St„ 
.N'ew    Vork  City.      Price  23  cents 


THE      HIGHWAY      <-0\TK0VKK9%' 


(Eureka     Humboldt     Times) 


Newspapers,  and  through  them,  the 
public,  are  constantly  being  bonnbarded 
by  propaganda  from  the  press  agent  of 
the  State  Automobile  Association.  Quite 
naturally  it  will  be  asserted  by  the  as- 
sociation,   that    the    matter    being    sent 


Road  and  Street  Improvements 

Urged  to  Relieve  Unemployed 


That  American  state  and  city  high- 
way departments  -could  do  nothing 
more  practical  or  patriotic  than  to 
follow  the  example  of  Greater  London 
and  give  work  to  the  unemployed 
former  service  men  in  the  construction 
of  public  imjirovements  is  the  opinion 
of  Alfred  Dryland.  Chief  Engineer  for 
Middlesex  County.  England,  who  re- 
cently arrived  in  this  country  for  a 
six  weeks  inspection  of  American 
highways. 

"We  are  building  a  fifty-six  mile 
arterial  system  of  new  hard-surfaced 
highways  in  the  environs  of  London," 
said  Mr.  Dryland  at  the  McAlpin."  of 
which  thirty-five  miles  are  now  under 
way.  This  work  is  to  cost  $6,010,000 
and  is  undertaken  at  this  time  to  af- 
ford work  to  thousands  of  unem- 
ployed former  service  men.  and  to 
provide  means  for  diverting  more  of 
our  heavy  traffic  from  the  heart  of 
London.  The  cost  of  the  new  roads  is 
shared  by  the  general  government  and 
the   county. 

".\11  told.  5.000  passenger  busses  are 
operated  on  London  streets.  In  addi- 
tion there  are  2.000  sight-seeing  buss- 
es. It  is  planned  to  add  2.000  more  to 
those  now  in  use.  This  will  greatly 
increase  the  congestion  of  traffic. 
Congestion  is  a  much  greater  problem 
in  London  streets  than  it  is  here.  New 
York  docs  not  approach  anything  like 
London  in  this  respect.  You  have 
nothing  like  the  proportion  of  heavy 
vehicles  that  we  have.  I  am  studying 
traflic  conditions  in  New  York  very 
thoroughly  and  it  is  my  opinion  that 
your  motor  drivers  do  not  drive  as 
carefully  as  ours  nor  have  they  quite 
the  same  'traffic  sense.'  By  this  I 
mean  that  driving  a  motor  car  does 
not  seem  to  become  'second  nature.'  so 
to  speak,  as  it  does  to  our  drivers  in 
England. 

"Future  road  development  in  Eng- 
land." Mr.  Dryland  continued,  "will  be 
very  much  along  the  line  of  develop- 
ment here,  namely  in  the  direction  of 
asphalt  surfaces.  The  time  is  coming 
when  the  United  States  will  have  the 
finest   highways  in  the  world. 

"I  came  here  primarily  to  study 
your  Portland  cement  concrete  roads. 
I  have  been  somewhat  surprised  to 
find  how  well  the  cement  roads  resist 
the  wear  of  rubber-tired  traflic.  but 
in  the  British  Isles  concrete  roads 
might    he    at    a    disadvantage    because 


"'  have  such  large  numbers  of  iron- 
shod,  steam  driven  trucks,  traction- 
ePKines  and  tractors.  Development  in 
ICng-land  probably  will  be  along  the 
liii,-  of  the  Portland  cement  concrete 
l.n.se    with    the   asphalt    surface. 

■Itoad-building  Is  making  great 
|ir.,gress  in  America  but  the  great 
weakness  in  your  system  is  your 
partial  development  of  width.  Little 
aitention,  also,  seems  to  be  paid  to  the 
edtre  of  the  road.  There  is  a  large 
mi'eage  of  roads  that  are  not  up  to 
date.  You  have  an  enormous  area  to 
develop.  I  have  travelled  more  dan- 
gerous roads  in  the  vicinity  of  New 
York  than  in  my  entire  forty  years  of 
eNperience  in  England.  Your  roads 
ari>  dang'erous  because  the  paved 
w  idihs  are  too  narrow  for  the  amount 
of  traffic  they  bear.  There  should  he 
a  minimum  width  of  thirty  feet  of 
pavement,  affording  room  for  at  least 
three  vehicles  to  pass.  The  United 
States,  however,  is  developing  excel- 
lent pavements.  It  is  only  a  question 
of  time  and  money  until  you  will 
leaO  the  world  both  in  the  quantity 
and   quality  of  your  road.s. 

".New  York  city  streets  have  always 
ranked  very  high  but  I  have  been 
more  than  surprised  at  their  excel- 
len<e.  Fifth  Avenue  with  its  superb 
asphalt  pavement  is  one  of  the  very 
finest,  if  not  the  finest  paved  street 
in    the    world." 

In  addition  to  being  chief  engineer 
fr.r  Middlesex  County,  Mr.  Dryland  is 
a  frllow  of  the  Institute  of  Engineers 
of  tlie  British  Empire,  a  fellow  of  the 
British  Institute  of  Municipal  and 
County  Engineers,  a  member  of  the 
p:xecutive  Council  of  the  Institute  of 
Transport.  British  Empire  and  a  past 
president  of  the  County  Surveyors' 
Society  of  Great  Britain.  He  was  a 
member,  until  its  work  was  taken  over 
by  the  Ministry  of  Transport,  of  the 
Engineering  Advisory  Committee 
Hi.-!  Majesty's  Koad  Board.  In  addi- 
tion to  studying  country  roads  and 
city  streets  in  New  Y'ork,  Connecticut 
and  New  Jersey,  Mr.  Dryland  will 
visit  Philadelphia.  Washington.  Balti- 
more. Harrisburg.  Detroit,  Chicago, 
Cleveland,  Milwaukee,  Madison.  AVis.. 
Springfield.  111.,  Ann  .\rbor.  Mich.,  and 
other  points.  While  in  Washington 
he  will  be  the  guest  of  Thomas  H: 
.MaeDonald,  chief  of  the  United  States 
I',ureau    of   Public    Roads. 


out  is  non-political,  and  quite  as 
naturally,  editors,  and  a  neutral  public 
will  take  the  opposite  view. 

The  automobile  associations  of  the 
state  have  a  large  membership,  ap- 
proximately Sn.OOO.  is  claimed,  and  the 
matter  for  which  jiublicity  is  constant- 
ly being  sought  contains  little  aside 
from  attacks  upon  the  work  of  the 
State  Highway  Commission. 

So  far  as  we  are  able  to  learn  the 
views  of  the  membership  have  not 
been  learned  regarding  matter  sought 
to  be  impressed  upon  the  public  mind, 
which  is  a  never  ending  tirade  against 
the  work  and  methods  of  the  highway 
engineers,  which,  for  the  most  part  is 
along   lines  of  utter  bias. 

Highway  building  is  still  a  science 
far  from  perfect,  but  it  has  been 
greatly  improved  upon  during  late 
years,  and  since  the  first  entrance  of 
the  state  into  the  enterprise,  and  all 
things  considered  it  is  believed  that 
the  highway  engineers  have  not  only 
kept  abreast  of  the  times  and  the  best 
thought    and    experience    In    the    busi- 


ness, but  that  they  have  produced 
roads  in  keeping  with  that  thought 
and  experience. 

Criticism  is  always  welcome  to  any 
organization  if  it  is  constructive  and 
fair:  it  it  manifestly  is  offered  in  a 
helpful  spirit,  and  for  progressive 
enils.  but  it  must  be  this  or  at  once 
lose  all  its  benefits. 


IIOAD      UI'ILDING      IN       CANAD.\ 


Of  the  $20,000,000  Canadian  govern- 
ment appropriation  for  good  roads,  the 
Provinces  to  August  1  have  under- 
taken projects  which  would  entitle 
them  to  assistance  from  the  Dominion 
Covernment  to  the  extent  of  only  $7.- 
660.604.  The  B'ederal  Government  pays 
its  in  per  cent  of  the  estimated  costs 
only  when  the  work  Is  completed  and 
its  inspectors  and  auditors  approve  the 
work  and  the  accounts.  Up  to  Aug.  1 
the  total  amount  paid   was  $1,051,773. 


•  'yiiress   Is   said   lo   be   the   ntost   dur- 
i,i..   of  woods 
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APARTMENT  HOUSES 


Plans  Being  Prepared. 

APT.  HOUSE  Cost,  $ 

LONG    BEACH,    Los   Angeles    Co.,    Cal. 

Ocean   Blvd.   cor.   Chestnut   PI.   and 

Windsor   Way. 
Nine-story    Class    "A"    reinforced    con- 
crete apartment  house  (58  2,  3  and 

4-room  apts.,   garages  and   stores). 
Owner — ^Syndicate    rep.    by    Munholland 

&      Co.,      104      Pacific     Ave.,      Long 

Beach. 
Architect — Harold    E.    Burket,    care    o( 

Chas.   S.  McKenzie,  L.  A.  Ry.  Bldg.. 

Los  Angeles,  and  Bank  of  San  Jose 

Bldg.,   San   Jose. 
Contractor — The       Wallace-Bush-Skid- 

more    Co.,   Los   Angeles   Ry.    Bldg., 

Los  Angeles. 
NOTE: — Mr.    McKenzie   is   the   super- 
vising architect. 


Figures      Being   Taken      For      Concrete 

and  Carpenter  Work,  Etc. 

APARTMENTS  Cost,    $ 

SAN  FRANCISCO.       S  Bush     Street  W 

Leavenworth    Street. 
Pour-story     Class  C   apartment     house 

12   3-room   apts.) 
Owner — John  O.  Titlow. 
Architect — M.    V.    Politeo,    1st    National 

Bank  Bldg.,  San  Francisco. 


Contract    Awarded. 

APARTMENTS  Cost,    $35,000 

SAN  FRANCISCO.  SW  Franklin  and 
Ivy  Sts. 

Three-story  and  basement  frame  (19) 
apartments. 

Owner — O'Brien  &  Kiernan,  room  12, 
110    Sutter    St. 

Architect — Albert  W.  Burgren,  110  Sut- 
ter  St. 

Contractor — Kiernan  &  O'Brien,  180 
Jessie   St. 


Contract  Awarded. 

APARTMENTS  Cost,    $19,000 

OAKLAND,    Cal.      W.    Bellevue    125    N. 

Grand. 
Three-story      frame      apartments      (24 

rooms). 
Owner — John   J.   Fosen,   309   E,   16th  St., 

Oakland. 
Architect — Clay     N.     Burrell,     1st     Nat. 

Bank   Bldg.,   Oakland. 
Contractor — Axel      Sommarstrom.       lOD 

Sunnyside   Ave.,   Piedmont. 


Plans  Completed. 

APT.  HOUSE.  Cost,   $12,000 

OAKLAND,    Cal.      SE    Bryant    St.    and 

Manila  Ave. 
Two-story     16-room    frame    apartment 

house. 
Owner — San      Francisco      Improvement 

Co..    4  224    Broadway,   Oakland. 
Architect — Not   given. 


To   be   done   b.v   Day's   Work. 

APTS.   &   STORES  Cost,   $15,000 

BERKELEY.      W.   College   Ave.   corner 

Russell. 
Two-story    frame    16-room    apartments 

and  5  stores. 
Owner — John   A   Bischoff,    2717    Russell 

St.,    Berkeley. 
.\rchitect — None. 


Contract  Awarded. 

APARTMENTS  Cost,    $16,000 

OAKLAND.     N.   Lake  Park  Ave.   50  W. 

Rand. 
Two-story   frame   apartments. 


Owner  —   A.     W.    Kiel,     730    Lakeshore 

Ave.,  Oakland. 
Architect — W.      B.      Schirmer,      Thayer 

Bldg.,  Oakland. 
Contractor   —   Alfred     Peterson,      3918 

Lindwood    Ave.,    Oakland. 


Segregated  Figures  Being  Taken. 
APARTMENTS  Cost,   $36,000 

SAN   FRANCISCO.      W    Leavenworth    S 

Sutter  Street. 
Four-story    brick    apartment    house    (6 

4-room  apts.) 
Owner — Ralph  Brown. 
Architect — E.  E.  Young,  251  Kearny  St., 

San  Francisco. 


Figures  to  Be  Taken  Shortly 

APARTMENTS  Coat,    $ 

BERKELEY,   Cal     College  Ave 
Three-Story    frame    apartments    (12    3- 

room). 
Owner — Name   withheld. 
Architect — Clay  N.  Burrell,  1st  Savings 

Bank  Bldg.,  Oakland. 


Segregated  Figures  Being  Taken. 

APARTMENTS  Cost,   $40,000 

SAN  FRANCISCO.  NW  Octavia  and 
California  Streets. 

Three-story  frame  and  stucco  apart- 
ment house  (6  6-room  apts.) 

Owner — E.  E.   Young. 

Architect — E.  B.  Young,  251  Kearny  St., 
San  Francisco. 


SALEM,  Ore. — Salem  Apartment  Co.. 
recently  organized,  will  build  a  $150,000 
Hve-story  fireproof  apartment  house  in 
this  city.  Plans  are  being  prepared  by 
E.  N.  Miller,  architect  and  engineer  ot 
Denver,  Colo.,  and  J.  B.  Matthews,  as- 
sociate. 


BANKS 


Figures  to  Be  Taken  in  About  a  Week. 

ALTBPvATIONS  Cost,   $50,000 

SANTA  ROSA,  Sonoma  Co.,  Cal.  4th 
and    Mendocino    Avenue. 

Remodel  present  bank  and  install  new 
equipment. 

Owner — Exchange  Bank,  Santa  Rosa. 

Architects — H.  H.  Winner  Co.,  Hum- 
boldt Bank  Bldg.,  San  Francisco. 


Percentage 


NE 


Cost,    $25,000 
Market     and 


Contract    Awarded 
Basis. 

ALTERATIONS 

SAN    FRANCISCO. 
Jones    Streets. 

Concrete,  carpentry  and  plastering 
work  to  remodel  basement  and 
portion  of  lat  floor  for  bank. 

Owner —  Anglo-California  Trust  Co., 
Market  &  Sansome  Sts.,  San  Fran- 
cisco, 

Architects — H.  H.  Winner  Co.,  Cunard 
Bldg.,  San  Francisco. 

Contractor — Macdonald  &  Kahn  ,  13U 
Montgomery  St.,  San  Francisco. 


Contracts    Awarded. 

BANK  BLDG.  Cost.    $35,000 

FAIRFAX,    Marin    Co.,    Cal.      NW    Main 
and  Ruffano  Streets. 

One-story     brick     and     reinforced     con- 
crete  bank   building. 

Owner — Fairfax  Bank. 

Architect — A.   J.   Porporato,   619    Wash- 
ington St.,  San  Francisco. 

Vaults  awarded    to   Hermann   Safe   Co., 
216   Fremont   St.,   San   Francisco. 

Plumbing  to  P.  J.  Boscus.  Fairfax. 
Marble    and    Electrical    Work    to    be 

awarded   shortly. 


Contracts  Awarded. 

ALTER,   ETC  Cost,   $15,000 

SAN    FRANCISCO.      16th    and    Mission 

Sts. 
Alter  and  add  to  present  bank. 
Owner  —  Anglo-California    Trust    Co., 
San  Francisco. 
Architect — H.    H.    Winner    Co.,    Cunard 

Bldg. 
Cabinet  Work  awarded  to  Mullen  Mfg. 

Co.,   64  Rausch  St, 
Marble  \%'ork  to  American  Marble  and 

Mosaic  Co.,  25  Columbus  Square. 
Bronze    Work    —    Bayer-Rothgeb      Co.. 

Santa  F'e  Ave.,  Los  Angeles. 


Sub-Contract  Awarded. 

BANK   BLDG.  Cost,   $ 

SUSAN'VILLE,  Lassen  Co.,  Cal. 
Two-story     s'eel     and    concrete     bank 

building-. 
Owner — Lassen    Industrial    Bank. 
Architect — AVin.    Mooser,   Nevada   Bank 

Bldg.,   Tan   Francisco. 
Contractor — G.     Peterson,     251    Kearny 

St.,  San  Francisco. 
Bronze  AVork — Cal.    Artistic   Metal   and 

Wire    Works,    San    Francisco. 
Vault  Work — Herring-Hall-Marvin  Co., 

San  Francisco. 
Warble  'Work — Mission  Marble  Co.,  San 

Francisco. 
Ornamental   Glass — Habenicht  &    Hew- 
lett Co.,  San  Francisco. 
Cabinet    'Work — California      Mill,      San 

Francisco. 
Tile  W^ork — Scott  Co. 
Venetian  Blinds — Western     Blind     and 

Screen   Co. 
IlardTrnre — Palace  Hdw.  Co.     San  Fran. 

Cisco. 
These  contracts  aggregate   $35,720. 


FRESNO,  Cal. — The  Bank  of  Italy 
will  erect  a  class  "A"  building  In  Fres- 
no and  one  in  Visalia,  Tulare  County, 
it  is  also  reported  that  buildings  are 
to  be  erected  in  Sacramento,  Stockton 
and   Los   Angeles. 


BONDS 


SAN  M.A.TEO.  San  Mateo  Co..  Cal. — 
San  Mateo  Union  High  School  District 
plans  to  call  election  to  vote  bonds  of 
$360,000  to  purchase  twenty  acres  of 
the  Carolan  tract  in  Burlingame  and 
erect  a  high  school;  $60,000  tor  site  and 
$300,000  for  school.  A  recent  election 
for  $500,000  failed  to  carry. 


LIVERMORE,  Alameda  Co.,  Cal. — 
October  22  is  date  set  by  Trustees  ot 
Livermore  Grammar  School  to  decide 
the  question  of  issuing  bonds  of  $115,- 
000  to  finance  construction  of  a  new 
grammar  school,  preliminary  plans  for 
which  are  being  prepared  by  Architect 
Henry  H.  Meyers,  Kohl  Bldg.,  San 
Francisco. 


GLENDORA,  Los  Angeles  Co.,  Cal.^ 
The  $60,000  bond  issue  for  extensions 
and  improvements  to  the  city  water 
system  carried  at  a  special  election. 


REEDLEY,  Fresno  Co.,  Cal. — An 
election  will  be  held  Oct.  22  in  the  Al- 
tamont  Union  School  District  to  vote 
bonds  of  $75,000  to  finance  construc- 
tion of  a  new  school  building.  Trus- 
tees of  the  district  are:  H.  E.  Wuerth, 
C.  J.  Jackson,  Fred  W.  Coburn,  G.  Z. 
Dunnegan  and  H.  R.  Bell, 
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NEWPORT  BEACH,  Cal. — A  bond 
sue  of  JSO.OOO  Is  proposed  by  Council 
purchase  a  new  pump  and  new  en- 
ne;  put  In  a  new  pipe  line  from  the 
imping  plant  to  reservoir;  build  a 
pe  line  from  reservoir  to  Newport 
sights  and  purchase  4  acres  of 
iter-bearing  land.  John  McMillan  is 
iter  superintendent. 


win  be  selected.  Under  these  a  struc- 
ture 115  by  78  ft.  in  size  will  be  erect- 
ed, with  an  auditorium  46  by  61  ft., 
seating  360. 


FACTORIES  &  WAREHOUSES 


VISALIA,  Tulare  Co.,  Cal. — The  $11:;.- 
0  bond  Issue  of  the  Visalia  Union 
gh  School  District  has  been  sold  by 
e  county  supervisors.  Proceed.s  tI 
e  sale  will  finance  the  remodeling  ot 
e  old  manual  training  buildinjr  in'.) 
domestic  science  department  antl  th,: 
nstruction  of  new  manual  training 
ops.  Plans  for  the  ImprovenTin  s 
.ve  been  prepared  by  Architect 
•nest  J.   Kump,  Itowell  Bldg.,  Fresm. 


ANAHEIM.  Orange  Co.,  Cal. — Until 
;L  13.  bids  will  be  received  by  City 
ustees  for  purchase  of  $30,000  bonds 
ted    for    sewer    extensions. 


PETALUMA,  Sonoma  Co.,  Cal. — City 
luncil  adopts  report  of  water  conunit- 
0  and  proposes  to  call  election  to 
rchase  system  ot  the  Petaluma 
iwer  and  Water  Co.  and  improve  it; 
nds  to   be  raised   through  a  bond   is- 


ANAHEIM.  Orange  Co..  Cal. — Until 
;t.  13  bids  will  be  received  by  City 
■ustees  for  purchase  of  $50,000  bond.s 
r  water  works  extensions,  inchidinir 
w  well  and  pump  and  new  mains. 


CHURCHES 


ans  Being  Prepared. 

lUP.CH  Cost,  $ 

CTARIO.    San    Bernardino    Co.,    Cal. 
)lIow   tile  Spanish   style  church, 
ener — Christian    Science    Church, 
chitect — F.  A.   Eager.   American   Nat. 
Bank   Bldg.,    Monrovia,   Cal. 


mmissioners    to    Prepare    Plans. 

niRCH  Coat,     $60,000 

ISADE.VA,  Los  Angeles  Co.,  Cal. 
Vernon    St. 

ick,   frame   and   plastered    church. 

vner — Friendship    Baptist     Church. 

•chitect  • —  Norman  F.  Marsh,  211 
Broadway  Central  Bldg..  Los  An- 
geles. 


ork  Started  by  Day  Labor. 
iURCH  Cost.    $18.11 

CRRA  BELLA.  Tulare  Co.,  Cal. 
instruction  of  church  building, 
ener — Fir.st     Presbyterian    Church 

Terra    Bella,    W.    H.    McTIer.   Chai 

man  of  Building  Committee.  Ter 

Bella.  Cal. 
•chitectural       Engineer  —  Claire 

Morris,  706   Morton  St..  Portervil 
pt.  of  I'onstr. — D.  B.  Day.  WoodlaV 


gures  to  Be  Taken  Shortly. 

lUKCH    HLD(J.  Cost,    $ 

VKI4AND.     Webster  St.  near   19th  St. 
ass  "A"  brick  and  terra  cotta  church. 
vner — New   Thought    Congregation, 
■chitect— Clay     .N.     Bnrrell,     1st     Sav. 
Bank    Bldg.,    Oakland. 


FRESNO,  Fresno  Co..  <"al. — Until  Oct. 
bids  will  be  received  by  Architoci 
;nry  F.  Starbuck.  2550  Merced  .St., 
•egno,  for  painting  the  German  Vn-'- 
0S8  Church.  F  and  San  Diego  sIreclK. 
•■•sno.  Specincalions  may  be  had  from 
p  architect. 

HANFORD.  Kings  Co..  Cal. — First 
•thodlst  Church  plannlnK'  construci - 
(f  of  a  $50,000  edifice  at  Ninth  and 
win  streets.  Plans  have  been  submit - 
i  by  four  arrhitecta  and  a  selection 
III  not  be  made  until  plana  of  a  fifth 
chitect  are  submitted  One  of  thf 
ans   already   received,    It    Is   thought. 


Contract  Awarded. 

BRICK    BLDG.  Cost,    $29,284 

LOS  ANGELES.  San  Pedro  St.  betw. 
5th    and    6th    Sts. 

Two-Sftory    brick    building. 

Owner— Thos,    I.    Woods. 

Architect  —  T.  Beverley  Keim.  Jr., 
Haas   Bldg.,   Los  Angeles. 

Contractor — Clarence  Bean,  801  Story 
Bldg  ,   Los  Angeles. 

I'luniliinf;    to   Chas.   Arndt $1878 

Kieetric   Work    to    F.    B.    Newbery 

Co 126.-! 

Sheet  Metal  AVork  to  Jas.  A.  Nel- 
son   Co 749 

r:ievntor   to   Otis   Elevator  Co 1980 

Kooflne;  to   Angelus  Roofing  Co...      571 

S«cel  Sash  to  W.  C.  Lea 1190 

Contract   tor  painting,  hardware  and 

.sprinkling  system  have  not  been  let. 

Contract  Awarded. 

ADDITION,  En'C.  Cost,  $52,000 

LOS  ANGELES.  Cal.     922  E  1st  St. 

One-Story  addition  and  alterations  to 
brick    and    concrete    plant. 

Owner — Swift  &  Co.,  922  E.  1st  St.,  Los 
Angeles. 

Architect — Eng.  Dept.  of  Owner  at  Chi- 
cago, 111. 

Supt.  of  Const. — J.  E.  Catem. 

Contractor — F.obert  E.  Millsap,  423 
Marsh-Strong    Bldg.,    Los    Angeles. 

Plans    to   be  Prepared. 

FACTORY  Cost,   $ 

SAN    FRANCISCO.      NW    Mission    and 

Thirteenth    Sts.,    285x211. 
Four-Story    Class    C    factory    building. 
Owner — Pacific      Embroidery    Co.,      130 

Sutter  St.,  San   Francisco. 
Arcihtect — Not    Selected. 


f'cntract  Awarded. 

ALTERATIONS  Cost,  $ 

SAN   FRANCISCO.      SE    California   and 

Drumm    Sts. 
Alter    3-siory    building. 
Owner — Name  withheld. 
Architect — A.  H.  Knoll,  Hearst  Bldg. 
rnrpeiifcr  work,  etc.,  to  Fontanel! i  & 

Toza.    1682   Eddy   St. 
I'liimhinc  and  hcnting  to  J.  J.  McLeod. 

1246  Golden  Gate  Ave. 
Mill  work    to   National  Mill   &   Lumber 

Co.,  318  Market  St. 


Plans  Er'ing   Prepared. 

CREAMERY  BLDG.  Cost,  $160,000 

DAVIS,   Yolo  Co.,  Cal. 

Two-.story  reinforced  concrete  and  tile 

creamery    building. 
Owner — ITniversity  ot  California. 
Architect — Wm.  C.  Hays.  1st  Nat.  Bank 

Bldg.,   San   FVancisco. 
NOTE: — Plans  will   be  ready  for  fig- 
ures about  October  15th. 


Plans   Being  Figured. 

FACTORY    HLDG.  Cost.    $200,000 

SOUTH  SAN  FRANCISit). 

One     three    and     four-story     reinforced 

concrete  factory  building. 
Owner — Fontana  Products  Mfg.  Co..  112 

Market   St.,  San   Francisco. 
.Vrchitect — P.     Kighetti,     12     Geary     .St.. 

San  Francisco. 
Figures   arc    being    taken    tor   a    gen- 
eral conliact. 

Plans  Being  Prepared. 

FACTORY    BLDG.  Cost.    $25,000 

K.MERYVILLE,       Alameda      Co.,       Cal. 

Powell  and  Beaudry  Sts. 
One    and    2-story    brick     and    concrete 

factory.   30x172    ft.    (1st    unit). 
Owner — Gre.-it    Western    Meter   Co.    (R. 
'.T.   Lyman,    Pres.),    105   Montgomery 

St.,   San   Francisco. 


Architect — Geo.     Rushforth,     354     Pine 
St..   San   Francisco. 
Four    additional    units    will    be    built 
later. 


I'lan.s    to   be  Prepared. 

MFC.    I'LANT  Cost,    I 

SAN  FRANCISCO.  Adjoining  No.  330 
T.  iith  Street. 

Two  or  tour-story  brick  manufactur- 
ing  plant. 

Owner — U.  S.  Metal  Products  Co.,  330 
Tenth  St.,  San   Francisco. 

Architect — Withheld    for   present. 


Plans  Being  Prepared — Contract 

Awarded. 
OIL  DISTRIBUTING  PLANT 

Cost,  $20,000  to  $30,000 
O.XKL.A^.ND,  Cal.     Key   Route   Basin   on 

Parr  Terminal  property. 
Two     1 -.story    and    one     1-story    frame, 

concrete  and  corrugated  iron  bldgs. 

for  oil  distributing  plant. 
Owner — American  Petroleum  Corp..  343 

San.some  St.,  San  Francisco. 
.Architect  —  Carl     Werner,     Humboldt 

Bank  Bldg.,  San  Francisco. 
Contractor — Hannah  Bros.,  142  Sansome 

St. 


Contract    Awarded. 

FACTORY    BLDGS.  Cost,    $ 

VERNON,   Los  Angeles   Co.,   Cal.      49th 

and   Pacific  Blvd. 
Five    brick    paint    factory    buildings. 
Owner — Bradley-Wise     Paint    Co.,     650 

Santa  Fe  Ave.,  Los  Angeles. 
Architect    and    Contractor — Gordon    La 

Barr,     2000     E     Vernon     Ave.,     Los 

Angeles. 


VAT.LE.IO,  Solano  Co..  Cal.— Charles 
Hollingsworth,  broker  of  Oakland,  is 
communicating  with  the  Vallejo  Cham- 
li'T  of  Commerce  regarding  the  estab- 
lishment of  an  automobile  plant  in 
Vallejo.  Hollingsworth  represents  the 
Paramount  Automobile    Company. 


SAN  FRANCISCO.— Joe  Shoong  Co.. 
926  Market  St..  has  leased  a  building 
on  Washington  St.  25  feet  west  of 
Kearny  and  will  remodel  it  into  an 
up-to-date  factory  for  ladies'  ready- 
to-wear  garments. 


LONG  BEACH,  Los  Angeles  Co..  Cal. 
— Earl  S.  Daugherty  and  Erving  G. 
Diess.  American  and  Willow  Aves., 
Long  Beach,  have  been  appointed  Long 
Beach  asents  for  the  California-Curtis 
Co.  and  $50,000  aviation  plant  addi- 
tions have  been  announced,  to  include 
concr.  floored  hangars  for  ten  planes, 
warehouses,  mechanical  department, 
field  ofllces  and  a  runway  290  ft.  wide 
:ind    3000    ft.    long. 


LONG  BEACH.  Los  Angeles  Co..  Cal. 
Vern  Dumas  ot  the  Cal.-Mex.  Oil  & 
Refining  Co.  has  announced  that  the 
company  contemplates  the  erection  of 
a  $150,000  oil  refining  plant  in  Long 
Beach,    work    to   commence   in   October. 


PI Ri: HOUSES  AND  JAILS 

I'ontrait    .Vwarded. 

FIREHOCSE  Coat.  $ 

FRESNO.   Fresno  Co.,  Cal.     North   Van 

Ness  .Ave. 
Constructing;   flrehouse. 
Owner — City      of      Fresno,      R.      Y.      St. 

George,   City  Clerk. 
.\r<hitect — Not   given. 
Contractor — Howard     Dickev,     Fresno. 

Cal. 
Other    bidders    were: 

li.    W.    McKnIght    $12.30" 

Paulsen  &  Stangley   12,400 

Collman   .t  Speidel    11.956 

FreilerickHon  &  Shannon 13.887 

Plans   Being  Figured — Bids  Close   Nov. 

1.    1921. 
JAIL  BLDO,  Cost,  $100,000 


8 


SANTA  ANA,  Orange  Co..   Cal. 

Four-story  and  basement  reinforced 
concrete  jail   l^ldg.,   100x125. 

Owner — Orange  County. 

Arcliitect — John  and  Donald  B.  Par- 
kinson, 420  Title  Insurance  Bldg.. 
Los  Angeles. 


FLATS 


Plans    Being    Prepared. 

FLATS  Cost,   i 

SAN  FRANCISCO.     Park  Presidio  Dist. 
Group  of  frame  residential  fiats  (brick 

walks,  and  coping,  fountains,  pools, 

etc.). 
Owner — Name  withheld. 
Architect — Henry      Shermund,      Hearse 

Bldg 


BUILDING     AND     ENGINEERING 

Segregated  Figures  Being  Taken. 


NEWS 


Saturday,      October      1, 


Contract   Awarded. 

B'LATS  Cost,  $15,500 

SAN  FRANCISCO.  W  14th  Ave  149  N 
Cabrillo. 

Two-story  and  basement  frame  (2) 
flats. 

Owner — Foster  Keating,  22  Ramona  St., 
San  Francisco. 

Designer  and  Contractor — Walter  G. 
Vodden,  760  Cole  St.,  San  Fran- 
cisco. 


Segregated   Figures   Being   Taken. 
ALTERATIONS  Cost,    $3,000 

OAKLAND.  Alameda  Co.,  Cal.     No.   601 

Oakland  Avenue. 
Alter    two-story    frame    residence    into 

2  flats. 
Owner — Mrs.  H.   W.  Jackson. 
Architects — Miller    &    Warnecke,    Perry 

Bldg.,  Oakland. 


Plans  Completed. 

FLATS  Cost,    $12,000 

OAKLAND.     N.   Lakeshore   Ave.   116   E. 

Rand  Ave. 
Two-story   11-room    frame   flats. 
Owner — Geo.     Scrivani,     216     Franklin 

St.,  Oakland. 


To  Be  Done  By  Day's  Work. 

FLATS  Cost,    $12,000 

SAN    FRANCISCO.      W.    Ashbury   133-4 

S.    Grove. 
Two-story     and     basement    frame     (4) 

fiats. 
Owner — W.  L.   Hemminga,   47    Ashbury 

Street. 
Architect — None. 


Contract    Awarded. 

FLVTS  Cost,    $9000 

SAN    FRANCISCO.      E.    29th   Ave.   70    N. 

Anza. 
Two-story    and     basement     frame     (2) 

flats. 
Owner — Herman    Schafer,    2124     Geary 

Street. 
Architect — None. 
Contractor— John    Little,    1035    Lincoln 

Way. 


To  be  Done  by  Days  Work. 

FLATS  JS.""" 

SAN  FRANCISCO.  W  Ashbury  25  and 
:,0  N  Hayes  Street. 

Two  two-story  and  basement  frame 
flats  (4  flats  each). 

Owner — Westerly  Constr.  Co.,  181  Lib- 
erty St.,  San  Francisco. 

Architect — J.  W.  Ellings,  181  Liberty 
St.,  San  Francisco. 


Contract    Awarded. 

FLATS  Cost,  $13,150 

SAN  FRANCISCO.     W  Buchanan  St.  N. 

Lombard. 
Except   finish   hardware,   light   fixtures 

and   window   shades   for   a    2-story 
"    frame   and  plaster  flat   building   (4 

4-room    flts). 
Owner — S.   Coturri. 
Architect— O.  R.  Thayer,  110  Sutter  St., 

.San    Francisco. 
Contractor— G.    Ferroni    &    Sons,    1026 

Filbert  St 


FRAME  FLATS  Cost,   $20,000 

SAN   FRANCISCO.        Lake     Street   near 

Twenty-eighth  Avenue. 
Two-story  frame  flats  (4  5-room  flats). 
Owner — Miss  Smith. 
Architect — E.  E.  Young,  251  Kearny  St., 

S.an  Francisco. 


GARAGES 


Plans    Completed. 

GARAGE  Cost,    $10,000 

OAKLAND.  Cal.  W.  Park  Blvd.  80  N. 
E.    78th. 

One-story  concrete  garage. 

Owner — T.  H.  Mullen,  265  9th  St..  Oak- 
land. 

Architect — Not   given. 


Contract   Awarded. 

GARAGE  Cost,  .$8,600 

SAN  FRANCISCO.      S  Ocean  Ave.  25  — 

Lakeside. 
One-story  brick  public  garage. 
Owner — Liennie     Parker,  2629     Mission 

St.,   San  Francisco. 
Architect  —  W.    S.      Cuthbertson,    2265 

Market  St..  San  Francisco. 
Contractor — Olat   Olsen.    2771    San    Jose 

Ave.,  San  Francisco. 


GOVERNMENT    WORK    AND 
SUPPLIES 


Contract  Awarded — Want  Sub-Figures 
for  Reinforcing  Steel  and  Steel 
Rails. 

WHARF  APPROACH  Cost,  $3,841 

FORT  BAKER,  Marin  Co.,  Cal.  Ap- 
proach to  wharf. 

Owner — U.   S.   Government. 

Architect — Owner. 

Contractor — R.    S.    K.   MacMillen,    lo3-A 
Duncan  St.,  San  Francisco. 
Mr.   MacMillan  wants   bids   for  about 

500    tons   of   reinforcing    steel    and    120 

ft.   of  steel  rails,   double   track,   25   lbs. 

to  yard. 


WASHINGTON.  D.  C. — The  contract 
for  installing  electric  freight  elevator 
in  the  U.  S.  postoiflce  and  courthouse. 
I'ortland,  Oregon,  has  been  awarded 
to  the  Otis  Elevator  Co.,  Metropolitan 
Bank  Bldg.,  Washington,  at  $5565; 
time   for  completion,   115   days. 

■WASHINGTON,  Cal. — McMyler-Inter- 
state  Co.,  Bedford,  Ohio,  awarded  con- 
tract by  Bureau  of  Yards  and  Docks, 
Navy  Department,  for  fur.  and  del.  50- 
ton  steam  locomotive  jib  crane  to 
I'uget  Sound  Navy  Yard.  Bid,  $162,899; 
time  for  completion  of  contract,  2S0 
days.     Specification  4478. 


WASHINGTON.  D.  C. — Bids  are  being 
received  by  Bureau  of  Supplies  and 
Accounts.  Navy  Department,  for  the 
following  materials:  date  for  opening 
bids  as  noted  at  end  of  each  paragraph: 

Schedule  8719,  for  various  eastern 
and  western  navy  yards,  steel  sockets 
for  Morse  taper  shank  tools,  October 
18. 

Schedule  S772.  for  1  electrically 
operated  dough-mi.xing  machine  with 
spare  parts.  October  IS. 

Schedule  8792,  for  various  eastern 
and  western  navy  yards,  miscellaneous 
padlocks,   October   IS. 

Schedule  S794,  for  delivering  f.  o.  b. 
contractor's  works,  24  sets  motor-driv- 
in  reel  mechanisms,  October  11. 

Schedule  S79S,  for  Mare  Island,  15,000 
lbs.  sheet  lead,  October  18. 

Schedule  8S08.  for  navy  yard.  Mare 
Island,  Cal.,  13,000  ft.  white  pine,  Oc- 
tober 18. 


a  sewage  ejector,  etc.,  at  the  United 
States  Post  Office,  Stockton,  Cal.  Geo. 
E.    Wright,    Chicago,    $3,380. 


WASHINGTON,  D.  C— Until  Oct.  6, 
bids  will  be  received  by  Supervising 
Architect.  Treasury  Department,  for 
fur.  and  install.  6  steel  cases  in  Port- 
land, Ore.,   postofflce. 


HALLS  AND  SOCIETY  BUILD- 


INGS 


Contract    Awarded. 

BRICK  BLDG.  Cost,  $ 

LONG   BEACH,    Los   Angeles,   Co.,   Cal. 

Three-story  brick  building  (gymna- 
sium,   Sunday    school    rooms,    etc.). 

Owner — Salvation    Army. 

Architect — None. 

Contractor — J.  W.  Davidson,  361  Wal- 
nut St.,  Long  Beach. 

Contracts    i;ecorded. 

INDUSTRIAL  HOME  Cost,  $50,000 

SAN  FR.\NCISCO.  N  Harrison  112-6  E 
Fifth    Street. 

Three-story  and  basement  reinforced 
concrete  Class  C  Industrial  Home 
Building. 

Owner — Salvation  Army  Industrial  De- 
parlmert,  870  Harrison  St.,  San 
Fraicisco. 

Architoct  —  Norman  R.  Coulter,  46 
Kearr.y  St..  San  Francisco. 

Kxoavating,  concrete  vrork,  steel  re- 
inforcing:, ro4if,  skylights.  fire 
escapes,  cement  plaster,  finish  floors 
paintingr.  etc.»  awarded  to  Vukice- 
vich  &  Bagge,  180  Jessie  St..  S?an 
Francisco,  at  $47,750. 

Plnmbin^,  roni^rhing:  in  fixtures,  etc.^~ 
J.  J.  McLeod.  2146  Golden  Gate  Ave. 
at  $4800. 

Steam  heating  installation. —  Gilley 
Schmidt  Co.,  Inc.,  198  Otis  St.,  at 
$2964. 

Klectric  wiring — Pacific  Electric  Con- 
struction Co.,  1117  Market  St,  at 
$1750. 


Plans    Being   Prepared. 

.\UDITORIUM.   ETC.  Cost,   $45,000 

DOWNEY,  Los  Angeles  Co.,  Cal. 

One-story  brick  and  concrete  audito- 
rium and  a  1-story  frame  and  plas- 
ter   gymnasium. 

Owner — First   Presbyterian   Church. 

Architect — H.  M.  Patterson,  324  O.  T. 
Johnson    Bldg.,    Los    Angeles. 


HOSPITALS 


Plans    Being   Figured — Bids    Close    Oct. 

17,    1921,    11   a.    m. 
HOSPITAL  BLDG. 

Cost,  $250,000  to  $300,000 
LOS  ANGELES,  Cal.  County  Hospital. 
Three-story     and     basement     Class     A 

hospital   bldg.,   156x158. 
Owner — Los    Angeles    County. 
Architect — County     Mechanical     Dept., 
Wm.   Davidson.  Chief   Engineer. 

Bids  are  being  taken  separately 
on  the  general  contract,  elevator  en- 
closures, ornamental  iron  and  for  a 
complete    refrigeration    plant. 

Separate  bids  will  be  received  at  the 
same  time  for  furnishing  and  install- 
ing an  engine  generator  set  and  power 
house  at  the  hospital.  The  work  will 
include  all  necessary  piping  and  wir- 
ing for  the  engine  room.     Cost,  $15,000. 

Plans  may  be  obtained  from  the  of- 
fice of  the  Board  of  Supervisors,  Hall 
of   Records,   Los  Angeles. 


WASHINGTON,  D.  C. — Only  one  bid 
was  received  by  the  Supervising  Ar- 
chitect's  Oflice    for   the    installation    of 


Work   Started. 

HOSPITAL  Cost,    $30,000 

VALLEJO.  Solano  Co.,  Cal.     Sutter  and 

Tennessee   Streets. 
One-story  frame  and  concrete   hospital 
Owner  —  Vallejo       General      Hospital. 

(Thos.  Williams,  Mgr.) 
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rcbltect  —  Mr.  McBaln,  Mare  Island 
Navy    Yard. 

jfltractor — Geo.  BarenchI,  921  Ken- 
tucky St..    Vallejo. 


•ellmlnary   I'lans  Approved— Working 

Prawlngs   Being   Prepared. 
OSriTAL  Cost,    $173,000 

i.N    JOSE,    Santa    Clara    Co.,    CaJ.      .\ 

E-Santa  Clara  St.  near  14th  St. 
.iree-story      fireproof      hospital       (?.'> 

bed:?), 
wner — San  Jose  Hospital  Assn.,  a  cor 

'poratlon. 
-cbltects — Binder    &    Curits.    255  V4    S- 

First  SI.,  San  Jose. 


ATLANTA. — Locations  of  six  of  the 
ne  free  hospitals  tor  crippled  chil- 
en  which  the  Nobles  of  the  Mystic 
itlne  are  to  establish  at  a  cost  of 
,000.000  have  been  decided  upon  by 
I  trustees.  Among  the  institutions 
e  those  to  be  erected  at  San  Fran- 
3CO  and  Portland,  Ore.,  at  a  cost  of 
tO.OOO  each. 


HOTELS 


ans  Being  Prepared. 

OTEL,   ETC.  Cost,  $500,000 

^EN'DALE,  Los  Angeles  Co.  Glen- 
dale  Ave  and  Broadway. 

j-;8tory  and  basement  reinforced  con- 
crete or  steel  frame  hotel  and  store 
bldg.  229x235  (13  stores,  305 
rooms). 

vher — Ambrosini  Hotel  Co.  (Anthony 
Ambrosini.  146  S.  Jackson  St., 
Glendale.    president). 

rchitect — Roy  L.  Kent  Co.,  130  S. 
Brand   Blvd.,   Glendale. 


gregated    Figures    to    be    Taken    in    a 

Few  Days. 
JTEL  Cost.    $70,000 

lN  LUIS  OBISPO,   Cal. 
po-story   frame  and  stucco   hotel    (32 

rooms  and    32    bathrooms), 
'ner — S.    Leggett,    San    Luis    Obispo, 
■chitects — Miller   &    Warnecke.    Perry 

Bldg..  Oakland. 


intract  Awarded. 

iTEL   BLDG.  Cost,    $125,000 

..ACEKVILLE,     El    Dorado    Co..    Cal. 

Iluljican    River,    16    miles    northeast 

of   Placerville. 
ame  75-room   hotel. 
irneV— A.     P.     T.     Elder.     Washington, 

D.  C,  and  St.  Francis  Hotel,  S.  F. 
chitect — Geo.  C.  Sellon  &  Co.,   Mitau 

Bldg.,  Sacramento, 
■ntractor — A.  A.  Love. 


■Ick    Work    Contract    Awarded. 

WEL  Cost,   $ 

JLARE,  Tulare  Co.,  Cal. 

Ick  work  for  4-story  brick  hotel. 

rner— San      Joaquin      Valley      Hotel 

Corp. 
chltect — L,    L.    Jones.    Citizens    Nat. 

Bank  Bldg.,  Los  Angeles, 
ntractor  —  Pritchard    Bros.,    Rowel  I 

Bldg.,  Fresno. 


POWEB  PLANTS 


WA.SHIXGTON,  n.  C— R.  T.  Har.l- 
J  has  applied  to  the  Federal  Power 
mmi.ssion  for  a  preliminary  permit 
r  a  proposed  project  which  contem- 
Jtes  the  division  of  water  from 
icks  Creek  and  Grizzly  Creek,  tribu- 
rles  of  the  North  Fork  of  the  Feather 
ver,  to  a  common  forebay  and  power 
u»e  to  be  located  in  Plumas  County. 
Ilrornia.  The  total  development 
ill  bt;  approximately  10,000  horsc- 
wer,  and  the  proposed  use  of  the 
m  will  be  for  mining  and  manufac- 
rlng  purposes. 


PUBLIC  BUILDINGS 


Plans    Being    Figured — Bids   Close   Oct. 

4,    1921,    8    p.    m. 

ALTERATIO.N'S,     ETC.  Cost,     $ 

WATSONVILLE,  Santa  Cruz  Co,,  Cal. 
Alterations  and  addition  to  City  Hall. 
Owner — City     of     Watsonville     (M.     M. 

Swisher,   Clerk). 
Architect — None. 

Plans     may     be     obtained     from     the 
Clerk's   office. 


PALO  ALTO,  Santa  Clara  Co..  Cal. — 
City  Council  planning  to  call  bond 
election  to  vote  funds  for  financing 
construction   of  a   new   library. 

PALO  ALTO.  Santa  Clara  Co..  Cal.— 
City  Engineer  J.  F.  Byxbee.  Jr.,  has 
been  instructed  by  the  Council  to  pre- 
pare preliminary  plans  and  estimates 
of  cost  for  enlarging-  the  city  hall. 

SACRAMENTO,  Cal.— Geo.  Hudnutt, 
Inc.,  contractors  and  engineers,  Cali- 
fornia Fruit  Bldg..  Sacramento,  have 
prepared  preliminary  plans  for  an  im- 
mense stadium  or  coliseum  for  the 
State  Fair  Grounds  to  cost  approxi- 
mately $1,000,000.  Contractor  Hudnutt 
proposes  that  the  city  of  Sacramento 
take  the  lead  in  the  proposition  by  do- 
nating a  fund  approximating  $5  per 
capita.  This,  he  figures,  should  amount 
to  $375,000.  Among  the  other  leading 
counties,  he  suggests  that  they  raise 
through  appropriation  or  other  means 
$1  per  capita.  The  amount,  he  esti- 
mates, easily  would  reach  the  million- 
dollar   mark. 


SAN  FRANCISCO.— City  Park  Com- 
missioners planning  a  new  playground 
at  foot  of  Sloat  Boulevard  and  a  new- 
golf  course  opposite  the  old  Ingleside 
race  track  grounds.  Approximately 
$150,000  will  be  expended  in  the  im- 
provements. 


SAN  FRANCISCO— No  bids  were  re- 
ceived on  September  2Sth  by  Jas.  Do 
Succa,  secretary.  Park  Commission, 
Park  Lodge,  Golden  Gate  Park,  for  in- 
stalling heating  system  in  Park  M2- 
moi-ial   Museum. 


RESIDENCES 


Contract   Awarded. 

BIT.NGALOW  Cost,    $54S0 

SAN   JOSE,   Santa   Clara   Co.,   Cal. 
One-story     7-room    bungalow     (shingly' 

e.xterior. 
Owner — Chas.  L.  and  Verna  B.  Bean.    ■" 
Architect — Chas.   S.  McKenzie.   Bank   of 

Italy  Bldg..  San  Jose. 
Contractor — Wm.  M.  Myer,  Blaney  Av.. 

San  Jose. 


Owner  Taking  Figures. 
GARAGE  Cost.    $6,000 

BERKELEY,  Cal.     Woolsey  Street. 
Two-story  frame  and  plaster  residence 

and   separate   garag-J. 
Owner — Mrs.   L.  A.  Penn,   2356  Woolsey 

St.,  Berkeley. 
Architects — Miller   &    Warnecke,    Perry 

Bldg.,  Oakland. 


SAN  FRANCISCO— Thomas  Coleman 
has  purchased  through  the  office  of 
Charles  M.  Dufflcy  twenty  lots  on 
Thornton  Ave.  and  Junipero  Serra  Blvd. 
on  w-hich  he  intends  to  erect  modern 
bungalows. 


Plans   Being   Figured. 

RESIDE.NCE,    ETC.  Cost,    $8,000 

MARYSVILLE,    Yuba    Co.,    Cal. 
One-story    frame    and    plaster  •  country 

residence  and   garage. 
Owner — Mrs.    Walter    McCauley. 
Architects — Miller    &    Warnecke,    Perry 

Bldg..  Oakland. 


Figures       are     being       taken       from 
MaryaviJle  contractors. 


Contracts  Awarded. 

RlCSlDtlNCE  Cost.  $ 

SAN     FRANCISCO.       E    Sixteenth    Ave 

I  >n  S  Balboa  St. 
Two-story   and    basement    frame    resi- 
dence. 
Owner — Albert  Hoeflich,   57   Geary   St., 

San   Francisco. 
Architect— A.    H.    Knoll,    Hearst    Bldg., 

San   Francisco. 
■'aintinBT  to  C.  B.  Sovig,  180  Jessie. 
S(.nir»   to  S.  M.   Phillips,   71S  Bryant  St. 
IMiiinhiiit;  to  J.  J.   McLeod,   1246  Golden 

'late  Ave. 
Cnriientry,  rooflngr  and  cement  work  to 

A.   L.  Thulin,  242   18th  Ave, 
Mill    Mork   to   National   Mill   &   Lumber 

Co.,    318  Market   St. 
Electric    Work    to    Fk.    J.    Klimm,    221 

Oak  St. 
Sheet  metal  work  to  Western  Furnace 

•Si    I'ornice    Co.,    202    Brannan. 


Plans    Completed. 

RESIDENCE  Cost,   $12,000 

SAN  FRANCISCO.  NW  Jackson  and 
Locust   Streets. 

One-story  and  basement  frame  and 
stucco  residence  (7  rooms  and  ga- 
rage). 

Owner — Withheld. 

Architect— A.  H.  Knoll,  Hearst  Bldg.. 
San    Francisco. 


Plans  Being  Prepared. 

BUNGALOWS  Cost    $ 

SOUTH    SAN    FRANCISCO,    San    Mateo 

Co  .  Cal.     Olive  and  Baden  Aves. 

West  of  Orange  and  in  High  School 

Park. 
Twenty  one-story  frame  bungalows. 
Owner — South    San    Francisco    Land    & 

Improvement    Co. 
Architect — Ernest  J.  Norberg,   Bankers' 

Invst.  Bldg.,  San  Francisco. 


Bids   In   and   Under  Advisement. 

RESIDENCE  Cost.     $ 

SAN   FRANCISCO.      Third   Avenue   N  of 

Fulton  Street. 
Frame  and  stucco  residence   (6  rooms) 
Owner — Mrs.  M.  Schubener. 
Architect  —  Henry    Shermund,    Hearst 

Bldg.,  San  Francisco. 


Contract  Awarded. 

RESIDENCES       Cost,  $5500  &  $6000  ea. 

SAX  FRANCISCO.     Westwood  Park. 

Eight   1-story  frame  residences. 

Owner — Hans  and  wf.,  Esther  F.  Nel- 
son,  1375   Plymouth  Ave. 

Architect— Chas.  F.  Strothoft,  2274  15th 
V  Street. 

Contractor — Nelson  Bros.,  1375  Ply- 
mouth Ave. 


Contract   Awarded 

4    RESIDENCES  Cost,  $22,400 

SAN  FRANCISCO.     E.   36th  Ave.   100  N. 

Geary  St. 
Four  two-story   frame   residences. 
Owner— P.  McHugh. 
Architect — Not    given. 
Contractor — T.  G.  and  R.  E.  Meyer.  5325 

Geary    St.      ' 


Contract    Awarded. 

RESIDENCE  Cost,   $10,000 

SAN  FRANCISCO.  W.  14th  Ave.  202-8 
S.  Balboa. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Wilson  Hall  Bennett,  120  Mar- 
ket St. 

.•\  rchitect — None, 

Contractor — Lyon  &  Hoag.  660  Market 
St. 


Plans  Being  Figured. 

ItESlDENCE  Cost.    $10,000 

PALO  ALTO,  Santa  Clara  Co..  Cal. 
one-story   and     basement      frame     and 

stucco  residence. 
Owner— Dr.  E.  P.  H.   Weiss. 
Architect  —  John      K.      Branner,       251 

Kearny  St.,  San  Francisco. 


: 
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Contract   Awarded. 

DWELLING  Cost,    $10,000 

MERKELBY.      N.    Avalon    Ave.    140    W. 

Oak  Knoll. 
Two-story   9-room    frame   dwelling. 
Owner — H.  Reinhardt. 
Architect — N'one. 
Contractor — Mason-McDuffie    Co..    Shat- 

tuck   and    Addison,    Berkeley. 


Contract    Awarded. 

RESIDENCE  ?28,000 

SAN  FRANCISCO.  Lots  3  anfi  4  Blk  8. 
St.    Francis    Wood. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Mrs.  Abbie  E.  Wilkins,  25  St. 
Francis   Blvd.,   San   Francisco. 

Architect — J.  Reid  Jr.,  1st  National  Bk. 
Bldg.,  San  Francisco. 

Contractor — A.  C.  Hamerton,  475  Dewey 
Blvd..    San    Francisco. 


Contract  Awarded. 

RESIDENCE  Cost.   $6000 

SAN  FRANCISCO.  Chestnut  between 
Franklin   and   Van   Ness   Ave. 

Except  painting,  plumbing,  electric 
wiring,  glass,  glazing,  hot  air  fur- 
nace, flues,  roofing,  finish  hard- 
ware, light  fixtures  and  window 
shades  for  a  two-story  frame  and 
plaster  residence  (9  rooms)  and 
garage. 

Owner — V.  A.  Valente. 

Architect — O.  R.  Thayer,  110  Sutter  St., 
San  Francisco. 


SCHOOLS 


Plans    Being   Prepared. 

SHOWER  ROOMS,  ETC.       Cost.  $35,000 

Fresno.   Fresno   Co..  Cal.      High   School 

athletic    field. 
Brick    shower    and   locker    rooms    (two 

buildings),    tile    roofs. 
Owner — Fresno  Board  of  Education. 
Architect — Coates     &     Traver,     Rowell 

Bldg.,  Fresno,  Cal. 


Plans   Being    Prepared. 

SCHOOL   BLDG.  Cost.    $18,000 

FRESNO.   Fresno   Co..  Cal. 

Hollow     tile,     stucco     exterior,     school 

building. 
Owner — Teilman    School    District. 
Architect^ — Coates     &     Traver,     Rowell 

Bldg.,    Fresno,    Cal. 


Bids  to  Be  Called  Shortly. 

SCHOOL   BLDG.  Cost,   $48,000 

MALAGA.  Fresno  Co.,  Cal. 

One-story   tapestry   brick   school   bldg., 

6    rooms    and    auditorium    seating 

300. 
Owner — Malaga  School  District. 
Architect — Swartz    &     Ryland,     Rowell 

Bldg.,  Fresno,  Cal. 


Plans    Being    Figured — Bids    Close    Oc- 
tober 11,  1921,  at  4  p.  m. 
SHOP  BLDG.  Cost,  $20,000 

BERKELEY,  Alameda  Co.,  Cal.      South 

Berkeley.    " 
One-story  brick  vocational  shop  build- 
ing. 
Owner — Berkeley   Board   of   Education 
Architect — 'Wm.   C.    Hays,    1st   National 
Bank   Bldg.,   San   Francisco. 

Segregated  figures  are  being  taken 
as  follows: 

Excavating,   concrete  and   grading. 

Carpentry  and  millwork. 

Plumbing. 

Electrical. 

Masonry. 

Roofing  and  sheet  metal  work. 

Plans  may  be  obtained  from  Mr. 
Hays'  office  on  a  deposit  of  $10  for  five 
days. 


Oct. 


Plans    Being    Figoired — Bids    Clos 

11,  1921.  4  p.  m. 

MECHANICAL  EQUIP.  Cost,   $ 

BERKELEY,   Alameda  Co.,   Cal.     High 

school   grounds. 
Mechanical    equipment    for    the   boiler 


house   of   the   high   school. 
Owner — Berkeley    Board    of   Education. 
Architect — Wm.     C.      Hays.      1st      Nat. 
Bank   Bldg..   San   Francisco. 
Plans  may  be  obtained  from  the  ar- 
chitect's  office   on   a   deposit   of   $10. 


Bids  Opened   and  Taken  Under  Advisp- 

ment. 

ADDITION.   ETC.  Cost.  $ 

GILROY,   Santa  Clara   Co.,   Cal. 
One-story    frame    and    plaster    addition 

(3-rooms)    and    alterations    to    old 

building. 
Owner — Madrone    School    District. 
Architects — Wolfe  &   Higgins,   Auzerais 

Bldg.,  San  Jose. 

Holmes    Bros,    Gilroy $13,925 

W.    H.    Decoto,    Madrone 14,236 

John    Gale,   Madrone 14.212 

Al.   Compton.  San  Jose 16,439 


Contracts    Awarded. 

SCHOOL    BLDG.  Cost,    $16,170 

HAYW.4RD,     Alameda     Co.,     Cal.       Or- 
chard Ave.  and  Soto  St. 

One-story  frame  and  plastered  4-room 
school. 

Owner  —  Hay  ward     Grammar     School 
District. 

.Architect — Henry    C.    Smith,    Humboldt 
Bank  Bldg.,  San  Francisco. 

Contractor — Sorensen    Bros..    1110    "C" 
St..  Hayward. 
Heating  awarded   to   Jas.   A.   Nelson, 
517   6th  St.,   San   Francisco,   at   $1122. 


Contract  Awarded. 

SCHOOL  Cost,   $17,430 

SANTA  ROSA,  Sonoma  Co.,  Cal.  Rose- 
land   School   District. 

One-story  frame  and  stucco  school  (4 
rooms  and  auditorium). 

Owner — Roseland  School  District. 

Architect — Norman  R.  Coulter.  46  Kear- 
ny St.,  S-an  Francisco. 

Contractor — W.  J.  Meeker,  Santa  Rosa. 


Plans   Being   Figured — Bids   Close   Oct. 
19,   1921.   9   a.   m. 

SCHOOL  BLDG  Cost,  $ 

LOS     ANGELES'.       Avenue     21     School 
site. 

Two-story  and  basement  brick  and  re- 
inforced  concrete   school,   138x87. 

Owner — Los   Angeles   Board   of   Educa- 
tion. 

Architect   —  Montgomery    &   Nibecker, 
Story   Bldg.,    Los   Angeles. 
Separate     bids    willbe    taken    for    a 

general     contract,     painting,     heating, 

plumbing    and    electrical    work. 

Plans     may     be     obtained    from     the 

secretary's    office,    730    Security    Bldg., 

Los   Angeles. 


Plans  Being  Figured — Bids  Close  Oct. 
19,    1921.    9    a.    m. 

SCHOOL   BLDGS.  Cost,    $ 

LOS  ANGELES.  Vermont  Ave  and 
60th  St.    (John  Muir  Junior  High). 

Three  brick  and  hollow  tile  school 
buildings  (2-story  and  basement 
290x81  with  auditorium  wing 
105x72;  24  classrooms);  one-story 
building  131x60  (cafeteria,  sewing 
department,  etc.),  and  a  1-story 
manual    training    building    60x107. 

Owner — Los  Angeles  Board  of  Educa- 
tion. 

Architect — John      C.      Austin,      Baker- 
Detwiler   Bldg.,    Los   Angeles. 
Figures   are    being   taken   separately 

for      a      general      contract,      plumbing, 

painting,   heating  and   electrical   work. 
Plans    may     be     obtained    from     the 

secretary's  office,  730  Security  Bldg., 
Los  Angeles. 


LONG  BEACH,  Los  Angeles  Co..  Cal. 
— M.  H.  Walters,  522  E.  25th  St.,  Long 
Heach,  has  been  awarded  the  contract 
at  $21,224  for  erecting  a  1-story  brick 
■Tddition  and  making  alterations  to  the 
present  school  building  in  Los  Cerritos 
School  District,  near  Long  Beach.  W. 
Horace  Austin,  1st  Nat.  Bank  Bldg., 
Long  Beach,  Is  the  architect.  Five 
class  rooms;   brick   walU,  pla».  exter., 


150x90    ft.;    comp.    rf.,    pine    trim,    etOL  • 

Other  bidders  were:     J.  D.  Sherer,  $25,- 

994;   C.   T    McGrew  &  Son,   $28,362;  'W. 

E.   Allen,      $29,768;     J.     W.      Davidson, 

$26,590. 

(39920)      1st   report  Sept.  2.   1921.     R-IJ 


SACRAMENTO,  Cal.— The  following  J 
bids  were  received  on  September  23ra1 
by  the  Trustees  of  the  Fruit  Ridge'" 
School  District  for  the  construction  ot  1 
an  addition  of  four  rooms  and  an  audi-*' 
torium  to  the  present  school  building,] 
located  at  Roosevelt  and  Sutter  ave-'l 
nues.  Plans  were  prepared  by  Archi-J 
tect  R.  A.  Herold,  430-37  Forum  Bldg./ 
Sacramento.  All  bids  were  taken  iinJ 
der   advisement: 

General  Contract 
W.     C.     Keating,     Forum     Bldg., 

Sacramento    $16,1^ 

L.  F.   Gould,  Sacramento 16,9| 

Betz   &   Mabrey,  Sacramento....   16,91 
Herndon      &      Finnigan,      Sacra- 
mento        17,4i 

H.  A.  Hendrin.  Sacramento 20,6d! 

Heatlns 

Geo.   Cowles    $3,0f 

Mechanical   Eng.   &    Supply   Co...   2,3t 
Plnmblngr 

Geo.    Cowles    $l,4Wi 

Mech  anical  Eng.   &  Supply  Co...   l,llw 

Rlectrlc  Work  ^ 

Geo.    Foss    $l,Sn 

Klectrlcal,  Plnmblngr  and  Heattasja 
Latourrett — Fical   Co.,   Sacto |3,}n 


PACIFIC  GROVEt  Monterey  CdSR 
Cal. — Until  October  11,  8  p.  m.,  bidil 
will  be  received  by  J.  J.  Willlami, 
clerk,  Pacific  Grove  High  School  Dist- 
rict for  painting^  exterior  of  the  high; 
school  in  Forest  Avenue;  2  coats  lln-| 
seed  oil,  lead  and  zinc  paint.  Cert' 
check  lOTJ  payable  to  clerk  required' 
with  each  bid.  Further  information' 
may  be  had  from  clerk  at  High  School. 


DOWNEY,  Los  Angeles  Co.,  Cal. — J. 
D.  Sherer,  1865  E.  Anaheim  St.,  Long 
Beach,  was  the  lowest  bidder  at  $97,971 
on  the  general  contract  for  the  erec- 
tion of  a  group  of  concrete  high  school 
bldgs.  at  Downey,  Cal.  Thos.  Haverty 
Co.  was  low  on  the  plumbing  at  $7394; 
Swan  &  Bastian  low  on  painting  at 
$4790;  Amer.  Elec.  Constr.  Co.,  low  on 
wiring  at  $4000;  Pac.  Gas  Radiator  Co. 
low  on  the  gas  heating  at  $3333  and 
the  Pac.  Elec.  Clock  Co.  low  on  the 
clock  system  at  $1889;  W.  Horace 
Austin.  222  First  Nat.  Bank  Bldg.,  Long 
Beach,  and  John  C.  Austin,  Baker- 
Detwiler  Bldg..  Los  Angeles,  associat- 
ed archts.     Other  bids  were: 

General  Contract — J.  D.  Sherer,  $97,- 
973;  alternate  tor  the  omission  of  four, 
classrooms:  deduct  (1)  $5607;  Edward«,i 
Wildey  &  Dixon,  $108,500;  (1)  $11,200: 
John  Simpson  Co.,  $114,750,  (1)  $7500; 
Bavin  &  Burch,  $110,428,^(1)  $6560;  O. 
F.  Barber,  $101,800,  (1)  $5800;  J.  C. 
Bannister,  $107,294,  (1)  $10,500;  J.  'W. 
Davidson,  $111,710,  (1)  $5493.42;  Wop- 
schall  Bros..  $109,430,  (1)  $6000;  C.  T. 
McGrew  &  Son.  $107,745.  (1)  $7267;  J. 
F.   Kobler,  $120,608. 

Plnmbine — Thos.  Haverty  Co.,  $7894; 
Fred  D.  Reed,  $10,141;  Hickman  BroB., 
$8479;  Whittier  Hdw.  Co.,  $9180;  Sani- 
tary Plumbing  Co.,  $8547;  F.  A.  Zorn, 
$7398;  S.  Hill  &  Son,  $10,493;  O.  I* 
Cassidy.  $8850. 

Palntins — Swan  &  Bastian.  $4790:' 
W.  D.  Walters,  $5393;  Jas.  O.  Price, 
$7591:  Zelinsky  &  Son.  $7500;  Alham- 
bra  Wall  P.  &  P.  Co.,  $5115;  R.  Zelin- 
sky,  $6472;  E.  English,  $6260. 

Electric  'Wiring — Amer.  Elec.  Constr 
Co..  $4000:  Hall  &  Son,  $4070;  Renart 
&  Starv,  $4512;  Prewitt  Eltc.  Co. 
$4770:  J.  G.  Robinson.  $4410;  Standarc 
Elec.    Co.,    $4190. 

Gas  Heating — Pac.  Gas  Radiator  Co 
$3333:  Potter-Strutz  Co.  $3673;  Wil- 
liams Radiator  Co.,   $5639.50. 

Clock  System— Pac.  Elec.  Clock  Co. 
$1889;  Standard  Elec.  Time  Co. 
$22$<.69. 
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SJLVKUTON.  Ore.  —  Andcisuu  & 
liance,  Silverlon,  at  (34.3UG  (revised 
tiKure)  awarded  contract  to  erect  new 
school;  electric  worl<  awarded  to  T. 
E.  Criston.  Sllverton,  $84S;  L.  K.  In- 
iiian,  Silverlon,  at  |4,700  awarded  heat- 
ing, and  Itushlight  &  Hastorf.  Port- 
land, the  plumbing  at  $3,000,  C.  N. 
1  neman.  Silverlon,  and  Frank  C. 
irk.  Medford,  architects. 


-OUTU  rAS.VDENA.  Los  Angeles  Co., 

.1. — rmil  1:30  p.  m.,  Oct.  IS,  hid.s  will 

received   by  Trustees  of  South   Pas- 

1.  na    City    High    School    District    lor 

erecting  a  frame  and  plastered  physical 

culture    bldg.   and   masonry  auditorium 

bidgr-     Plans  and  spec,  may  be  olit.iined 

at   ofTice    of    archt.,    Norman    F.    Marsh, 

211  Broadway  Central  Bldg..  I^o.s  .\nge- 

les,  on  deposit  of  $25. 

The    physical    culture    bldg.    will    be 

.!■  siory  and  finished  basement.   84stl 

frame  and  plus,  construction. 
The  auditorium  bldg.  will  be  2  stories 
m1  basement  of  either  face  brick  or 
.  k  and  plas.  construction.  It  will 
i:tain  auditorium  with  a  seating  ca- 
nity of  1200.  stage,  dressing  room, 
•  rage  rooms,  heating  plant  in  the 
ycment. 


I'UESNO,  Fresno  Co.,  Cal.— Until 
t.  3.  bids  will  be  received  by  Princi- 
i.al,  Washington  Union  High  School 
District,  Box  81.  Route  F,  Fresn  .,  for 
furnishing  and  delivering  2  e!.  ctric 
motors,  pump  and  wiring  for  two 
buildings. 

HANFORD.  Kings  Co.,  Cal.— V.  C. 
Book.  1401  North  Reddington  St..  Han- 
ford,  at  $2,989  awarded  contract  by 
Youd  School  District  to  construct  ad- 
dition to  school.  Only  other  bidder, 
Carl  Nelson,  216  West  FlorinJa  St., 
llanford,  $3,135. 

.SAN  FRANCISCO.— Until  Oct.  V.'.  3  p. 
ni..  bids  will  be  received  by  Board  of 
Public  Works  for  constructing  Galileo 
(North  Beach)  high  school  in  east  side 
of  Van  Ness  .4ve.  between  Francisco 
»nd  Bay  Sts.  Bids  will  be  taken  for 
•  neral     construction,     estimated     cost 

20,000:     bond    required,    $130,000. 

Heating  and  ventilating,  ?64,000; 
..nd,   $16,000. 

iVumbing,   $53,000:  bond,   $13,2.00. 

Electric    work,    $36,000:    bond,    $:»,000. 

Bids  for  the  balance  of  the  building 
will  be  called  for  as  work  on  the  struc- 
ture progresses.  Work  must  be  started 
within  five  days  after  award  o£  con- 
tract and  complete  work  wilhiii  ioO 
days.  Plans  may  be  had  from  Bureau 
of  Architecture.   2nd  floor.  City  Hall. 

-The 


HAY  WARD,  Alameda  Co.,  (;al. 
Wester..  I'ump  Co.,  57  Post 
Kan  Francisco,  at  $775  has 
awarded  a  contract  by  the  Ha: 
Union  High  School  District  to  i 
an  automatic  pneumatic  pn 
water  system  at  the  high  school 
tJ.P.H.  capacity  under  50-lb.  pre 
water  to  be  pumped  from  well  o 
grounds. 


St., 
been 
.•  ward 
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;  2000 
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TAFT,  Kern  Co.,  Cal. — Trewhitt- 
Shlelds.  construction  engineers.  i;ory 
Bldg.,  Fresno,  will  act  as  managers  or 
consiruciion  for  school  improvuinente 
in  the  conley  district  which  has  voted 
$360,000  for  new  construction.  Bids 
will  be  icceivcd  for  the  work  under  mc 
system  handled  by  Trewhitt-Sliields  in 
the  Fresno  City  School  program. 
Orvllle  Iv.  Clark,  Browser  Bldg..  Bakers- 
field,  Is  the  architect. 


BERKELEY,  Cal.  —  The  Berkeley 
Board  of  Education  has  awarded  the 
following  contracts  for  lighting  fix- 
tures, pninting.  etc..  for  schools:  all 
bids   were    taken   under  advisement: 

High  school  building,  lighting  flz- 
tures  and  wiring  to  F.  A.  Newbery,  San 
Francisco,  $2210. 


New  Lincoln  grammar  school,  light- 
ing fi.xtures,  to  B.  C.  White,  San  Fran- 
cisco,  for  $226.25. 

Macadamizing  Lincoln  school  play- 
ground to  Kupperud  &  Heavey.  $995; 
cement  sidewalks  at  Lincoln  school  to 
W.  E.  Nelson,  $814;  supplying  pipe  for 
all  grammar  school  playground  appa- 
ratus to  Crane  &  Co. 


Suit 


SAN  FRANCISCO.— The  following 
bids  were  received  by  the  Board  of 
Public  Works  for  constructing  Crocker 
Amazon  school  in  west  side  of  Cordova 
Ave.  between  Prague  St.  and  Winding 
Way;  a  two-story  and  plaster  struc- 
ture, containing  nine  classroms: 
General  ConHtrnction 

Architect's     estimate     $72,000 

O.   Monson    67.800 

C.    I^.    Wold   Co 69,000 

A.    H.   Vogt    73,833 

(i.  P.  W.  Jensen  (low)    64,300 

P.    F.    Reilly    67,337 

O.  E.   Carlson    67,120 

Pliuiiblner 

Architect's   estimate    $7,000 

Wm.   F.   Wilson  Co 7.092 

Fred   W.   Snook  Co 6,223 

A.    Lettich    5,895 

Thos.    Skelly     6,368 

The  Turner  Co 5,980 

Scott    Co 6,267 

J.    E.   O'Mara    6,500 

Andrew  Holle   (low)    5,485 

Hentine  and  Ventilating 

Architect's   estimate    $5,000 

J.   Lettich    (low)    3,147 

James  A.  Nelson    3.786 

Wm.    F.    Wilson    Co 4,099 

P.    J.    Enright     3,728 

A.   Lettich    4,226 

The    Turner    Co 3,960 

Scott     Co 3,780 

J.  E.  O'Mara   4,144 

Blectrlc  'Work 

Architect's    estimate ^^4P' 

Standard  Elec.  Const.  Co 4,325 

M.  E.    Ryan   3.776 

Butte  Elec.  &   Mfg  Co 4,121 

J.    M.    Radelfinger    3,895 

Butte   Elec.    &   Equip.   Co 3,559 

F.  E.  .Newberry  Elec.  Co.   (low)..    3,549 

Globe    Elec.    Works 3.978 

The    Turner    Co 3,980 

C.    D.    Lieb     *.545 

LOS  ANGELES,  Cal.— Alex.  Grant, 
1202  W.  36th  PI.,  Los  Angeles,'v  has 
been  awarded  the  general  contract  at 
$20,697  for  erecting  an  addition  ^con- 
taining an  auditorium  and  two  ••class 
rooms  at  Budlong  Ave.  school.  Other 
contracts  were  awarded  as  follows: 
I'ainting  to  Arenz-Warren  Co.  at  $1.- 
200;  healing  to  J.  Hokom  at  $1,782; 
and  electrical  work  to  Renard-Stary 
Electric  Co.  at  $580.  Alfred  W.  Rea 
and  Chas.  E.  Garstang.  903  Trust  & 
Savings  Bldg.,  Los  Angeles,  architects. 


LOS  ANGELES.  Cal.— John  B.  Daw- 
son, Fay  Bldg..  Los  Angeles,  has  been 
awarded  the  general  contract  at  $51,- 
760,  with  an  addition  of  $1200  for  com- 
pleting the  boiler  room,  for  erecting 
an  S-room  brick  school  bldg.  at  the 
Bridge  St.  school  site.  Hudson  &  Mun- 
sell.  443  Douglas  Bldg..  Los  Angeles, 
are  the  architects.  Other  contracts 
were  awarded  as  follows:  Plumhing 
to  G.  C.  Sutton  at  $4S55;  neating  to 
Thos.  Haverty  Co.  at  $3199;  painting 
to  D.  Zelinsky  &  Son  at  $2830;  and 
electrical  work  to  Renard-Stary  Elec- 
Co.   at   $1990. 


STORES  AND  OFFICES 


Contracts  Awarded. 

STORE  BLDG.  Cost.  $ 

FRESNO.  Fresno  Co..  Cal.  No.  1124 
J   Street. 

One-story  basement  and  mezzanine  re- 
inforced  concrete  store   building. 

Owner— Annie  L.  Wallace,  Fresno. 


Lessee — The      Wonder    Cloak 

House. 
Architect     &     Mgr.      of  Constr. R.   P 

Felchlin   Co.,    Bank    of  Italy    Bldg, 

Fresno. 
Mill  Work  to  Pacific  Mfg.  Co.,  177  Stev- 
enson St..  San   Francisco,  $3053.50. 
Mnrble  Work — American  Marble  &  Mo- 
saic  Co.,    25    ("olumbus   Square,   San 

Franci.sco.  $2,866. 
l.athlnK  and  PhiHterlne — Wm.  Simpson. 

$10,647. 
■':.\:caTatiun — Fresno      Builders      Supply 

Co.,  Fresno,  $5454, 
loieotric  Wiring— Valley     Electrical     & 

Supply  Co.,  1817  Tulare  St..  Fresno, 

$2,856.50. 
iirick  Work— Paul    Kindler,   145   N-Van 

Ness  St.,  Fresno       $2,350. 
.'•Imctiiral     and     .MiHceilaneomii     Iron— ^ 
K.vie  &  Co.,  Call   Bldg.,   San  Francisco, 

$1,530. 
Keinforcing;  Steel — Kyle  Co.,  $7,798. 
I'aintlne — Joe  Streeter.  $2,275. 
'ille   Work — Fresno   Marble   &   Tile   Co 

1937    Fresno    St.,    Fresno,    $610.88. 
Heating;    &    Ventilating — Barrett-Hicks 

Co..  1135  Broadway.  Fresno,  $4,923. 
Slieet  Metnl   Work — Barrett-Hicks  Co 

$1,083. 
filads  nnd   Glnxing — Tyre     Bros.     Glass 

Co.,     1314     Broadway.    Fresno     $4  - 

858.20. 
Concrete  Work— Kaufield   &   Tompkins, 

2224    Fresno    St..    Fresno.    $4,400. 
'"'"•"bins — B..     A.     Newman     Co..     1927 

Merced  St..  Fresno.  $1,802. 
-Viitoniatic     Sprinkler     Syxtem —  Pacific 

Tire  Extinguisher  Co,,  440  Howard 

St.,   San    Francisco,   $7,252. 
Roofing  —  Valley    Lumber   Co..    H    and 

Mono     Sts.,    Fresno,     $733.85. 
Freight     Elevator — Otis     Elevator     Co., 

Griffith-McKenzie      Bldg.       Fresno 

$1,990. 


Sub-Figures    to    Be    Taken    Shortly. 
OFFICE  &  STORE  BLDGS. 

Cost,  $50,000   each 
SAN    FTtANCISCO.      S    Sutter    144    and 

1S8  W  Powell  St. 
Two    4-story   and    basement    reinforced 

concrete    office    and    store    bidgs. 
Owner — A.  F.  Rousseau,  110  Sutter  St.. 

San  Francisco. 
Architect — David    Coleman,    110    Sutter 

St.,    San    Francisco. 
NOTE:— These    will    adjoin    the    two- 
story  structure  now  under  construction 
for    Mr.    Rousseau. 


Figures     Being     Taken     for     Millwork, 

Lumber  and  Plumbing. 
OFFICE  BLDG.  Cost,   $50,000 

SAN  FRANCISCO.     N    Sutter    137-5    E 

Stockton   Street. 
Five-story     and     basement     reinforced 

concrete    office    building. 
Owner — A.  F.  Rousseau,  110  Sutter  St., 

San   Francisco. 
Architect — David    Coleman,    110    Sutter 

St.,   San    Francisco. 
Thq    grading    has    been    awarded    to 
the    S.    F.   Motor    Drayage   Co.   and   the 
reinforcing    steel    to    Gunn-Carle   Co. 


Plans    Being   Figured. 

STORE    BLDG.  Cost,    $17,500 

SAN    FRANCISCO.      SW    Mission    60    N 

IMth  Street. 
One-story    and    mezzanine       reinforced 

concrete  store   building    (2   stores). 
Owner— Withheld. 
Aichitect— A.    II.    Knoll,    Hearst    Bldg., 

San   Francisco. 
Figures  are   being   taken    for  a   gen- 
eral  contract. 


Plans  Being   Prepared. 

OFFICE    BLDG.  Cost,    $25,000 

ii.VKLAND,   Alameda   Co.,    Cal.      S   15th 

St.    bet.    Franklin    and    Broadway. 
Two-story     reinforced     concrete     store 

and  office  building. 
Owner — Mr.   Hawley. 
I'litractor — .Maury     I.     Diggs,     Easton 

Bldg,,   Oakland. 
Segregated    figures    will   be    taken    In 
about  a  week. 
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Plans   Being   Prepared. 
ALTERATIOiNS  Cost,    IT.i.OO 

SAN    FRANCI.SCO.         N    Market       near 

Marshall    Square. 
Alter   store   in    hotel. 
Owner — Hotel   May. 
Architect — A.    H.    Knoll,    Hearst    RUlg'., 

San  Francisco. 


Excavating  Contract  Awarded — Archi- 
tect Taking  Sub-Figures. 

OFFICE  BUILDING.  Cost.  IIOU.OOO 

OAKLAND.      SAV    loth    and    Broadway. 

Two-story  and  basement  class  "A" 
office  building  (terra  cotta  and 
granite   exterior). 

Owner — Oakland  Title  Ins.  &  Guaran- 
tee Co.,  130S  Broadway,  Oakland. 

Architect — M.  I.  Diggs,  1108  Easton 
Bldg.,    Oakland. 

Contractor — F.     A.     Muller,     Syndicate 
Bldg.,  Oakland. 
The  excavatioin  has  been  awarded  to 

Ariss-Knapp    Co.,    1041    3Sth    St..    Oak- 

lai.d. 


Figures  Being  Taken  for  Metal  Fur- 
ring and  Lathing. 

ADDITION  Cost.    $300,000 

SAN  FRANCISCO.  NE  Mission  and 
New    Montgomery   Sts. 

Three-story  Class  A  addition  to  pres- 
ent two-story  building,  also  a  one- 
story  super-structure  on  root. 

Owner — Schwenberg  Metzger  &  Aron- 
son.  Merchants'  Exchange  Bldg., 
San  Francisco. 

Lessee — Associated  Oil  Company. 

Architect — Mel.  I.  Schwartz.  Nevada 
Bank  Bldg..  San  Francisco. 

Engineer — C.  H.  Snyder,  251  Kearny 
St..  San  Francisco. 


Contract  Awarded. 

CLASS  A  BLDG.  Cost,   $68,000 

LOS  ANGELES,  Cal.     E  3rd  St  near  San 

Pedro  St. 
Two-story     and     basement     Class     "A" 

building     80x110     (designed     for     6 

stories). 
Owner — Crane  Co. 
Architect — Morgan-Walls     &      Morgan, 

1124  Van  Nuys  Bldg..  Los  Angeles. 
Contractor — Robert      E.      Millsap.      423 

Marsh-Strong    Bldg.,    Los    Angeles. 


Plans  Being  Prepared. 

STORE    BLDG.  Cost.    $61,000 

BERKELEY.  Alameda  Co..  Cal.  Durant 

and    Telegraph    Aves. 
One-story  brick  store  building. 
Owner — Frank    J.    Woodward. 


Architect — M.     I.    Diggs,    Easton    Bldg.. 
Oakland. 


Figures    to    be    Taken    in    a    Few    Days. 
STORE  BLDG.  Cost.   $22,000 

SAN  FRANCISCO.   SW   Clement  St.   and 

Tenth    Avenue. 
One-story  reinforced  concrete  (3)  store 

building. 
Owner — Withheld. 
Architect — A.    H.    Knoll.    Hearst    Bldg.. 

Kan   Francisco. 


Contract    Awarded. 

STORE   BLDG.  Cost,    $11,000 

OAKLAND,  Cal.  NE  Hobart  and  Web- 
ster. 

One-story    brick    store    building. 

Owner — Geo.  E.  Bangle.  447  Lee  St, 
Oakland. 

Contractor — P.  T.  Kennedy,  434  9th  St., 
Oakland. 


.Segregated    Figures    Being    Taken. 
STORE  BLDG  Cost.  $22,000 

SAN   FRANCISCO.      SW    Clement   St.    & 

Tenth  Ave. 
One-story  reinforced  concrete  (3)  store 

building. 
Owner — Eisenbach    Co.,    Flatiron    Bldg. 
Architect— A.    H.    Knoll.    Hearst    Bldg., 

San  Francisco. 

Figures  To  Be  Taken  Shortly. 

STORE  BLDG.  Cost,  $25,000 

OAKLAND,   Cal.     NW  Grand  Ave.   and 

Webster   St. 
One-story      frame      and      stucco      store 

building  (8  stores). 
Owner — H.  A.  Mitchell. 
Architect — Reed     &     Corlett,     Oakland 

Bank    of   Svgs.    Bldg.,    Oakland. 


Sub-Contracts    Awarded. 
STORE    BLDG.  Cost,    $190,000 

OAKLAND.   Alameda  Co..   Cal.     Broad- 
way  between   15th   and   16th   Sts. 
Three-stor.v    reinforced    concrete   store 

building. 
Owner — H.  C.  Capwell  Co. 
Lessee — Reich    &    Lievre. 
Architect — Wm.    Knowles.    Call    Bldg.. 

San    Francisco,    and   Central    Bank 

Bldg.,  Oakland. 
Contractor — Wm.    Knowles. 
Reinforced  concrete  frame   awarded  to 

Cahill-Vensano,   110  Sutter  St.,  San 

Francisco. 
Excavating:    to    Ariss-Knapp    Co.,    1041 

3Sth  St.,  Oakland. 
Reinforcing    Steel     to    Edw.    L.     Soule. 

Rialto    Bldg.,    San    FVanclsco. 


Reinforcing  Steel  Contract  Awarded — 
Contractor    Taking    Sub-Figures. 

OFFICE  BUILDING  Cost,  $100,000 

OAKLAND.     SW    15th    and    Broadway. 

Two-story  and  basement  class  "A" 
office  building  (terra  cotta  and 
granite   exterior). 

Owner — Oakland  Title  Ins.  &  Guaran- 
tee   Co.,    1308    Broadway,    Oakland. 

Architect  —  M.  I  Diggs,  1108  Easton 
Bldg.,  Oakland. 

Contractor   —   F.   A.   Muller,   Syndicate 
Bldg.,    Oakland. 
Reinforcing    steel    awarded    to    Sdw. 

1..    Soule   Co.,    Rialto    Bldg..   San   Fran- 


The  excavation  has  been  completed  by 
Ariss-Knapp  Co..  1041  38th  St.,  Oak- 
land. 


Plans  Being  Prepared. 

OFFICE   BLDG.  Cost,   $25,000 

OAKLAND,    Cal.      Harrison    St. 

One-story  and  mezzanine  reinforced 
concrete   office  building. 

Owner — Lloyd    Bros. 

Lessee — Cal.  State  Motor  Vehicle  li- 
cense  department. 

Architect — C.  W  McCall,  Central  Bank 
Bldg.,  Oakland. 


FRESNO,  Fresno  Co..  Cal. — Pete 
Droge,  who  recently  purchased  the  old 
Hughes  property  at  tlie  corner  of  Van 
Ness  Ave.  and  Inyo  St.,  will  have  the 
present  structure  razed  and  will  erect 
a  modern  business  block.  The  project 
is  in  a  preliminary  state  and  early  con- 
struction   is   not   expected. 


THEATRES 


Concrete   Contract    Awarded. 
THEATRE  Cost,    $300,000 

SAN     FRANCISCO.  S    Geary    Street 

137-6   W   Mason   Street. 
Class    A    theatre. 
Owner — Curran   Theatre   Co. 
Architect — Alfred    Henry     Jacobs,     110 

Sutter  St..  San  Francisco. 
Concrete,  excavation,  back  filling, 
Hreprooting.  brick  work,  terra  cotta 
and  metal  ladder  for  basement  award- 
ed to  Richard  J.  H.  Forbes,  Monadnock 
Bldg.    at   $22,250. 

figures  will  be  taken  shortly  for  the 
pliirili.'.g. 

(Continued   on   Page   14) 


SUBSCRIPTION  BLANK 

Cut  Out   and  Mall  Today 


„ 192 

TO  BUILDING  AND  ENGINEERING  NEWS, 
560  Mission  St.,  San  Francisco,  Cal. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 
I  enclose  check  for  $4.00 


Name  

Street  and  No. 

City   

State   
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Official    Proposals 


XOTICE    TO    CO.VTHACTOItS 


TREASURY  DEPARTMENT, 
vising  Architect's  Otiice.  Wash 
D.  C,  Sept.  15.  1921.— SKALED 
POSALS  will  be  opened  in  thi.s  . 
3  P.  M..  Oct.  12.  1921,  for  the  ii 
tion  of  a  lighting  plant,  wiring, 
the  United  States  Quarantine  : 
Port  Townsend,  Wash.,  in  acci 
with  the  drawing  and  specif 
copies  of  which  may  be  had 
offlce  or  at  the  Office  of  the  Cu 
at  Quarantine  Station.  Port  Tu . 
Wash.,  in  the  discretion  of  tlu- 
vising  Architect.  Jas.  A.  W 
Acting   Supervising  Architect. 

Specification   and   drawing    m; 
be  obtained  at  the  office  of  Sup. 
Superintendent   Roberts.   402   U. 
Office   Klilg..   San  Francisco.   Cal 


Super- 
ington. 
PRO- 
ilice  at 
stalla- 
■  tc,  at 
tation, 
rdance 
i-ation, 
lit  this 
'todian 
nsend. 
.Super- 
imore. 

.V  also 
-vising 
■:  Post 
t'ornia. 


XOTICE    TO    CONTRACTORS 


PROPOSALS  FOR  COXSTRU'VTION 
OR  A  BRICK  POWER  HOUSE  AND  IM- 
PROVEMENTS TO  THE  HEATING 
PLANT.  Department  of  the  In-Lerior, 
Office  of  Indian  Affairs.  Washingon.  D. 
C,  September  9.  1921 — Sealed  proposals 
plainly  marked  on  the  outside  of  the 
sealed  envelope.  "Proposals  for  a  brick 
power  house  and  improvements  to 
heating  plant.  Chemawa.  Oregon."  and 
addressed  to  the  "Commissior -r  of 
Indian  Affairs.  Washington,  D.  ."  will 
be  received  at  the  Indian  Office  intil  2 
o'clock  P.  M..  of  October  h.  l'.'21.  for 
furnishing  materials  and  labor  for  the 
construction  of  a  brick  power  house 
and  improvements  to  the  heatinir  plant, 
Salem  Indian  School,  in  strict  accor- 
dance with  the  plans,  specifications  and 
instructions  to  bidders  which  :nay  be 
examined  at  the  office  of  the  ph  per  or 
periodical  in  which  this  advertisement 
appears.  the  United  States  Indian 
Warehouses  at  »  hicago,  Illinois,  St. 
Louis,  Missouri,  .San  Francisco.  Call  • 
fornia.  and  the  Builders'  Exchange.  St. 
Paul.  Minnesota,  and  at  the  office  of  the 
Superintendent  of  the  Salem  Indian 
School,  Chemawa.  Oregon.  For  further 
information  apply  to  the  .Superinten- 
dent of  the  Salem  Orej;on.  Indian 
School.  CHARLES  H.  BUItKE  Com- 
missioner. 


XOTICE   TO    CONTRACTORS 


TREASURY  DEPARTMENT.  Super- 
sing  Architect's  Office.  Wash.ngton, 
.  C  August  23.  1921. — SEALEK  PRO- 
1  OSALS  will  be  received  at  this  office 
until  3  p.  m..  October  IS,  1921,  and  then 
opened,  for  metal  book  stacks  installed 
in  place  in  the  United  States  Post 
Offlce.  Custom  House  and  Court  House 
at  Honolulu.  T.  H.  Drawings  and  speci- 
fications may  be  obtained  from  the 
Superintendent  of  Construction  of  the 
building  at  Honolulu,  Hawaii,  from  J. 
W.  Roberts,  Supervising  Superintend- 
ent of  Construction,  Room  403  Post 
Office  and  f'ourt  House.  San  Fr.'incisco, 
California,  or  at  this  office  in  the  dis- 
cretion of  the  Supervising  Architect, 
.las.  .\.  Wetmore,  Acting  Supervising 
-•Xrchitect. 


BIDS      W.*XTEn      FOR      REPAIIIS     TO 
S.%XITORIIM 


XOTICE   TO    COXTRACTOHS 

TItEASl'RY  DEPART.MKNT.  .-Super- 
vising Architect'.s  Office.  W.ishiiigton, 
y>.  C.  Sept.  20.  1921.— SEA LKli  PRO- 
POSALS will  be  opened  in  this  oJHce 
at  3  p.  m..  October  19.  1921.  for  repairs 
at  Fort  Stanton.  N.  M..  Sanitorium,  In 
accordance  with  the  specification,  cop- 
ies of  which  may  be  had  at  this  office 
or  at  the  offlce  of  the  Custodian  U.  S. 
Sanitorium,  Fort  Stanton,  N,  M.,  in  the 


discretion  of  the  Supervising  Archi 
tect,  Jas.  A.  Wetmore.  .\cting  Supervi.s 
ing    Architect 


.STATE       OF       CAMFOXRIA 


IJKI'.*RT.MEXT     OF     PUBLIC     WORKS 


CAMFORXIA  HIGHW.tY  COMMISSIOX 


XOTICE    TO    CONTRACTORS 


SEALED  PROPOS.\LP  will  be  re- 
ceived  at  the  offlce  of  the  California 
Hiei>«va>'  Commission,  ,">15  Fomm 
Bnllding,  Sncramento,  Cut.,  until  :: 
oVIock  P.  M.,  on  October  10th,  at 
which  time  they  will  be  publicly  opened 
and  read  for  construction  in  accordance 
with  the  specifications  therefor  to 
which  special  reference   is  made. 

A  maintenance  shop  building  in  the 
City   of   Sacramento.   California. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
office  of  the  Division  Engineers  at  Los 
Angeles  and  San   Francisco, 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLINGTON. 
CHARLES    A.    WHITMORE. 
GEO.  C.  M.\NSFIELD. 
California    Highway    Commission. 
AUSTIN    B.    FLETCHER. 

State    Highway    Engineer. 
JOHN  F.    GALVIN. 
„  Secretary, 

Dated   September  12.  1921 

♦ 

BIDS      ■WAXTED    FOR      STATE    HIGH- 
W^\Y    IMPROVEJIEXT 


ST.\TE   OF   C.VLIFORXI.\ 


DEPARTMEXT     OF     PUBLIC     WORKS 


CALIFORXTA  HIGHWAY  <0>IMISSIOX 


XOTICE    TO    CO.NTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Califomin 
Hi^hnay  ComminKion,  51.*»  Fomm 
Building;,  Sacramento,  Cal.,  nntll  2 
o'clucfc  P.  M.,  on  October  17th,  1921,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Lassen  County,  between  the  Westerly 
City  Boundary  and  Pine  Street  in 
Susanville  ( lI-Las-29-IJ),  about  0.2 
miles  in  length,  to  be  graded. 

Tuolumne  County,  between  Westerly 
Boundary  and  one  mile  North  of  Key- 
stone (IlI-Tuo-13-A).  about  9.4  miles  in 
length,  to  be  paved  with  Portland  ce- 
ment concrete. 

Plans  miiy  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  ma.v  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  Sian  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  Is  situated 
The  Division  Engineers'  olllces  are  lo- 
cated at  Willils.  Dunsmuir.  Sacramento, 
San  Francisco.  San  I.,uls  Obispo.  Fresno 
and  Los  Angeles. 

No  bid  win  be  received  unless  It  is 
made  on  a  blank  form  furnished  by  the 
'Commission.  The  special  attention  of 
prospective     bidders     is  called  to     the 


-Notice  to  Coniraelors"  annexed  to  the 
ijlank   form   of  proposal   for   full  direc- 
tions as  to  bidding,  quantities  of  work        ' 
to  be  done.  etc.  ' 

The  Department  of  Public  Works, 
acting  by  and  through  the  California  ■- 
Highway  Commission.  reserves  tlie  ' 
right  to  reject  any  or  all  bids  or  to  I 
accept  the  bid  deemed  for  the  best  in-  I 
terest  of  the  State. 

NEWELL  D.  DARLINGTON, 
CHARLES   A.   WHITMORE. 
GEO.  C.  MANSFIELD. 
California    Highway   Commission.       I 
AUSTIN  B.  FLETCHER.  ' 

State  Highway  Engineer.       I 
JOHN  F.  GALVIN. 

Secretary. 
Dated  September  19.  1921. 


XOTICE  TO  BIDDERS 


(Ixoiatlon  Hoxpitai) 


Pursuant  to  an  order  of  the  Board  of 
'"ounty      Commissioners      of      Washoe 
County,     Nevada,     made     and     entered 
upon    the   6th    day   of   September,    1921, 
sealed   bids   and    proposals   will    be   re- 
1  eived  by  the  undersigned  at  the  office 
of  the  County  Clerk  of  'Washoe  County, 
:n  the  City  of  Reno,  County  of  Washoe, 
.■^tate  of  Nevada,  not  later  than  twelve 
o'clock  nnon,  Saturday,  the  eli;hth  day 
of    October.    1921.    and    opened    in    the 
••tRce   of   the   County   Commissioners  at 
1:30  o'clock  p.  m    on  the  same  date,  for       i 
the  following:     For   the  erection,  con-       , 
.■^truction,   and  completion  of  an   Isola-       1 
tion  Hospital  Building  according  to  the       , 
plans      and      specifications      made      by       , 
i;eorge  A.   Ferris  &   Son,   architects   of       I 
lleno,  Nevada;  plans  and  specifications 
niay  be  obtained  from  the  above  named       ! 
architects,   at   their   office   in   the   Colo- 
nial Hotel,  Reno.  Nevada,  on  and  after       I 
the  above  date. 

By    order    of    the    Board    of    County       ; 
Commissioners  of  Washoe  County,  Ne- 
vada. 

E.  H.  BEEMER, 
Clerk  of  the  Board  of  County  Commis- 
sioners. 


BIDS       MTAXTED       FOR       SCHOOL 
BlILDIXG 

XOTICE    TO    COXTR.ICTORS 

(One-Rtory    Holloiv    Tile    School) 

.NOTICE  IS  HEREBY  GIVEN  that 
■sealed  bids  will  be  received  by  the 
Hoard  of  Trustees  of  the  Central-Gai- 
!her  Union  School  District,  Sutter 
I'ounty,  California,  at  the  office  of  the 
1  "ounty  Superintendent  of  Schools, 
^  uba  City,  California,  nntll  10  o'clock 
\.  M„  Saturday,  October  8,  1921,  for  the 
erection  of  a  school  building  to  be  built 
near  Tudor.  California,  according  to 
plans  and  specifications  prepared  for 
the  same  by  George  C.  Sellon  &  Com- 
pany, the  authorized  architects. 

Bids  will  be  received  for  the  various 
branches  of  the  work  as  follows:  For 
the  mason  work  and  carpenter  work 
combined;  for  the  mason  work;  for  the 
carpenter  work;  for  the  plastering;  for 
the  painting;  for  the  roofing;  tor  the 
.■^heet  metal  work;  for  the  plumbing; 
for  the  heating,  and  for  the  electrical 
Work. 

liids  will  also  be  received  for  the 
mechanical  construction  (including 
sheet  metal  work,  plumbing,  heating 
and   electrical   work.) 

Plans  and  specifiral ion's  can  be  seen 
during  office  hours  at  the  offlce  of  the 
County  Superintendent  of  .Schools. 
Yuba  City.  California,  and  may  be 
s.en  at  or  obtained  from  the  office  of 
the  Architects.  202  Milau  Building, 
Sacramento,   California. 

.\  cash  deposit  of  J23.00  will  be  re- 
i|uired  from  all  prospective  bidders 
on  all  copies  of  plans  and  specifica- 
tions loaned  out.  as  n  guarantee  of  the 
return  of  the  same. 

.Ml  bids  shall  he  presented  on  blank 
forms,  which  may  be  procured  at  the 
offlce  of  the  Architects. 
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Each  bids  must  be  accompanied  by 
a  certified  check  In  some  responsible 
California  bank  for  a  sum  not  less 
than  ten  per  centum  (10',;)  of  the 
amount  of  the  bid.  made  payable  to 
C.  H.  Hartwig.  Secretary  of  the  Board 
of  Trustees,  as  a  guarantee  of  good 
faith  that  the  party  to  whom  the  con- 
tract may  be  awarded  will,  within  ten 
days  after  the  award  is  made,  enter 
into  the  necessary  agreement  and 
furnish  the  necessary  bonds  for  the 
faithful  performance  of  said  work, 
and  in  case  the  bidder  to  whom  the 
contract  is  awarded  fails  or  refuses 
to  enter  into  said  agreement,  or  to 
furnish  said  bonds,  said  check  will  be 
forfeited  to  the  said  School  District 
in   the  manner  provided  by   law. 

Each  bids  must  he  enclosed  in  a 
sealed  envelope  and  addressed  to  C 
H.  Hartwig.  Secretary  of  the  Board 
of  Trustees,  care  County  Superintend- 
ent of  Schools,  Yuba  City.  California, 
and  endorsed  "Proposal  for  building 
school." 

The  Board  of  Trustees  expressly  re- 
serves the  right  to  reject  any  or  all 
bids. 

By    order   of    the    Board   of    Trustees 
of    Central-Gaither    Union    School    Dis- 
trict. California. 
■Signed:  C.    H.    HARTWIG. 

Secretary. 


NOTICE    TO     CONTRACTORS 


Notice  is  hereby  given  that  the  Trus- 
tees of  the  Bender  School  District, 
Fresno  County,  will  receive  sealed  bids 
lip  to  and  not  later  than  4  o'clock  p. 
111.,  on  Friday,  October  7tli.  195S1,  for  the 
construction  and  completion  of  a  two- 
class-room  school  building  in  accord- 
ance with  the  plans  and  specifications 
prepared  by  E.  W.  Peterson,  architect, 
427  Cory  Building.  Fresno,  California. 
Bids  wi"ll  he  opened  at  the  First  Na- 
tional Bank   of  Riverdale,  Calif. 

Plans  and  specifications  may  be  ob- 
tained  from   the   Architect. 

All  bids  to  be  accompanied  by  a  cer- 
tified check  on  some  solvent  bank  in 
the  amount  of  10  per  cent  of  the 
amount  of  the  bid  in  favor  of  the  Clerk 
of  the  said  School  District,  upon  the 
condition,  that  if  awarded  the  contract, 
the  successful  bidder  will  within  five 
days  thereafter,  execute  a  contract  for 
the  construction  of  the  work,  and  that 
he  will  furnish  an  approved  bond  in 
the  amount  of  50  per  cent  of  the  con- 
tract   price. 

The  Trustees  reserve  the  right  to  re- 
ject anv  and  all  bids. 

W.    C.    SPITLER.    Clerk. 
ERNEST  ABY, 
\V.  Ij.  STEINES, 
Trustees  of  the  Bender  School  District. 


NOTICE    TO     CONTRACTORS 


Notice  is  hereby  griven  that  sealed 
bids  will  be  received  by  the  Board  of 
School  Trustees  of  the  Midway  School 
District,  County  of  Kern.  State  of  Cali- 
fornia, up  until  11  o'clock  a.  m.  on  the 
7th  (lay  of  OctoTier,  1»21,  at  which  hour 
thev  will  be  opened  at  office  of  the 
Architect  for  said  Board  of  School 
Trustees,  said  office  located  in  the 
Brower  Building,  Bakersfleld.  Califor- 
nia, for  the  furnishing  and  installing 
of  all  gas  steam  radiation  for  the 
llidway  School,  according  to  the  plans 
and  specifications  prepared  by  Orville 
1.,.  Clark.  Architect,  offices  in  the 
Brower  Building,  Bakersfleld,  Califor- 
nia. 

Each  bid  shall  be  made  out  on  a 
form  to  be  obtained  at  the  Architect's 
oftice  and  must  be  accompanied  by  a 
certified  or  cashier's  check  in  the 
amount  of  ten  per  cent  (lO'^f)  of  bid 
made  pavabie  to  the  order  of  Mrs. 
Mable  Lewis.  Clerk  of  the  Board  of 
School  Trustees  of  the  Midway  School 
District.  Bids  shall  be  sealed  and  filed 
with  the  Architect  for  said  Board  of 
School  Trustees  of  the  Midway  School 
District  at  the  above  specified  time. 

The  above  mentioned  check  shall 
be  given  as  evidence  that  the  bidder 
will  enter  into  contract  it  awarded  the 
work    and    will    be    declared    forfeited 


it  the  successful  bidder  refuses  to  en- 
ter into  said  contract  after  being  re- 
quested to  do  so  by  the  Board  of 
School    Trustees. 

The  Board  reserves  the  right  to  re- 
ject any   or  all   bids. 

By  order  of  the  Board  of  School 
Trustees  of  the  Midway  School  Dis- 
trict. 

MRS.  MABEL  LEWIS.  Clerk. 

A.    n.    HUMMELL. 

P.    E.   WILLIAMS. 


BIDS     AVANTKn     FOR     SCHOOL 


NOTICE    TO    CONTRACTORS 


THE  BOARD  OF  TRUSTEES  OF 
THE  RIVEHVIEW  UNION  SCHOOL 
DISTRICT,  Reedley,  Calif.,  will  re- 
ceive sealed  bids  on  or  before  2 
o'clock  P.  M.,  October  the  Sth,  at 
Riverside  Grammar  School  Building, 
near  Reedley,  California,  at  which 
time  and  place  said  bids  will  be 
opened  and  read  in  public,  for  furnish- 
ing the  required  labor  and  materials 
for,  and  erecting  and  completing  the 
proposed  new  Grammar  -School  Build- 
ing in  accordance  with  plans  and 
specifications  prepared  therefore  by 
Anton  Johnson.  Architect,  of  Kings- 
burg,  California.  Bids  will  be  re- 
ceived separately  for  the  different  seg- 
regated  contracts,   as  follows: 

Contract  No.  1 — For  the  Excavating, 
Concrete.    Carpenter    Work,    Millwork. 

Contract  No.  2 — For  Masonry  and 
Hollow  Tile  Work. 

Contract  No.  3 — For  Tile   Roofing. 

Contract  No.  4 — For  all  Sheet  Metal 
Work. 

Contract  No.  5 — For  Lathing  and 
Plastering. 

Contract  No.  6 — For  Furnishing  and 
Placing  of  Blackboards. 

Contract  No.   7 — For  the  Painting. 

Contract  No.  8 — For  the  Plumbing 
and  Sewering. 

Contract  No.  9 — For  Electrical  Work. 

Contract  No.  10 — For  the  Heating 
and  Ventilating. 

Certified  check  for  an  amount  not 
less  than  ten  per  cent  (10%)  of  amount 
of  bid  should  accompany  each  pro- 
posal, made  payable  to  the  order  of  Mr. 
J.  R.  McCahill,  Clerk  of  the  Rivorview 
Grammar  School  District,  as  a  guar- 
antee that  the  bidder  will,  within  ten 
(10)  days  after  being  notified  of  the 
acceptance  of  his  bid.  enter  into  a 
contract  with  said  Grammar  School 
Board  in  accordance  therewith,  and 
shall  furnish  bonds  as  required  by  the 
specifications.  Said  check  to  be  for- 
feited to  the  said  Grammar  School  Dis- 
trict should  the  bidder  refuse  to  execute 
contract  and  furnish  bond  as  above 
mentioned. 

Plans  and  .Specifications  for  all  the 
above  work  may  be  seen  in  the  office 
of  Anton  Johnson,  Kingsburg,  C^alif. 

A  deposit  of  $10.00  will  be  required 
from  all  Contractors  receiving  plans. 
Said  deposit  will  be  refunded  when 
plans  and  specifications  are  returned 
in   good  condition. 

By  order  of  the  Board  of  Trustees, 
Riverview  Grammar  School  District. 
Reedley.  Calif.,  by  Mr.  J.  R.  McCahill. 
Clerk  of  the  Board  of  Trustees,  of  the 
Riverview   Union   School    District. 

Dated  September   14th,  1921. 


BIDS    VANTED    FOR    SCHOOL 


NOTICE  TO  contrac;tors 


(One-story    Hollo»-    Tile    Structure,    : 
ml    an    Auditorium) 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Trustees  of  the  Newman  Grammar 
School  District.  Newman,  California, 
at  the  present  grammar  school  build- 
ing, located  in  the  town  of  Newman. 
County  of  Stanislaus.  State  of  Califor- 
nia, until  T  o'clock  P.  M.,  October  7th, 
I»S1,  for  the  erection  of  a  school  build- 
ing to  be  built  in  Newman.  California, 
according  to  plans  and  specifications 
prepared  for  the  same  by  George  C. 
Sellon  &.  Company,  the  authorized 
Architects. 

Bids  will  be  received  for  the  various 
branches  of  the  work  as  follows:  For 
the  mason  work  and  carpenter  work 
combined;  for  the  mason  work;  for  the 


carpenter  work;  for  the  plastering;  for 
the  painting;  for  the  roofing,  for  the 
sheet  metal  work;  for  the  plumbing,  for 
the  heating,  and  for  the  electrical  work. 

Bids  will  also  be  received  for  the 
mechanical  construction  (including 
sheet  metal  work,  plumbing,  heating, 
and  electrical  work.) 

Plans  and  specifications  can  be 
seen  at  the  office  of  the  Clerk  of  said 
Board  of  Trustees,  at  Newman,  Cali- 
fornia, and  may  be  seen  at  or  obtained 
from  the  office  of  the  Architects,  202 
Mitau  Bldg.,  Sacramento,  t^ilifornia.  A 
cash  deposit  of  $25.00  will  be  required 
from  all  prospective  bidders  on  all 
copies  of  plans  and  specifications 
loaned  out,  as  a  guarantee  of  the  same 
being  returned. 

All  shall  be  presented  on  blank 
forms  which  may  be  procured  at  the 
office  of  the  Architects.  Each  bid  must 
be  accompanied  by  a  certified  check  on 
some  responsible  California  bank  for  a 
sum  not  less  than  ten  per  centum  (10%) 
of  the  amount  of  the  bid  made  payable 
to  Chas.  LaBree.  Clerk  of  the  Board  of 
Trustees,  as  a  guarantee  of  good  faith 
that  the  party  li  whom  the  contract 
may  be  awarded  will,  within  ten  days 
after  the  avard  is  made,  enter  into  the 
necessary  ag:  eement  and  furnish  the 
necessary  bonds  for  faithful  perfor- 
mance of  sail  work,  and  in  case  the 
bidder  to  wiiom  the  contract  is  awarded 
fails  or  refuses  to  enter  into  eaid 
agreement,  or  to  furnish  said  bonds, 
said  check  v.-i:i  b,'  forfeited  to  the  said 
School  Dis'ict  in  the.  manner  pro- 
vided by  law.  Kach  bid  must  be  en- 
closed in  a  ser.l.'d  envelope  and  ad- 
dressed to  Chai  :es  LaBree.  Clerk  of  the 
Board  of  Trustees  of  Newman  Grammar 
School  District,  Newman,  California, 
and  endorsed  "Proposal  for  building 
school." 

The  Board  of  Trustees  expressly  re- 
serves the  right  to  reject  any  or  all 
bids. 

By  order  of  the  Board  of  Trustees 
of  Newman  School  District,  Newman. 
Stanislaus  County,  California. 

Dated  Sept.  14th.  1921. 

Signed: 

CHAS.     LABREE. 
GUY     W.     MERWIN, 
W.    M.    KNEIBES, 

Trustees. 


THEATRES 


(Continued    from    Page    12) 


Contract  Awarded  on  a  Percentage 
Basis. 

ALTERATIONS  Cost.  $ 

SAN  FRANCISCO.  Ellis  St.  near  Powell 

Extensive  alterations  to  Curran  Thea- 
tre, to  be  known  as  The  Century 
Theatre. 

Owner — Represented  by  Ackerman  & 
Harris. 

.\rchitfct  —  Weeks  &  Day.  Phelan 
Bldg..   San   Francisco. 

Contractor  —  Macdonald  i>i  Kahii.  130 
Montgomery    St. 


Cost,   $100,000 


Plans    Being    Prepared. 

THE.\Ti^E 

KLAMATH  FALLS.  Ore. 

Three-story  fireproof  theatre,  stores 
and  ofHces.  25x106;  seating  capac- 
ity of  theatre.  SOO   persons. 

Owner — Name   witliheld. 

Architect — Coatcs  &  Travcr,  Rowell 
Bldg.,   Fresno,   Cal. 


El.- 


S.\N  Fl!.-\NCISCO — The  Buttf 
trie  &  Mfg.  Co..  534  Folsom  St..  have 
been  awarded  a  contract  for  the  elec- 
trical work  for  the  new  Junior  Or- 
plieum  Theatre  on  Golden  Gate  avenue 
and  Taylor  street.  G.  Ulbert  Lans- 
burgh.   709   Mission   St.   is   Ine  architect. 

BRAWLEY,  Imperial  Co.,  Cal, — S. 
U.  Anderson,  proprietor  of  the  Liberty 
Tlieatre.  will  erect  a  new  theatre  bldg,. 
50x12."!  ft.,  on  tbe  plaza.  Two  stores 
and  auditorium  to  seat  800.  Brick  con- 
struction. 


Saturday.      October      1,      1921         BUILDING      AND      BNGINEBBINQ      NBWS 


IS 


Engineering  News  Section 


BRIDGES,   DAMS   &   HARBOR 
WORK 


LOS  ANGELES,  ("al. — No  offers  re- 
ceived September  19  by  the  Little  Rock 
Creek  and  Palmdale  Irrigation  Dis- 
tricts for  purchase  of  bonds  for  con- 
struction of  a  dam  and  irrigation  sys- 
tem were  accepted.  A  tentative  offer 
which  has  some  favorable  aspects  is 
under  consideration,  however,  and  some 
decision  may  be   reached   soon. 


.SAN  ANDREAS,  Calaveras  Co.,  Cal. 
— Until  Oct.  17.  10  a.  m.,  bids  will  be 
received  by  A.  W.  Poc,  County  Clerk, 
for  constructing  reinforced  concrete 
bridge  over  Stone  Corral  Creek  near 
the  so-called  Stone  Corral,  and  on  the 
main  county  road  leading  from  Valley 
Springs  to  Bellota.  Cert,  check  10'^, 
payable  to  county  required  with  each 
bid.  Specifications  will  be  furnished 
on  deposit  of  $5.  W.  S.  Coulter.  County 
Surveyor. 


SEATTLE.  Wash. — Street  Committee 
of  the  City  Council  proposes  to  con- 
struct a  steel  and  concrete  trestle  or 
overhead  roadway  in  First  avenu'-. 
South  over  Argo  railroad  yards  in  the 
southern  section  of  the  city;  estimateri 
cost,  J750,000.  Cost  to  be  borne  l>y 
city,   railroads  and   Port  of  Seattle. 


T.A.COMA.  Wash.  Port  of  Tacom.i 
Commission  planning  expenditures  of 
$1,000,000  for  harbor  improvements 
which  will  include  the  construction  ot 
a  concrete  transit  shed 


PORTLAND,  Ore. — Public  Dock  Com- 
mission orders  plans  prepared  for  en- 
larging municipal  terminal  No.  1  by 
constructing  rear  addition  to  main 
dock,  50  ft.  wide  and  955  ft.  long; 
estimated  cost,  $100,000. 


SANTA  KOSA,  Sonoma  Co..  Cal. — The 
following  bids  were  received  on  .Sep- 
tember 27th  by  W.  W.  Felt  Jr.,  County 
Clerk  of  Sonoma  County,  for  construct- 
ing a  steel  bridge  over  the  Russian 
River  at  Station  oOn  on  the  Healds- 
burg-Korestville   road. 

The  contract  was  awarded  to  the 
Foundation  Co..  58  Sutter  St..  San 
Francisco. 

(1)   Class  A  concrete:   (2)   reinforcing 
steel   in  place;  (3)  excavation;   (4)   piles 
In  place  under  cut  off.  per  foot. 
Foundation    Co $104. 9no 

(1)   »lfi;   (2)   5c;  (3)  $2.50;  (4)  30c. 
F.    Hryant.    San    Jose $1118.190 

(U   $20;   (2)  5c;   (3)   $12;   (4)    Sic. 
W.    K.   Proctor.  Santa  Rosa $108,190 

(1)   $25;   (2)   5c;   (3)   $5  and  $1;   (4) 

B(>c. 
Bordwell    *    Zimmerman.     Callstoga 

$109. UUO;  (1)   $18;   (2)5c;  (3)   $6:   (4) 

7oc. 
K.  C.  Storrie  Co..  S.   F $112,000 

(1>   $20;   (2)  5c;  (3)  $4;  (4)  $1. 
Clinton   Constr.   Co..   S.    F $113,335 

(1)    $20;    (2)    4c;    (3)    $11;   (4)    69c. 
Healy-Tibbltts  t;on.  (;o..  S.  F... $114,327 

(1)    $10;    (2)   3c;   (3)    $2;   (4)    20c. 
A.   VV.  Kitchen.  San  Francisco.  .$122,300 

ri)   $1S.50;   (2)   6c;   (3)   $«;   (4)   27c. 
CahLll-Vensano   Co..   S.   F $123,400 

(1>   $13;   (2)   4>4c;   (3)    $2.50  and  $10 

(4)  40c  and  70c. 
Security  Uridgre  Co..  Montana .  .$124,700 

(1)    $18.50;    (2)    5c;    (3)    $6;    (4)    75c. 
Mercer- Frazler  Co.,   Eureka.  ..  .JlU.fi.l.T 


(1)    $15;      (2)    4c;   (3)    $2.50;    (4)   50c. 
Union  Constr.  Co..  S.  F $126,500 

(1)    $20;    (2)    4c;    (3)    $3;    (4)    60c. 
R,  McLeran  &  Co..  S.  F $126,940 

(1)   $20;   (2)    6c;    (3)   $7.50;   (4)    $1. 


OKOVILLE.  Butte  Co..  Cal. — T.  H 
I'olk,  511  Second  St..  Chico.  has  been 
awarded  a  contract  by  the  Supervisors 
for  constructing  fixe  bridges.  Bids  re- 
ceived as  follows: 

Bridge  over  Kusel  slough  on  the 
Chico  and  Orland  State  Highway: 

O.    A.     Peter.    Oroville $16,699.00 

J.    L.    Webster.   Chico 13.25n.3n 

T.    H.    Polk,    Chico 12,378.00 

Jennings  Bros.  &   Ward,  Sacto   13,907.00 
S\ .    L.    Thompson.    Orland 14.900.00 

Bridge  over  Rock  Creek  on  the  Chico 
and  Orland  State  Highway: 

W.    L.    Thompson $11,664.00 

Jennings    Bros.    &    Ward 10,438.00 

T.     H.     Polk 9.441.00 

O.    A.    Peter 12.764.00 

J.    L.    Webster 9,984.40 

Bridge   over  Mud  Creek  on  the  Chico 
and  Orland   S-tate   Highway: 
W.   L.    Thompson&W.    P.    Gay .$11,182,110 

O.    A.     Heter 11.339.00 

T.     H.     Polk 8.567.00 

J.    L.    Webster 8.957.10 

Bridge  over  a  slough  at  Station  127 
of  the  survey  of  the  Chico  and  Orland 
State  Highway: 

W.    L.    Thompson $2211.00 

T.    H.    Polk 1771.00 

O.   A.    Peter 2387.00 

J.    L.    Webster 1533.14 

Bridge  over  a  slough  at  Station  124 
of  the  survey  ot  the  Chico  and  Orland 
Slate  Highway: 

VV.    L.    Thompson $2241.0" 

T.    H.    Polk 1766.00 

J.    L.     Webster 1926.04 

O.    A.     Peter 2382.00 

H.   H.  Hume,   County  Engineer. 

SEATTLE.  Wash. — Plans  for  the 
foundation  piers  for  the  new  $1,500,000 
concrete  and  steel  double-leaf  bascule 
bridge  to  span  the  west  waterway  at 
Spokane  St.  are  being  completed  and  it 
is  expected  that  bids  will  be  called  be- 
fore January  1.  The  piling  and  pier 
work  will  cost  about  $450,000,  accord- 
ing to  Assistant  City  Engineer  Liede- 
man. 


PORTLAND,  Ore.— A  Guthrie  &  Co.. 
Inc..  Sherlock  BIdg..  Portland,  award- 
ed contract  by  Port  of  Portland  Com- 
mission to  construct  spur  dykes  at  the 
.mouth  of  the  Williamette  river  on  a 
bid    of    $26,919.      Project    involves:      790 


Engineers    and    Contractors 
PLEASE  NOTE 

We    Carry     In     Stock     Here    and 
.Sell     at     Eastern     Factory     Price 

Milbnrn  Carbide  Flare  Lights 

in  candlepower  from   sn  tn   12.000 

Milbnrn  Oxy-Acetylene 
^Veldin^  and  Tntting  Apparatns 

All  Safety  Appliances 

As   Required   by   Accident 
Commission 


E.  D.  BULLARD 

Distributor    for 
Alexander  Mllburn   Co. 

268   Market   SU   San   Francisco 

Phone    DouKlns   1118 


lin.  ft.  piling  70  to  85  ft.  in  length; 
2S,700  lin.  ft.  piling  55  to  65  ft.  in 
length;  furniehing  9.440  lin.  ft.  piling 
40  to  55  ft.  in  length;  cutting  off  and 
driving  700  piles:  furnishing  and  plac- 
ing 36.000  ft.  B.  M.  timbers  and  wales 
and  sway  braces;  25.000  ft.  B.  M.  lag- 
King  planks  per  M.  B.  M.,  net  in  place; 
70,000  ft.  B.  M.  of  3-in.xl2-in.  lagging; 
50,000   cu.   ft.   brush. 


PLACBRVILLE,  El  Dorado  Co..  Cal. 
— Supervisors  decide  to  postpone  con- 
struction of  the  proposed  new  bridge 
at  Chili  Bar  over  the  American  River 
on  the  Georgetown  Rd.  until  next 
Spring.  County  Board  favors  a  full- 
length  concrete  bridge  instead  of  a 
part  steel  as  was  first  proposed.  Henry 
Lahiff.  County  Surveyor. 


HANFORD.  Kings  Co..  Cal. — Until 
Oct.  15.  9:30  a.  m.,  bids  will  be  re- 
ceived by  E.  E.  PickeriU,  County  Clerk, 
for  constructing  two  reinforced  con- 
crete bridges  over  Kings  River  on  the 
State  Highway  southwest  ot  Lemoore. 
Division  6.  Section  10.  Route  B.  In- 
volves 475  cu.  yds.  class  A  concr. ;  52 
concr.  piles  (120  cu.  yds.  concr.)  and 
75  tons  steel.  Cert,  check  10%  pay- 
able to  Chairman  Board  of  Supervisors 
required  with  each  bid.  Plans  may  be 
had  from  County  Clerk  on  deposit  of 
$5.  not  returnable.  Roy  May.  County 
f^urveyor. 


IRRIGATION  PROJECTS 


BAKERSFIELD.  Kern  Co..  Cal. — An 
irrigation  project  to  cost  $21,000,000 
and  to  serve  90.000  acres  is  being  pro- 
moted In  the  Indian  Wells  valley  110 
miles  northeast  of  Bakersfleld. 

BLYTHE,  Riverside  Co..  Cal.— Di- 
rectors of  the  Palo  Verde  joint  levee 
district  have  decided  to  offer  for  sale 
at  once  $143,000  bonds.  Part  of  the 
money  will  be  used  to  build  "shoo-fly" 
dikes  around  the  gaps  made  in  the 
levee  by  the  last  Colorado  flood.  After 
these  bonds  are  sold  only  $60,000  will 
remain  of  the  original  $1,000,000  bond 
issue.      Floyd   Brown,   engineer. 


MODESTO.  Stanislaus  Co..  Cal. — W. 
H.  Webb.  Modesto,  has  been  awarded  a 
contract  by  the  .Modesto  Irrigation 
District  for  concrete  lining  in  Golds- 
wortny  lateral  canal  at  Hackett-Conant 
ranch,  and  for  concrete  lining  in  Lat- 
eral 7  at  Lucas-Carlson  ranches.  Bid 
ij  II  •  .■<M.  ft.  for  lining  and  $12  cu.  yd. 
for  concrete  and  cut-off  walls.  Other 
bidders  were:  John  A.  Carlson  of  Tur- 
Inck  :iMd  Pacific  Constr.  Co.,  San  Fran- 
risco.  Percy  Jones.  Chief  Engineer  for 
the   district. 


Ki:i>  BLl'KF.  Tehama  Co..  Cal. — T. 
H.  liamsay.  president  of  the  Red  Blutt 
.National  Bank,  heads  a  movement  for 
the  irrigation  of  approximately  15.000 
acres  along  the  Sacramento  river  In 
ihe  district  northwest  of  Chico.  The 
ralilornia  Land  Settlement  Board  is 
also  Interested  In  the  project.  It  is  said. 


ni:.\0,  Nevada. — State  Engineer  E. 
.1.  Si  riigham  announces  that  a  prellm- 
in.iry  survey  of  the  Spanish  Springs 
ditch  lines  will  be  made  by  his  depart- 
ment within  the  next  week  and  may 
inehide  a  survey  of  the  lands  to  be  re- 
claimed   and    added    to    the    Newlands 
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Project.  This  work  is  preliminary  to 
joint  action  by  the  State  of  Nevada 
and  the  United  States  Reclamation 
Service  in  adjudication  of  water  and 
power  rights  along  the  Trui'kee  River 
and  otherwise  preparing  the  way  for 
construction  of  the  proposed  storage 
reservoir. 


SAN  JOSE.  Santa  Clara  Co.,  Cal.— 
Election  held  to  decide  on  the  organ- 
ization of  the  Santa  Clara  County  Ir- 
rigation District  failed  to  carry. 


LIGHTING  SYSTEMS 


FULLERTOX,  Los  Angeles  Co.,  Cal. — 
Petitions  for  ornamental  lighting  sys- 
tems on  two  sections  of  fnion  Ave. 
and  on  E.  Amerige  Ave.  have  been  filed 
with   City   Trustees. 

INGLEWOOD,  Los  Angeles  Co.,  Cal. 
— Humphrey  Engineering  Constr.  Co., 
San  Fernando  Bldg.,  Los  Angeles, 
awarded  contract  at  $10,799  for  con- 
structing an  ornamental  lighting  sys- 
tem on  portions  of  Market,  Commer- 
cial, Regent.  Queen  and  Los  Angeles 
Sts.  Other  bids  were:  H  .H.  Walker, 
$11,666:  C.  W.  Sparks.  $12,631;  D.  F. 
McEwan,  $13,169;  F.  E.  Xewbery  Elec. 
Co..  $13,S70;  Southern  Calif.  Elec.  Co.. 
$13,133:  Standard  Electric  Co.,  $14,245. 
and  J.  E.  Riddle  Elec.  Co.,  $15,500.  Ar- 
thur W.  Cory,  City  Engineer. 


MACHINERY 


ISABELLA.  Kern  Co.  Cal.— Until 
October  6,  bids  will  be  received  by  Mrs. 
Estelle  Barbeau.  Clerk.  South  Fork 
Union  School  District,  for  furnishing 
and  delivering  auto  bus  for  the  trans- 
porting pupils  of  district ;  seating  ca- 
pacity 20  to  25. 


MADERA.  Madera  Co.,  Cal. — Until 
Oct.  S.  10  a.  m.,  bids  will  be  received 
bv  Talbot  School  District,  H.  A.  Archi- 
bald and  B.  E.  Roberts,  Trustees,  for 
furnishing  an  automobile  bus  for 
transporting  pupils;  seating  capacity, 
10. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Herbert's  Machinery  &  Supply  Co.  at 
$1,016  has  been  awarded  a  contract  by 
the  Supervisors  to  furnish  and  deliver 
engine  lathe  tor  use  of  the  County 
Engineer. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Until  October  17,  11  A.  M.,  bids  will  be 
received  by  Henry  Ptister,  County 
Clerk,  for  furnishing  and  delivering  a 
4-yard  steel  dump  body  with  hydraulic 
hoist  complete;  also  for  two  rear 
wheels  for  gas  roller  No.  4. 

County  Engineer  Irving  Ryder  has 
been  authorized  to  purchase  in  the 
open  market  a  jack  hammer  and  steel 
Canedy-Otto  Manufacturing  Co.,  No.  38 
forge. 

ARCADIA,  Los  Angeles  Co.,  Cal.— 
Lacy  Mfg.  Co..  Los  Angeles,  was  award- 
ed the  contract  at  64.35c  lin.  ft.  for  fur- 
nishing 1200  ft..  8-in..  14-gauge  riveted 
steel  pipe  to  city  of  Arcadia.  This 
price  is  f.o.b.  Los  Angeles.  Los  An- 
geles Mfg.  Co  .  Western  Pipe  &  Steel 
Co.  and  Baker  Iron  Works  each  bid 
69.3c  ft.     O.  -A..  Gierlich.  City  Engineer. 

BERKELEY,  Alameda  Co..  Cal. — 
Council,  E.  M.  Hann.  City  Clerk,  will 
sell  at  public  auction  on  October  3, 
9:30  A.  M.,  at  Corporation  Yard.  Alls- 
ton  Way  and  West  street,  eqWpment 
no  longer  required:  Item  1,  Muni- 
cipal Emergency  Hospital  Equipment; 
item  2,  Street  Department  Equipment; 
Item  3,  Fire  Department  Equipment. 
C,  L,  Huggins,  City  Engineer. 


WILLOWS,  Glenn  Co.,  Cal. — Until 
Oct.  11,  10  a.  m..  bids  will  be  received 
by  W.  H.  Sale.  County  Clerk,  for  fur. 
and  del  a  "Monroe"  road  grader  for 
use  in  Road  District  Xo.  2.  Specifica- 
tions may  be  had  from  County  Clerk. 
Bayard    Knock,    County    surveyor. 


SANTA  BARBARA,  Cal. — Santa  Bar- 
bara Planing  Mill,  C.  W.  Carpenter, 
proprietor,  is  in  the  market  for  a  used 
combination  saw  rig  with  sliding 
table,  similar  to  Oliver  Xo  60.  Univer- 
sal saw  and  desires  quotations 


LOS  ANGELES,  Cal. — Famous  Play- 
ers-Lasky  Corp.,  1520  Vine  St.,  Holly- 
wood, is  in  the  market  for  a  gasoline 
saw  rig,  either  Xovo,  C.  H.  &  E.  or 
Oshkosh,  new  or  second  hand,  in  good 
condition.  Give  full  particulars  to  C. 
W.    Comeggs,    Purchasing  Agent. 


RAILROADS 


SACRAMENTO.  Cal. — Three  million 
dollars  will  be  spent  by  the  Western 
Pacific  railroad  in  improvements  to  the 
Sacramento  Xorthern  railroad,  if  the 
applications  of  the  former  company  to 
acquire  the  system  is  granted  by  the 
State    Railroad    Commission. 


SEWERS,    STREET    WORK, 
ROADS    &    WATER    SYSTEMS 


SACRAMEXTO.  Cal. — Followin?  li:U-i 
were  received  by  the  State  Highw-iv 
Commission  on  September  19: 

Mendocino  County,  near  Arnold  (I- 
Men-l-G).  an  undergrade  crossing  '>t 
the  Xorthwestern  Pacific  Railroad:  2i;  ■ 
cu.  yds.  Class  "C"  Portland  cement  con- 
crete: 4500  cu.  yds.  excavating  witliout 
classification.  Commission  will  fur- 
nish reinf.  steel,  cement  and  caps,  sills, 
posts  and  stringers  for  supporting 
track. 
California     Constr.      Co.,      San 

Rafael     $13,526.7.i 

T.  M.  OIney.  Oakland 18,070.00 

Engineers  Estimate,  $15,151.25. 

Stanislaus  County,  between  southerly 
boundary  and  Ceres  (III-Sta-4-A ). 
about  six  (6.0)  miles  in  length,  to  be 
surfaced  with  asph.  cone:  7200  tons 
asph.  cone,  surface.  Commission  will 
furnish  asph.  cement. 

J.  A.  Costello  Jr..  S.  F 

Standard  Paving  Co..  Modesto. 
A.  Teichert  &  Son,  Sacramento.  . 

Federal  Constr.   Co.,   S.   F 

California    Constr.    Co..    S.    F 

Clark    &    Henry,    Stockton 

Valley    Paving      &    Constr.      Co. 
Visalia     

Entgineer's  Estimate.  $60,030. 

Santa    Clara    County,    between 
and    Morgan    Hill    (IV-SCI-2-B). 
four    and    three-tenths     (4.3)     miles    in 
length,    to    be      surfaced    with      asph. 
cone:     4700    tons    asph.    cone,     surface. 
Commission   will  furnish   asph.   cement. 

J.  A.  Costello  Jr.,  S.  F $36.89:. 

Hugh   Crummey,   Oakland 41.8:!" 

Clark    &    Henry.    Stockton 43,804 

Pacific   States   Constr.    Co..   S.   F..    45.3.>.=) 

Engineer's  Estimae,  $40,537.50. 

Santa  Clara  County,  between  Gilroy 
and  Carnadero  Creek  ( VI-SCI-2-r'i . 
about  one  and  seven-tenths  (1.7)  miles 
in  length,  to  be  paved  with  Portland 
cement  concrete:  3850  yds.  Class  "A" 
Portland  cement  concrete  pavement; 
1.72  miles  grading  earth  shoulders. 
Commission  will  furnish  reinf.  steel, 
cement  and  sand  and  coarse  aggregate. 

R.    J.    Blanco,    Vallejo $24,836..'.ii 

\V.  A.  Dontanville.  Hollister..  24. 879. Jo 
c.   H.   &   A.   VV.  Gorrell.  S.   F. .  .    25, 434. .".n 

General   Constr.   Co..   S.    F 29.987.7" 

J.    A.    Costello   Jr..    S.    F 31.474.0" 

Dasich  Bros.  Co.,  Los  Angeles  32, 348. Si; 
Hugh  Crummey.  Oakland....  37.127.64 
Granite  Rock  Co.,  Watsonville   38.275.nii 


.$49,176 
.    53.424 


Perry 
about 


Engineer's  Estimae,  $31,981.50. 
Monterey  County,  between  King  City 
and  South  side  of  Salinas  River  (V- 
Mon-2-F).  about  1.0  mile  in  length;  |).s 
mile  to  be  paved  with  asph.  concr.  ina 
0.5  mile  on  the  Salinas  River  bridge 
to  be  surfaced  with  asph.  concr.:  1000 
cu.  yds.  excavation  without  classifica- 
tion; 2000  tons  asph.  concr.  mixtiire 
(pavement). 

Grant-Smith    Co..   S.   F I2MM 

Hugh    Crummey.    Oakland 30M( 

Engineer's  Estimate.  $20,600. 
Merced  County,  between  Delhi  and 
Northerly  Boundry  ( VI-Mer-4-D). 
about  tour  and  two-tenths  (4.2J  miles 
in  length,  to  be  surfaced  with  asph. 
concr.:  4fi60  tons  asph.  concr.  surface. 
Commission  will  furnish  asph.  cement. 

J.  A.  Costello  Jr.,   S.  F $30,780.00 

A.    Teichert    &    Son,    Sacto 34,108.80 

Federal    Constr.    Co.,   S.    F 35,431.20 

California  Constr.  Co.,  S.  F. ..  36,024.00 
Clark  &  Henry  Co.,  Stockton.  46,740.00 
Valley    I'aving   &    Constr.   Co.. 

Vallejo      54,264.00 

Engineer's  Estimate,  $38,019. 
Santa  Barbara  County,  between  Ca- 
nada de  la  Posta  and  Gaviota  CV-SB- 
2-E  &  F).  about  three  and  two-tenths 
(3.2)  miles  in  length,  to  be  widened 
with  Po:-tland  cement  concr.  shoulaers 
and  surfaced  with  asph.  concr.:  1800 
cu.  yds.  Class  "A"  Portland  cement 
concr.  (shoulders  and  repairs  to  old 
base) ;  1 130  tons  asph.  concr.  surface; 
3.21  miles  grading  earth  shoulders. 
Commission  will  furnish  reinforcing 
stel.  cement,  sand  and  coarse  aggre- 
gate for  concr.  and  asph.  cement  for 
asph,   concr. 

No  bids  were  received  for  the  above. 
Orange  County,  between  FuUerton 
and  Northerly  Boundary  (VII-Ora-2- 
F).  about  4.8  miles  in  length,  2.8  railu 
to  be  paved  with  Portland  cement  con- 
crete and  2.0  miles  to  be  widened  with 
Portland  cement  concrete  shoulders 
and  surfaced  with  ^sph.  concr.;  6600 
cu.  yds.  Class  "A"  Portland  cement 
concr.  (pavement  and  shoulders);  2670 
tons  asph.  concr.  surface;  4.75  miles 
grading  earth  shoulders.  Commission 
w'iU  furnish  reinforcing  steel,  cement, 
sand  and  coarse  aggregate  for  concr. 
and  asph.  cement  for  asph.  concr. 
Riley  &  Peterson.  San  Diego.    $54,494.10 

E.    R.   Ford.    Santa  Ana 56,145.50 

Geo.  R.  Curtis.  Los  Angeles..  64,920.00 
Wells  &  Dressier.  Santa  Ana..  67,652.70 
J  G.  Beckjord,  Los  Angeles..  81,508.00 
Francisco  &  Ellington,  Bishop  97,691.80 
Engineer's    estimate 82,823.00 


REDWOOD  CITY.  San  Mateo  Co..  CU 
— City  Trustees,  W.  A.  Price,  Clerk, 
pass  res.  of  int.  to  improve  Finger  ave., 
involving: 

2058   cu.  yds.  of  excavation; 

2030  lin.  ft.  of  curb-cement  concriBte; 

640    lin.    ft.    of    6"    vitrified    tile   pipe 

f    4"    vitrified    tile    pipe 


with     cast     iron 


sewer; 

308    lin.    ft.    ( 
sewer  laterals; 

ll-6"x4"   wyes; 

3-brick      manholes 
frames    and   covers; 

1-lamphole,  with   cast  iron   cover; 

4805o-square  feet  of  asphaltic  mac- 
adam   pavement. 

Res.  of  int.  also  passed  for  improving 
certain  streets  in  Redwood  Highlands. 
Work  consists  of  preparing  existing 
macadam  pavement  for  construction 
thereon  of  asphaltic  oil  wearing  sur- 
face, and  construction  of  said  wearing 
surface. — also  included  one  culvert  of 
corrugated  galvanized  iron  arches 
4"x24"  with  concrete  base  and  top.  Ap- 
proximately 721,000  square  feet  of 
pavement.  Protests  will  be  heard 
Oct.  3.     C.  L.  Dimmitt,  city  engineer. 

VALLEJO,  Solano  Co.,  Cal— United 
Construction  Co..  Vallejo.  awarded  con- 
tract by  council  for  improving  por- 
tions of  Capitol  St..  involving  800  cu. 
vds.  grading  and  excavating;  630  Un. 
it.  combined  curb,  gutter  and  sidewalk; 
16,760    sq.    ft.    asph.    concr.    pavement 
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base;  16.760  sq.  ft.  asphalt  concr.  weftr- 
ine  surface:  87  lin.  ft.  storm  water 
drain:  1  storm  water  inlet;  170  lin.  ft. 
concr.  curb  and  gutter;  75  lin  ft.  concr. 
gutter:  40  lin.  ft.  curb  armor.  T.  D. 
Kilkenny.   City    Engineer. 


FHESXO.  Fresno  Co..  Cal.  —  City 
Commissioners,  R.  V.  St.  George.  Clerk, 
pass  Resolution  of  Intention  lo  con- 
struct 6-in.  vitriHed  clay  pipe  lateral 
sewer  from  manhole  in  placi-  in  Clara 
Ave.  10  ft.  south  of  California  Ave., 
thence  north  30  ft.  to  a  point  2i)  ft. 
north  of  ("alifornia  Ave.,  thence  west 
2U  ft.  north  to  the  alley  in  block  240. 
thence  nortwest  along  the  alley  of 
Blocks  240  and  242  to  a  manhole  50  ft. 
northwest  from  Ulock  2,  Paige  Tract, 
construction  of  4-in.  or  6-in.  wyes, 
manholes,  etc.  Improvement  Act  1911. 
Protests  October  6.  William  Stranahan. 
City  Commissioner  <.f  Public  Wr>rks. 


MARTINEZ.  Contra  Costa  Co..  Cal. — 
Kopperud  &  Heafey.  2030  Hifc'h  St., 
Oakland,  at  $21,734  awarded  contract 
by  Supervisors  for  improving^  con.  rete 
highway  from  Byron  south  to  county 
line,  ^'ork  will  consist  of  construct- 
ing 2-ft.  oil  macadam  shoulder  on  each 
side  of  road  for  about  2  miles  ami  1V4- 
in.  asphaltic  topping  placed  over  en- 
tire road.  C.  P.  Hoare  next  low  bidder 
at  J21.893.  R.  R.  Arnold,  County  En- 
gineer. 


SAX  JOSE.  Sania  Clara  Co..  C.^l.— 
County  Engineer  Irving  L.  Ryder  in- 
structed to  repair  Elena  Ave.,  I\.-ser- 
voir  Rd..  Summitt  Rd.  and  Oak  .Sani- 
tarium   Rd. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
y,'.  E.  Miller,  81  Church  St..  Santa 
Cruz,  at  $23,24S.73  awarded  contract 
by  Council  to  improve  portions  of  Bay 
St.,  involving  S8.819  sq.  ft.  grading; 
54.039.80  sq.  ft.  5-in.  concr.  pavement; 
896  lin.  ft.  4-in.  laterals;  68  wye 
branches;  9  brick  manholes:  2S.56.87 
ft.  12-in.  concr.  drain  pipe;  12  combina- 
tion catchbasins  and  manholes;  2  brick 
catchbasins:  1983.21  lin.  ft.  6-ln.  vit- 
rified sewer.  James  K.  James.  'ity 
Engineer. 


PACIFIC  GROVE,  Monterey  Co., 
Cal. — Trustees  planning  paving  of 
principal  business  streets;  estimated 
cost,  J55,000,  exclusive  of  electrolier 
Installation.  H.  D.  Severance,  City 
Engineer. 


LOS  ANGELES.  Cal.— Tryon  &  Brain, 
201  Tajo  Bldg.,  submitted  the  lowest 
bid  to  Board  of  Public  Works  at  about 
tl74, 602.86  for  improving  Hoover  St. 
betw.  Manchester  and  Slauson  Aves., 
involving  541,089  sq.  ft.  grading  at  3?ic 
ft.;  51,089  sq.  ft.  6-in.  concr.  pavement 
at  22*ic  ft.;  19,290  ft.  curb  at  60c  ft.; 
95,211  sq.  ft.  sidewalk  at  ISc  ft.:  S  sq. 
ft.  gutter  at  3.ic  ft.:  reinf.  concr.  cul- 
vert at  $1100  complete;  733  ft.  house 
connection  sewers  at  $1.50  ft.  Geo.  H. 
Oswald,  366  E.  58th  St..  submitted  next 
low  bid  at  about  $177,376.36. 


SAN  FRANCISCO— Following  bids 
received  by  Board  of  Public  Works  for 
improvintc  I't.  Lobos  Ave.  betw.  Great 
Highway  and  48th  Ave.; 

C.  B.  Eaton    $101,683 

City  Construction  Co 123.371 

Pacific  Slates  Const.  Co 111.936 

Fav  Improvement  Co 108.978 

Healy  Tibbitts  Const.  Co 117.429 

General  Const.  Co 138.671 


TtTRLOCK,  Stanislaus  Co.,  Cal.— The 
following  bids  were  received  by  the 
Trustees.  Horaee  Hall,  City  Engineer. 
for   street    improvements: 

Myrtle,  Mcrritt  and  Sycamore  Sts,, 
A,  Telcharl  &  Son,  Ochsner  Bldg..  Sac- 
ramento (1)  grading.  $.02  sq  .ft.:  (2) 
paving,  $.238  Hi|.  fl.:  (3)  ^'uM^is.  s.25 
sq.    ft.:    (4)    curbs,    $.50    lin,    fl       J.    A. 


Costello.    218    Pine    St.,    San    Francisco, 

(1)  $.03;  (2)   $.20;  (3)   $.25;   (4)   $.75. 
Florence   St.,    A.    Teichart    &    Son    (1) 

grading,  $.03;  (2)  paving,  $.245;  CO 
gutters,  $.25;  (4)  curb,  $.50;  (5)  cul- 
verts, $2.95  Iln,  ft.  Costello  bid:  (I) 
$.035:  (2)  $.22;  (3)  $.25;  (4)  $.75;  (5) 
$2.00. 

Marshall  St.,  A.  Teii  hert  &  Son  (1) 
grading,  $.03:  (2)  p;'v:.:c:.  $25;  •:<) 
gutters,  $.25:  (4)  curbs,  $.50;  (1)  cul- 
verts,    $2.95.       Costello     bid:       (1)     $.03, 

(2)  $.22;   (3)   $.25:   (4)   $.75;   (5)   $2.00. 
East  Olive  St.,  A.  Teichert  &  Son   (1) 

grading,  $.03;  (2)  paving,  $.25;  (3) 
gutters,  $.25;  (4)  oiled  area,  $.04;  (5) 
culverts,  $2.95.     Costello  bid:     (1)    $.03; 

(2)  $.22;    (3)    $.25:    (4)    $.03;    (5)    $2.00. 
Lander    Ave.     (1)    grading,    $.03;    (2) 

removing  surface  coat.  $.01:  (3)  3-in. 
black  base,  $.15;  (4)  IJ^-in.  Warrenite, 
$.105;  (5)  repairing  old  pavement, 
$.17.     Costello   bid:      (1)    $.035;    (2)    $.04: 

(3)  $.14;    (4)    $.07:    (5)    $.28. 

North  and  South  First  streets:  A. 
Teichart  &  Son  (1)  grading.  $.03;  (2) 
paving.  $.26;  CO  removing  old  curb  per 
lin.  ft.,  $.10;  (4)  constructing  integral 
curb  and  gutter  per  lin.  ft.,  $2.90.  John 
F.  Knapp,  Turlock,  bid:  (1)  $.0335;  (2) 
$.2915;  (3)  $.383:  (4)  $3.25.  Costello 
bid  (1)  $.04:  (2)  $.28;  (3)  $.25;  (4) 
$1.25. 

All    bids    taken    under  advisement. 


BERKELEY.  Alameda  Co.,  Cal.— City 
Council.  E.  M.  Hann.  Clerk,  passes  Res- 
olution of  Intention  to  improve  North- 
side  Ave.  from  Gilman  St.  south  220.81 
ft.  by  grading,  constructing  redwood 
curbs,  concrete  gutters  and  paving  with 
macadam  with  asphaltic  road  oil  sur- 
face: constructing  one  concrete  alley 
gutter  3  ft.  wide.  Improvement  Act 
1911.     Protests  October  4. 

Resolution  of  Intention  also  passed  to 
improve  Shattuck  Ave.  from  Hearst  to 
Vine  St.,  and  Vine  St.  from  Shattuck 
Ave.  east  133  ft.  by  grading,  construct- 
ing concrete  curbs  and  gutters,  placing 
a  3-in.  a.".phaltic  pavement,  construct- 
ing concrete  catchbasins.  10-in.  vitri- 
fied pipe  :  ewer.  Improvement  Act  1911. 
Protests  October  7.  C.  L.  Huggins,  Cii'- 
Engineer. 


HERMOSA  BEACH,  Cal,— The  State 
Board  of  Health  has  approved  plans  for 
a  new  sewage  disposal  plant  for  Her- 
mosa  Beach.  They  provide  for  6  settling 
basins  with  storage  tank  to  take  care 
of  6000  population.  The  basins  and 
tank  will  be  reinforced  concrete.  The 
root  of  the  tank  will  be  designed  for 
floor  of  garage  for  15-ton  truck. 
Effluent  from  the  sewage  will  be  dis- 
charged into  ocean  on  outgoing  tides 
only  through  a  14-in.  cast  iron  pipe 
carried  out  under  the  municipal  pier 
and  extending  to  ocean  bottom  at  end 
of  pier,  24  ft.  under  mean  low  tide.  The 
pipe  line  will  be  2000  ft.  long.  An 
ejector  system  will  be  installed  in  the 
present  Cameron  tank  under  the  city 
hall  to  force  the  sewage  into  the  set- 
tling basins  on  the  hill.  It  is  proposed 
to  build  the  plant  under  the  Vrooman 
Act.  Estimated  cost  about  $46,000. 
Victor  H.  Stahcli,  City  Engineer. 


SACRAMENTO,  Cal, — City  Council, 
M.  J.  Desmond,  Clerk,  passes  res.  of 
int.  to  improve  Santa  Ynez  Way  from 
manhole  in  place  bet.  N  st  and  Folsom 
Blvd..  to  a  point  148.5  ft.  north  of  cen- 
ter line  of  N  St.,  by  constructing  vit 
pipe  sewer.  1  concrete  manhole;  im- 
proving 3-ft.  easement  adjoining  lots 
25  to  29,  incl..  In  Crescent  Park  by 
constructing  vit.  pipe  sewer  with  7 
6-in.  vie.  wyes,  1  6-in.  vit.  (lusher 
branch,  1  concrete  manhole:  improving 
easement  adjoining  lots  20  to  24  of 
Crescent  Park  by  constructing  \"it: 
pipe  sewer,  10  6-in.  vit.  wyes,  1  6-ln. 
vit.    flusher    branch.      Imp.    Act     1911. 

Res.  of  Int.  to  Improve  5th  St.,  from 
(^  to  S  sts..  by  constructing  concrete 
curb  wall,  concrete  curbs  and  gutters. 


placing  c.  i.  gutter  drains  connected  to 
sewer  with  6-in.  vit.  pipe;  grading  and 
iKiving  with  6-in.  concrete.  Imp.  Act 
I'JU. 

Res.  of  int.  to  improve  5th  ave.,  from 
Stockton  Boul.,  to  65th  St.,  by  con- 
structing 1  concrete  manhole,  recon- 
structing 15  existing  manholes,  plac- 
ing 22  C.  I,  gutter  drains  connected  t« 
.«cwer  with  6-in.  vit.  pipe,  grading  and 
paving  with  4-in.  asphalt.  Albert 
<.;ivan.  City  Engineer. 


OAKLAND.  Cal— Bates  &  Borland. 
Oakland  Bank  of  Savings  Bldg.,  Oak- 
land, awarded  contract  by  council  to 
construct  concrete  culvert,  5-ft.  10-in. 
by  5-ft.  at  $19.50  lin.  ft.:  concrete  cur- 
tain walls,  $10  ea.:  cast  iron  inlets, 
$75  ea.:  10-in.  vit.  pipe.  $5.00  per  2-ft. 
length;  across  Haddon  road  bet.  Excel- 
sior ave.  and  Trestle  Glen  road.  Geo. 
Mattis,    City    Engineer. 


SACRAMENTO.  Cal.— No  bids  re- 
ceived by  supervisors  for  constructing 
a  concrete  highway  on  the  Marysville 
road  extending  from  the  end  of  the 
concrete  at  Elverta.  north  a  distance 
of  1600  feet.  County  Engineer  Drury 
liutler  instructed  to  do  work  by  day 
labor. 


BERKELEY,  Alameda  Co.,  Cal. — City 
Council,  E.  M.  Hann,  clerk,  passes  res. 
of  int.  to  construct  6-in.  vit.  pipe  sewer 
in  Colusa  Ave.  from  a  point  126  ft. 
suuth  of  Posen  Ave.  to  a  point  155.38 
ft.  west;  thence  200  ft.  south  to  a  point 
20  ft.  south  of  Hopkins  St.,  including 
the  construction  of  brick  manholes. 
Imp.  Act  of  1911.  Protests  Oct.  7.  C. 
L.   Huggins,  City  Engineer. 


NAPA,  Napa  Co..  Cal. — R.  E.  Erring- 
ton.  Napa,  at  $3,174.54  awarded  con- 
tract by  Council  to  improve  Madison 
St.  from  First  St.  northerly:  729.9  cu. 
yd.s  grading,  $1.00:  23.004  sq.  ft.  2- 
course  asphalt  macadam  pavement, 
$.08;  1007.2  lin.  ft.  concrete  curbs,  $.60. 
H.    A.    Harrold,    City    Engineer. 


BURBANK.  Los  Angeles  Co.,  Cal. — 
Until  7:30  p.  m.,  Oct  11,  bids  will  be 
received  by  City  Clerk  F.  S.  Webster 
for  improving  11th  St.  betw.  east  city 
boundary  and  Olive  St.  by  grading 
roadway  40  ft.  wide  and  paving  with 
concr.  30  ft.  wide  and  constructing  cul- 
verts; 1911  Act.  F.  C.  Miller,  City  En- 
gineer. 


FAIRFIELD,  Solano  Co.,  Cal.— Be- 
nieia  Chamber  of  Commerce  urging 
Supervisors  to  repair  road  leading  to 
Benicia  water  works.  F.  A.  Steiger. 
County    Engineer. 

CARSON  CITY,  Nevada —Fo'lowing 
is  complete  list  of  bids  received  by 
.Slate  Highway  Commission  for  con- 
structing a  portion  of  State  Highway 
in  Churchill  County,  between  Salt 
Wells  and  Sand  Springs.  Route  2.  Sec- 
tion C-1,  involving  10.42  lin.  mi.  pre- 
paring sub-grade  and  shoulders  and 
75,0S5  sq.  yds.  crushed  rock  surface, 
constructed  in  two  layers:  .\rmstrong 
&r  Baker,  Reno,  $61,523.75;  Nevada 
Construction  Co.,  68,112.85;  T.  J.  Rees-? 
and  W.  L.  Crehore,  $79,849.16:  North- 
ern California  Construction  Co.  $85.- 
505:  J.  H.  Causten.  $99,552.94.  and  Hel- 
necke  Construction  Co,  $102,023.70. 
Taken    under   advisement. 

VENTURA,  Ventura  Ci>.,  Cal.— Until 
10:10  a.  m.,  Oct.  S,  bids  will  be  received 
by  Supervisors  for  grading,  graveling 
and  oiling  and  constructing  culverts 
on  n  portion  of  Janss  and  Camarlllo 
roads,  involving  about  5000  cu.  yds. 
exrav  .  4500  ou.  yds  gravel  surfacing 
and  1600  bbls.  asphaltic  oil.  Cert, 
check  or  bond  for  lOT,.  Plans  and  spec, 
may  be  obtained  from  County  Sur- 
veyor Chaa.  Petit.  L.  E.  Hallowell. 
County  Clerk.  , 
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REDWOOD  CITY,  San  Matoo  Co., 
Cal.— i:ntil  Oct.  10,  10  a.  m.,  bids  will 
he  received  by  Elizabeth  N.  Nash, 
County  Clerk,  for  constructing  storm 
water  sewer  in  San  Bruno  Rd.  near  the 
Seven  Mile  House.  Geo.  Kneese,  Coun- 
ty   Engineer. 
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SACRAMENTO.  Cal.— Two  bids  re- 
ceived by  Supervisors  for  constructing 
concrete  highway  on  the  Sheldon- 
Slough  House  road  extending  easterly 
from  the  end  of  concrete  to  Patter- 
.son's  Corner,  a  distance  of  10,000  feet. 
Oeneral  Construction  Co..  San  Fran- 
cisco, bid  $37.98.";;  Thos.  Byrne,  Sacra- 
mento. $13.95  cu.  yd.  tor  concrete,  $.60 
cu.  yd.  extra  grading.  Bids  taken  un- 
der "advisement  until  Sept.  28.  Drury 
IJutler.    County    Engineer. 


Cal.— 

awarded 

Bodega 

excava- 


PETALl'MA.  Sonoma  Co 
ohlunneger  Bros..  Petaluma. 
ontract  by  Council  to  impro\ 
nvolving    817    cu.     yds 


ft.  concr.  pavement 
$;.25  cu.  yd.  excavation: 
paving;  city  to  furnish  all 
I.    S.   Frost.  City   Engineer. 


A 

tic.n   and   S7.442 
.-)    ir.    thick:    $! 
S  U9  M;   sq. 
material.^ 


SAN  .TOSE.  Santa  Clara  Co.,  Cal. — 
Palo  Alto  Chamber  of  Commerce  cir- 
culating petitions  urging  Supervisors 
to  pave  that  section  of  Embarcadero 
ltd.  connecting  Palo  Alto  with  the 
waterfront,  a  distance  of  about  one- 
halt  mile.  Irving  Ryder.  County  En- 
gineer. 

WOODLAND.  Yolo  Co..  Cal. — County 
Engineer  .\sa  <?.  Proctor  instructed  to 
pave  streets  in  town  of  Winters  by  day 
labor. 


SAN  FRANCISCO.— City  Engineer 
M.  M.  O'Shaughnessy  completes  speci- 
Hcations  for  improving  Arch  St.  bet. 
Holloway  and  Garfield;  estimated  cost. 
J". 000.  Project  involves  1.330  lin.  ft. 
concrete  curbs;  7.500  sq.  ft.  concrete 
pavement,  and  12.450  sq.  ft.  asphalt 
concrete    pavement. 


LOS  ANGELES,  Cal. — Tryon  &  Brain. 
L'Ol  Tajo  B'dg.,  Los  Angeles,  were 
awarded  contract  at  $174,302.87  for  im- 
provin.g  Hoover  St.  betw.  Manchester 
and  iSlau.son  Aves..  involving  541,089  sq. 
ft.  grading  at  3%c  ft:  541,089  sq.  ft. 
«-in.  concr.  pavement  at  22%c  ft.:  19.- 
290  ft.  curb  at  60c  ft.;  95.211  sq.  ft. 
s'dewalk  at  18c  ft.;  8  sq.  ft.  gutter  at 
35c  ft.;  reinf.  concr.  culvert  at  $1100 
complete;  733  ft.  house  connection  sew- 
ers at  $1.50  ft.  Other  bids  were:  Geo. 
H.  Oswald.  $177,576.61;  Fairchild-Gil- 
more-Wilton  Co..  $118,093.37;  Geo.  R. 
Curtis.  $1.S:).833.91;  Los  Angeles  Paving 
Co..  $239,521.97;  engineer's  estimate. 
$191. 566. 79. 


MODESTO,  Stanislaus  Co..  Cal. — City 
Engineer  George  Freitas  preparing 
specifications  for  paving  James  St. 


SANTA  MONICA,  Los  Angeles  Co.. 
Cal. — TheCity  Commission  has  ordered 
construction  of  a  12-in.  sewer  in  Pali- 
sades Beach  road,  a  distance  of  60IHI 
ft.;    c-itimated    cost.    $11,000. 


IIARTI.NEZ.  Contra  Costa  Co.,  Cal. — 
Warren  Construction  Co..  Rialto  Bldg.. 
San  Francis,  sub-lets  contract  to  Paul 
&  Sayles  of  Martinez  for  paving  Esco- 
bar street.  Contract  price  in  neighbor- 
hood of  $25,000.  W.  S.  Farley,  City 
Engineer. 


YUBA  CITY.  Sutter  Co..  Cal.— C.al- 
braith  &  Janes.  156  South  11th  St.. 
Richmond,  at  approx.  $112.82.')  awarded 
contract  by  Trustees  for  paving  streets 
in  Cooper  tract  at  approx.  $17,557.50 
for  paving  streets  in  the  Shasta  dis- 
trict. Bids  were  also  eulimitted  by 
Clark  &  Henery  Construction  Co..  and 
Federal  Construction  Co,  Edward  von 
Geldern,   City   Engineer. 


UKIAH,  Mendocino  Co.,  Cal. — Until 
Oct.  11,  11  a.  m.,  bids  will  be  received 
by  Hale  Prather.  County  Clerk,  for 
constructing  Section  1  of  the  proposed 
road  leading  from  a  point  on  the  Cal- 
ifornia State  Highway  near  the  south- 
west corner  of  the  "Race  Track"  east- 
erly to  Station  39  50  near  the  east  line 
or'  lands  of  G.  Corse  in  the  Second 
Road  District  of  Mendocino  County. 
Project  involves:  13.68  cu.  yds.  rein- 
forced concrete;  238.33  cu.  yds.  plain 
concrete;  1250  lin.  ft.  114-in.  galv.  pipe: 
4,707,37  cu.  yds.  unclassified  excava- 
tion; 725  cu.  yds.  gravel  surfacing: 
Certified  check  10%  required  with 
each  bid.  E.  H.  Smith.  County  Bur- 
veyor. 


BERKELEY.  Alameda  Co..  Cal. — 
Hickey  &  Harmon.  1230  Green  St.,  San 
Francisco,  at  approximately  $15,000 
awarded  contract  by  Council  to  con- 
struct 1100  ft.  of  reinforced  concrete 
sewer  3x4  ft.  by  6  in.;  2  manholes  and 
4  catchbasins  in  Woolsey  St.  from  Ade- 
line St.  easterly.  C.  L.  Huggins.  City 
Engineer. 


PETALUMA,  Sonoma  Co.,  Ca!. — 
Council  awards  contract  to  M.  Von- 
scn  Co.,  Petaluma,  for  furnishing  513 
barrels  of  cement  at  $3.63  per  bbl. :  15 
cents  per  return  of  empty  sacks  and 
5  cents  bbl.  paid  in  10  days.  No  bids 
received  by  Council  for  furnishing  300 
cu.  yds.  of  sand.  N.  S.  Frost,  City  En- 
gineer. 


S.\CRAMENTO, 
Co..  Hearst  Bldg 
$115,580  awarded 
Commissioners 


Cal. — R.  McLeran 
San    Francisco,    at 

contract  by  City 
construct     filtered 


water  basin  for  Sacramento  filtration 
plant.  Basin  will  have  a  flat  slab  roof, 
to  hold  about  5,000,000  gallons  of 
water.  The  base  dimensions  are  148 
feet  by  296  feet  10  inches  and  the  over- 
all height  is  19  feet  6  inches.  Other 
bidders  were:  Robert  Trost,  San  Fran- 
cisco, $115,728,  and  the  Cahill  Vensano 
Co.,    San    Francisco,    $132,930. 


MODESTO.  Stanislaus  Co..  Cal. — 
Until  Oct.  12,  S  p.  m.,  bids  will  be  re- 
ceived by  L.  A.  Love.  City  Clerk,  tor 
improving  the  alley  bet.  15th  and  16th, 
F  and  G  Sts..  by  grading,  paving  with 
5-in.  concrete.  constructing  O.  P. 
curbs.  Imp.  Bond  Act  1915.  Geo.  Frei- 
tas. City   Engineer. 


LODI,  San  Joaquin  Co.,  Cal. — Until 
Oct.  10.  S  p.  m.,  bids  will  be  received 
by  J.  F.  Blakely,  City  Clerk,  (1)  for 
fur.  and  del.  800  ft.  16-in:  900  ft.  18-in.: 
440  ft.  20-in.;  500  ft.  22-in.  and  8000 
ft.  24-in.  s.g.v.  or  cement  sewer  pipe; 
(2)  for  excavating  and  layin.f; 
sarnc:  (3)  for  fur.  pipe  and  installing 
same.  Bids  on  pipe  to  be  priced  f.  o.  b. 
Lodi.  Certified  check  of  lO'^i,  payable  to 
City  C'erk  required.  L.  F.  Barz-lotti. 
City  Engineer. 


MODESTO.  Stanislaus  Co..  Cal. — W. 
H.  Webb.  Modesto,  awarded  contract 
by  Council  to  improve  portions  of 
Franklin  St.:  manholes.  $60  ea.:  lamp- 
hcilps.  $25  ea.:  6-in.  vit.  sewer.  $.45  ft.; 
cvcavation  and  backfilling.  $1.25  cu. 
yd.:  fi-in.  by  6-in.  wyes.  $1.50  ea. ;  6-in. 
by  6-in.  tees.  $2  ea.  Geo.  Freitas.  City 
Engineer. 


SAI'RAMIONTO.  Cal. — State  Highway 
Commission  rejects  bids  for  paving  in 
Monterey  County,  between  King  City 
and  South  side  of  Salinas  river,  about 
l.ii  mile  in  length:  n.5  mile  to  be  pavcil 
with  asjihalt  concrete  and  0.5  mile  on 
the  Salinas  river  bridge  surfaced  wilh 
asphalt  concrete.  Two  bids  were  suii- 
11  itied:  Grant  Smith  Co..  $26,090.  and 
Hugh  Crummey,  Oakland,  $30,550.  En- 
gineer's estimate.   $20,600. 

OAKLAND,  Cal. — Until  October  6.  12 
M..  bids  will  be  received  by  Eugene  K. 
Sliirgi.s.      City    Clerk,      for      improving 


Orion  street,  bet'ween  62nd  and  64th 
avenues,  by  grading,  constructing  con- 
crete curbs,  gutters,  sidewalks  and 
paving  with  oil  macadam.  Improve- 
ment Act  1911.  Certified  check  tor  10% 
payable  to  city  required  with  each 
bid.     Geo.   Mattls,  City  Engineer. 


OAKLAND,  Cal.— The  City  Council  is 
planning  a  municipal  golf  links  on 
Vargas  ranch.  Project  will  require  the 
construction  of  a  road  costing  approxi- 
mately $10,000.  Geo.  Mattls,  City  En- 
gineer. 


SACRAMENTO.  Cal.— J.  W.  Terrell, 
1111  29th  St.,  Sacramento,  has  been 
awarded  a  contract  by  the  City  Com- 
missioners to  improve  Catala  Way 
from  manliole  in  place  in  Stockton 
Blvd.,  to  Ford's  Addition  by  construca- 
ing  8-in.  vitrified  pipe  sewer  with  17 
0-in.  wyes  and  1  6-in.  vitrified  fiusher 
branch.      Albert   Givan,    City   Engineer. 


SEBASTOPOL.  Sonoma  Co.,  Cal. — 
City  Trustees  will  shortly  issue  a  call 
for  bids  for  improving  Bodega  avenue 
from  City  Hall  to  city  limits:  Petaluma 
avenue  from  the  southern  boundary  of 
the  electric  railroad:  South  Main  street 
from  the  present  improvement  to  Litch- 
field avenue:  Healdsburg  avenue  for 
its  full   length. 


SACRAMENTO.  Cal.— R.  J.  Blanco. 
Vallejo.  has  been  awarded  a  contract 
by  the  State  Highway  Commission  at 
$24,836.50  to  pave  with  concrete  1.7 
miles  of  highway  in  Santa  Clara 
County  between  Gilroy  and  Carnadero 
creek,  involving  3850  yds.  Class  "A" 
Portland  cement  concrete  pavement: 
1.72  miles  grading  earth  shoulders. 
Commission  will  furnish  reinforcing 
steel,  cement  and  sand  and  coarse  ag- 
gregate. Engineer's  estimate  is  $31,- 
981.50. 

California  Constr.  Co..  58  Second  St., 
San  Francisco,  at  $13,526.75  awarded  a 
contract  to  construct  near  Arnold,  Men- 
docino County,  an  undergrade  crossing 
of  the  Northwestern  Pacific  Railroad, 
including  265  cu.  yds.  Class  "C  Port- 
land cement  concrete:  4500  cu.  yds.  ex- 
cavating without  classification.  Com- 
mission to  furnish  reinf.  steel,  cement 
and  caps,  sills,  posts  and  stringers  for 
supporting  track.  Engineer's  estimate, 
$15,151.25. 


S'ANTA  BARBARA,  Cal.— Construc- 
tion of  a  5-in.  concr.  pavement  18  ft. 
wide  on  the  road  from  Betteravia  to 
the  Guadalupe-Santa  Maria  highway 
has  been  started  under  supervision  of 
Supervisor  C.  L.  Preisker.  W'ork  has 
also  been  started  on  paving  of  road 
from  San  Marcos  highway  to  Tucker's 
Cirove  under  supervision  of  Supervis- 
or .L  T.  Torrence.  About  3500  lin.  ft. 
oil  macadam  18  ft.  wide  will  be  con- 
structed. Both  jobs  are  being  done 
by    force    account. 


MODESTO,  Stanislaus  Co.,  Cal, — Un- 
til Oct.  12,  S  p.  m.,  bids  will  be  received 
liy  L.  A.  Love,  City  Clerk,  for  improv- 
ing James  St.  from  Spencer  to  Downey 
and  Downey  from  James  to  H  St.,  by 
grading,  paving  with  2 14 -in.  asphaltic 
concr.  base  with  lV4-in.  bitulithic 
wearing  surface,  concrete  curbs  and 
gutters.  Imp  Bond  Act  1915.  Cert, 
check  lO'l.  payable  to  city  required 
•with  each  bid.  Geo.  Freitas,  City  En- 
gineer. 


BUSINESS  OPPORTUNITIES 

Amalgamated  Commercial  Corp.,  43 
l',roadway.  New  York  City,  importers 
of  iron  and  steel  and  non-ferrous  metal 
products,  wish  to  secure  a  representa- 
tive acquainted  with  the  class  of  mer- 
chandise to  act  for  them  on  commission 
b.asis   in   San   Francisco. 
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Contracts    Awarded    Liens,  Acceptances.  Ek 


BUILDING  CONTRACTS 


SAX    FRANCISCO   COUNTY 

The    following    is    an    index    for    the 

sntracts   for   this 

issue: 

o. 

Owner 

Contractor 

Amt. 

J43 

Lnion  Oil 

Owner 

20011 

»44 

Janssen 

Owner 

D800 

)46 

Same 

Same 

980O 

)46 

Abbott 

Sandberg 

500 

)47 

Luichesi 

Martinelll 

950 

US 

Sullivan 

Storheim 

12000 

)tv 

Linears 

Nichols 

uOO 

>6U 

Kousseau 

Owner 

5000O 

»51 

Same 

Same 

5000O 

52 

Hurke 

Farquharson 

1200 

)53 

Hansen 

Owner 

6000 

054 

O'Brien 

Kiernan 

i35000 

55 

Keating 

Vodder 

15500 

56 

Bossong 

Owner 

500 

s; 

Humphrey 

Owner 

26000 

58 

.Mullen 

Owner 

500 

59 

Harms 

Brown 

2188 

60 

Ptrul) 

Moller 

1500 

SI 

Anglo-Calif 

Macdonald 

2500O 

tS2 

Khright 

Dowsett 

2500 

S3 

Sartolou 

MuUer 

11700 

64 

("urran 

Forbes 

222r,o 

65 

Doyle 

Costello 

20  00 

66 

Archambault 

Peters 

740  0 

67 

Monetti 

Owner 

3000 

68 

Duckbee 

Swenson 

9  on 

6!i 

Wall 

Waterhouse 

50o 

7  m 

•  hristensen 

Heden 

80O 

71 

Sweeney 

Casty 

86.-; 

12 

Williamson 

Gilmour 

2500 

73 

Mogan 

Solomon 

1500 

74 

Miller 

Galvin 

250  0 

75 

Stewart 

Fink 

120" 

)76 

Welsh 

Inlaid 

1840 

77 

Moneta 

-\rnott 

Ou.'l 

78 

liorghauser 

-\rnott 

27444 

7!* 

Crawford 

Watson 

6000 

80 

Mclntyre 

Owner 

500 

81 

Pease 

Oobby 

500 

82 

Downey 

Commary 

lOon 

83 

Hanily 

Owner 

50  0 

84 

Stanfleld 

Owner 

60O 

85 

Bagnasacco 

Gigli 

2500 

86 

-Mueller 

Maas 

500 

87 

Salvation 

Vukicevich 

47750 

88 

Same 

McLeod 

4800 

811 

Same 

Gilley 

29B4 

»0 

Same 

Paci   Elec 

1750 

91 

IJosworth 

Carlson 

4500 

92 

Johnson 

Owner 

4950 

93 

liisenbach 

Owner 

20000 

94 

Mohson 

Owner 

4000 

95 

Itosenbauni 

Quinn 

300O 

96 

Bennett 

Lyon 

lOOOo 

97 

Parafflne 

Owner 

500 

98 

Hobb 

Bradley 

50O 

99 

Knickerbocker         Barrett 

800 

00 

Hlack 

Arras 

900 

01 

Marsh 

Denke 

1700 

02 

Kighetti 

Farnocchia 

850 

03 

Hcasley 

Owner 

500 

04 

Dragon 

Glaser 

300O 

05 

Schmidt 

Owner 

3000 

06 

Anderson 

Owner 

11700 

07 

Standaril 

Owner 

40.10 

08 

l.ind 

Owner 

4000 

09 

r   of   1- 

Owner 

500 

10 

Bollmaii 

Wagner 

800 

II 

Wtstirn   Uii 

Owner 

Ir.OO 

12 

Murphy 

Bovyer 

fi2fi 

13 

llyman 

Khine 

750 

14 

^:an  Bruno 

Abrahams 

64,0 

15 

llantzischc 

Owner 

500 

16 

l.uce 

c;ook 

4000 

17 

Nasser 

Flatland 

7466 

18 

-Mogan 

Salomon 

1653 

l!l 

-McHugh 

Meyer 

22400 

■il) 

Nelson 

Nelson 

•000 

21 

Same 

Same 

f;o(j<i 

22 

>-:^me 

Same 

6000 

23 

Same 

Same 

fiOOo 

No. 

Owner 

Contractor 

Amt. 

2124 

Same 

Same 

5500 

2125 

Same 

Same 

SoOO 

2126 

Same 

Same 

5500 

2127 

Same 

Same 

5500 

2128 

London 

Chase 

1500 

2129 

Westerly 

Owner 

18000 

2130 

Hemminga 

Owner 

12000 

3131 

Veolgtlander 

Saari 

3O0O 

2132 

Kingwell 

Owner 

9750 

2133 

Ozaniz 

Owner" 

STaO 

2134 

Parker 

Olsen 

8600 

2135 

Schell 

Owner 

5000 

2136 

Wilkins 

Hamerton 

28000 

2137 

Freethy 

Owner 

3000 

2138 

Troyer 

Wesendunk 

500 

2139 

Aekermann 

Macdonald 

20000 

2140 

City    Realty 

Cox 

8000 

2141 

Cunterman 

Kessler 

2000 

2142 

Kelly 

Owner 

1200 

2143 

Swenberg 

Runge 

600 

2144 

Deibel 

Owner 

2500 

2145 

Schell 

Owner 

4000 

2146 

Olsen 

Owner 

6000 

2147 

Same 

Same 

10500 

2148 

Allred 

Allred 

500 

2149 

Thomas 

Merchant 

18O0O 

2150 

Varsi 

Dal    Porto 

750 

2151 

Hildebrand 

Inlaid 

1500 

2152 

Schafer 

Little 

9100 

2153 

Aronson 

-N'ational 

7700 

2154 

Coturri 

Ferroni 

13150 

2155 

Valente 

Nelson 

6000 

PERMITS 

STATIO-N 

(2043)      NE  CALIFORNIA  AND  ARGU- 

ello   Blvd.     One-story  steel   (brick) 

service  sta-  ion. 


Owner — Union     Oil 
247   Mills   BIdg.. 
Plans  by   Ownc  rs. 
Day's    work. 


Co.    of   California. 
San  Francisco. 


2000 


FRAME  FLATS 

(2044)  SE  CABIILO  &  SEVENTEE.VTH 
Ave.  TwT-story  and  basement 
frame  (4)   flats. 

Owner — E.       A.    Janssen.      4  02       Hearst 

BIdg..  San  Francisco. 
Architect — None. 
Day's  work  $9800 

FRAME  FLATS 

(2045)  SW  SEVENTEE.VTH  AVE  & 
Cabrillo.  Two-story  and  basement 
frame    (4)   Hats. 

Owner — E.       A.    Janssen.      402       Hearst 

BIdg..  San  Francisco. 
Architect — None. 
Day's  work.  $9800 

ALTERATIONS 

(2046)  460  FOURTH  ST.  Alterations 
for    publishing    house. 

Owner — Abbott -Brady    Print    Corp..    460 

4th   St..   San    Francisco. 
Plans   by  Contractors. 
Contractor — Sandberg  &  Esseniann.  504 

4th   St..   San   Francisco.  $500 

GARAGE 

(2047)  S  (5REE.VWICH  122-4  W  Scott. 
One-story  concrete  private  garage. 

Owner  —  A.    Luichesi.    2537   Greenwich 

St..  San  Francisco. 
Architect — Righetti      &      Headman,      12 

Geary  St..  San  Francisco. 
Contractor  —  J.  Martinelli.  1351  Mason 

St..  San  Francisco.  $950 

FLATS 

(2048)  W  NI-NTH  AVE  250  and  275  S 
Lake.  Two  two^-story  and  base- 
ment frame  (2)  flat  buildings. 

Owner — M.  P.  Sullivan.  201  Caselli  Ave.. 

San   Francisco. 
Pesigiier--T.     1.    Strand.    614    Broderick 

St..  San  Francsico. 


Contractor — M.  P.  Etorheim.  201  Caselli 
Ave..  San   Francisco.  $6000  each 


REPAIRS 

(2049)  NVV  POST  A-N'D  PIERCE.  Re- 
pair Hre  damage  to  dwelling. 

Owner — F.  Lineras.  1631  Pierce  St..  San 
Francisco. 

Architect — None. 

Contractor — H.  D.  Nichols.  1381  Steven- 
son  St.,  San   Francisco.  $500 


OFFICES  &  STORES 

(2050)  S  SUTTER  188  W  Powell.  Fotir 
story  and  basement  reinforced  con- 
crete ofHces  and  stores. 

Owjier — -\.  F.  Rousseau,  110  Sutter  St., 
San  Francisco. 

Architect — David  Coleman.  110  Sutter 
El.,   San    Francisco. 

Days    work.  $50,000 


OFICES    j\ND     STORES 

(2051)  S  SUTTER  144  W  Powell.  Four 
story  and  basement  reinforced  con- 
crete  office  and   store   building. 

Owner — .V.  F.  Rousseau.  110  Sutter  St.. 
San  Francisco. 

-\rchitect — David  Coleman.  110  Sutter 
.'r't..   .'^an   Francisco. 

Day's    work.  $50,000 


ALTERATIONS 

(2052)  -V  WASHINGTON  125  E  Baker. 
Construct  brick  fireplace  &  chim- 
ney:  install   bath:   hardwood  floors. 


for  dwelli 


Owi 


-Miss    M.    Burke,    3065    Jackson 

St..  San  Francisco. 
Architect — None. 
Contractor — D.      B.    Farquharson.      1760 

Ellis  St.,  San  Francisco.  $1200 


and 


RESIDENCES 

(2053)  W  EASTWOOD  DR  289  & 
S  Wildwood.  Two  1-story 
ba.=ement   frame    residences. 

Owner — Walter  E.  Hansen,  2235  Mar- 
ket  St. 

Architect — Ida  F.  McCain,  318  Kearny 
Street. 

Day's  work.  $3000  ea. 

APj\RTMENTS 

(2054)  SW  FRANKLI.V  &  IVY.  Three 
story  and  basement  frame  (19) 
apartments. 

Owner — O'Brien  &  Kiernan.  110  Sutter 
St.    I  room    912). 

Architect — Albert  W'.  Burgren.  110  Sut- 
ter  St. 

Contractor — Kiernan  &  O'Brien.  ISO 
.I.ssie  St.  $35,000 

IIKCORDBD 

FRAME  FLATS 

(2055)  W  FOURTEENTH  AVE  149  .V 
Cabrillo  N  25xW  127-6.  All  work 
for  two-story  frame  (2)  flats. 

Owner  --  Foster  Keating,  22  Ramona 
St..  .s.Tii  Francisco. 

Architect — None. 

Contractor — Walter  G.  Vodden.  730  Cole 
St.,   San   Francisco. 

Filed  Sept.  23,  '21.     Dated  Sept.  23.  '21. 

Contract  recorded  $lonn 

Roof    on     362S 

White  coated    3625 

Completed   362  1 

Usual   35  days 3625 

TOTAL  COST.    $15,500 

Bond.   none.     Limit.   120  days.     Forfeit, 

none.     Plans  and  speoiflcations  filed. 
NOTE — Permit  also  applied  for  today 

ADDITION.    ETC. 

(2056)  2417  CALIFOR.VIA  ST.  Addi- 
tion of  aun  porch  for  residence. 
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Owner — C.    H.    Bossong,    premises. 

Architect — None. 

Day's   work.  $500 


KTOPvE    BLDG. 

(2057)  S  EDDY  123.6  W  Polk.  One- 
story  and  basement  concrete  store. 

Owner — Humphrey  Estate,  Inc.,  425 
Kearny    St. 

Architect — W.  H.  Crim  .Tr.,  425  Kearny 
Ht..  San  Francisco. 

Day's  work.  $26,000 


r.EI'AIHS 

(200S)      1128   FOLSOM   ST.      Repair   Are 

damage  to  Chinese  laundry. 
Owner — Mullen   Manufacturing  Co.,   64- 

68    Rausch  St. 
Architect — None. 
Day's  work.  $500 

ADDITION,   ETC. 

(2059)    33    HENRY    ST.      Addition    of    2 

rooms  and  bath  for  flats. 
Owr.cr— Elizabeth    Harms,   premises. 
Architect — None. 

Coiilractcir— S.   E.  Brown.   1434  6th  Ave. 
$2188 


.M.TBltATIONS 

(20f0)      702    MARKET   ST.      Alterations 

for    dentist's    offices. 
Owner— Chas.   H.  Strub.   702   Market  St. 
.^rel  itect — None. 
Conractor — MoUer    &    Sons,    520   Jessie 

Street.  $1500 


REMODEL,    ETC. 

(20e;)       NE    MARKET    &    JONES    STS. 

Remodel    basement   and   portion   of 

first  floor  for  bank. 
Owner — Anglo-California       Trust       Co., 

Market    and    Sansome    Sts. 
ArchitPct — H.    H.    Winner    Co.,    Cunard 

Bldg. 
Contractor — Macdonald     &     Kahn,     130 

Montgomery    St.  $25,000 


ADTERATIONS.    ETC. 

(2062)  2620  VADLEJO  ST.  Altera- 
tions and  minor  additions  tor  res- 
idence. 

Owner — Mr.  Ebright.  2750  Vallejo   St. 
.Achitect — None. 

Contractor  —  Dowsett-Ruhl  Co.,  77 
O'Farrell  St.  $2500 


ALTERATIONS,    ETC. 

(2063)  E  21ST  AVE  bet.  Vicente  and 
Wawona.  Alterations  and  addi- 
tions for  restaurant  and  cafe. 

Owner — J.  B.  Sartolou.  Robert  Damen- 
stein    &    Co.,    2084    Mission    St. 

.architect — H.  P.  VoUmer,  408  F'lood 
Bldg. 

Lontractor — Mullen  Manufacturing  Co., 
64   Rausch  St.  $11,700 


KI5('ORDKI> 

THE  ATI!  E 

(2064)  S  GEARY  137-6  W  Mason  W 
106xS  137-6.  Concrete,  e.xcacvation. 
back  tilling,  flreproofing,  brick 
work,  terra  cotta  tile,  and  metal 
ladders  for  basement  for  Class  A 
theatre  building. 
Owner — Curran  Theatre  Co. 
Architect — Alfred  H.  Jacobs,  110   Sutter 

St..  San  Francisco. 
Contractor — R.    J.    H.    Forbes,    Monad- 
nock  Bldg..  San  Francisco. 
Filed  Sept.  24.  '21.     Dated  Sept.  23.  '21. 
Excavation    done,    footings    ready 

to   install  cast   iron   bases.  $   5.562.50 
Completed    and    accepted...    11,125.00 

Usual   35  days 5,562.50 

TOTAL  COST.  22.250.00 
Bonil.  $22,250.  Surely.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  90  days. 
Forfeit,  none.  rian.-<  and  speciflcations 
hied. 

NOTE:— I'erniit     ripci-tcd    AUKUst     11. 
1921        No.    1668. 


RESIDENCE 

(J!065)      N    BERNAL    AVE    200    E    Co.>iii. 

One-story  and  basement  frame  resi. 

dence. 
Owner — Thomas  Doyle,  832  Mission  St., 

San  Francisco. 


Architect — None. 

Contractor — Costello   Bros.,   18   Ney   St., 
San  Francisco.  $2000 


RESIDENCE 

(2066)  E  FIFTEENTH  AVE  174  N  Ca- 
brillo.  Two-story  and  basement 
frame   residence. 

Owner — C3.  A.  Archambault.  401  Califor- 
nia St.,   San   Francisco. 

Architect — None. 

Contractor — J.  M.  Peters,  lOIU  Dalboa 
St.,  San  Francisco.  $7400 


RESIDENCE 

(2067)  E  FAXON  AVE  150  N  HoUoway 
One-story  and  basement  frame  resi- 
dence. 

Owner  —  Paul  Bonetti,  946  Broadway, 
San  Francisco. 

Architect — None. 

Day's   work.  $3000 


ALTERATIONS 

(2068)      580-588    HOWARD.       Construct 

concrete  bulkhead  and  reduce  si,.e- 

walk  width. 
Owner — Buckbee.  Thorne  Co.,  151  Sutter 

St..  San  Francisco. 
Architect — None. 
Contractor  —  Swenson   &   Franzen.    145 

Natoma    St.,   San   Francisco.        $9ii0 


.ALTERATIONS 

(2069)  807  MISSION.  Install  side- 
Walk  lights;  raise  rear  sidewalk  to 
grade. 

Owner — Wall  Estate  Co.,  Care  Architect 
Architect — M.    V.    Politeo,    1st    Xational 

Bank  Bldg..  San  Francisco. 
Contractor  —  Waterhouse-Wilcox     Co., 

523  Market  St..  San  Francisco.   $300 

.\J5DlTION.  ETC. 

(2070)  1249  NINTH  AVE.  Change  front 
of  residence  and  add  porch. 

Owner — C.  P.  Christensen,  1260  9th  Ave., 

San   Francisco. 
Architect — None. 
Contractor — O.    Heden.    224    Laidlcy    St.. 

San  Francisco.  $800 


.ADDITION 

12071)      522  NAPLES.     Add  one  room  to 

dwelling. 
Owner — Mrs.  Jf^nnio  Sweeney,  l^rcniises. 
Architect — None. 
Contractor — John   Casty,    180  Jessie   St., 

San   Francisco.  $863 


ALTERATIONS 

(2072)  678  THIRD.  Raise  stores;  con- 
struct foundation  and  concrete  floor 
and  new  fronts. 

Owner — J.  A.  Williamson.  12,"jl  Park 
Ave..    San    Francisco. 

.\rchitect — None. 

Supt.  of  Constr — J.  D.  Gilmour.  1953 
Howard    St..    S.    F.  Ji.'iOO 


REPAIRS 

(2073)  1701  TURK.  Ren.nir  lire  dam- 
age  to   residence. 

Owner  —  R.  E.  Megan.  I'heUan  Bldg., 
San    Francisco. 

.Architect — None. 

C  infractor — L.  Solomon.  1430  Ellis  St., 
San   Francisco.  JliTOO 


RECORDED 

HARDWOOD    FLOORING 

(2076)      BUSH   near   Taylor.      All    wo, 

tor  hardwood  flooring  in  apartme 

house. 
Owner — Jas.  Welsh,   597   20th  Ave.,  Si 

Francisco. 
Architect — None. 
Contractor — Inlaid    Hardwood    Co..    6 

Alabama    St.,    San    Francisco. 
Filed  Sept.  26,  '21.     Dated  Sept.  12,  '2: 

Payments   every  Friday  ot 71 

Balance    on    completion    ^ 

TOTAL  COST.  $18}! 
Bond,  limit,  forfeit,  none.  Plans  a; 
specifications,    none. 


-Miurrio.x 

(2074)  444  GROVE.  Construct  aildi- 
tion   to   brick  storage  building. 

Owner — Chris.  C.  Miller,  Care  Constr. 
Manager. 

,\rch  itect — None. 

Constr.  Mgr. — Edw.  (ialvin.  Room  322. 
628   Montgomery  St..   S.   b.  $2'iOii 


.\l,Ti:i!.\T10NS 

(207.1)      S    GEARY       ]37-6     W       I'r.well. 

Construct   mezzanine  floor   in    Iv't,.]. 
Owner~SlPWai*t     Estate     Co.,     Stewart 

Hotel.    353   Geary   St..   S.    F. 
.\rchitect— .\1.       V.    Politeo.    1301       First 

National    P,k.    Bldg..    San   Franrisco. 
Contractor — Fink  &  Schindler,  2g«  13th 

St.,   San   Francisco.  iS120U 


RESIDENCE  j^ 

(2077)  W  P.ARKER  AVE  373-4  | 
Euclid  AV(_-  N  41xW  120.42.  / 
work  except  sewering,  plumbirj 
gas  fitting,  painting,  wood  flniii 
tinting,  heating,  finish  hardwal 
Window  shades,  and  lighting  fif 
tures  for  one-story  and  basemeii 
frame    residence.  ', 

Owner  —  The    Moneta    Investment    Cl 

233  Pacific  Bldg.,  San  Francisco,  t 

Architect — Bernard      J.      Joseph,      c| 

Bldg.,    San   Francisco.  T 

Contractor — James    Arnott   &    Son.   411i 

20th  St.,  San  Francisco.  I 

Filed  Sept.   26.  '21.      Dated  Sept.   21,  ':\ 

Concrete    foundations    done    and     1 

frame   up    $l.i92.1 

Brown    coated     1392,1 

Completed   and  accepted 1392.1 

Usual     35     days , 1392,1 

TOTAL  COST.  $.t570,; 
Bond,  none.  Limit.  90  days.  Forfej 
$0.     Plans  and  specifications  flle^..         ' 

NOTE: — Permit       reported       Sept. 
1921,   No.    1982.  ; 

RESIDENCES  ■ 

(2078)  PORTOL.A  DRIVE  &  ULLO.A  S 
E  of  Kensington  Way  being  L(f 
18,  20.  22,  24,  31,  33  and  35  E 
2989  Metropolia  Sub  Claremoi 
Court.  All  work  tor  seven  ort 
story  and  basement  frame  reit 
dences.  j 

Owner — Julius       H.       Berghauser,       3) 

Kearny   St.,   San   Francisco.  ■ 

Architect — Chas.  F.  Strothoft.  2274  1. 

St..   San    Francisco.  ' 

Contractor — James    Arnott    &    Son.   41| 

20th  St..  San  Francisco.  | 

Filed   Sept.  26,  '21.      Dated  Sept.   26,  ', 

Payments   as   follows   as   various    j 

groups  completed:  \ 

Frame  up  and  roof  on 'I 

Drown    coated    > 

Completed    and    accepted i.i 

Usual  35  days ] 

TOTAL    COST,     $2I,4| 

Bond,  limit,  forfeit,  plans  and  speciflci 

tions.   none.  j 

NOTE; — Permits    reported      Sept.     :'■ 

1921.     Nos.     1979.     1980,     1981 


I 

FR.AME    BLD(_;.  , 

(2079)      E  FAXON  AVE  4  S  from  S  Jii 

Lot    19    BIk    3166.    Westwood    Pa'j 

N    40   N   84°    15-    52"   E   97.281    S  |1' 

8t°    50'    59"    W    97.675    Ptn    Lot|„| 

and    19    Elk    3166,    Westwood    MI!| 

All  work  for  one-story  frame  mdj 

Ow-ner— Wm.    Crawford,    24    CalifMTi 

St.,  San  Francisco.  j 

Architect — None. 

Contractor — G.  E.  'Watson,  1242  6th  A- 

San  Francisco. 
Filed   Sept.  26,  '21.      Dated   Sept.  21 

Rough   frame    up 

Plastered     

Completed     

Usual  35  days 

TOT.\L     COST,     nil 

Bond,   none.      Limit,    100   days.     Fogfe 

none.     Plans  and  specifications  fll^ 

NOTE: — Permit      reported      Sept.'    1 

).I21.    No.    1999 


ALTERATIO.XS 

(20'iO)  971  FLORIDA  ST.  Alter^Oj 
for  sbri'ing  room  and  st<W*| 
r.pace.  •;    j 

O^yi-iv- B.  Mclijtire,  971   Florida  St.  | 
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litecl — Xone. 
s  work. 


»50n 


AGE 

1)       41    GRATTAN    ST.      One-story 

Frame  garage. 

er — Mrs.    V.    H.    Pease,    41    Gratt;in 

3t. 

Itect — Xone. 

ractor — Cobby  &  Owsley.  Williams 

Bldg.  ?.iOO 


AI.NING     WALL, 

!)       .\E     HOWARD     &     2ND     ST.S. 

ijonstruct    retaining    wall. 

sr — Downey       Estate,       Fairmount 

aolel. 

Itect — None. 

ractor  —   W.      T.      Commary.      601 

:rocker   Bldg.  $1UU0 


iTioN.  Errc. 

I)       326    PHELAX    AVE.      Addition 

if     bedroom;     construct     concrete 

'oundation. 

>r— Mrs.     M.     Hanily,     326     Phelan 

Lve. 

itect — None. 

i  work.  J500 

ILLINO 

)     E  32ND  AVE  75  N  Balboa.  One- 

itory    and    basement    frame    dwell- 

ng. 

•r — F.  J.  Stanfleld,  292  Larch  St. 

Itect — None. 

I  work.  *60n 


;lling 

)  N  VALLEJO  150  W  Larkin. 
>ne-story  and  basement  frame 
dwelling. 

ir — Emil  Bagnasacco,  1467-A  Val- 
Bjo  St. 

itect — Plans  by  Owner, 
ractor — A.    Gigli,    1467    Vallejo    St. 
$2500 


ilKATlONS 

)      46B    CASTRO    (rear).      General 

Iterations   and   repairs   to   cottage. 

r — J.   Mueller,   517    Castro   St.,    San 

'rancisco. 

tect — Xone. 

•actor — H.    P.   Maas.    3974    22nd    St., 

an   Francisco.  $50ii 


RECORDED 

BLILUING 

)  FRONTAGE  ON  HARRISON 
r  93-8  a  depth  of  159-10  to  Clara 
nd  frontage  of  113-8  on  Clara  St. 
ixcavating,  concrete,  steel,  rein- 
Brcing,  roof  skylights,  fire  escapes 
ement  plaster,  finish  floors,  paint- 
ig,  etc.,  for  reinforced  concrete 
uilding  for  industrial  department, 
r — The  Salvation  Army,  115  Val- 
ncla  St.,  San  Francisco. 
Itect — Xorman  R.  Coulter,  46 
Learny  St.,  San  Francisco, 
•actor — Vukicevlch  &  Bagge,  18" 
essie  St.,  San  Francisco. 

Sept.  27.  '21.  Dated  Sept.  12,  '21. 
or  between  1st  and  5th  of  each 
lonth  and  15th  and  20th  of  each 

Jonth     75% 

lal    35    days 25% 

TOTAL  COST,  $47,750 
,  124.000.  Surety,  J.  H.  McCaTlum. 
,  90  days.  Forfeit,  none.  Plans 
ipeclhcations  filed. 


)      PHIMBIXG.       ROUGHIXG       IN 
ztures,  etc.,  on  above, 
•actor — J.   J.   McI.,eod,    2146   Golden 
late  Ave.,  San  Francisco. 
Sept.  27,  '21.     Dated  Sept.  12,  '21. 

rments    same    as    above 

TOTAL  COST.    $4800 
,    none.      Limit,    90    days.      Forfeit, 
Plans   and  specifications   liled. 


)      STEAM    HEATING   IXSTALLA- 
lou  on  above. 

•actor — Gllley   Schmidt      Co..      Inc., 
»»  Otis  K't.,  San  Francisco. 
Sept.  27,  '21.     Dated  Sept.  12,  '21. 

rments   same   as   above 

TOTAL  COST,  $2964 


Bond,    none.      Limit,    90    day.-*.      Forfeil. 
none.      I'lans  and  speciticutlons  filed. 


OX 


12090)      ELECTRIC.\L       WIRI.VG 

above. 
I'ontractor — Pacific     Electrical     Constr. 
Co..  1117  Market  St..  San  Francisco. 
Filed  Sept.  27.  '21.     Dated  Sept.  12.  '21. 

J'ayments    same    as    above 

TOTAL  COST.  $1750 
Bond.  none.  Limit.  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


i-ONCRETE    BLDG. 

(:i091)       W   MARY   80   X   .Xatonia   23x62-6 
All    work    for    one-story    and    mez- 
zanine   gallery    concrete    building. 
Owner^ — P.  H.  Bosworth.   55  New  Mont- 
gomery  St.,  San  Francisco. 
.\rchitect — August    Headman,   New  Call 

Bldg..   San   Francisco. 
I'ontractor — O.    E.      Carlson,    234      Joost 

Ave..   .San   Francisco. 
Filed  Sept.   27,  '21.     Dated  Sept.   26.  '21. 
Forms  up   and    steel    in   place.  ..  $1125 
Concrete    poured    and    forms    re- 
moved        1125 

Completed    and    accepted 1125 

Usual    35    days i  ]  25 

TOTAL  COST,  $4500 
Rond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and   specifications,    none. 


DWELLING 

12092)  S  AXZA  25  E  27th  Ave.  One- 
story  and  basement  frame  dwell- 
ing. 

owner — Emil   B.  John.son.   471    35th   Av. 

-Vrchitect — Xone 

l>ay's  work.  $4950 

.>;tores 

.  2093)     SW  CLEMEXT  and  Tenth  Ave. 

One-story        reinforced        concrete 

stores. 
Owner — Eisenbach    Co.,    Flatiron    Bldg. 
.\rchitect — A.    H.    Knoll,    Hearst    Bldg. 
i  >ay's   work.  $20,000 


i;esidexce 

(2094)  S  CABRILLO  S2-6  W  22nd  Ave. 
Two-story  and  basement  frame 
residence. 

Owner — R.    Monson,    care    architect. 

.\rchitect — Martin  A.  Sheldon,  110  Sut- 
ter St.,  City. 

Day's  work.  $4000 


A  DDITIOX 

12095)  177  EDDY  ST.  One-story  con- 
crete addition  (20x37.6)  for  kit- 
chen. 

Owner — A.    Rosenbaum.    241    Front    St. 

.Architect — X'one. 

Contractor — Quinn  &  Reilly,  752  4th 
Ave,  $3000 


ItESIDEXCE 

(2096)  W  14TH  AVE  202-8  S  Balboa. 
Two-story  and  basement  frame 
residence. 

Owner — Wilson  Hall  Bennett.  120  Mar- 
ket St. 

.Architect — None. 

Contractor- — Lyon  &  Hoag,  660  Market 
Street.  $10,000 


.\LTERATIONS.    ETC. 

■  2097)      34    FIRST   ST.      Alterations   on 

first     fioor     for     ofRoes:     construct 

wallboard    partitions. 
Owner — Paraffine  Co.,  Inc.,   34    1st  St. 
.Architect — None. 
Day's    work.  $500 


RKPLASTERING 

(2098)  N  GROVE  150  E  Laguna.  Re- 
plaster  front   of  fiats. 

(jwner — Frank   Robb.  570  Grove  St. 

.\rchitect — J.   S.   Bogart,  Mills  Bldg. 

Contractor — Peter  Bradley,  ISO  Jessie 
Street.  $500 


RBCONSTRUtrr.  ETC. 

(2099)  NW  HOWARD  AND  2ND  STS. 
Construct  new  columns,  beams  and 
slab  to  bring  up  retaining  wall. 

Owner — C.   Knickerbocker,    57   Post  St. 


ix-hitei  t--Plans    by   Owner, 
mtracior— Barrett     &     Hilp,     Sharon 
Eldg  $800 


concretf:  wall 

(2100)  ;70-7«  HOWARD  ST.  Con- 
struct   concrete    wall. 

Owner — Jim  Black.  1306  Guerrero  St. 

Architect — None. 

Contractor — Adam  Arras.  180  Jes-sie 
Street  $900 


SOCIAL  HALL,   ETC. 

(2101)       834     JONES    ST.       Build    social 

hall    and    kitchen     in     basement    of 

rooming    house. 

Owner— L.   .Marsh.   1317   Hyde  St..  City. 

Architect — E.  H.   Denke.   1317   Hyde  St. 

Contractor — E.  H.  Denke.  1317  Hyde  St. 

$1700 


REPPAIRS 

(2102)      444    LOCUST   ST.      Repair    Hre 

damage  to  garage. 
Owner — .M.    RIghetti.  307    Walnut  St. 
Architect  —  I'.   Righetti.    12  (ieary  St. 
Contractor — Farnocchia      &      Co..      1814 

Powell    St.  $850 


REPAIRS 

(2103)       606-608    OAK    St.       Repair    fire 

damage    to    flats. 
Owner — D.  J.  Beas'.ey.   604  Oak  St. 
Architect — Xone. 
Day's    work.  $500 


BAKE    OVEXS 

(2104)  S  PACIFIC  G8  E  Larkin.  Con- 
struct   two  brick   bake   ovens. 

Owner — H.  Dragon  Co.,  care  California 
Market. 

Architect — Xone. 

Contractor — J.  P.  Glaser  Co..  2480 
Union  St.  $3000 


FLATS 

(2105)      E    TREAT   AVE   215   S   Precita. 

Two-story  and  basement  frame  (4) 

fiats. 
Owner — John     C.     Schmidt.     1549     Treat 

Ave. 
Architect — Xone. 
Day's    work.  $3000 


RBSIDEXCES 

(2106)  E  21ST  AVE  25.  50  and  75  S 
Balboa  Three  2-story  and  base- 
ment   frame   residences. 

Owner — A.    V.   Anderson.    595    21st   Ave. 

Architect — Plans  by  owner. 

Day's  work.  $5S50   ea. 


SHOP 

(2107)      XW     BRYANT    460    SW    Third. 

One-story   frame     and     corrugated 

steel   shop. 
Owner — Standard    Metal    Products    Co., 

556  Bryant  St.,  San  Francisco. 
Architect — Xone. 
Day's    work.  $4000 


RESIDEXCES 

(2108)  E  CAPITOL  AVE  250  and  275 
X  Holloway.  Two  one-story  and 
basement    frame    residences. 

Owner — Oscar  Lind,  4345  25th  St..  San 
Francisco. 

Architect — Xone. 

Day's  work.  $2000  each 


ALTERATION'S 

(2109)  FIRST  AVE.  &  PARNASSUS. 
Change  partitions:  stairs  and  build 
additional  room  for  clinic. 

Owner — University  of  California,  Bkly. 

Architect — Xone. 

Day's    work.  $500 


ALTERATIONS 

(2110)  E      FOURTH    100    S      Brannan. 
Construct  pit  for  sidewalk  elevator. 

Owner — The  John   BoUman  Co.,   Prem. 
Architect — Weeks  &  Day.  Phelan  Bldg. 

San  Francisco. 
Contractor — Geo.    Wagner.    251    Kearny 

St..    San    Francisco.  $8011 

ALTERATIONS 

(2111)  49    GEABY.        Erect   lath      and 
plaster  partitions  and  install  Haws 


22 


BUILDING     AND     ENGINEERING     NEWS 


drinking      fountains      in    telegraph 

oince. 
Owner — Western   Union   Telegraph   Co., 

4a  Geary  St.,  San  Francisco. 
Architect — Owners. 
Day's    work.  J1500 


REPAIRS 

(lilia)  lis  LYON.  Repair  Are  damage 
to  residence. 

Owner— E.  H.  Murphy,  Premises. 

Architect — None. 

Contractor — Bovyer  &  .«ons,  2407  Cali- 
fornia  St.,   San   Francisco.  If62« 


ALTERATIONS 

(2113)      1242    PACIFIC    .^VE.      Alter    ~ 

repair  apartments. 
Owner — H.  Hyman,  Care   S.   Rhine,  Rm. 

256    Russ  Bldg.,   San    Francisco. 
Architect — None. 
Contractor — S.    Rhine.    2.56    Russ    Bldg., 

San    Francisco.  flaO 


ALTERATIONS 

(2114)  2574  SAN  BRUNO  AVE.  Alter 
and  add  tor  community  club  house. 

Owner — San  Bruno  Community  House. 
Premises. 

Architect — G.  A.  Lanshurgh.  709  Mis- 
sion  St.,  San  Francisco. 

Contractor— H.  Abrahams.  1.14  Hale  St.. 
San   Francisco.  $6470 


DWELLING 

(2115)      \V    THIRTIETH    AVE7     275    N 

Geary.       One-story     an  d  basement 

frame   dwelling. 
Owner — P.    Hantzische,    R.    I.    No.    535. 

Santa    Rosa.   Calif. 
Architect — None. 
Jiay's  work.  $500 


ALTERATIO.XS 

(2116)      SW       TWENTY-FIFTH        AND 

Florida.       General    alterations    and 

repairs   for   residence. 
Owner — R.    A.    Luce.    1031    Market    St., 

San   Francisco. 
.\rchitect — None. 
Contractor — A.    Cook.    130"    Florida    St.. 

San   Francisco.  54000 


REtOHDED 

ELEC.   WIRING 

(2117)      K   CASTRO  100  S  17th  S  99-9   E 
80  S  75-3  E  68  N  175   E  148.     Elec- 
tric wiring  for  New  Castro  Theatre. 
Owner — Nasser  Bros,  2961  16th  St. 
Architect — Timothy    L.    Pflueger.    Lick 

Bldg. 
Contractor — M.  Flatland  as  Globe  Elec- 
tric  Works.    1957    Mission    St. 
Filed  Sept.   28,  '21.      Dated  Sept.   21,  '21 

5th  of  each  month 757!, 

Usual   35    days    23% 

TOTAL  COST,  $7466 
Bond,  sureties,  forfeit,  none;  limit,  as 
fast  as  possible.  Plans  and  specifi- 
cations filed. 


ALTERATIONS.    ETC. 

(2118)  SW  TURK  &  SCOTT  NO.  1701 
Turk.  Alterations  and  repairing  to 
frame  bldg.  damaged  by  fire. 

Owner — R.    F.    Mogan,    Phelan    Bldg. 

Architect — None. 

Contractor — L.    Salomon,    1430    Ellis    St. 

Filed  Sept.  28,  '21.     Dated  Sept,  26,  '21 

One-half  completed   50% 

Completed    25% 

Usual   33   days    25% 

TOTAL   COST,    $1653.80 

Bond.   $850;    surety,   Maryland  Casualty 

Co.;    forfeit.    $5;    limit,    30    days    after 

Sept.  27,  1921.     Plans  and  specifications 

filed. 

NOTE:  —  Permit    reported    Sept.    27, 

1921,  No.  2073. 


Filed   Sept.   28,   '21.      Dated  May   20,   '21. 

Frame    up     $5600 

Brown     coated     5600 

Completed     5600 

Usual  35  days   5600 

TOTAL  COST,  $22,400 
Bond,  sureties,  forfeit,  none;  limit,  90 
days.      Plans   and  specifications   filed. 


4    RESIDE.N'CES 

(2119)  E  36TH  AVK  100  X  Geary  N  100 
X  E  120.  Four  2-story  frame  resi- 
dences. 

Owner — P.    McHugh. 

Architect — None. 

Contractor — Theodore  G.  and  RoUin 
E.    Meyer,    5326    Geary   St. 


RESIDENCE 

(2120)      LOT      9   BLK      3109      Westwood 

Park.  All  work  for  one-story  frame 

residence. 

owner — Hans  &  wife  Esther  E.  Nelson, 

1375  Plymouth  Ave.,  San  Francisco. 

Architect — Chas.  F.  Strothoff,   2274  15th 

St.,  San  Francisco. 
Contractor  —  Nelson    Bros..    1375    Ply- 
mouth Ave.,  San  Francisco. 
Filed  Sept.  28,  '21.     Dated   Sept.   22,  '21. 

Frame    up     $1500 

Brown    coated    1500 

Completed  and  accepted 1500 

Usual  35  days 150O 

TOTAL  COST.  $6000 
Bond.  none.  Limit,  90  days  after  Sept. 
16.  Forfeit,  none.  Plans  and  specifica- 
tions  filed. 


RESIDENCE 

(2121)      LOT    7      BLK      3109,    Westwood 

Park.  All  work  for  one-story  frame 

residence. 

Owner — Hans  &  wife  Esther  E.  Nelson, 

1375  Plymouth  Ave.,  San  Francisco. 

Architect — Chas.  F.  Strothou.  2274   l^'.lh 

St..  San  Francisco. 
Contractor  —  Nelson    Bros.,    1375    Ply- 
mouth Ave.,  San  Francisco, 
Filed  Sept.   28,   '21.     Dated  Sept.   22.  '21, 

Frame    up     $1500 

Brown  coated    1500 

Completed    and    accepted 1500 

Usual    35    days loOD 

TOTAL  COST.  $6000 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


RESIDENCE 

(2122)      LOT      5      BLK    3109,   Westwood 

Park.  All  work  for  one-story  frame 

residence. 

Owner — Hans  &  wife  Esther  E.  Nelson, 

1375  Plymouth  Ave.,  San  Francisco. 

Architect — Chas.  F.  Strothoff,   2274   15th 

St.,  San  Francisco. 
Contractor  —  Nelson    Bros.,    1375    Ply- 
mouth Ave.,  San  Francisco. 
Filed  Sept.  28,  '21.      Dated  Sept.    22,  '21. 

Frame    up     $1500 

Brown   coated    1500 

Completed  and  accepted 1500 

Usual   35  days 1500 

TOTAL  COST.  $6000 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans  and   specifications   filed. 


Saturday,      October      1,      1921 

Filed  Sept.   28.   '21.     Dated  Stpt.   IC.  '21 

Frame   up    $137 

Brown    coated    1 37 

Completed    and    accepted 137 

Usual   35  days 137 

TOTAL  COST.  $550 
Bond,  none.  Limit,  90  days.  Forfei 
none.      Plans    and    specifications    filed. 


RESIDENCE 

(2123)      LOT      3      BLK    3109,    Westwood 

Park.  All  work  for  one-story  frame 

residence. 

Owner — Hans  &  wife  Esther  E.  Nelson, 

1375  Plymouth  Ave.,  San  Francisco. 

Architect — Chas.  F.  Strothoff,  2274   15th 

St.,  San  Francisco. 
Contractor  —  Nelson    Bros.,    1375    Ply- 
mouth Ave.,  San  Francisco. 
Filed  Sept.    28,  '21.     Dated  Sept.   22,  '21. 

Frame   up    $1500 

Brown   coated    1500 

Completed    and    accepted 1500 

Usual  35  days 1500 

TOTAL  COST.  $6000 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans    and    specifications    filed. 


RESIDENCE 

(2124)  LOT  4  BLK  3136,  Westwood 
Park.  All  work  for  one-story  frame 
residence. 

Owner — Hans  &  wife  Esther  E.  Nelson, 
1375  Plymouth  Ave..  San  Francisco. 

Architect — Chas.  F.  Strothoff,  2274  15th 
St.,  San  Francisco. 

Contractor  —  Nelson  Bros.,  1375  Ply- 
mouth Ave.,  San  Francisco. 


RESIDENCE 

(2125)      LOT      2      BLK    3136.   W'estwoo 

Park.  All  work  for  one-story  fram 

residence. 

Owner — Hans  &  wife  Esther  B.  Nelsoi 

1375  Plymouth  Ave..  San  Francisci 

Architect — Chas.  F.  Strothoff,  2274  15t 

St.,  San  Francisco. 
Contractor  —  Nelson    Bros.,    137u    Ply 

mouth  Ave.,  San  Francisco. 
Filed  Sept.   28,  '21.     Dated  Sept.   16.  '2_ 

Frame   up    $1S^ 

Brown   coated    137 

Completed    and    accepted 137 

Usual  35  days 137 

TOTAL  COST,  $350 
Bond.  none.  Limit.  90  days.  Forfei 
none.      Plans    and   specifications   filed. 


RESIDENCE  I 

(2126)      LOT     8     BLK     3136,  Westwoof 

Park.  All  work  for  one-story  framj 

residence.  i 

Owner — Hans  &  wife  Esther  E.  Nelsoi! 

1375  Plymouth  Ave.,  San  Franciscij 

Architect — Chas.  F.  Strothoff,  2274  15tj 

St.,  San   Francisco.  | 

Contractor  —  Nelson    Bros.,    1375    Plyj 

mouth  Ave.,  San  Francisco.  , 

Filed  Sept.  28,  '21.     Dated  Sept.   16.  '2; 

Frame   up    $137| 

Brown   coated    1371 

Completed    and    accepted 137 

Usual  35  days 137 

TOTAL  COST.  $350 
Boiid,  none.  Limit.  90  days.  Forfei 
none.      Plans   and   specifications   filed. 


RESIDENCE 

(2127)      LOT      6      BLK      3136.    WestwoO 

Park.  All  work  for  one-story  fram 

residence. 

Owner — Hans  and  wife  Ester  E.  Nelso 

1375  Plymouth  Ave..  San  Francisci; 

Architect — Chas.  F.  Strothoff,   2274  16tl 

St..  San  Francisco.  ; 

Contractor  —  Nelson    Bros..    1375    PIyi 

mouth  Ave..  San  Francisco.  j 

Filed  Sept.   28.  '21.     Dated  Sept.   16.  "2: 

Frame   up    $1S7 

Brown    coated    187| 

Completed    and    accepted W 

Usual  35  days W. 

TOTAL  COST.  $860^ 
Bond,  none.  Limit.  90  days.  Forfeit 
none.      Plans   and   specifications   flle4> 


FRAME    COTT.\GE 

(2128)      NE   TWENTY'-NINTH   AVEjB 

225   NW    P   St.    NE    80-814    NW  U 

to    Pt.    S    64-1.      All    work    tor  (A 

story  frame   cottage.  v 

Owner — Clara  London.  # 

Architect — None.  ^ 

Contractor — John  G.  Chase.  n 

Filed   Sept.    28.   '21.     Dated   July  28,  *i 

On  signing  agreement HI 

Balance    $1100    to    be   secured   by  . 

deed    of    trust 

TOTAL    COST,    |1 
Bond.  none.     Limit.  75  days  after 
3,    1921.        Forfeit,    none.        Plans 
specifications  filed. 


FRAME    FLATS 

(2129)      W      ASHBURY      25    and    60 

Hayes.      Two    two-story   and   baa 

ment  frame  (4)  flat  buildings. 
Owner — Westerly   Constr.   Co.,   181  LH 

erty  St..  San  Francisco. 
Architect— J.    W.    Ellings,    181    Libertf 

St.,  San  Francisco.  I 

Day's  work.  $9000  eaol 


FRAME    FLATS  J 

(2130)      W    ASHBURY     133-4     S    GroVj 

Two-story    and    basement    frame   (« 

flats.  I 

Owner — W.    L.   Hemminga,   47   Ashburt 

St.,   San    Francisco.  j 


1861      'I      J9qO)0<->      '.<Bpjin>is 

Architect — None. 
Day's  work. 
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DWELLING 

(2131)      W  CHARTER  OAK  AVK    IT",  N' 

Thornton.   One-story  and   basement 

frame   dwelling. 
Owner — Mr.    Veoigtlander.    —    Charier 

Oak   Ave..   San   Francisco. 
Architect — None. 
Contractor — S.     Saari.     411     Goettinger 

St..  San  Francisco.  $.ifino 


FRAME   FLATS 

(2132)      E    FUXSTON    AVE    —   S    Lake. 

Two-story  and  basement  frame  (2) 

tiats. 
Owner — Dr.      .1.    J.      Kingrwcll.      Butler 

Bldg.,   San   Francisco. 
Architect — H.   C.  Baumann.   251   Ke.irny 

St..  San  Francisco. 
Day's   work.  $;iT.".0 


RESIDENCE 

(2133)  W  TWENTIETH  AVE  100  S 
Cabrillo.  One-story  and  basement 
frame   residence. 

Owner — Jack  Ozaniz. 

Architect — H.  C.  Baumann.  251   Kearny 

St..  San  Francisco. 
Day's   work.  $37.iO 

GARAGE 

(2134)  S  OCEAN  AVE  25  —  Lakeside 
One-story   brick    public   garage. 

Owner — Liennie    Parker,     2629    Mission 

St..   San    Francisco. 
Architect — \V.      S.      Cuthbertson,      2265 

Market  St..  San  Francisco. 
Contractor — Olat   Olsen.    2771    San   Jose 

Ave..    San    Francisco.  $8600 


RESIDENCE 

(2135)      E    SIXTH    AVE    150    N    Judah. 

Two-story     and     basement     frame 

residence. 
Owner — Samuel    Schell.    180    Jessie    St.. 

San  Francisco. 
Architect- — None. 
Day's   work.  $5000 


RESIDENCE 

(2136)      PTN.   LOT   3  and   all   Lot   4  B!k 

8,     St.     Francis    'Wood.       Two-story 

and  basement  frame   residence. 
Owner — Mrs.    Abbie    E.    Wilkins.    25    St. 

Francis  Blvd..  San  Francisco. 
Architect — J.    Reid    Jr..    First    National 

Bank   Bldg.,   San   Francisco. 
Contractor—  A.      C.      Hamerton,      475 

Dewey   Blvd.,   San   Francisco. 

$28.00« 


RESIDENCE 

(2137)  E  THIRTY-THIRD  AVE  1.50  S 
Lincoln  Way.  One-story  and  base- 
ment  frame    residence. 

Owner  —  George  V.  Freethy,  1030 
Church    St.,    San    Francisco. 

Plans   by  Owner. 

Day's  work.  .^:iOOO 


FOUNDATIO.V.    ETC. 

(2138)      E     BRANNAN     75     N     Seventh. 

Concrete     foundation     and     repairs 

for  bellows  shop. 
Owner  —  C.     W.     Troyer,    ; 

Ave.,   San   Francisco. 
Architect — None. 
Contractor  —  A.    A.    Wesendunk. 

Dolores  St.,  San  Francisco. 


irbett 


1747 
$500 


ALTERATIONS 

(2139)     N     ELLIS     137-6     W    Stockton. 

Remove      lobby    and    install      new 

gallery   entrance    in    theatre. 
Owner  —  Ackermann        &    Harris.    2sl 

O'Farrell   St..  San   Francisco. 
Architect — Weeks       &       Day,       Phelan 

Bldg.,    San    Francisco. 
Contractor  —  Macdonald    &    Kahn,    130 

.Montgomery    St,    San    Francisco 

$20,000 


RESIDENCES 

(2140)  W  FOURTH  AVE  200  and  225 
N  KIrkham.  Two  two-story  and 
basement  frame  residences. 


Owner — City     Realty     Co.,     46     Kearny 

St..   San    Francisco. 
Plans    by   Owners. 
Contractor — Cox    Bros.,    1375    9th    Ave.. 

San   I'Yanclsco.  $4000   each 


-ALTERATIONS 

(2141)    NW    HOW..\RD   AND   TWENTY- 

fourth.       Build    partitions    for    two 

(lats. 
Owner — C.     Cunferman,     2798     Howard 

St.,  San  Francisco. 
Architect  —  P.       F.       DeMartini,       946 

Broadway.  San   Francisco. 
Contractor  —  B.     Kessler.     840  Filbert 

St.,  San   Francisco.  $2000 


ALTERATIO.N'S 

(2142)      808      H.AIGIIT.        Three      rooms 

and    bath      in    flats      to    be   finished; 

other   repairs  and   alterations. 
Owner — Mrs.    Mary    R.    Kelly,    Premises 
Architect — Phil.    Sheridan.    Berkeley. 
Day's    work.  $1200 


REPAIRS 

(2143)  3232  JACKSO.X.  Repair  tin  gut- 
ters and  recover  roof  with  asbestos 

Owner — C.   O.   Swanberg,   Premises. 

Architect — None. 

Contractor — L.  H.  Runge.  583  3rd  .\ve., 
San   Francisco.  $600 


FRAME    FLATS 

(2144)  N  LYNCH  192  E  Hyde.  Two- 
story  and  basement  frame  (2)   flats 

Owner — Louis  J.  Deibel,  2453  Buchan- 
an St..  San  Francisco. 

Architect — None. 

Day's   work.  ?2.'j0o 


RESIDENCE 

(2145)      E    SIXTH    .WE    175    N    Judah. 

Two-story      and    basement      frame 

residence. 
Owner — Samuel    Schell.    180    Jessie    St.. 

San    Francisco. 
Architect — None. 
Day's    work.  $4000 


RESIDENCES 

(2146)  S  S.\NTA  YNEZ  17-7  and  117-7 
W  Otesgo.  Two  one-story  and  base- 
ment frame  residences. 

Owner — Olaf  Olsen,  366  Granada  Ave., 
San    Francisco. 

.Architect — H.  C.  Baumann,  251  Kearny 
St.,    San    Francisco. 

Day's  work.  $3000  each 


RESIDENCES 

(2147)      S  S.ANTA   Y.XEZ  42-7.   67-7  and 

92-7    W    Otsego.      Three    one-story 

and    basement    frame    residences. 
Owner — Olaf   Olsen,   366   Granada   Ave.. 

San   Francisco. 
Architect— H.  r.  Baumann,  251   Kearny 

St.,  San  Francisco. 
Day's    work.  $3500    each 


Liberty    St., 


ALTERATIONS 

(2148)  NE  WAND.A  AND  ONONDAGA. 
Construct  new  stairs;  re-arrange 
partitions;  plastering,  etc..  for 
residence. 

Owner — C.    S.    Allred. 

San   Francisco. 
Architect — None. 
Contractor — C.    S.    Allred.     159     Liberty 

&..,    San    Francisco.  $500 

RECORDED 

BUILDING 

(2149)  SE  JESSIE  131  SW  Ninth  SE 
70xSW  75.  All  work  for  one-story 
concrete,    brick    and    frame    bldg. 

Owner — F.   Thomas   Parisian   Dyeing  & 

Cleaning  Works.  27   10th  St.,   S.   F. 
Architect — None. 
Contractor — C.  T.   Merchant,   180   Jessie 

St..  San  Francisco. 
Filed  Sept.   29,  '21.     Dated  Sept.  29,  '21. 

Foundation     in     place $4500 

Brick    walls   In    place 4500 

Roof    on     4500 

Usual     35    days 4500 

TOTAL  COST,  $18,000 
Bond,  none.  Limit,  60  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


.\(  iTE— 
.No.    2030. 


Ill   ripurled  .Si-pi. 


ALTERATIO.NS 

(2ir,0)      SE  CLEMKNT  AND  FEVENTR 
.\ve.      All   work    except   paint,   elep- 
Irical    fixtures    and    wiring    for    re- 
modeling store   from. 
Owner — Jos.    Varsi.   242   10th   Ave.,  S.   F. 
Architect — None, 
(^•ontractor — S.    F.    Dal     I'orto.     172    6lh 

St.,  San  Francisco. 
Filed  Sept.  29.  '21.      Dated  Sept.   26.    -.. 

On    completion    $37.'> 

Usual    35   days 375 

TOTAL  COST.  $7.70 
iionti,  $375.  Surety.  Jacob  Kratt. 
Limit,  15  days.  Forfeit,  none.  Plans 
and    specifications   hied. 

NOTE — Permit  also  applied  for  today 


FLOORING 

(21.^.1)  N  VALLEJO  —  !■:  Buchanan. 
6000  feet  hardwood  flooring  for 
apartment    house. 

Owner — E.  H.  HiUlelirand,  68  Post  St.. 
San  Francisco. 

Architect- — None. 

Contractor — Inlaid  Floor  Co..  600  Ala- 
bama St.,  San  Francisco. 

Filed  S-ept.  29,  '21.     Datrd  Sept.  12.  '21. 

-Accepted     $].'>i;ci 

TOT--VL  COST.    $1560 

Bond,    limit,    forfeit,    plans   and    specifi- 
cations,  none. 


FL-AT    BLDG. 

(2152)  E  TWENTY-NINTH  -AVE  70  N 
.Anza  E  82-6xN  30.  All  work  for 
two-story    frame    Hat    building. 

Owner — Herman    and    Adeline    Schater. 

2124  Geary  St..  San  FrancLsco. 
Architect — None. 
Contractor — John    Little.    1035    Lincoln 

Way,  San   Francisco. 
Filed  Sept.   29,   '21.      Dated  Sept.  28,  '21. 

-Vrame    up     $2275 

Brown    coated     2275 

Completed  and  accepted 2275 

I'sual    35    days 2275 

TOT-AL  COST.  $9100 
Bond.  none.  Limit.  80  days.  Forfeit, 
none.     Plans   and  specifications  filed. 

note: — Permit    also    applied    for    to- 
day. 

L.ATHING.  ETC. 

(2153)  NE  NEW  MONTGOMERY  A.ND 
Mission.  Metal  lathing  and  fur- 
ring for  exterior  walls,  suspended 
ceilings,    etc.,    for   Crossley    Bldg. 

Owner — .A.  Aronson.  Louis  Metzger  and 

Louis    Schoenberg. 
-Architect — None. 
Contractor — ^National  Lathing  Co..   Mo- 

nadnock  Bldg.,  San  Francisco. 
Filed  Sept.  29,  '21.     Dated  Sept.  26,  '21. 

'-i    of   work   completed $2887.5(1 

Completed    and    accepted 2887.50 

Usual     35     days 1925.00 

TOTAL  COST.  $7700.00 
Bond,  none.  Limit,  30  days.  Forfeit, 
plans  and  specifications,  none. 


FRAME   FLATS 

(2154)  W  BUCHANAN  30  S  Lombard 
S  36xW  110  W  A  260.  All  work 
except  finish  hardware,  light  fix- 
tures and  window  shades  for  two- 
story   frame   building    (4)    flats. 

Owner— S.   Coturri,    3019   Buchanan   St.. 

San  Francisco. 
Architect — O.  R.  Thayer.  110  Sutter  St.. 

San  Francisco. 
Contractor  —  G.    Ferroni    &    Sons,    1926 

Filbert   St.,   San   Francisco. 
Filed  Sept.  29,  '21.     Dated  Sept.  28,  '21. 

Roof    on     $3287 

Brown    coated    3287 

Completed  and  accepted 3287 

Usual    35    days 328 1' 

TOTAL    COST,    $13,160 
Bond,    none.      Limit,    90   days.      Forfeit, 
$10.      Plans   and    specifications   filed. 
note: — Permit  also  applied  for  today 

i>  WELLING 

(2155)  N  CHESTNUT  34-6  E  Franklin 
E  28xN  110.  All  work  except  paint- 
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iiig-,  plumbing,  electric  wiring:, 
glass,  glazing,  hot  air  furnace  and 
flues,  roofing.  finish  hardware, 
light  fixtures  and  window  shades 
for  two-story  and  basement  frame 
dwelling. 
Owner — Virgil  A.  Valente. 
Architect — O.  R.  Thay<r,   110  Sutter  St., 

K'an  Francisco. 
Contractor — Eniil    Nelson.    71.5    F"illmore 

St.,   yan   Francisco. 
Filed   Sept.    L'9,   '21.     Dated   Sept.   29,  '21. 

Hoot    on     JloOO 

Brown   coated    1500 

Completed  and  accepted ISOO 

Usual  35  days 1.^00 

TOTAL  COST.  ?60DO 
IJond.  none.  Limit,  80  days.  Forfeit, 
Iff)      Plans  and  specifications  tiled. 

NOTE — Permit  also  applied  for  today 


SHOP  BLD(3. 

W  M-i^RY  40  N  Natoma.  One-story 
brick  shop  building. 

Owner — P.  H.  Bosworth,  Sharon  Bldg., 
San  Frar^cisco. 

Architect — August  G.  Headman.  New- 
Call  Bldg..   .San   Francisco. 

Contractor — O.    E.    Carlson.     ISO    Jessie 

St.,   San    Francisco.  {2000 

NOTE:^Recorded    contract     reported 

Sept.    28,    1<I21,    No.    2091. 


COMPLETION  NOTICES 


SAN   FRANCISCO   COUNTY 


Hecorded  Accepted 

Sipt.  2»,J921 — NE  NEW  MOXTGOM- 
ery  &  Mission  (known  as  Crossley 
Bldg.)  A  Aronson.  Louis  Metzger 
and  Louis  Schoenberg  to  Clinton 
Constr  Co Sept.   27,  1921 

Sept.  2S,  1921— E  TWENTY-FIRST 
Ave  459  S  Balboa  S  25xE  120. 
Harold  J  and  Jessie  A  Ladd  to 
whom    it   may  concern  ..Sept.    27,   1921 

Kept.  28,  1921— E  GLOVER  100  S 
18th  25x100.  Augu.st  Magnu.son  to 
whom   it  may  concern  .  .Sept.   28,   1921 

Sept.  28.  1921— W  TWENTY-SECOND 
Ave  300  S  Anza  S  25x120.  L  S 
Hammond  to  whom  it  may  concern 
Sept.   28,  1921 

Sept.  28,  1921— LOTS  27  AND  32  BLK 
••H."  Mission  Street  Land  Co  to 
Homestead   Realty   Co.. Sept.    28.   1921 

Sept.  26,  1921 — W  NINETEENTH  AV 
33-4  N  Ulloa  N  33-4x120.  Park- 
side  Realty  Co  to  whom  it  may 
concern Sept.    26,    1921 

Sept.  26.  1921 — NO.  14  PRESIDIO 
Terrace  Lot  14.  Wm  F  Jacob.'?  to  J 
S    Malloch Sept.    23,    1921 

Sept.  26,  1921 — SE  FREMONT  AND 
Folsom    E    70xS    68-6.      Edward    M 

O'Donnell     to    Monson    Bros 

Sept.    20,    1921 

Sept.  24,  1921— S  CAMINO  DEL  MAR 
S2-6  E  26th  Ave  E  25  x  S  100.  B. 
E.  Lasky  to  whom  it  may  concern. 
Sept.    24.    1921 

Sept.  23.  1921— N  BALBOA  35  E  15th 
Ave  28-9x95.  Emil  Nelson  to  whom 
it   may   concern Sept.    23.    1921 

Sept.  23,  1921 — NW  BRYANT  240-4 
SW  2nd  SW  50-4XNW  SO.  Adam 
Arras  to  whom  it  may  concern... 
Sept.    23,    1921 


LIENS  FILED 


SAN   PHANCISCO   COUNTY 


Recorded  Amount 

Sept.  24.  1921— N  GEARY  61  W  44th 
Ave  W  25  X  N  40.  Thomas  Carroll 
vs  May  P.  Steil  and  A.  G.  Sutro. 
J258.45 


Notice  of  Non-Responsibility 

SAN  FRANCISCO   COUNTY 


Sept.  28,  1921— N  ELLIS  137-6  W 
Stockton  W  90.XN  137-6.  Louis  R 
Lurie  as  to  improvements  on 
property     

Sept.  28.  1921— N  ELLIS  137-6  W 
Stockton  W  90xN  137-6.  Madison 
Realty  Co  as  to  improvements  on 
property     

Sept.  26,  1921— S  MOULTON  80  W 
Fillmore  W  28-9xS  60.  Augustus 
Regoli  and  Frank  De  Belli  as  to 
improvements     on     property 

Sept.  24,  1921— SW  12TH  ST  100  SE 
Stevenson  SE  100  x  SW  150.11. 
David  R.  and  Julius  Eisen.bach  to 
Geo.    L.    Riccomi 


BUILDING  CONTRACTS 


ALAMEDA   COUNTY 


The    following    i; 
contracts   for   this 


No. 

3263 
3264 
3265 
3266 
3267 
3268 
3269 
3270 
3271 
3272 


Sept.  28,  1921 — S  BUSH  16.5  W  Pierce 
W  20xS  75.  Alice  M  Swan  and  Inez 
A  Noble  as  to  improvements  on 
property    


3275 
3276 
3277 
3278 
3279 
32S0 
3281 
32S2 
3283 


3285 
3286 
3287 
3288 
3289 
3290 
3291 
3292 
3293 


3297 
3298 
3299 
3300 
3301 
3302 
3303 
3304 
3305 
3306 
3307 
3308 
3309 
3310 
3311 
3312 
3313 
3314 
3315 
3316 
3317 
3318 
3319 
3320 
3S21 
3322 
3323 
3324 
3325 
3326 
3327 
3328 
3329 
3330 
3331 
3332 
3333 
3334 
3335 
3336 
3337 


Jwner 

Parr 

Brazier 

Brazier 

Wilson 

Nordstrom 

Marques 

Title    Ins. 

Auto  Service 

Harrison 

Cook 

Francis 

North 

Swift 

Shaw 

Standard    Oil 

City 

Wade 

Sellman 

Hays 

Au 

Haler 

Rose 

City    of  Okd. 

Robinson 

Smith 
S'taton 
Johnson 

Fosen  S 

S.  F.  Imp 
Young 

Bedsanl 

Bangle 

Allyn 

Johns 

Niison 

Mills 

Mullen 

Narbett 

Trinity 

Macdonald 

Pfrang 

Kanfrie 

Remsen 

Carlson 

Matson 

Pittock 

Sorenson 

Woolsey 

Conva 

Hillen 

Hillen 

Rollins 

Legault 

Cartright 

Morse 

Elliott 

Rollins 

Meyer 

Scrivani 

Tomlinson 

Macljeod 

Woodburn 

Cunningham 

Woodward 

Kaelin 

Brasch 

Hale 

Reinhardt 

BischofE 

Stone 

Halfield 

Lawrence 

Welnlie 

Thomas 

Delaney 


!    an    index    for 
Issue: 

Contractor 
Owner 
Owner 
Owner 
Owner 
Owner 
Owner 
Muller 
Daval 
Peterson 
Owner 
Owner 
Blanchamp 
Swift 
Christensen 
Owner 
Maurice 
Rankin 
Owner 
Yule 
Owner 
Owner 
Owner 
Schnebly 
Pfaft 
Owner 
Wright 
Johnson 
ommarstrom 
Owner 
Culbertson 
Owner 
Kennedy 
Owner 
Owner 
Owner 
Gray 
Owner 
Owner 
Knight 
Owner 
Owner 
McWethy 
Bullock 
Owner 
Owner 
Owner 
Owner 
Bernhardt 
Picancu 
Owner 
Owner 
Owner 
Legault 
Owner 
Burks 
Owner 
Owner 
Clayton 
Owner 
Dolan 
Owner 
Owner 
F'ennelly 
Owner 
Nichols 
Owner 
Owner 
Mason 
Owner 
Cederborg 
Porter 
Pinkerton 
Owner 
Owner 
Owner 


the 

Amt. 
5000 
2500 
2500 
4000 
5000 
2250 
65000 
500 
700 
1500 
2500 
450 
1100 
2500 
4000 
70000 
3000 
4000 
3500 
1000 
500 
1000 
1996 
1000 
550 
2000 
2750 
19000 
12000 
400 
400 
11000 
600 
500 
2500 
655 
10000 
1700 
1250 
500 
5000 
5000 
3000 
4800 
3000 
2500 
72S4 
1500 
1000 
3500 
35O0 
2500 
8500 
1800 
3500 
400 
3500 
1800 
12000 
3500 
2000 
4000 
3600 
5000 
3900 
aoOO 
3000 
10000 
15000 
7000 
500 
400 
4000 
2000 
6000 


No. 

3338 
3339 
3:i40 
3341 
3342 
3343 
3344 
3315 
3346 
3347 
3348 
3349 
3350 


3356 
3357 
3358 
3359 
3360 
3361 
3362 
3363 
3364 
3365 
3366 
3367 
3368 


Owner 

Durst 

Gish 

Davis 

Casper 

Durney 

Conneau 

Kellette 

Picetti 

Parsons 

Bechtle 

Ventura 

Massoni 

Wood 

Swanson 

Johnson 

Jensen 

Coffin 

Wallace 

Anyuree 

Arnett 

Kiel 

Martin 

Passelt 

Gambel 

Fish 

Goranson 

Vallente 

Schmidt 

Carley 

Young 

Capwell 


Contractor 

Shrader 

Malley 

Lee 

Simmonds 

Lee 

Bell 

Owner 

Santos 

Francis 

Owner 

Christensen 

Holland 

Gedge 

Owner 

Owner 

Owner 

Rule 

Johnson 

Burrows 

Owner 

Peterson 

Forbes 

Forsyth 

Hendrickson 

Nattison 

Owner 

Owner 

Burrell 

Van  Ness 

Hughes 

Knowles 


Amt. 

1200 

800 

472 
6000 

445 
3000 

450 
4000 
3000 
4200 
1500 

500 
6000 
1000 
2000 
4000 
1250 
2900 
2000 

550 
15000 
5615 
2000 
3525 

727 
7500 
5500 
3900 
3000 
2400 
190000 


PEK.MITS 

liWELLING 

(3263)  S56  ARLINGTON,  Berkkeley. 
Two-story    9-room    dwelling. 

Owner — S.  C.  Parr,  956  Shattuck,  Ber- 
keley. 

Architect — None. 

Day's   work.  $5000 


DWELLING 

(3264)      S    BLAKE    177    E.    Grove. 

One-story  5-room  dwelling. 

Owner — Jas.     W.    Brazier.     1251    Chan- 

ning   Way,    Berkeley. 
Architect — None. 
Day's   work.  $2500 


DWELLING 

(3265)  S  LINCOLN  166  AV  McGee,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner — Jas.  W.  Brazier.  1251  Chan- 
ning  Way,  Berkeley. 

Architect — None. 

Day's   work.  $2500 


DWELLING 

(3266)  W  CONTRA  COSTA  1000  N  So- 
lano, Berkeley.  One-story  5-room 
dwelling. 

Ov/ner — Leslie  R.  Wilson.  2216  Blake 
St.,    Berkeley. 

Architect — .None. 

Day's   work.  $4000 


DWELLING 

(3267)  E  EMERALD  406  N  41st,  Oak- 
land. One-story  8-room  duplex 
d\\-elling. 

Owner — Mrs.  Gerda  Nordstrom,  462  41st 
St.,  Oakland. 

.Architect — None. 

Day's  work.  $5000 


DWELING 

(3268)      E       EIGHTY-SEVENTH      AVE 

225  S  A  St..  Oakland.     One-story  6- 

room  dwelling. 
Owner  —  Tony     Maniues,     8804     B    St.. 

Oakland. 
Architect — None. 
Day's    work.  $2250 


STORES    AND    OFFIES 

(3269)  SW  FIFTEENTH  &  FR.\NK- 
lin,  Oakland.  Three-story  rein- 
forced concrete  store  and  office 
building. 

Owner  —  Oakland  Title  Insurance  & 
Abstract   Co. 

.Vrchitect — M.  I.  Diggs.  Easton  Bldg., 
Oakland. 

i.'ontractor — F.  A.  Muller,  Syndicate 
Bldg.,   Oakland.  $65,000 


SHED 

(3270)      W   HARRISON    300    N   14th   St., 
Oakland.     One-story  tile  shed. 


Saturday,     October      1,      1921 

Owner — Auto   Service    Station. 
Architect — None. 
Contractor — Oliver    Duval    &    Sd 
ziel    BUIg..    Oaliland. 
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ADDITION 

(3271)  4002  PATTERSON  AVIO..  Oak- 
land.     Addition. 

Owner — David   J.   Harrison. 

Architect — None. 

Contractor — Otto  II.  Peterson,  l.-,?fi 
Hopkins   St.,    Oakland.  $7no 


ADDITION 

(3272)      54.54  TlOnEUTS  AVE..  Oaklan.l 

Addition. 
Owner — C    D.   Cook. 
Architect — None. 
Days    work.  $I.')00 


DWELLING 

(3273)      W    SEVENTV-THIRD    AVE     .", 

S    Lockwood.    Oakland.      One-.-slor 

4-room   dwelling. 
3wner— E.    O.   Francis,   3940  E-14th    .'<t 

Oakland. 
Architect — None. 
Day's   work. 


\DDlTION 

(3274)      3356       SIXTY-SIXTH 

Oakland.     Addition. 
Jwner — Edward   North. 
Architect — None. 
Contractor— T.   Blanchamp. 


$2.0111, 
AVE., 


rLATS 

3275)  E  SHAFTEU  AVE  80  S  Fro.si 
■St.,  Oakland.  Two-story  12-rooin 
flats. 

)wner— Agnes  n.  Swift,  Kittridse 
Apts.,   Berkeley. 

Irchitect — None. 

;ontractor — J.  W.  Swift.  $ll,nO(i 


kLTERATIONS 

3276)  NW  COIt  21ST  &  BllOADWAY. 
Berkeley.     Alterations. 

»wner — \V.  M.  Shaw. 

irchitect — None. 

lontractor — H.  .1.  Christenson,  602  Fed- 
eral   Bldg,   Oakland.  $2500 


EUVICE    STATION 

3277)      SE    COR    20TH    &    FRANKLIN 

Sts..      Oakland.        One-story      steel 

service    station, 
iwner — Standard  Oil  Co.,  200  Bush  St.. 

San  Francisco, 
rchitect — None, 
lay's  work.  $4000 


CHOOL 

!27S)  N  CLIFTON  ST  500  E  Broad- 
way. Oakland.  Two-story  10-room 
school. 

wncr— City   of  Oakland. 

rchitect — None. 

'ontractior— F.  W.  JIaurice,  1362  E. 
25th  St.,  Oakland.  $70,000 


LTERATIO-N'S 

1279)  108  HAMILTON  PL,  Oakland. 
Alterations  to  dwelling. 

wner — Dorothy    N.    Wade,    Richmond. 

Cal. 
rchiteoi — None, 
ontractor — S.    (J.    Rankin.    712    Haddon 

Rd..     Oakland.  $3000 

WELLING 

1280)  E  S.5TH  AVE  150  N  Laverra, 
Oakland.  One-story  6-room  dwell- 
ing. 

wner — C.     G.    Sellman,     Carson     City, 

.Nevada, 
rchitect — None, 
ay's  work.  $401)0 

WELLING 

281)      S   MORAGA    AVE   300    E   Edith 

St..     Oakland.       One-Story     5-rooni 

dwelling, 
wner— E.    S.    Hays,    103    Tunnel    Ave., 

Richmond, 
rchitect — None. 

intractor— Paul    Yule,   Kentflcld.    Cal. 
$3500 


DWELLING 

(3282)  S  MOUNTAIN  BLVD,  Leona 
Heights,  Oakland.  One-story  3- 
room  dwelling. 

Owner— lioliert  Au,  712  34th  St.,  Oak- 
land. 

-Aichitect — None. 

Days'   work.  fiooo 


2S 


GARAGE 

(3283)  750   RAND   AV.      Garage 
Owner— H.  W.  Haler,  559  16th  St.,  Oak- 
land. 

Architect — -Vone. 

Day's  work.  J500 

DWELLING 

(3284)  E  72.\D  AVE  bet.  Trenor  and 
Diana,  Oakland.  One-story  4-room 
dwelling. 

Owner— C.   A.    Rose,    128    6th   St.,    Oak- 
land. 
Architect — None. 
Day's  work.  $1000 

ALTERATIONS 

(3285)  ENGINE  HOUSE  No.  15  on  25th 
St.,   Oakland.     Alteration;?. 

Owner — City  of  Oakland. 
Architect — .None. 

Contractor — Schnelby  &  Hostrawsej-, 
6th   and   Jackson   Sts..   Oakland. 

$1996 


PERMITS 

ADDITION 

(3286)      1800       CEDAR    ST..       Berkeley. 

Addition. 
Owner — Mrs.  E.  P.   Robinson.  Premises 
Architect — None. 
Contractor— Fred   PfaK.   1625  Grant  St., 

Berk    ley.  jjoou 


ALTERATIONS 

(3287)      2229    DERBY      ST..      B 

Alteiations. 
Owner — r.    D.    Smith.    Premise.'!. 
Architect — None. 
Day's  wc  rk. 


$500 

ALTERATIONS 

(3288)      "731  DWIGHT   WAY^  Berkeley 

Alter  dwelling. 
Owner — 1 '.  Louis  Stanton.  Premises 
Architect — None. 
Contractor— Curtis   Wright,   2435   Haste 

St.,   rei'keley.  J20OO 


dwell:  .-NIG 

(3289)      NW   PARKER  AND  CALIFOR- 

nia,  Berkeley.       One-story     5-room 

dwelling. 
Owner — E.      .lohnson.      223      Greenbank 

Ave..  Oakland. 
Architect — .Vone. 
Contractor — L.    Johnson      &      Son,      1^., 

Greenbank    Ave..    Oakland.         $2750 


Grand. 
24-room 


APARTME.XTS 

(3290)  W  BELLEVUE  125 
Oakland.  Three-story 
apartments. 

Owner — John  J.  Fosen.   309   E.   16th  i?t 

Oakland. 
Architect— Clay     N.     Burrell.     1st     Sav. 

liank   Bldg.,  Oakland. 
Contractor — Axel      Sommarstrom,       109 

Sunnysidc  Ave.,   Piedmont.     $19,000 

APARTME.NTS 

(3291)  SE  COR  BRYA.VT  ST  &  MA- 
nila  Ave..  Oakland.  Two-story  16- 
room  apartments. 

Owner — S.    F.    Improvement    Co.,    4224 

Broadway,  Oakland. 
Architect — None. 
Day's  work.  $12,000 


Owner — J.  W.  Bedsanl. 

Architect — None. 

Day.s  work.        ,400 

BRICK   STORE.S 

(3294)       NE    COR    HOBART    &     WEB- 

ster.     Oakland.       One-story     brick 

stores. 
Owner— Geo.    E.    Bangle,    447    Lee    St. 

Oakland. 
.\rehitect — None. 
Contractor- F.  T.   Kennedy.  434  9th  St 

Oakland.  $11,000 


ADOITIO.N 

(3295)       316     LE.VOX    AVE..     Oakland. 

■Addition. 
Owner— Hettie  R.  E.  Allyn,  Premises 
Architect — None. 
Contractor — B.    C.    .Mlyn.  $600 


GARAGE 

(3292)   NE  COR  CONGRESS  &  YGNA- 

cio.  Oakland.     Garage. 
Owner — A.   E.    Young. 
Architect — .Vone. 
Contractor — D.  E.  Culbertson,   1222   93d 

Ave.,  Oakland.  $400 


ADDITION 

(3293)       W    50TH    AVE    40    N    Melrose, 
Oakland.     Addition. 


ADDITION 

(3296)  3724  MAYBELLE  AVE.,  Oak- 
land.     Addition. 

Owner — David  Johns. 

-Architect — None. 

Days  work.  1500 

DWELLING 

(3297)  N  MAJESTIC  AVE  450  W  62nd 
Ave..  Oakland.  One-story  4-room 
dwelling. 

Owner— N.   B.    Nilsen.     1611     51st    Ave., 

Oakland. 
Architect — None. 
Day's   work.  J2500 


GAR.\GB 

(329S)       370    ORA.VGE    AVE..    Oakland. 

One-story  concrete  garage. 
Owner— c.  R.  Mills. 
-Architect — None. 
Contractor — K.   E.  Gray  &  Son,  El  Cer- 

rito,  Cal.  J655 


GAR.AGE 

(3299)  W  PARK  BLVD  80  N  E-18th. 
Oakland.  One-story  concrete  ga- 
rage. 

Owner — T.  H.  Mullen,  265  9th  St  ,  Okd. 

Architect — None. 

Days  work.  $10,000 


<J.Ai:.\GE 

(3300)  s  STATEN  122  W  Bellevue, 
Oakland.  One-story  concrete  ga- 
rage. 

Owner—.!.  T.  Narbett.  Easton  Bldg., 
Oakland. 

Architect — Owner. 

Days  work.  $1700 


RESHINGLE 

(3301)      SVV        TWENTY-NI.VTH        AND 

Telegraph,   Oakland.      Reshingle. 
Owner — Trinity    Parish. 
.A'chiteci — None. 
Contractor — H.    C.     Kniglit.  $1250 


ALTERATIONS 

(3102)  SE  THIRTY-EIGHTH  AM) 
Penniman  Ave..  Oakland.  Altera- 
tions. 

Owner — Geo.    Macdonald. 

Architect — ,\one. 

Day's   work.  j,5oo 


DWELLING 

(3303)  s  TAPT  AVE  120  W  Mendo- 
cino, Oakland.  One-story  6-room 
dwelling. 

Owner — H.  C.  Pfrang,  5659  Ocean 
View    Drive.   Oakland. 

Architect — None. 

Day's    work.  $5000 


DWELLING 

(3304)  N  WALA  VISTA  AVE  280  .V 
Arimo.  Oakland.  One-slory  six- 
room    dwelling. 

Owner— Bruno     Kanfrie,     1     Drum     St.. 

.San    Francisco. 
Architect — None. 
Contractor—  McWethy      *      Greenleaf. 

Albany     Bldg.,     Oakland.  $5000 

RKCOROKD 

DWELLING 

(3305)  LOTS  219  AND  221  Sheet  No. 
2.    Map    Terminal    Junction    Tract, 
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Albany.       All    work    for    oiie-story  Owner — E.   E.  Rollins.  Architect — None. 

dwelling.  Architect — None.  Contractor — J.  D.  Fennelly,  2910  E  22nd 

Owner — Herbert    Remsen,    Oakland.  Day's   work.  $2500  St.,    Oakland.  $3600 

Architect — None.  ^— — — 

Contractor— O.    M.      Bullock,    510      18th  ADDITION,    ETC.  K    Franklin    720    N    14th    St.,    Oakland. 

St.,    Oakland.  (3315)      509-11   41ST   ST,   Oakland.     Al-  Two-story  reinforced  concrete   loft 

Filed  Sept.   26,  '21.     Dated  Sei)t.  23,  '21.  terations  and  addition  to  apts.  building. 

Frame    up    hi  Owner — .J.   W.   Legault.   M.   D.,    S09   Le-  Owner — Dr.   W.     H.   Wakefteld,     Easton 

riastered     Vt  rida  Ave.,   Oakland.  BIdg.,   Oakland. 

Complefed     Vt  Architect — None.  Architect  —  Chas.    W.    McCall,   Central 

Usual    35    days Vt  Contractor — Oliver   Legault,    3001   Mar-  Bank   Bldg..   Oakland. 

TOTAL   COST.    $300U  ket   St.,    Oakland.  ?S500  I'ontractor — W.     G.     McGinty    &    Sons, 

Bond,    none.      Limit,    70   days.      Forfeit,  2506    Kieth   Ave.,    Berkeley. 

none.       Plans    and    specifications    filed.  DWELLING  $42,856 

(3316)      N   50TH   ST   So   W   Manila   Ave.  NOTE; — Recorded    contract    reported 

DWELLING  Oakland.     One-story  4-room  dwell-  Sept.   23.    1SI21,   No.    3262. 

N     LONGRIDGE     ROAD     450     E     Lake-  ing.  

shore,    Oakland.       Two-story    nine-  Owner — Annie   Courtright.    345   51st  St..  DWELLING 

room   dwelling.  Oakland.  (3326)      GRAND    AVE    &    CAMBRIDGE 

Owner — F.    W.    Harris.  .Architect — None.  Way,   Piedmont.      Two-story   frame 

Architect — Schirmer    Bugbee    Company,  Contractor — Tom   Courtright.  $1800  dwelling   and    garage. 

Thayer   Bldg.,   Oakland.  Owner — E.    W.    Woodward,    535    Merritt 

Contractor — F.    J.    Westlund.    351     12th  DWELLING  Ave.,    Oakland. 

St.,     Oakland.  $11,787  (3317)      S   FLEMING  AVE  350  \V  Sem-  .\rchitect — None. 

NOTE: — Recorded    contract     reported  inary;    Oakland.      One-story   4-room  I'ay's   work.  *50(0 

Sept.    22,    li)21,    No.    3250.  dwelling.  

Owner — F     T     Morse  DWELLING 

DWELLING,  ETC.  Architect— None.  (3327)      OAKLAND    &    GRAND    AV'ES., 

(3306)       S    AMADOR    350    W    Shattuck,  Contractor — C.     E.     Burks.     4129     P,an-  Piedmont.     One   and   one-half-story 

Berkeley.     One-story  6-room  dwell-  dolph    Ave.,    Oakland.  $3500  frame  dwelling  and   garage. 

ing  and  garage.  Owner  —  .1.    R.    Kaelin,    1933    5th    Ave., 

Owner — c'    E.    Carlson,    2919    Benvenue  G.VKAGE  Oakland. 

Ave.,  Berkeley.  (3318)       E    HARRINGTON    AVE    120    N  Architect — None. 

Architect — None.  Foothill  Blvd.,   Oakland.     Garage.  <'ontractor — L.   L.    Nichols.    Oakland. 

Day's  work.  $4800  Owner — A.  E.   Elliott,  1726  Bridge  Ave..  ♦3900 

Oakland.  

DWELLING  Architect— None.  DWELLING 

(3.107)       \'    CHAUCER     212     W    Curtis.  Day's  work.  $400  (3328)      PALA    AVE.,    Piedmont.      Two- 

Berki  ley.     One-story  6-room  dwell-  story  frame  dwelling. 

ing.  DWELLING  Owner — M.  1'.  Brasch,  2734  Ashby  Ave., 

Owner — .lohn    Matson.    1705    Curtis    St.,  (3319)     N  H.ALLADAT  250  E  73rd  Ave..  Berkeley. 

Berkeley.  Oakland.     One-storv  5-room  dwell-  Architect — None. 

Architect — None.  ing.  Day's    work.  $5600 

Day's  work.  $3000  Owner — E.    E.    Rollins,    357    Athol    Ave.,  ' 

Oakland.  DWELLING 

ADDITION  Architect — None.  (3329)      706   ALAMEDA  AVE.,   Berkeley 

(3308)  1224    EUCLID,   Berkeley.      One-  Day's  work.  $2500  Two-story   6-room  dwelling. 

story    3-room   addition.  "  Owner — G.    W.    Hale,    1273    Euclid    Ave., 

Owner — Geo.     S.     Pittock,     1244     Euclid.  DWELLING  Berkeley. 

Berkeley.  (3.120)      N  HALLADAY  150  E  73rd  Ave.,  Architect — None. 

Architect- None.  Oakland.     One-storv  4-room  dwell-  l^ay's  work.  $3000 

Day's  work.  $2500  ing.  

Owner — Louis     Meyer.     73rd     Ave.     and  DWELLING 

FLATS  Halladay.    Oakland.  (3330)      N    AVALON    AVE    140    W    Oak 

(3309)  NE    COR    REGENT    &    .\SHBY,  Architect — None.  Knoll,    Berkeley.      Two-story    nine- 
Berkeley.      Two-story  8-room   flats.  Contractor — J.    W.    Clayton.    1909    73rd  room  dwelling. 

Owner — Walter  Sorensen,  3219  Ellis  St.,  Ave.,    Oakland.  $1800  Owner — H.   Reinhardt. 

Berkeley.  .Arcliitect — None. 

Architect — None.  FLATS  contractor — Mason    McDutlie    Co.,   tjhat- 

Day's   work.  $7284  (3321)       N    LAKESHORE    AVE    116     E  ''-'Ck    and    Addison,    Berkeley. 

Rand    Ave.,     Oakland.       Two-story  $10,000 

STUDIO  n-room    flats.  

(3310)  2168  SHATTUCK  AVE..  Berke-  owner— Geo    Scrivani    "lO  Franklin  St  .'- 1 'ARTMENTS 

ley.     One-story   studio.  Oakland.  (3331)      W  COLLEGE  AVE  Cor.  Russell 

Owner — \V.  E.    Woolsey,  Berkeley.  .\rohitect None.  i^''    Berkeley.      Two-story    16-room 

Architect — None.  Day's  work.  $12  000  apartments  and  stores. 

Contractor — G.   L.  Bernhardt.  Berkeley.  "    "  '         "'  (Jwner — John    A.   Bischoff.    2717    Russell 

$1500  I)WELLING  ''t..  Berkeley. 

.  r  ,^,,„  ,  mT^^-c. (3322)      E    PARK    BLVD   55   N   Everett.  Architect— None. 

I'T,        o;i?%?  c-,     .-.   ,  ,       ,        . ,  Oakland.     One-story  5-room  dwell-  ^'a-^'s    work.  $1.d.o0O 

(3311)  8804    B    ST.,    Oakland,      Altera-  ;„„  

''""'•  Owner — C.    L.    Tnmlin'on      ],<!11     Fruit-  DWELLING 

Owner— .lohn     R.    Canva.  ^.^^^    ^^.p      Oakland  (3332)      198     HILLCREST    ROAD,    Ber- 

Architect — None.  \rchitect— None  keley.     Two-story  7-room  dwelling 

Contractor— Joe      Picancu.      1602      92n<l  Contractor— Leo'     T      Dolan      Svndirate  Owner— Charles  R.  Stone. 

Ave..  Oakland.  $1000  "^   "rA^l,'' ol^ln^  '        3      0  Architect-Reed      &      Corlett     Oaklan. 

Bank  ot   Savings   Bldg..   Berkeley. 

invFrTTvr  r  ,«-i.'r  r  tv,-  Contractor— A.   Cederborg.    1445    E-37lh 

1  >  n  h,IjLjl.\(jr  IM\I',LLIN(,  ^j       Oakl'ind  $7000 

(3312)  W    COLE    ST    2.S3    N    Ygnacio,  (3.rJ3)       SE    VALE    &     PORTER.    Oak-  '     J 

Oakland.      One-story  5-room  dwell-  land.      One-story    3-room    dwelling.  GARAGE 

insr.  OwiiiT—G.  AV.  MacLeod.  2116  Myrtle  S'..  (3333)      2633     LE     CONTE     AA^E.,     Ber- 
Owner — R.    C.    Hillen,    5361    Tiask    St.,                  Oakland.  keley.     Garage. 

Oak'and.  Architect — None.  Owner — ^H.  H.  Halfleld,  Premises. 

Architect— None.  Day'.s  work.  $2000  Architect— None. 

Day's   M-ork.  $3500  t'ontractor— H.    H.    Porter.    2616    Cedar 

..         ■  I'WIOLLING  St..    Berkeley.  $500 

D\\ELLL\(_;  (3324)      N    WELDO.X    ST    300    W   Lake-  

(3313)  N  FQ()TH1LL  BLVD  62    W  51st  ,„„,e.   Oakland.      One-s,ory   6Moom  VLTEU.ATIONS 

inon,    rt^o^r'"  "    ''"'"''      "'  dwelling.  ,3334,      '1841    MAKIN    AVE..    Berkeley. 

Owner      PC       nuen      5361    T,-,.U    .-,  <'""-'-F.    L-    Woodbnrn.    185    Parksid.  Alterations. 

nlril';,/'  ^'■•'    I"i<"d'"""t.  Owner— Lawrence,  Premises. 

A,-,.l,  tprt      None  A rrhi tcct— None.  Architect— None. 

nLv-=  tw,,!.  <:•.-„„  I>ay's  work.  $4000  ( 'ontractor  —  J.     A.     Plnkerton.        1931 

uayswoik.  j,joOU  __  Berryman  St.,  Berkeley.  $400 

DWELLI.XG 

r3314^^E'8iqT   AVE   125    =;   F   ,4,h    ^,  ^^^'^'>     >>'  P^NCETON  50  W  Cole.  Oak-  

(3314)  E   81ST  A-VE  12o   S   E-14th   St.,  jand.     One-story  5-room  dwelling.  UV\ELL1NG 

Oakland.     One-story  4-room  dwell-  Owner— P.     D.     Cunningham,     2902     E.  (3335)     N  TACOMA  173  E  Colusa,  Ber- 
'"Sr.                                                                           22nd  St.,  Oakland.  kelye.     Two-atory  7-room  dwelling. 


urday,      October      1, 


ner — Blanch       Welnlie, 
mona   Ave.,   Berkeley, 
hitect — None, 
tractor — W.    H.    Welnli 
mona   Ave.,   Berkeley. 
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1016       Ra- 


1016    Ra- 
J4IJ00 


KLLING 

16)      W     WALLACE    210    N    Oregon, 

Berkeley.     One-.story   4 -room    dwlg. 

ler  —  Kmmu    Thomas,    2118    E-12iii 

St.,   Oakland. 

litecl — Xone. 

tractor— E.    D.    Thomas.    3U1    We.st 

St.,    Oakland.  S2000 


ELLINO 

7)      21.'i»  CENTRAL  AVE..  Alameda 
One-story    6-room    dwelling-. 
er — J.   L.    Delanoy,   Premises. 
iltect— A.    W.    KTnith,     1010    Broad- 
way. Oakland. 
s  work.  j80,j0 


ERATIONS 

J)      1715  CENTRAL  AVE.,  Alameda 

Alterations. 

er — Mrs.  Durst. 

iltect — None. 

Factor — .1.  F.   Shrader.   520   IDth  St 

Oakland.  jl2(,o 


BRATIONS 

I)     530  CENTRAL  AVE.,   Alameda 

Vlterations. 

sr — Geo.   Gish. 

Itect — None. 

factor— P.     T.     Malley,     900     Lake- 

hore  Ave.,  Oakland.  jgoo 

AGE 

)      HIO  CENTRAL  AVE.,  Alameda 

rarag-e. 

•'■ — M.  E.  Davis.  Premises. 

Itect — None. 

■actor— s.    Lee,    1832    San    Antonio 

LVe..  Alameda.  j472 


LLINC 

)      3751      FERNSIDE     BLVD.,  Ala- 

leda.      One    and    one-half-story    6- 

Joni  dwelling. 

r— W.    E.    Casper,    1816    High    St., 

lameda. 

tect — Xone. 

actor— L.  E.  Simmonds.  2819  Mon- 

ina  St..  Oakland.  jjOOu 


ilRS 

I     810  GRANT  ST..  Alameda.     Re 

lirs. 

r — H.   Durney,   Premises 

lect — None. 

ictor— S.    Lee.    1832    Sa 

ve..  Alameda. 


Antonio 
I-I45 


PARK, 


RATIONS 

SW     LINCOLN       AND 
lameda.     Alterations. 
'■ — ^\  ■    A.    Conneau. 
ect — None. 

ictor— \V.  D.  Bell,   1323  Cunis  St 
telev. 


DWELLING 

•.•!347)  S  EXCELSIOR  AVE  80  E  Hop- 
kins, Oakland.  One-story  6-room 
dwelling. 

Owner— Jlax  Bechtle.  652  Apgar  St., 
Oakland. 

-Vrchitect — None. 

Day's  work.  J4200 


RATIONS 

1604   SANTA  C-LAKA   AVE..   Ala- 
Bda.     Alterations. 
— W.    S.   Kellette,    Premises. 
ect—Nonc. 
*"'■'*■  $450 


.LlNi; 

S   WILLOW   near  Chestnut    S( 
ameda.      One-story    4-room   dwig 
-Louis       PicettI,     2017       Lincoln 
e..  Alameda. 

ect— Paul  M.  iMartinl,  2123  Powell 
.  ban   Francisco. 
ctor-L.   Santos.    2212   E-17th   St.. 

*""""        »4000 

LING 

u{^    P-*-^'^   ^"^    ^"    ^   ^5th    Ave., 
kland.     One-story  3-room  dwell- 

-Harry   Parsons.   6Sth   Ave.   and 

Jra   St..  Oakland. 

Bct— None. 

ctor~E.  O    Francis.  3910  E.  14th 

.   Oakland.  ,3005 


I'UMP    HOUSE.    ETC. 

(3348)      1ST  &   LINDEN   STS..  Oakland. 

Pump  house,  shed  and  alterations. 
Owner — Ventura  Refining  Co. 
.\  rchitect — None. 

Contractor — H.    J.    Christensen,    Feder- 
al  BIdg.,  Oakland.  $1500 


ALTERATIONS 

(3349)  5539  GROVE  ST.,  Oakland.  Al- 
terations. 

(Jwner — P.  Massoni. 
-Vrchitect — None. 

Contractor— -W.  J.  Holland.  758  06th  St 
Oakland.  ,500 

l>  WELLING 

(3350)  S  GOLDEN  GATE  AVE.  405  E. 
Cross  Road.  Oakland.  Two-story 
7-room  dwelling. 

owner- C.  A.  Wood,  151  12th  St.,  Oak- 
land. 

.\  rchitect — None. 

Contractor- V.  R.  Gedge,  5363  Locksley 
Ave.,  Oakland.  $6000 


WHARF   PLATFORM 

(3351)         FT.      19TH      AVE..      Oakland. 

AVhart    platform. 
Owner — P.   Swanson,   Premises. 
.\rchitect — Xone. 
Day's   work.  jiooo 


DWELLING 

(3352)  E  104TH  AVE  300  N  Birch  St.. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — D.  Johnson,  406  39th  Ave..  San 
Francisco. 

Architect — None. 

liay's    work.  J2OOO 


DWELLING 

(3353)  W  106TH  AVE  75  S  Pontiac, 
Oakland.  One-story  6-room  dwell- 
ing. 

owner— A.  T.  .Tensen.  10415  Royal  Ann. 
Oakland. 

.\  rchitect — None. 

Day's  work.  $4000 


ALTERATIONS 

(3354)      255   PERRV  ST.,   Oakland.      Al- 
terations. 
Owner — A.  F.  Coffin. 
.\  rchitect — Xone. 
Contractor — J.    \Y.   Rule,  $1260 


DWELLING 

(3355)  W  69TH  AVE  450  X  Flora.  Oak- 
land.    One-story    5-room    dwelling. 

Owner — Dr.  Lew  Wallace.  San  Fran- 
ci.sco. 

Architect — None. 

Contractor  —  Frank  Johnson,  1932 
Chestnut   St..    Oakland.  $2900 


DWELLING 

(3336)  E  71ST  AVE  2O0  K  Hamilton, 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner— J.  Aryuree.  5328  E.  14th  St.. 
Oakland. 

.\  rrhlteot — Xone. 

Ciiiitractor — J.  H.  Burrows.  873  69th 
Ave.,   Oakland.  $2000 


DWELLING 

(3357)      W    WHITTLE    AVE,    Fruitvale 

Ext..    Oakland.      One-story    4-rooin 

dwelling. 
Owner — Val      Arnett,      4004      Fruitvale 

Ave..  Oakland 
Architect — Xone. 
Day's   work,  $550 


nioroRDKD 

3358)  N  LAKE  I'ARK  50  W  Rand 
being  Lot  122  iMai>  Piedmont-by- 
the-Lake,   Oakland.      .\ll    work    for 
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two-story    frame    apartments. 
Owner-A.      W.    Kiel.      730      Lakeshore 

Ave.,    Oakland. 
Archite.i— \v.      E.      Schirmer,      Thayer 

Bldg..    Oakland. 
Contractor  —  Alfred       Peterson,       3918 

Lindwood   Ave.,   Oakland 
Filed  Sept.   28,  '21,     Dated  Sept     '7    -'i 

Frame   up    '     ,/ 

Brown     coated     .!.!.......!.!]!.'      ^ 

Completed    and    accepted u 

Usual    3.5    days g 

r,„     ,      .,.  TOTAL  COST.  $15.0011 

Bond,    $15,000.      Surety,    Globe    Indem- 
nity    Co.     Limit.      100   days.        Forfeit 
"T-^.n. '"'■'"*'  ^"^  specifications   tiled. 
No     2441""''*"'''""  '■*''°'''<^''  •'"'y  20,  1921 

DWELLING 

(3359)      LOTS   42  To   47    MAP    POPLAR 
Tract     Eden   Tp.     Two-story   frame 
dwelling. 
Owner — Dr.     Ann     Martin,     2251     Tele- 
graph  Ave.,   Oakland. 
Architect— Kenneth      MacDonald       '34 

Pine   St..   San   FVancisco. 
Contractor— Richard  J.  H.  Forbes.  Mo- 

nadnock    Bldg..    San    Francisco 
lik'd  Sept.  28.  '21.     Dated  Sept.   15.  '21 

Foundations    i^    completed $150() 

Foundations  completed    1500 

Completed    and   accepted    ......    1211 

Usual  35  days   1404 

,,      ^  TOTAL    COST,"$5615 

bond,  $28(17.50:  surety,  Xew  Amster- 
dam Casualty  Co.;  forfeit.  $10  day- 
limit,  as  fast  as  possible.  Plans  and 
specifications  filed. 

DWELLIXG 

(3360)  S  JOXES  91  W  6th  St.  One- 
story  4-room  dwelling. 

Owner— Clara    and    Aug.     Passet,     814 

Jones  St.,  Berkeley. 
Architect — Xone. 
Contractor— E.    Forsyth.    S39    Bancroft 

Way.   Berkeley.  J2OOO 

DWELLING.   ETC. 

(3361)  W  GROVE  S6  S  Rose.  Berkeley. 
One-story  6-room  dwelling  and  ga- 
rage. 

Owner- Shadric  and  G.  Gambel. 
Architect — None. 

Contractor — A.  Hendrickson.  755  60th 
St.,  Oakland,  $3525 

ADDITION 

(3362)  2600  HILLEGA.S.S,  Berkeley. 
Addition. 

Owner— H.    H.   Fish,   Premises. 
Architect — Xone. 

CoMtr.ictor— J.  Xattinson.  925  The  Ala- 
meda. Berkeley.  $727 

DWELLIXG 

(3363)  S  CALMAR  AVE  50  S  Paloma 
Oakland.  Two-story  9-room  dwell- 
ing. 

Owner — H.      Goranson.      3476      Lagiina 

Ave.,   Oakland. 
.Architect — Xone. 
Day's  work.  $7500 

m\"  EL  LING.    ETC. 

(3364)  SK  COR  42XD  &  GROVE  STS. 
Oakland.  Two-story  5-room  dwell- 
ing and  store. 

Owner     Vallente  &   Passaimo.    251    12th 

St.  Oakland. 
Vrrliitect— .Vone. 
Day's  work.  $5500 

I>Wi:i,LI\<! 

(3365)  E  KIXGSLAXD  AVE  109  X 
Brookdale.  Oakland.  One-story 
6-room    dwelling-. 

Owner  -  -  Mrs.      E.     S.      Schmidt.      5529 

Thomas    St.,    Oakland. 
Architect — Clay     N.     Burrell,     1st     Sav. 

Bank    Bldg..    Oakland 
Day's    work.  $3900 

DWICLLIXG 

(3366)  W  MIDVALK  AVE  100  X  Hop- 
kins. Oakland.  One-story  5-room 
dwelling. 


2a 
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er — W.     L.    Carley,     ar.OO     Hopkins 


St.,  Oakland 
Aich(tect — None. 
Contrat"  tor 


E.    Van    Xe.'* 


K.  F.   D.  No.   1. 


Box    433, 

$3000 


DWELLING 

(3367)       N    MONADNOCK    WAY    60    W 

62nd   Ave..  Oakland.      One-story    5- 

room    dwelling. 
Owner — A.    A.    Young.    3100    64th    Ave.. 

Oak'and. 
Architect — None, 
runliactor— C.     K     Iluglu'S.     3113     64th 

.1.  ve..     O.Tkland.  $240(i 


RECOKUKU 

S;TO;;E    BLDG. 

I336S)       E    BROADWAY    124    N   15th    St. 

E     150     N     75. S,     Oakland.       Three- 

."itory      reinforced      concrete      store 

building. 

Owrer — H.     C.    Capwell     Co..     14th    and 

Clay   Sts  ,   Oak'and. 
Arch  tect    —    Wm.      Knowles.      Central 

t;ank    B'dg-    Oakland. 
Contractor — Wni.       Knowles.       Central 

Eank    BIdg..   Oakland. 
F  led  Sipt.   29,  '21.     Dated  Sept.  29.  •21. 
(  oncretc    frame    completed.  ...  $45.00(1 

plastered     45.000 

Conpleted   and   accepted 52,500 

Usual    35    days     47,500 

TOTAL  COST.  $190,000 
Bord.  $95,000;  surety.  Hartford  Acci- 
dent and  Indemnity  Co.:  bonus,  $100; 
forf.'  t,  $100;  limit.  200  days.  Plans 
and     ipccifications   filed 

N(  TE; — Permit     reported     Sept.     21. 
102'.    No.    3225. 

♦ ' 

COMPLETION  NOTICES 


ALAMEDA    COUNTY 


Recorded  Accepted 

Sept.  2S.  1921—76  OAK  VALE  AVE.. 
Berkeley.  R.  C.  Wilcox  to  whom  it 
ninv    concern Sept.    27.    1921 

Sept.  "29.  1921— LOT  96  NOVA  PIED- 
mrmt  Tract.  Piedmont.  S.  E.  .lack- 
son  to  F.   W.   Maurice.. Sept.   20.   1921 

fcein.  29.  1921— S  ARLINGTON  AVE 
.173.44  W  Adeline  St  AV  40  S  107.2. 
Oakland.  Benjamin  Blywise  to  O 
.M    Bullock    Sept.   27,    1921 

Sept.  29.  1921 — LOT  11  BLK  21  MAP 
Blocks  20,  21.  22.  23  and  24.  Thou- 
s  nul  Oaks.  Oakland  Tp.  Walter 
H.  Penner  to  whom  it  may  con- 
cern     Aug.    31.    1921 

Sell-.  ■>».  1921 — W  40  LOT  6  BLK  1. 
Map  Thousand  Oaks  Station  Tract. 
Oakland  Tp.  A  H  Pallen  to  whom 
ii    may   concern Sept.    27.    1921 

S.'pl.  2S.  1921 — NO.  1268  E-THIRTT- 
fourth  St..  Oakland.  J  M  Cohen  to 
J    G    Kennedy Sept.    17.    1921 

Scpl.  27.  1921— SE  THIltTV-FIFTH 
Ave  315  NE  E--181h  SW  45xSE  Km. 
Okd.       Sidney    A    Walz      to    G       W 

ffieffen Sept.     27.      1921 

Ave.    Berkeley.         R    C    Wilcox      to 
\v  horn  it  may  concern.  .  .Sept.  27.  1921 

Sept,  27.  1921 — N  .A.LLENDALE  157  W 
High    being    No.    4122.    Oakland.      C 

.1   Secmann  to  James  L  Rich 

Sept.    26.    1921 

Sep'.  27.  1921 — LOT  10  BLK  9.  Map 
Il'oadrnoor.  San  Leandro.  Merle 
Joseph  Cann  to  whom  it  may  con- 
cern  Sept.     26.     1921 

Sept.  27.  1921— LOT  1  BLK  "B"  Map 
Lake.-^hore  Terrace.  Oakland. 
\  nginia  *  H  P  Diehl  to  McWethy 
*    (Jreenleaf Sept.    27.    1921 

lltaiid    cmtwyp   hrdlu    hrdlu    rdlu 

.Sept  26.  1921  —  124  RI<\\RD  AVE.. 
T'iorimont.  J  A  Pollard  to  whom  it 
mav    concern Sept.    3.    i., 21 

Sept.  24.  1921 — WEST  ALAMEDA  at 
Webster  Station  Junction.  Alameda. 
Associated  Oil  Co  to  Decker  Elec 
Constr  Co Sept.   19.   1921 

Sept.  2;'..  1921 — E  iCTN.\  200  S 
Parker  S  50xE  135.  I'.kly.  Matthi-w 
<•  Lvnch  to  Fred  .1  Westlund... 
Sept.     10.     1921 


Sept.  23,  1921— 3S55  FOURTEENTH 
Ave.,  Oakland.  S  F  Covert  to 
whom    it    may    concern .  .Sept.    1,    1921 


LIENS  FILED 


ALAMEDA   COUNTY 


Amount 


Recorded 

Sept.  27.  1921— NO.  127  LAKE  ST.. 
Oakland.  Gene  Gaston  vs  Mrs  Peter 
J    and    Peter  J    Krause $8-5.23 

Sei>t.  27.  1921 — LOTS  5  AND  6  BLK 
17  Freeman's  Map.  San  Antonio, 
(.)akland.  American  Automatic 
Lock  &  Lift  Co  vs  R  H  Wells  and 
Carrie     E    Clare $60 

Sept.  27.  1921— SW  E-TWENTY- 
tirst  390  SE  5th  Ave  SE  40xS\\ 
125.  Okd.  Pacific  Mfg  Co  vs  W  and 
Amelia  Henry  and  W  J  Wilkin- 
son      $2134. .4 

Sept.  23.  1921— SW  E-TWENTY- 
first  390  SE  5th  Ave  SE  40xSW 
125.  Okd.  Rhodes-Jamieson  &  Co 
vs  Amelia   H   and    \V   Henry ...  .$72. 3ii 

Sept.  23.  1921 — SW  E-TWENTY- 
Hrst  390  SE  5th  Ave  SE  40xSW  125. 
Okd.  E  K  Wood  Lumber  Co  vs 
Amelia  H  and  W  Henry  and  W  J 
Wilkinson     $1139.44 

Sept.  23.  1921 — S  FORTY-THIRD  140 
W  Market  W  50xS  100.  Oakland. 
F  E  Nelson  and  P  A  Anderson  (as 
Nelson  Wrecking  Co)  vs  J  Roberts 
$741.54 


Notice  of  Non-Responsibility 


AL,.\MED-1     COUNTY 


Sept.  29.  1921— LOTS  8  AND  9  BLK 
17,  Map  Resubdivision  portion  Hol- 
lywood. Oakland.  Breed  &  Ban- 
croft as  to  improvements  on  prop- 


erty 


Sept.  29.  1921— LOTS  10  AND  11  BLK 
17  Map  Resubdivision  portion  of 
Hollywood.  Oakland.  Breed  & 
Bancroft,  as  to  improvements  on 
property     

Sept.  24.  1921 — LOT  651^  BLK  "G" 
Amended  Map  Blks  "G"  and  "I  " 
Vicente  Peralta  Reservation  Tract. 
Temescal.  Oakland.  John  R  Drake 
as    to    improvements    on    property.. 

Sept.  23.  1921 — LOT  16  and  NW  15 
I^ot  17  Blk  7  Map  Key  Route 
Heights.  Oakland.  Alameda  In- 
vestment Co  as  to  improvements 
on    property    

Sept.  23.  1921— SW  121^  LOT  20.  All 
Lot  21  Blk  11.  Map  Key  Route 
Heights.  Oakland.  Alameda  In- 
vestment Co  as  to  improvements 
on    property    

Sept.  23.  1921— LOTS  8  AND  9  BLK  22 
Map  Key  Route  Heights.  Okd.  Ala- 
meda Investment  Co  as  to  im- 
provements   on     property 


HOMESTEADS 


ALAMEDA   COUNTY 


Sept.  29.  1921— N  P.-VRKER  ST  80  K 
Mabel  St.  E  40  N  132-6.  Berkeley. 
Lillian  M.  Parrott,  wife  W.  A. ..$3500 

Sept  28.  1921 — SW  BRIDGE  or  Logan 
400.36  NW  Fruitvale  Ave  NW 
40.03  SW  114.23  SE  40.03.  Oakland. 
Arthur     F     Balwick $4500 

Sept.  27.  1921 — LOT  14  BLK  "D"  Map 
Lakewood  Park.  Piedmont.  May  H 
Fish     (wf    C    Stanley) $5000 

Sept.  27.  1921 — PTN  BLK  "L"  Map 
.\nnex  to  Meek  Orchard  Tct,  Eden 
Tp.       Harry    R    Blanchard $2600 

Sept.  26.  1921^E  41  LOT  8  BLlv  D. 
Sheet  No.  1.  Map  Excelsior  Heights 
Okd.      Hilda    F    (wf    Sverre) $8000 

Sept.  26.  1921 — E  34-8  LOT  42  Map 
Linden  Homestead.  F  J  Fabiano  & 
Katherine    E    Fabiano $4000 

S-'pt.  24.  i:i2l — S  THIRTY-FOURTH 
116-3  E  Market  E  33>,SxS  100.  Okd. 
Octavia    Banta   Brown  .(widow)  ,  $40(mi 

Sept.  24.  1921 — S  TAYLOR  .WE  142  E 


Page  E  34-9%xS  135,  Alameda 
Mary  L  Martin   (wf  William)  ..  .^3500 

Sept.  24.  1921 — LOT  10  BLK  17  Map 
Northbrae.  Albany.  Thomas  M  and 
Blanche   B  Ussey $500( 

Sept.  23.  1921— PTN  LOT  5  BLK  "R" 
Revised  Map  Oakland  Heights, 
Oakland.  H  B  and  Ettia  N  Arnold 
$4501 


CONTR.\CTORS'     BOND 


ALAMEDA     COUNTY' 


Sept.  27,  1921— SHERMAN  ST..  Ala- 
meda. Owner.  Mrs.  J.  M.  Sandoe 
contractor.  Conner  &  Conner;  surety 
National  Surety  Co.;  bond.  $5925. 


BUILDING  CONTRACTS 


SACRAMENTO    COUNTY 


GARAGE 

909    TWENTY-SIXTH    ST..    Sacramentoj 

Frame  3-stall  private  garage.  , 

Owner — H.    Adams,    915    26th    St..    Sac  I 

ramento. 
Architect — None. 
Contractor — W.   R.  Saunders.  2614   I  St. 

Sacramento.  $801 

DWELLING 

649    FORTY-FIRST      ST..      Sacramento 

One-story  4-room   frame  dwelliniT- 
Owner — Anna  E.  Williams.  1008  8th  St 

Sacramento. 
Architect — None. 
Day's    work. 


$1801 


DWELLING 

2785  NINETEENTH      ST. 

Si.x-room  dwelling. 
Owner — Henry    Mertens. 

Sacramento. 
Architect — None. 
Day's   work. 


Sacramentd 


2779    19th    St 


$300 


ROOFING 

1209  J  ST..  Sacramento.     Three-ply  as 

bestos  roofing  on  building. 
Owner — M.  H.   Diepenbrock.  2315  M  St 

Sacramento. 
Architect — None. 
Contractor — Johns-Manville      Co.. 

Bryte  BIdg.,  Sacramento.  $184  i 


DWELLINt;  I 

1225     FORTY-FIRST  ST.,  SacramentC; 

Five-room  frame  dwelling  and   ga} 

rage.  I 

Owner — John    Rasmussen.  817    16th    St| 

Sacramento.  t 

Architect — None.  i 

Days  work.  $400! 


DWELLING  , 

3001    SANTA    CRUZ    WAY.    SacramenttI 

One -story  4-room  dwelling.  * 

Owner — JIary  M.  Anderson,   3015   San^i 

Cruz  Way.  Sacramento.  ] 

Architect — None.  '] 

Day's  work.  $1601 


DWELLINGS 

2931-2927     W     ST.,     and     2210     14th 

Sacramento.       Three    one-story 

room  frame  dwellings. 
Owner — Howard   Kimhrough.   617  J  3t 

Sacramento. 
-Architect — None. 
Days   work.  $2850    eai 


DWELLINGS 

810-814  TWENTY-NINTH  ST.  and  2@ 
and  2824  H  St..  Sacramento.  Ft^l 
one-story    5-room    frame   dwellingi 

Owner — L.  F.  Bennett,  724  J  St..  S^ 
ramento. 

Architect — None. 

Day's    work.  $3125    esC 


ADDITION 

1220   I  ST..  Sacramento.     Concrete  rpB 

on  addition  to  dwelling. 
<1wner — J.    P.    Calderone,      1220    F      St 

Sacramento, 
.hitect — None. 


Day 


lork. 


m 
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t)WELL.INU 

>48    FOHTV-FIKST      ST..      SacraniPi.io. 

One-story  4-room  dwelling. 
Jwner — Anna  E.  Williams.  1008  8th  St.. 

Sacramento. 
Irchitect — None. 
Jay's   work.  $isni 


5WELL1.NGS 

1616  AND  1621  FORTY-NINTH  ST.. 
Sacramento.  Two  6-room  dwell- 
ings and  garages. 

>wner — B.  O.  Butterfield.  3757  Y  St. 
Sacramento. 

Architect — None. 

Contractor  —  Butterfield  &  Francis- 
3757    Y'   St..   Sacramento.   $4000   ea.h 


IHED 

122    B    ST..    Sacramento.      Frame    slie.l 

for    lumber. 
>wner — Western   Lumber  Co..   Prernise.s 
architect — None, 
tontractor  —  C.    Vanina,     2022    JI    .=;(.. 

.Sacramento.  Slfii" 


iLTER.\T10NS 

118  X  ST..  Sacramento.      Remodel  and 

do   general    repairing   on    dwelling 
(wner — O.   Balzola.    Premises. 
iTChilect — None, 
'ontractor  —  C.    Vanina.     2022    M    St.. 

Sacramento.  Jloifi 


tOOF 

i&'i  I  ST.,  Sacramento.  New  abestos 
roof. 

iwner — Miss  Nora  Daroux,  San  Fran- 
cisco. 

itchitect — None. 

Contractor — R.  N.  Smith.  tSuo 


iLiTERATlONS 

17^4   AND  51»i^      K  ST.,     Sacramento. 

Remodel  upper  floors,   hallway  anct 

stairway, 
rwner — A.  Micheli  and  A.  L.  Bondi,  700 

1  St.,   Sacramento, 
.rchitect — None, 
ontractor — A.    W.    Norris,    3012    G    St.. 

Sacramento.  $990u 


iWELLING 

106   I   ST.,    Sacramento.      One-story    5- 

room  dwelling, 
wner — J.  F.  Harrigan. 
Tchitect — None, 
ontractor — W.   P.  Cippa.  2560  27th  St.. 

Sacramento.  $4200 


IWELLING 

176  PORTOLA  WAY',  Sacramento. 
One-story  5-room  frame  dwelling. 

'wner — L.  Locke.  3359  6th  Ave..  Sac- 
ramento. 

.rchitect — None. 

ontractor — W.  R.  Saunders.  2614  I  St.. 
Sacramento.  S."j250 


ARAGE 

7J0  H  ST.,  Sacramento.  Four-stall 
private   garage. 

wner — fjeo.  Artz,  1214  16th  St.,  Sac- 
ramento. 

JChitect— None. 

lay's  work.  $700 


;EPAIRING 

138  FIRST  AVE..  Sacramento.  Re- 
pairing. 

'Wner — Geo.    Ehrhardt,    Premises. 

rchitect — None. 

ontractor — H.  S.  Barnes,  2531  P  St.. 
.Sacramento.  $22n''i 


IWELLING 

25  TENTH  ST.,  Sacramento.  One-story 

3-room  dwelling. 
'Wner — G.     D.     Conrad.     3416     33rd     St., 

Sacramento, 
rchitect — None, 
'ay's  work.  }60u 


lEPAIRS 

15    TENTH    AVE.,    Sacramento.      Gen- 

eral  repairing, 
wner — J.  Teeney. 
.rchitect— None. 


122  M  St..  Sao- 
$35nn 


GARAGE 

1710    M    ST..    Sacramento.       Three-stall 

private  garage. 
Owner — Hattie  Hickey.  Premises. 
Architect — None. 
Contractor — J.    T.    Ransdall.    1055    41st 

St.,  Sacramento.  $680 


KKPAllilNG 

920  K  ST.,  Sacramento.  General  re- 
pairing. 

owner — 1.  F.  Morris.  909  K  St..  Sacra- 
mento. 

Architect — None. 

Contractor — Geo.  D.  Hudnutt.  Calif. 
Fruit    HIdg.,    Sacramento.  >:£0C0 


REPAIRS 

FIRST  AND  J  STS.,  Sacramento.  Gen- 
eral   repairing. 

Owner — Friend  &   Terry,   Premises. 

Architect — None. 

Contractor  —  Geo.  D.  Hudnutt,  Calif. 
Fruit  Bidg..  Sacramento.  $.'>nO 


SLEEPING    I'OKCH 

1011      (J    ST..      Sacramento.        Sleeping 

porch. 
Owner — M.  F.  Sexton.  Premises. 
Architect — None. 
Contractor — F.    H.    Artz.    1911    28th    St.. 

Sacramento.  $4.so 


COMPLETION  NOTICES 


S.4CK.A.>IK.\TO     fOlN'TY. 


Recorded  Accepted 

Sept.    26,    1921— LOT    IN    NE    %    SEC 

27    T    9    R    4.    Sacramento.      Pacific 

Gas  &  Electric  Co  to  whom  it  may 

concern Sept.     20.     1921 


LEENS  FILED 


SACRAMENTO   COUNTY 


Recorded  Amount 
nSept.  23,  1921 — E  li  OF  S  ^4  OF  W 
'•i  Lot  8.  J,  K,  4th  and  5th  Sts.. 
Sacramento.  W  J  McLaughlin 
(McLaughlin  Sheet  Metal  Works) 
vs  John  Logan,  Del  Monte  Restau- 
rant and  J  R  Bond $91.9.i 


BUILDING  CONTRACTS 


SAXT.*.     CLARA     COUNTY 


DWELLING 

125       N-FIFTEENTH       ST..    Sari       Jose. 

Five-room    dwelling. 
Owner — Warren  Sheffield.  26   Richmond 

St..  San  Jose. 
Architect — None. 
Contractor — A.    M.   Elliott.  $28.i0 


DWELLING 

TWENTY-SECOND       AND      SAN       AN- 

tonio    Sts.,    San    Jose.      Three-room 

dwelling. 
Owner — Mrs.  Malitz. 
.Architect — None. 
Daay's   work.  $800 


DWELLING 

142  VIOL.V  AVE..  San  Jose.     Two-room 

dwelling. 
Owner — Mary    L.    Baker,    Premises. 
Architect — None. 
Days  work.  $900 


COTTAGE 

S-THIRD   ST.    near    William,   San    Jose. 

Five-room  cottage. 
Owner — Mrs.   H.  Adams. 
Architect — None. 
Contractor — C.    Maurer.  $3960 


RESIDENCE.   ETC. 

WILLOW      ST.    near    Vine,      San     Jose. 

Store   and   residence. 
Owner — Jos.    Di   Salvo. 
Architect — None. 
Day's   work.  |800 


COTT.V(iE 

TWENTY-SIXTH    ST.    near    St.    J.-ime.s, 

San  Jose.     Six-room  cottage. 
Owner— Tony  M.    Reis. 
Architect — None. 
Days     work.  $2500 


COTT.\GE 

571    .\-SEVENTEENTH    ST..    San    Jose. 

Five-room  cottage. 
Owner — Wm.  F.  Serpa,  Premises. 
Architect — None. 
Contractor — E.    E.    Weldon.    115    N-33rU 

St..   San  Jose.  $3880 


ALTERATIONS 

79     N-SEVBNTEENTII     ST..     San     Jose. 

Alterations. 
Owner — Joe   Anderson. 
Architect — None. 
Days    work.  $.".flii 


DWELLING 

LOCUST    ST.    near    Ball); 

Small    dwelling. 
Owner — A.    D.   Rowe. 
.\rchitect — None. 
Days    work. 


»t9 


COTTAGE 

N-THIRTEENTH    ST.     near    Rosa.    San 

Jose.     Four-room  cottage 
Owner — G.   L.  Barker.   59  S-.".th   St..  San 

Jose. 
Architect — None. 
Contractor — Joe  Enni.s.  $bii't 


COTTAGE 

SANTA  CLARA  ST.  near  3<Mh.  San  Jose 

Three-room  cottage. 
Owner — J.      R.    Barter.    1443      E-Santa 

Clara  St..  San  Jose. 
Architect — .\.  J.  Nielson. 
Days   work.  $800 


SLEEPl.NG    PORCH 

214    DEVINE    ST.,    San    Jose.      Sleeping 

porch. 
Owner. — I.    Allegrina. 
Architect. — None. 
Days   work.  $350 


DWELLING 

ALL  OF  LOT  20  and  E   ^^   Lot  19  Blk  1, 

Keiser   Tract,   San   Jose.      All    work 

for   one-story    4-room   shingle    root. 

rustic   bungalow. 

Owner — Antonio  Gioviano,  Lorraine  Av 

San  Jose. 
Architect — Chas.  S.  McKenzie,  San  Jose 
Contractor — L.    I.    Kelley.    810    Prevost 

St.,  San   Jose. 
Filed  Sept.    13,  '21.     Dated   Sept.   10,  '21. 

Frame    up     25% 

Brown     plaster    applied 25% 

Completed     and     accepted 25% 

L'sual    35    days 25% 

TOTAL  COST.  $1807 
Bond.  $1S07.  Sureties.  James  Chase  and 
S.  H.  Chase  Jr.  Limit,  not  given. 
Forfeit,  none.  Plans  and  specifications 
filed. 


RESIDENCE 

LOT   8    PLATT  GREGORY   TRACT,    be- 
ing    W    side    of    Capitol    Ave.,    San 
Jose.     All  work  for  tearing  out  and 
rebuilding  two-story  residence. 
Owner — Albert  M.  Foster,  R.  A.  Box  97. 

San  Jose. 
Architect — None. 

Contractor — H.    A.    Spreen.    Sunnyvale. 
Filed  Sept.  20,  '21.     Dated  Sept.  20.  '21. 

Frame    up    25% 

Roof  and  1st  coat  plaster  on      ...35% 

Completion     25% 

Usual  35  days 25% 

TOTAL  COST,  $8263 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions, none. 


BINGALOW 

SPJ  RECTA.VGULAR  H  OF  LOT  1  BLK 
2.  Range  10  N  of  the  base  line  of 
City  of  San  Jose.  All  work  for  one 
story    7-room    shingle    bungalow. 

Owner — Charles  Li.  and  Verna  B.  Bean. 
San    Jose. 
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Architect — Charles    McKenzie,    Bank    ot 

Italy   Bldg.,   San   Jose. 
Contractor — Wm.  M.  Myer.  Blaney  Ave., 

San  Jose. 
Filed  Sept.  a:!,  '21.     Ditled  Sept.  21,  '21. 
Foundation    &    frame    complete.  $ij7u 
Brown   coat   plaster   complete...    1370 

Completed    and    accepted 1370 

Usual  35  days luiO 

TOTAL  COST,  $5480 
Bond,  limit,  forfeit,  plans  and  specifica- 
tions tiled. 


GARAGE 

1253   Q  ST.,  Fresno.     Garage. 

Owner — Henry    Russell,   Premises. 

Architect — None. 

iJay'.s  work. 


Saturday,      October      1,      J  i 

COMPLETION  NOTICES 


FRESNO   COUNTY. 


AeceiM 


DWELLING 

3828    VEKKUB   AVE.,  Fresno.      Dwlg. 

Owner — Oliver    Sisler,    749    S-Ninth    St., 

Fresno. 
Architect — None. 
Day's  work.  IfSOOO 


COMPLETION  IIOTICES 


SANTA  CLARA  COUNTY 


ALTERATIONS 

;U5  J  ST..  Fresno.     Alterations 

Owner — Eastern  Outfitting-  Co. 

Architect — None. 

Day's   work. 


Recorded  Aooeptea 

Sept.  23.  1921— W  SECOND  125  S  fm 
S  line  Empire  St.  th  W  125  N  40 
E  125  S  40.  San  Jose.  Elsie  A 
Preston  to  Carl  Maurer.Sept.  17,  1921 
Sept.  22,  1921 — LOT  1  and  NE  10  ft. 
Lot  2  Blk  35.  South  Palo  Alto. 
Agnes  G  Couter  to  whom  it  may 
concern Sept.    20.    1921 


ALTERATIONS 

855  J  ST..  Fresno.     Alterations 

Owner — M.   Schwartz. 

Architect — None. 

Days    work. 


BUILDING     CONTRACTS 


FRESNO    COUNTY 


ADDITIONS 

NO.     2264        NICHOL.\S       .« 

Additions  to  dwelling. 
Owner — Katie  Klamn. 
Architect — None. 
Day's   work. 


ADDITION 

3461   IOWA     ST.,   F 

resn( 

Add 

tion    to 

dwelling. 

Owner — C.   J.   Anderson, 

Premises. 

Arch  itect — None. 

Day's    work. 

$500 

DWELLING 

4.58    HOWARD    ST. 

Pre 

sno 

Di 

veiling. 

Owner — Dow    &    Co 

..    Fr 

esn 

0. 

Architect — None. 

Contractor — G.    C. 

Cannon. 

510 

Fresno 

St.,    i'resno. 

$4000 

Recorded 

Sept.  28.  1921 — LOTS  11  AND  12 
i/i  of  Lot  23  Blk  8,  Villa  Homeste. 
Tract,  Fresno.  Chas  W  Fairban) 
to  whom  it  may  concern.  Sept.  26 ij 

Sept.  23,  1921 — LOT  9  Stivers  Tra<  ' 
Fresno.  M  A  Stivers  to  whom  > 
may  concern Sept.   21,   || 

Sept.  24.  1921 — LOT  23  North  Elr  i 
hurst.  Fresno.  Eva  Motridge  ,' 
wliom   it   may  concern .  .Sept.  20,    Q 

Sept.  21,  1921— LOTS  31  AND  32  BL| 
21,  Arlington  Heights  Tct,  Fresn  ( 
Vartan  &  Gulvart  Arvanigian  « 
whom  it  may  concern.  .  .Aug.  27,  t 

Sept.  22.  1921— EASTERBY  SCHOC  t 
District,  Fresno.  Board  of  Truste  * 
of  Easterby  School  District  1. 
Glass  Ik  Butner  to  whom  it  mjj 
concern Sept.    14,    ) 

Sept.  22,  1921— LOT  7  BLK  17,  Al 
Vista  Tract.  Fresno.  J  W  Hur 
phrey  to  O  D  Atkins Sept.  1,    • 


$700 


ADDITIONS 

105    WEBSTER  ST.,   Fresno.      Additions 

Owner — W.  H.   Fielding.  Premises. 

Architect — None. 

Day's  work.  $500 


DWELLING 

3585  LYELL  ST..  Fresno.     Dwelling  and 

garage. 
Owner — J.  D.  Good,  Fresno. 
Architect — None. 
Day's    work.  $2000 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerviile, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manage 

905  Sixth  Street 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Cnpacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufacturerf  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  tha'wing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKEU   BUILDING  YEON  BUILDING 

San   Francisco,   Cal.  Portland.  Oregonl 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating] 

221  OaR  Street  | 

Bet.  Gough  and  Octavia  San  Francisco 
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LIENS  FILED  nokth    ckntkal    avk..    siockion. 

Garage  and   residence. 

FRESIVO   COliNTY  Owner— Sterling     Building     Co.,     21     S- 
_          ^    ^                                                   .              .  San  Joaciuin   SI..  Stockton. 

Recorded  Amount  Architect— None 

Sept.  28.   1921— UDTS  13,  14  HAKKIS-  f,.,*;..^    ^.^^^^^  ,=;30„ 

Kuless   Sub..   Fresno.     Routt   Lum- 
ber Co.  vs  X.  Brooks $24.00  

Sept.   28,   1921— LOTS   21,   22,  BLK   65. 

K-B     Heights,     Fresno.       Swastika  ALTERATION'S 

I-umber  Co.  vs  Frederick  F.  Sprow  *«  WKST   ROSE  ST.,   Sacramento.     Re- 
J223.00  model    residence. 

Sept.    28.    1921— LOT    5    x4    OF    LOT  Owner— Mrs.    V.    M.    Graebe,    Premises. 

4  Blk  2.  Hills  Add..  Fresno.     Routt  Architect— None. 

Lumber  Co.  vs  N.  Brooks $34.00  Day's    work.  J60o 

Sept.    24,    1921 — 260    ACRES    IN    SIOC.  

34,  17-10,  Fresno.     Fred  P  Roullard  .,,„„„  .-..,«v,o 

v«   PTlnh    H    Smith  sll"  ALTERATIONS 

sept.    21,    1921-PTXLOT'50;r„m>y   "  EAST      WASHINGTON      ST..    Stockton. 

Col..  Fresno.      Routt  Lumber  Co    vs  ^       Remodel  interior. 

John    Groot  $45  Owner— Archbishop    of    San    Francisco. 

» 1100  Franklin  S-'t.,  San  Francisco. 

Notice  of  Non-Responsibility  tZ'^l'ToTu''""''  $2,100 

FilESNO    COIXTV. 

ALTERATIONS 

Sept.  23,  1921 — LOT  34  E   Vi   ot  Lcii    :',0  .•jj    NORTH   EL  DOR.\DO  ST.,  Stockton. 
Scandinavian     Col..     Fresno.       B     C  Remodel. 

Thomas     as     to     improvements     on  Owner — Henry    Meyers.     112.'>    N-Suttcr 

property     St..    Stockton. 

♦ Architect — None. 

BUILDING  CONTRACTS  ^^^'^  '^°''^-     *-^"" 

SAN  JOAaUIN  COPXTY  ALTERATIONS 

CALIFORNIA   AND   MAIN   STS..    Stock- 

RE.SIDENCE  j  Remodel  interior. 

EL    DORADO    AND    JEFFERSON    STS..  owner-A.      W.    and    G.      P.      Simpson. 
Stockton.     Residence.  Stockton  Savings     &     Loan  Society 

Owner- L.  G.  bamio.  g^„,^  jji^^     Stockton. 

Architect— None.  Architect— None. 

Days   work.        $1200  p^^.g    ^.^^k.  $5000 

RESIDENCE 

VERNAL    WAY.    Stockton.       Residence  BUILDING 

and  garage.  LOT    1    BLK    "A"    Bours    Tract    on    N- 
Owner— Wm.   Peenstra.  125  Kensington  Hunter    and    North    Sts.,    Stockton. 

Way.  Stockton.  Building. 

Architect— None.  Owner— Dr.   Louis     M,     Haight,     Elks' 
Day's   work.                                              $4100  BIdg..  Stockton. 

RESIDENCE  Contractor— F.   W.  Maurice,  Stockton. 

E-FOURTH  ST.,  Stockton.     Three-room  pjied  Sept.   24.   '21.      Dated  Sept.   21.    21. 
residence.  $14,800 

Owner — G.  M.  Adams.  ______ 

Architect — None. 

Day's    work.  $500  RESIDENCE 

LOT    15    BLK      100    W    of      Center      St.. 

REPAIRS  Stockton.      Residence   and    garage. 

617-523     AND     531     S-AMERICAN     ST..  Owner — Henry   Sanguinetti.    Stockton. 

Stockton.      Repair  residences.  Architect — None. 

Owner — F.    D.     Grandbois.     532     S-Call-  Contractor  —  Geo.    Balliet.    1028    South 

fornla  St..  Stockton.  American    St..    Stockton.         $7894.50 

Architect — None.  Filed  Sept.   24,  '21.     Dated  Sept.   21.  '21. 

Day's   work.  $450  Limit,    120   days. 


NEWS  di 

BUILDING  CONTRACTS 

S.V.\    .M.VTKO    COIWIV 

HI   NGALOW 

l.or    6    BLK     18.    Redwood    Highlanil.s, 
Redwood    City.      All    work   for  one- 
story   frame   and    plastered    bunga- 
low. 
Owner — A.   G.   and   Myrtle    A.    Esneault, 

Redwood  City. 
Architect — None. 
<'ontractor— Louis  M.  Pollard.  Redwood 

City. 
Kilfd   Sept.  26,  '21.      Dated  Sept.  26,  '21. 

Roofed     $765 

Plaster   Unished    765 

( 'ompleted     "6n 

Isual   35  days 768 

TOTAL  COST.  $31163 
Bond.  $1500.  Sureties.  D.  P.  Gray  and 
T.  c.  Rice.  Limit.  35  working  days. 
Korr.ii.  none.  Plans  and  specilioalion.M 
liled. 


COMPLETION  NOTICES 


SAN   MATEO  COUNTY 


Recorded  Accepted 

.Sept.  2.S.  1921— LOT  13  BLK  36  East- 
ern .Add.  No.  2.  Burlingame.  Cal. 
George  and  Edith  Wooltoston  to 
W.    O.    Nicolaides Sept.    26.    1921 

Sept  .  24.  1921 — CYPRESS  L.\WN 
(.'emetery.  D  T  Alurphy.  deed.  Est 
by  Ex.  to  The  Forderer  Cornice 
Works    Sept.    16.    1921 

Sept.  24,  1921 — NE  THIRST  AVE  & 
F  St.,  San  Mateo.  Lawrence  School. 
San  Mateo  Grammar  School  District 
to   E   C   Cottier Aug.    26.    1921 

Sept.  23,  1921— SE  60  FT.  LOTS  34.  3r>: 
36  and  37  Blk  II.  Town  of  San 
Carlos.  Charles  S  and  Mabel  Tate 
to  whom  it  may  concern.  Aug.  27.  1921 

Sept.  22,  1921 — LOT  46.  Burlingame 
Heights,  Burlingame.  M  J  Henry 
and  Charles  Hommer  to  whom  it 
may    concern Sept.    19.    1921 


RELEASlii  OF  LIENS 


S.IN    M.A^TEO   COUNTY 


Recorded                                         Amount 
Kept.  26,  1921 — PARCEL  A  &  B.  South 
San    Francisco.         W    H    Tynan      to 
South    San    Francisco    Land    &    Im- 
provement   Co     $426.33 


\U^ 


liAl 


LIBERTY 

WALL  BOARD 

MANufACTUREO    BY^ 

KEV-HOLD  PL&^TiR  LATh'cOHPANY 


A  FIbered  Oy: 
Board  that  wll 
warp   or  buckle. 


Liberty  W  all  Board 

Nothing  better  for  Inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 1/4  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Circular  Steel  Windows-Cheaper  than  Wood 

Michel  &  Pfeffer  Iron  Works 

Harrison  and  Tenth  Streets  San  Francisco,  California 


IGarHftt  (Eoustrurtion  Erpnrts 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 


300   MISSION    STRKET 


SAN   FRANCISCO,   OAL,. 


Reinhaft  Lumber  and  Planing  Mill  Company 

GENERAL    Ll'MBER   YARD 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 
GenernI    Mill    and    C.iliinet    W^ork.    Stock    Doors,    Snsh 

Frniiie.s   and   Mouldings 
ITTll    &    KANSAS    STS.  -  SAN   FR.4.NCISCO 

Phone   Market   1057 


House  Phone.  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Bush  St. 


SAN  FRANCISCO 


Ml  mber 
Insurance  Brokers  Exchange 


'! 


Just    FLUSH    it    on! 


H 


will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIMIMEBORN  SONS,  Inc. 

355  Pacific  Electric  Building,  Los  Angeles  77  O'Farrell  Street,  San  Francisco 


I'    r  rntf)    Per    Copy 


I'lil.lioation    Office 
WiU      Mission      Street 


SAX  FRANCISCO.  CAL..  OCTOBER  8.  1!)21 


Pbone    Doiighis    2372 


Piililishc-a   Evrry  Saturday 
Twenty-flrst    Year.    >'o.    41 


Schumacher  Wall  Board 

For  Interiors     ::     For  Appearance 


Rattens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITE  Foil   1\1  OIOl  V  1  ION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Gar6eld   17 


FOR  SAI.r:  BY  ALL,    LI  MBRR   DBALERS 
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Oranmental  and  Miscellaneous  Iron  Work 
Steel  Sash    ::    Wire  Work 

Michel  &  Pfeffer  Iron  Works 


I  ^  Harrison  and  Tenth  Streets 
San  Francisco 


Phones 


\  Market  730 
]  Market  731 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 
s.-u.d    Kvery    Saturday  SA\    FKANCISCO,    (.'AL.,    OCTOBER  8,    1921  Twenty-flrst    Year.    No.    <l 


Building  g> 
Engineering 


PUBLIC  BUILDINGS  OR 

PUBLIC  BREAD  LINES? 


News* 


N'o.    560    Mission    Street. 

San   Francisco,   Calif. 

MKS.    I...    A.    L.ARSBN,    Pnbllaher 

J.    P.   FAKREL,!..    Managing    Editor 


i3  to  tlie  Engineering,  Archi- 
Building  and  Industrial  Ac- 
)f    the    Pacific    Coast. 


luliscription  terms,  payable  In  advance 
1.  S.  and  Possessions,  per  year... $4. 00 
Janadian  and  Foreign,  per  year..  5.00 
ingle  Copies   15c 

lOiitcred  an  Heeond-clasa  matter  at 
nn  Fr.-inrUoo  Po»t  Offlce  under  act  of 
;oi>sres!<    of    March    3,    1879. 


ITATK>IK>T     OF     THE     OWNERSHIP, 

ma.\a«;emext,  riRci'L.\Tio\, 

ETC..    KEQI'IRED    BY    THE 

AfT    OF    CONGRESS    OF 

AVGt'ST  34,  1912 


)'  I'ullding  &   Engineering  News,   p;ib- 
Ished   weekly  at  San  Francisco,  Calif.. 
or  October    1st.   1921. 
Itatc   of  California,    City    and    County 

of  San  Francisco — ss. 

Before  me.  a  Notary  Publio  in  and 
or  tilt  City  and  County  aforesaid, 
lersonaily  appeared  Eleanor  F  La;'sen 
Ldmini.stratrix  of  the  Estate  of  1...  A. 
jarsen.  deceased,  who,  havii-jj  b.  lui 
luly  .sworn,  according  to  law,  deports 
ihd  says  that  she  et  al.  are  'he  owners 
►f   tlif    Building    &    Engineeri:!,?'   Xtws. 

Publisher,  Mrs.  L.  A.  /..arscn,  550 
Mission    street,    San    Franci.sc?,    Cal. 

Editor.  Mrs.  L.  A.  Larsen,  5ti0  Mi.ssic-n 
Itreet.   San    Francisco.  Cal. 
r  Managing    Editor.    J.    P.    Farreil.    r.6n 
Jssion  street.  San  Francisco.  Cai. 

Business  Manager.  Mrs.  L.  A.  I^arsen. 

0  Mi.«sion   street,   San   Francisco.   Cal. 
Owner.   L.   A.   Larsen   Estate. 

That   the  known  bond   holders,   .nort- 
ees  and  other  security  holders  own- 
er   holding    1    per   cent    or   more   cf 
1    amount    of    bonds,    mortgages    cr 
lUrilies  are:      Xone. 

ELEANOR  F.   LARSEN. 
ministratrix   of   the   Estate   of   L.   .\. 
Larsen.  deceased. 

Sworn    to    and    suliscribed    before    me 
'■■■     -St   dav  of  October.    1921. 

CHALMER    MTJNDAY. 
I'ublic   in   and   for   the  City  and 
'y    of    San     Francisco.    State    of 

1  :i  iitornia. 
omniission   e.^iiires  Oct.    18.   1921.) 


ily 


»RX.\SVLVAMA    ItCILDS    CONCRETE 
ROADS 


Thf      Pennsylvania     State      Highway 

nent    has    opened    bids    for    the 

■  lion  of  al).out  60   miles  of  new 

•     highways.      On    the    27    proj- 

-:."    contractors    submitted    bids. 

lour-mile   project   17   bids   were 

I         Another     drew     16     bidders 

tlu;rd   14.  bidders.     The  total  low 

acl    upPiTOjJiniateil     53.200,000.    or     $53,- 

I3S.  a    mile.    .  Low    bids    submitted    for 

11.7    miles    of    IS-foot    reinforced    con- 


"Hard  times"  is  largely  a  state  of 
mind.  Therefore  the  statement  recent- 
ly issued  by  the  U.  S.  Department  of 
Labor  to  the  effect  that  more  than  5.- 
000.000  men  are  now  out  of  work  in 
the  United  States  need  not  of  itself 
alarm.  Rather  it  should  spur  us  to 
immediate  action  in  discovering  the 
cause  for  this  situation  and  in  apply- 
ing the  remedy. 

For  five  years  or  more  the  construc- 
lion  industry,  recognized  because  of  its 
far  reaching  ramifications  as  an  index 
of  prosperity  or  the  reverse,  has  been 
confronted  with  repeated  handicaps. 
This  season  has  witnessed  considerable 
private  enterprise  as  recorded  in  the 
volume  of  business  in  dollars  that  has 
engaged  the  attention  of  the  construc- 
tion industry,  but  with  the  possible 
exception  of  highway  work,  public 
works  have  been  notoriously  inactive 
— this  in  the  face  of  the  oft  repeated 
.statement  that  there  is  a  shortage  of 
schools,  hospitals,  various  municipal 
structures  and  buildings  in  general  of 
a   public   or   semi-public   nature. 

All  of  us  can  recall  that  months  or 
years  ago  we  voted  as  bond  issue,  or 
in  other  ways  provided  for  the  raising 
of  funds  to  further  some  needed  public 
improvement  —  a  park  development 
with  its  adjunct  of  recreation  features, 
including  perhaps,  a  swimming  and 
wading  pool,  a  new  city  hall,  new 
Quarters  for  the  Are  department,  a 
new  hospital,  new  schools,  or  what 
not?  The  money  for  these  is  waiting 
somewhere  to  ibe  spent.  Often  the 
spending  has  been  held  up  by  the  mis- 
guided notions  of  our  public  officials 
that  some  other  time  than  now- would 
be  more  propitious  for  commencing  the 
work.  In  the  meantime  the  public — 
you  and  I — languish  for  the  civic  im- 
provements which  we  thought  had 
been  provided  for  and  were  to  proceed. 

There  has  been  a  tedious  period  of 
readjustment,  and  latest  indications 
point  to  an  upward  trend  of  prices. 
Some  permanent  new  levels  seem  to 
have  been  reached.  This  only  reminds 
us  again  that  delay  profits  nothing  and 
is  likely  to  be  more  costly  if  long  con- 
tinued. 

One  thing  in  particular  makes  the 
present  unemployment  situation  some- 
what alarming.  The  more  or  less  con- 
firmed habid  of  suspending  construc- 
tion   activities    with    the    approach    of 


winter  is  certain  to  add  to  the  ranks 
of  unemployed.  Even  in  the  "normal 
times"  of  which  we  have  been  so  wont 
to  speak  in  recent  months,  suffering  is 
with  us  in  winter. 

Bread  lines  are  not  in  harmony  with 
the  present  commanding  statu*  of 
America.  We  have  more  than  half  tfie 
gold  in  the  world,  a  natural  wealth  un- 
told, abundant  harvests,  banks  burst- 
ing with  money,  inestimable  resources 
undeveloped.  If  weather  sharps  are 
weather  wise,  a  severe  winter  is  ap- 
proaching —  cold  supplemented  by 
shortage  of  fuel  and  the  inability  of 
millions  of  unemployed  to  get  the 
warmth  of  necessary  food  and  other 
sustenance. 

This  isn't  a  cry  of  wolf,  but  a  warn- 
ing that  human  suffering  and  hard- 
ships may  be  inflicted  upon  the  pres- 
ent unemployed  as  well  as  those  who 
are  about  to  join  these  ranks  unless 
work  and  wages  are  obtainable.  It  is 
difBcult  to  predict  what  may  be  the 
outcome  of  a  situation  such  as  that 
threatening. 

Public  work  can  be  done  more 
cheaply  now  than  at  any  time  in  re- 
cent years,  and  the  grave  responsibil- 
ity rests  upon  the  shoulders  of  public 
officials  to  inaugurate  and  continue 
through  the  winter  months  every  form 
of  public  work  for  which  funds  may 
be  available  as  a  means  of  preventing 
a  social  crisis  which  they  may  other- 
\vise  be  required  to  meet  Action  must 
be  immediate.  Politicians  operating 
for  political  gain  must  forego  that  vo- 
cation and  become  plain  public  citizens 
and  taxpayers,  fostering  only  that  iri- 
divic\ual  iiiterest  which  is  the  best  in- 
terest  of   the   community. 

Let  Chambers  of  Commerce.  Rotary 
Clnl)s.  Civic  Organizations  and  ^1 
other  similar  public  bodies  resolve 
themselves  into  a  Citizenship  Commit- 
tee of  the  Whole,  kick  politics  out  of 
every  open  door  and  window  and  begin 
letting  contracts  for  work  at  living 
wages.  Competition  of  private  enter- 
prise is  out  of  the  way.  There  are  men 
everywhere  who  want  work,  men 
everywhere  who  are  willing  to  give  a 
full   day's  labor  for  a  full  day's  pay. 

Let's  all  go  to  work  building  public 
buildings  for  public  welfare!  If  we 
do.  we'll  not  have  to  make  bread 
for  public  bread  lines. — Engineering 
World. 


Crete  pavement  totaled  $1,735,314.  or 
$51,000  a  mile.  While  on  21.7  miles 
of  Ifi-foot  reinforced  concrete  "road. 
the    bids    averaged    $45,000    per    mile. 

The  total  highway  mileage  for  Penn- 
sylvania as  given  in  a  recent  classifi- 
cation presented  to  a  Congressional 
Record  by  Thomas  H.  MacDonald. 
chief  of  the  I'nlted  States  Bureau  of 
Public  Roads,  is  91.556  miles,  of  which 
3.300  miles,  or  3.6  per  cent,  constitutes 
the  state  highway  system.  The  State 
Highway  Department  has  available 
from  different  sources.  $80,000,000  for 
the  state  system.  At  the  rate  of  $54.- 
000  a  mile,  should  the  department  ox- 
tend  its  policy  of  liuilding  IS-foot  re- 
inforced concrete  to  the  entire  mileage. 
It  is  estimated  that   the  state  highway 


system  would  cost  $178,200,000.  At  the 
rale  of  $45,000  a  mile  for  16-foot  reirt- 
forced  concrete,  the  3,300  miles  wouljtl 
cost    $148,500,000. 

The  tendency  is  growing  among  high- 
way en.-^ineers  to  reinforce  concrete 
roadways  with  more  and  more  steel  or 
ircn.  The  highest  types  of  reinforcetl 
concrete  roadway  proiposed  for  thje 
"Ideal  Section"  of  the  Lincoln  High- 
way   will   cost  about    $100.0(10   a   mile. 


There  is  an  automobile  in  use  oji 
every  two  of  the  6.300,000  farms  in 
llie   I'nItiMi   Stales. 


.\  nu  iilior  of  Norlhwfst  s!jw;niH« 
are  equipped  with  steam  drying,  pjan^ 
able  to  dry  green  lumber  In  24   hours.; 
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The  Observer 


As  a  solution  of  the  unemployment 
problem  in  this  country,  the  Denver 
Post  wires  President  Harding'  and  Sec- 
retary of  Commerce  Herbert  Hoover  a 
suggestion  to  build  two  hard  surfaced 
transcontinental  highways.  Men  out 
of  employment  would  do  the  work 
under  supervision  of  Army  engineers, 
under  the  Post's  suggestion.  .  It  is  es- 
timated the  highways  would  cost 
$100,000,000. 


One  hundred  and  sixty-four  blocks 
of  street  paving  has  been  laid  in  Mar- 
tinez. Cal.,  during  the  last  two  sum- 
mers.    The  improvements  cost  $396,929. 


During  the  month  of  September, 
building  to  the  total  value  of  $918,- 
121.50  was  begun  in  Sacramento,  rec- 
ords of  the  City  Building  Inspector, 
Ben  H.  Covell  show.  The  total  for 
August  was  $348,788.  So  far  this  year, 
from  January  1  to  September  30,  the 
building  activities  in  Sacramento  total 
$3,365,478. 


R.  L.  Jones,  chief  engineer  for  the 
Sutter  Basin  Company,  has  resided, 
to  become  oflice  engineer  in  the  Di- 
vision of  Engineering  and  Irrigation. 
Department  of  Public  Works  of  the 
State  of  California.  The  resignation 
is  effective  October   1. 


Speaking  of  San  Francisco,  the  Club- 
man, in  the  Oakland  Enquirer,  says: 
"Building  operations  are  going  along 
smoothly  under  the  American  plan. 
Union  men  are  working  side  by  side 
with  non-union  men,  and  the  organ- 
ized fellow  is  setting  the  pace  for  his 
unorganized  team-mate.  That  is  to 
say,  the  union  man  is  a  better  worker 
than  the  non-union  man.  I  get  this 
from  a  contractor  friend  of  mine  who 
is  usually  reliable.  I  am  informed  that 
all  the  union  men  are  paying  their  dues 
and  keeping  up  their  membership  in 
the  various  locals  of  the  Building 
Trades  Council.  This  means,  natur- 
ally, that  the  union  man  by  no  means 
believes  that  the  day  of  unions  is  over 
in  San  Francisco.  He  considers  that 
unionism  is  in  partial  eclipse,  but  that 
the  future  will  brighten  up. 


A  complete  acceptance  by  Chicago's 
organized  labor  of  the  Landis  wage 
av.'ard  or  an  American  Plan  city  is  the 
unofficial  ultimatum  decided  upon  by 
the  Associated  Builders  and  the  Build- 
ing Construction  Employers'  Associa- 
tion of  that  city.  It  is  also  widely  re- 
ported that  the  employers  intended 
raising  a  fund  to  conduct  an  American 
Plan  war  on  the  Carpenters'  Union. 
which  has  been  belligerent  throughout 
the  wage  negotiations. 


Building  permits  issued  in  Seattle 
during  the  month  of  September  totaled 
$1,354,430.  Covering  the  same  period 
during  the  year  1920  the  totals  were 
$865,330.  Construction  in  Seattle  thus 
far  during  the  current  year  has  prac- 
tically equaled  that  of  the  first  nine 
months  of  last  year.  Since  January  1 
of  this  year  permits  issued  call  for 
$11,024,275  worth  of  building,  while 
during  the  first  nine  months  of  1920 
the  permits  were  valued  at  $11,216,235. 


H.  V.  Michener,  who  for  more  than 
six  years  last  past,  has  been  North wes: 
stores  manager  for  the  Western  Elec- 
tric Company,  having  charge  of  the 
branches  in  Seattle,  Portland,  Spokane 


and  Tacoma.  with  headquarters  in  Se- 
attle, has  been  transferred  to  San 
^'rancisco,  where  he  bears  the  title  and 
fills  position  of  stores  manager  of  the 
telephone  department  for  the  company. 
His  territory  will  include  the  entire 
Pacific  Coast. 


Twenty-three  building  permits  were 
issued  in  Eureka.  Cal..  during  the 
month  of  September.  Improvements 
carried  on  under  these  permits  will 
cost  $132,000.  the  largest  of  which  is 
the  Masonic  temple,  estimated  to  cost 
$100,000. 


The  records  of  the  Bridge  Builders' 
&  Structural  Society,  from  reports  col- 
lected by  its  secretary,  show  that  dur- 
ing the  month  of  August.  1921.  59.302 
tons  of  fabricated  structural  steel  was 
contracted  for  throughout  the  United 
.States,  equivalent  to  33  per  cent  of  the 
entire  capacity  of  the  bridge  and 
structural   shops  of  the  country. 


As  an  immediate  means  of  helping  to 
solve  tlie  unemployment  problem  in 
Sacramento,  tlie  State  and  Nation,  the 
Sacramento  Chamber  of  Commerce  has 
adopted  resolutions  calling  upon  the 
Government  to  build  a  transconti- 
nental highway,  and  insisting  that 
Governor  Stephens  clear  the  way  at 
once  for  starting  work  on  the  Capitol 
Extension  buildings  and  other  State 
projects. 


Ernest  S.  Alderman,  a  native  of 
Grass  Valley.  Cal..  and  graduate  engi- 
neer of  the  University  of  California, 
has  been  appointed  Chief  Highway  En- 
gineer for  the  State  of  Oklahoma.  Al- 
derman graduated  from  the  University 
of  California  about  1911  and  has  since 
been  in  the  employ  of  the  Federal  Bu- 
reau of  Roads  much  of  the  time,  and 
recently  has  been  stationed  in  Okla- 
homa During  the  war  period  he  served 
in  the  Engineers,  and  was  stationed  at 
Camp  Travis. 


Advisability  of  a  Federal  bond  issue 
to  create  a  fund  for  making  loans  to 
aid  municipal  public  works  in  years  of 
depression  when  jobs  are  scarce  is 
under  consideration  by  sub-commit- 
tees of  the  National  Conference  on  Un- 
employment. Such  a  proposal  has  been 
suggested  to  the  conference  as  part  of 
a  plan  for  permanent  safeguards 
against  bad  years  for  the  Nation's 
workers. 


The  statistical  abstract  of  the  United 
States  for  1920.  published  by  the  Bu- 
reau of  Foreign  and  Domestic  Com- 
merce, gives  the  following  data  on 
building  operations  in  69  principal  cit- 
ies in  the  United  States  for  the  cal- 
en3ar  years  1914  to  1920,  the  figures 
being  taken  from  reports  of  the  U.  S. 
Geological    Survey: 

Permits    Cost  of  bldgs. 

1914      203,732      $    619,752,354 

1915      223.983  700.413,338 

1916     240,670  839,705,662 

1917     196.363  569,010,839 

191S      155,280  344,621,966 

1919      2'69,94.S        1.05.S,347.083 

1920      249,368        1,115.150,167 


The  Monterey  County  Builders'  As- 
sociation has  been  organized  in  Mon- 
terey. Offices  of  the  association  will 
be  maintained  at  Salinas  and  Monte- 
rey. The  association,  formed  to  co- 
operate   with    the    public    in    reducing 


building  costs,    embraces   every   b 
of    the    building    industry.       The 
elation    has    adopted    a    reduced 
scale    and    solicits    the    co-operatii 
the    public    in    furthering    con'stru 
in   that  section. 


Highway  costs  are  coming  < 
The  .State  Highway  Commissior 
timated  the  cost  of  paving  15.7 
macadam  highway  in  San  Berna 
County  at  $233,355.  A  Riverside 
tractor  will  do  the  job  for  $22 
The  commission  estimated  it  woul 
quire  $222,062  to  construct  10  mil 
highway  in  San  Luis  Obispo  Co 
An  Oakland  contractor  will  consf; 
the   unit   for   $161,712, 


Frank  Vanderlip,  Lyman  T.  Gag 
C.    Sutton    and   L.    L.    Brentner.    a 
L.OS  Angeles,  have  incorporated  a 
pany  for  the  manufacture  of  clay  ]k 
ucts    at    Cai-pinteria.    near   Santa 
bara.     The  concern   is  incorporati 
$150,000     and     already     has     placet 
machinery     in     its     plant    and    st 
manufacturing.      The  articles  o 
poration    are    sufficiently    broad    tc 
able    the    new    concern,    known    as 
Carpinteria     Clay     Products     Com] 
to    manufacture     everything    mad 
clay,   from   bricks   to  chinaware,  a: 
is    understood    that    eventually    it 
expand    into    every    department    ol 
industry.       At    present     machinery 
been   installed   only   for  the   makir 
brick  and  tile. 


The  municipal  water  and  light  i 
of  Lodi.  Cal..  paid  the  city  a  hand; 
profit  of  $43,506.50  during  the  I 
year  ending  June  30.  according  c 
annual  report  subniitted  to  the 
tees  by  John  F.  Blakely,  City  C 
The  report  shows  the  profit  from 
water  system  alone  was  $14, 2> 
The  net  profit  from  the  electric  1 
ing   system   was    $29,222.49. 


The  California  Electrical  Co-ot 
five  Campaign  announces  the  rerr 
of  its  oflices  to  Rialto  Building. 
ort    L.    Eltringham    is    manager. 

Out-of-date  school  buildings  are 
in   demand.     School  trustees  of  Co 
Shasta    County,    advertised    for    sa 
four-room       school       building      e 
fourteen    years    ag-o.      The    best 
received   was   $150   and   the   lowest 


The  Richmond  Builders'  Excha 
has  opened  quarters  in  the  office 
the  Contra  Costa  Realty  Company,! 
Macdonald  avenue,  Richmond,  i 
Leonard  C.  Dexter.  secretary, 
charge. 


Effective  October  17.  a  revised  ^ 
scale  in  the  building  trades  will  i 
vail  in  Monterey  County,  accordin 
the  Monterey  County  Builders'  A- 
elation,  recently  organized.  The  i 
scale  will  be:  Carpenters,  $7.20;  •: 
tricians,  $8.10;  painters,  $7.20;  bi: 
layers,  $10;  cement  finishers,  $: 
Shinglers,  $7.20;  plumbers,  $8.10;  bil 
ing  labor  (helpers),  $5;  teamfi 
(four  horses),  $5.40;  teamsters  i 
horses),  $5;  lathers,  $9;  plasterers,  I 
concrete  laborers,  $5.50;  hod  earn 
for  brick  masons,  $6.30;  hod  car;: 
for  plasterers,  $6.75;  common  labo 
$4.50:  mill  men  (bench  hands).  $ 
sheet  metal  workers,  $7.20;  truck  c 
ers  (four  tons  and  over),  $5.40;  t: 
drivers    (under    four    tons),    $4.50. 


iturday.      October 
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Con^rudion  Situation  as  Viewed  by  an  Archited 


l;y    CHARI,BS    A.    DIEMAX.    Architect. 


After  the  armistice,  came  a.  few 
onths  of  depression,  and  then  the  re- 
itlon  set  in.  A  period  of  spendintr  was 
augrurated — and  the  sky  was  the  lim- 
There  was  plenty  of  money — and 
e  people  had  to  spend  it.  I'rices? 
ley  were  the  least  of  our  troubles, 
le  higher  the  betterl  We  were  hav- 
g  the  time  of  our  liyes.  And  the 
illdlng  industry  boomed  along  with 
erything  else.  But  it  seems  to  be  a 
oven  fact  that  where  a  man  will 
ind  paying  the  highest  market  price 
r  any  other  commodity  he  has  a 
rong  aversion  to  financing  a  building 
©position   on    the   same  basis. 

hat  Hnppened  When  JBveryone  Tried 
to  BuUd 

So,  one  day  there  was  a  change.  Con- 
lions  were  reversed  and  the  bottom 
11  out  of  the  business — fell  with  such 
thud  that  we  are  still  hearing  the 
hoes.  And  who  has  borne  a  good 
al  of  the  blame?  Who  has  been  re- 
ed and  censured — and  called  a  pref- 
er? The  contractor  and  the  material 
ml  I'm  not  saying  that  they  haven't 
ide  money,  but  I  do  say  that  they 
ve  not  been  primarily  al  fault.  Hall 
J  people  stopped  to  take  stock  they 
lUld  have  seen  this — that  after  the 
[(ression.  when  everyone  tried  to 
lid  at  once,  the  result  could  only  he 
noralization  in  transportation,  labor, 
terials,  and  financing.  They  would 
ve  realized  that  the  political  situa- 
n  had  a  good  deal  to  do  with  the 
llding  situation.  There  was  a  tight- 
ng  of  the  money  market,  and  own- 
could  not  finance  building  projects. 
Is  far  as  transportation  of  building 
terials  (and  other  commodities)  was 
icerned,  for  months  the  railroads 
re  in  very  bad  shape.  'When  every- 
!  started  to  build,  the  natural  result 
B  congestion,  and  sometimes  people 
I  to  wait  for  weeks,  and  even 
nths,  for  delivery  of  materials.  The 
[tractor  could  resort  to  the  use  of 
railway  express  and  motor  trucks, 
these  were  expensive,  and  as  far  as 
t  was  concerned  there  was  not  much 
erence  between  that  and  the  costs 
ailed  by  the  extensive  delays  in 
pment    by    freight 

'hen.  too.  even  had  transportation 
ditions  been  normal,  the  output  of 
Iding  materials  could  not  have  met 
demands.  At  the  ilose  of  the  war 
re  were  not  enough  building  mate- 
Is  on  hand  to  supply  a  quarter  of 
I  demand  for  construction  work. 
(Be  conditions  could  not  be  reme- 
I  in  a  day.  and  the  inability  to  pro- 
e  building  materials  in  quantities 
ded  naturally  resulted  in  high 
!es,  both  on  account  of  non-produc- 
1  and   delays. 

lor'it    .\ttitude    firentfHt    Prohlein    In 
RuildinKT    IndiiHtry 

ut.  there  is  no  doubt  Uiar  the  most 
urbing  element  in  the  building  sit- 
lon  has  been  the  attitude  of  labor. 
Ing  the  war.  for  every  man  taken 
I  the  service  there  was  a  vacancy 
ited.  When  one  lakes  into  consid- 
;lon  that  this  affected  millions  of 
I  one  can  realize  the  result — the 
vidual  worker  found  himself  com- 
ider  of  the  situ.atir.n.  He  worked 
ut  as  suited  his  will,  and  1  am 
lid  the  government  Itself  had  a 
d  dea;  to  do  with  this  altitude.  As 
he  other  cases,  conditions  could  not 
Illy  hi-  changed  on  a  moment's  no- 
,  because  the  posiiion  of  the  mass 
abor  could  not  be  altered  In  a  day. 
disposition  to  work  was  much  di- 


minished, and  as  a  result   there   was  a 
great   decrease   in  efficiency. 

It  has  been  interesting  to  note  the 
figures  compiled  by  different  organiza- 
tions covering  building  costs.  The 
associated  employers  of  Indiana,  in 
giving  different  wage  rates  and  pro- 
duction records,  show  that  since  ISli'j 
the  cost  of  laying  brick  has  gone  up 
from  55  cents  an  hour  to  $1.25  in  1920. 
They  further  show  that  whereas  1100 
bricks  were  laid  in  a  day  in  190-9.  541 
bricks  a  day  were  laid  in  1920 — the 
cost  having  risen  from  $4.40  for  the 
laying  of  1100  bricks  to  $10  for  541 
bricks,  while  the  rate  per  hour  has 
more  than  doubled,  the  efficiency  has 
decreased  more  than  one-half.  In 
other  words,  it  cost  four  times  as  much 
in  1920  to  lay  1000  bricks  as  it  did  in 
1909.  That  condition,  in  part,  applied 
to  nearly  every  other  trade  concerned 
in  building. 

I>abor  made  all  sorts  of  demands, 
which  were  met.  in  one  instance,  in 
Chicago,  union  carpenters  worked  on  a 
$1,750,000  building  until  it  was  two- 
thirds  completed,  and  then  went  fishing 
from  Monday  to  Saturday  noon,  and 
worked  Saturday  afternoon  and  Sunday 
at  pay  based  on  double  time — not  for 
$1.25,  but  for  $2.50  an  hour.  Mr.  E.  A. 
Beals,  of  How's  Reports,  has  traced  the 
volume  of  building,  and  the  cost  there- 
of, from  B05  million  square  ft.,  costing 
$1.50  per  square  ft.  in  1911.  to  350  mil- 
lion square  ft.  for  the  first  nine  months 
of  1920.  at  a  cost  of  $3.50  per  square 
ft.  While  some  articles  were  ex- 
orbitantly priced  because  of  their 
abnormally  priced  because  of  their 
chief  essential — labor.  The  uncertainty 
and  risk  was  very  great,  and  this  could 
only  mean  a  high  rate  of  overhead.  In 
addition,  there  had  been  added  govern- 
ment taxes  and  other  expenses.  As  a 
result,  increases  in  cost  of  production 
and  consequently  in  selling  prices,  have 
been  passed  along  from  one  to  another. 
The  contractor  cannot  be  blamed  tor 
that. 

Taking  it  all  in  all.  it  is  small  wonder 
that  there  was  a  drain  on  the  money 
market,  and  the  banks  finally  began  to 
refuse  loans  to  finance  building  pro- 
.iects.  Last  .lune.  a  trust  banker,  Ben- 
jamin A.  Bills,  in  speaking  to  the 
Illinois  Society  of  Architects  of  tne 
financial  conditions  in  connection  with 
buildings,  .said:  "Wc  were  hopeful 
that  the  silver  lining  in  this  cloud  ot 
adversity  would  be  a  consequent  over- 
production, which  would  mean  the 
bringing  down  of  war-time  prices.  In- 
stead, labor,  as  you  well  know,  has  be- 
come tired  or  retired."  Mr.  Bills  related 
a  conversation  which  had  taken  place 
between  a  builder,  a  banker  and  a 
labor  union  organizer.  The  organizer 
had  made  a  boast  that  his  plumbers 
would  soon  be  getting  $2  an  hour.  The 
banker  rather  bitterly  retorted.  "I  hope 
they  get  $5  an  hour,  for  then  we  shall 
sooner  return  to  the  rule  of  reason, 
which  is  based  on  a  value  received  re- 
lation. For  every  dollar  above  $1  an 
hour  which  you  get  your  plumbers, 
they  give  no  value  back  in  their  labor 
upon  which  I  can  successfully  ii  loc  i 
get  a  return  dollar  on  building  loans 
so  made.  This  means,  he  continued, 
"that  1  simply  must  refuse  to  loan  ttie 
savings  of  your  plumbers  on  work 
which  your  plumbers  arc  doiiiir.  and 
that,  therefore,  they  can  have  and  will 
have  less  work,  and  finally  no  work  to 
do."  All  this,  of  course,  took  place 
months  ago.  and  co^iditlons  have  chang- 
ed considerably. 


As  for  the  future,  we  can  make  no 
sure  prophecy.  It  seems  to  me  that 
the  situation  has  been  bettered,  and  is 
slowly  but  surely  approaching  nor- 
mality. 

I  believe  that  labor  is  assuming  a 
fairer  attitude  towards  its  employer. 
There  seems  to  be  hopeful  signs  in  the 
efforts  of  their  organizations  to  do  the 
right  thing.  They  realize  that  a  change 
is  necessary.  Not  only  will  it  be  neces- 
sary to  reduce  the  cost  per  hour,  hut 
it  will  have  to  increase  its  producing 
nower.  During  the  war.  and  since, 
labor  has  been  only  from  50  per  cent  to 
70  per  cent  efficlenl.  When  you  bring 
this  up  to  lou  per  cent  efficiency  one  can 
see  that  it  will  make  a  greatdifference 
111   the  cost  of  any  work. 


<>i 


Wi 


.f   Mu.h    l,...igrr  Tolernte 
Inefnoieney 

.Ml  of  us.  whether  architect  or  con- 
tractor, have  let  down  our  steam  pres- 
sure, and  we  have  all  been  taking  it 
easy,  much  like  the  laboring  class.  But 
I  think  the  day  is  near  at  hand  when 
the  builder— I  refer  to  the  owner,  or 
client — on  whom  we  rely  for  our  work, 
whether  it  be  residence  or  public  build- 
ings— will  not  tolerate  our  inefficiency, 
and  It's  up  to  us  to  change  our  own 
'methods  before  we  blame  the  other 
fellow  for  all  the  trouble.  There  is 
much  to  say  about  union  labor  and 
its  power  with  Its  jurisdictional  rul- 
ings. May  be  good  or  evil.  I  cannot 
say.  but  leave  that  for  you.  Only  let 
us  be  perfectly  frank  in  our  delibera- 
tions and  be  careful  that  we  do  nothing 
that  in  the  eyes  of  the  public  seems 
unfair  Transportation  facilities  are 
better,  and  though  freight  rates  are 
much  increased  the  actual  cost  of  de- 
livery is  less.  The  money  situation  is 
much  relieved.  We  are  looking  for- 
ward to  four  years  of  sound  govern- 
mental   administr.ition. 

It  must  be  remembered  that  there  is 
nowhere  in  the  building  industry  a 
large  surplus  of  building  material  sup- 
plies. If  there  is  a  stampede  toward 
building,  it  seems  only  logic.>l  thai  lb.- 
high  prices  will  still  prevail— and  not 
only  that — another  congested  period. 
Construction  can  utilize  about  al'  tne 
materials  available,  and  this  should  oe 
taken    into  consideration. 

So,  it  seems  to  he  that  the  situation 
calls  for  co-operation  more  than  ever 
before — co-operation  between  archi- 
tects, between  contractors,  between  all 
professions  and  trades  bearing  on  the 
building  industry.  If  we  all  recognize 
that  we  should  do  everything  possible 
to  improve  conditions  we  shall  soon 
return  to  a  basis  of  living  which 
should   be  entirely  satisfactory. 


Technion,  Inc.,  Opens  Offices 
and  Fadory 

Technion.  Inc..  manufacturing  parti- 
tions, mantels,  tiling,  wainscoting, 
flooring  and  works  of  art  out  of  Tech- 
nion material,  has  opened  an  office  and 
factory  at  524  Hough  street,  with  Alex 
H.  Balm,  president:  ,1.  W.  Rowell,  vice- 
president  and  production  manager,  and 
IC.    A.    Douthitt.   secretary-treasurer. 

Technion  material  Is  a  composition 
that  is  non-inflammable,  ■\vaterproof 
and  which  will  not  warp.  It  Is  light 
In  weight,  yet  durable,  and  takes  a 
high  polish.  Technion.  Inc..  also  owns 
devices  for  Interlocking  movable  par- 
titions as  well  BH  |i:ii  till, ,118  for  perma- 
nent use, 
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Building  News  Section 


APARTMENT  HOUSES 


Bids  Wanted  For  Sheet  Metal,  Orna- 
mental Iron,  Electric  Work,  Roof- 
ing,   Lathing   and    Plastering. 

APARTMENTS  Cost,   $ 

SAN  FRANCISCO.  E  Larkin  87-6  N 
McAllister   St. 

Four-story  and  basement  Class  C 
apartment   house  building. 

Ow'ner — S.  Hersko. 

Architect — Not  given. 

Contractor — W.    S.    King,    135    Webster 
St.,  San  .Francisco. 
The   plumbing  and   heating  has   been 

awarded  to  A.   J.  Silva,   504  Gough  St., 

San    Francisco. 


Plans  Being  Prepared. 

APARTMENTS  Cost,   $22,000 

SAN    FRANCISCO.      N.    Grove    St.   near 

Masonic. 
Two-story   and   basement   brick  veneer 

and   stucco   apartments    (6   apts   of 

2.  3  and  4  rooms). 
Owner — Name  withheld. 
Architect — O.  R.  Thayer,  110  Sutter  St.. 

San  Francisco. 
Plans  will  be  ready  tor  figures  about 

October  15,   1921. 


Working  Drawing  Being  Prepared. 

APARTMENTS,    ETC.  Cost,    $20,000 

SAN  FRANCISCO.  N.  Geary  E.  Palm 
Ave. 

Two-story  frame  and  stucco  apart- 
ments (4  and  5-room)  and  separate 
garage  for  4  machines. 

Owner — Name    withheld. 

Architect— O.  R.  Thayer,  110  Sutter  St., 
San  Francisco. 
Plans  will  be  ready  for  figures  about 

Oct.   10. 


Plans  Completed, 

APT,   HOUSE  Cost,   $50,000 

I.OS  ANGELES.     St,  Andrew  PI.  and  W. 

6th   St. 
Two-story     apartment    house,     109x121 

(10    apts.,    42   rooms). 
Owner — J.    H.    Prodger,    2120    Highland 

Ave,,  Los  Angeles. 
Architect — De     Luxe     Bldg.     Co.,     621 

Union   League   Bldg.,   Los  Angeles. 


Plans  Completed. 

STORE,   APT.   BLDG.  Cost,    $70,000 

LOS  ANGELES,  Cal,  NW  Vernon  and 
Vermont    Aves. 

Two-story  brick  store  and  apartment 
bldg,,  110x170  (2  stores  and  22 
apts,). 

Owner — Jos,  Engert.  1021  W.  Vermont 
Ave,.  Los  Angeles, 

Architect — E.  J.  Borgmeyer,  1003  Cali- 
fornia   Bldg.,    Los    Angeles. 


Plans  Completed, 

APARTMENTS  Cost,    $15,000 

SAN  FRANCISCO.  N.  17th  200  E,  Do- 
lores. 

Three-Story  and  basement  frame  (6) 
apartments. 

Owner^J,  Welsh,  6S  Post  St,  San 
Francisco, 

Architect — Matthew  O'Brien,  6S  Post 
St,,   San   Francisco, 


Contract     .Awarded. 

APART.MENTS  Cost.    $20,000 

BERKELEY,  Cal.      W.  Hillegass  250  S. 

Parker. 
Three-story      frame      apartments      (36 

apts,). 
Owner — Eleanor  P.  Yates,   3005  Benve- 

nue  St.,  Berkeley. 


-Architect — .None. 

Contractor — L,     Yates,    3005    Benvenue. 
Berkeley. 


Segregated  Figures  Being  Taken, 
APT,    HOUSE  Cost,   $75,000 

SAN    FRANCISCO.      NW    Leavenworth 

and  Washington  Sts. 
Five-story      and     basement     reinforced 

concrete    apartment    liouse. 
Owner — Represented   by  R.  C.  Leonard, 

77   O'Farrell   St.,   San  Francisco. 
Architect — Name   withheld. 


Plans   Completed. 

APARTMENTS  Cost,    $40,000 

SAN      FRANCISCO.        SE     Spruce     and 

Washington, 
Three-story    and    basement    frame    (6) 

apartments. 
Owner    —    California    Investment    and 

Financial  Co,,   418    Mills  Bldg,,   San 

Francisco,  Cal. 
Architect — Alfred     Henry     Jacobs,     110 

Sutter  St,.  San  Francisco. 


Contract    Awarded. 

APT.    HOUSE  Cost,    $17,000 

OAKLAND.  Cal.  Gore,  Walker,  Cot- 
tage  and   Vermont. 

Three-story  frame  20-room  apartment 
house. 

Owner — Mrs.  Ida  M,  Thurer,  Menlo 
Hotel. 

Architect — Not    given. 

Contractor — Sommarstrom  Bros..  1941 
24th   Ave.,   Oakland. 


Plans   Being   Figured — Bids   Close   Oct. 

15,  1921,  3  p.  m, 
APARTMENTS  Cost,  $30,000 

SAN     FRANCISCO.       SE    Ashbury    and 

Clifford  Sts. 
Three-story    and    basement    frame   and 

plastered    apartments. 
Owner — W.     H,     Humphrey,     1279     19th 

Ave,,  San  Francisco. 
Architect — J.     C,     Hladik,     Monadnock 

Bldg,,   San   Francisco, 
Figures  are   being   taken   for   a  gen- 
eral contract,  except  the  foundation. 

Plans  may  be  obtained  from  the 
owner  or  at  the  Builders'  Exchange, 
180   Jessie   St. 


Contract    Awarded. 

APARTMENTS,    ETC,  Cost,    $11,750 

OAKLAND,  S,  Wickson  Ave.  125  E. 
Walker    Ave. 

Two-story  frame  apartments  and  ga- 
rage   (4    3-room  apts.). 

Owner — Louise  F,  Kingsland,  1528 
Franklin    St..    Oakland, 

.•Vrchitect — Hutchinson  &  Mills.  Albany 
Bldg,,    Oakland. 

Contractor — E,  B.  Leonard.  589  Ken- 
more    Ave..    Oakland. 


Plans  Completed 

APARTMENTS  Cost,    $15,000 

OAKLAND.  N.  Glenview  50  W.  Rand 
Avenue. 

Two-story     16-room    apartments. 

Owner — F.  C.  Viscia,  866  52nd  St..  Oak- 
land. 

Architect — L.  F.  Hyde,  2745  26th  Ave,, 
Oakland. 


BONDS 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
December  13  is  date  set  to  decide  ques- 
tion of  issuing  and  selling  bonds  of 
$700,000  to  finance  construction  of  a 
municipal  auditorium  for  a  war  hero 
memorial. 


PLACERVILLE,    EI    Dorado   Co.,   Cal.     J 
Mrs.   O.    N.    Hirst,   secretary.   PlacerviMe     j 
High  School  District,  urges  bond  elec-     ( 
tion   to   finance   construction   of   a   new  i 
high  school. 


BURBANK,  Los  .\ngeles  Co..  Cal,- 
The  $60,000  bonds  for  city  lighting  de-  j 
partment  were  sold  to  Citizens  National  i 
Bank. 


VALLE.TO,  Solano  Co.,  Cal An  elec 

tion  w^ill  be  held  Oct.  27  in  the  Hunter 
School  District  to  vote  bonds  of  $10,000.  I 
to  finance  construction  of  a  new  school 
building.  Trustees  of  the  district  are: 
Henry  Mini.  M.  J.  Silveira  and  W.  E. 
C.ireoran, 


BLOOMFIELD,  Sonoma  Co,,  Cal,— 
l;onds  of  $S000  voted  in  Bloomfield 
School  District  to  finance  construction 
of  a   new  school. 


SAN   MATEO,   San    Mateo   Co.,   Cal.—  t 
Oct.  24  is  date  set  to  decide  question  of    j 
issuing  and  selling  bonds  of  $200,000  to,  ,  ij 
finance    construction    of    two    grammar 
schools    for    the    San    Mateo    Grammar 
School   District.  I 


SANTA    BARBARA.    Cal.— A    petition    J 
for  special   election    to   vote   on    issuing    ii 
$225,000  to  construct  a  breakwater  1260    I; 
ft.   long  1000   ft.  olT  shore,  will  be  pre- 
sented soon   to  City   Council, 


BANNING,  Riverside  Co,,  Cal,— A. 
bond  issue  of  $35,000  tor  storm  water 
protection  will  be  submitted  with  pav- 
ing  bonds. 


VISALIA,  Tulare  Co.,  Cal,— Super-  ' 
visor.s  sell  remaining  $325,000  worth  of 
bonds  of  the  $365,000  issue  of  Porter- 
ville  Union  High  School  District  for 
a  premium  of  $326,  Proceeds  of  sale  ■ 
will  finance  purchase  of  site  and  erec-' 
tion  of  new  school.  Plans  are  being 
prepared  by  Architects  Coates  &  Tra- 
ver.   Rowell  Bldg,,  Fresno, 


VISALI.4,   Tulare   Co..   Cal. — Supervi-? 
sors   sell   $12,000   bond   issue   of  LocusL^ 
Grove   School   District   for  premium  oB 
$98;    proceeds    of   sale    to    finance   conl 
struction    of   a    new    school    building. 


SACR.\MENTO.     Cal.   —  Supervisor 
sell     $S0.00O    bond     issue    of    CourtlanI 
Union   High  School  District  for  a  pre! 
mium    of    $4153;    proceeds    of    sale    trf    ' 
finance    school    improvements.  ^   I 

No  bids  received  for  purchase  of  $20,-     ' 
000    issue   of  Bates  Union  High  School 
District.  • 


LA  GRANDE,  Ore. — Nov.  1  is  date  set  -^ 
to  decide  question  of  issuing  and  sell-.  | 
ing  bonds  of  $204,447  for  improving  the'"  < 
water   works   system. 


BURBANK.  Los  Angeles  Co..  Cal.— 
The  $140,000  sewer  bonds  sold  to  Aron- 
son  &  Co.  of  Los  Angeles  at  $10  pre- 
mium. 


FRESNO.  Fresno  Co..  Cal. — Until  Ocfc  - 

28  bids  will  be  received  by  Supervisors  t 

for    purchase    of    $11,000    bond    issue.' of  ' 

Roosevelt     School     Dist.:     proceeds    of  U 

sale    to   finance   construction    of   school  i 

improvements,  i 
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CHURCHES 


'lana    Beingr   Figured 

;HURCH  BLDG.  Cost,  i 

,0S    A.VGELES.      Pasadena    Ave.    bet. 

Avenues    65   and    B6. 
'wo    and'  3-story    brick    and    plastered 

church    64x100. 
iwner — Garvanza   Methodist   Episcopal 

Church. 
Engineer — Arthur    G.    Lindley,    Wrighc 

&  Callender  Bldg.,  Los  Angeles. 


I'orking   Drawings   Being   Prepared. 

HURCH.    ETC.  Cost.    $150,000 

ILENDALE.   Los  Angeles  Co.,  Cal. 

;rlck  church  and  a  2-story  brick  Sun- 
day school  building. 

iwner — Presbyterian    Church. 

.rchitect — Robert  H.  Orr,  1301  Van 
Nuys  Bldg..  Los  Angeles. 


!ontract  Awarded 

HURCH    ADD.  Cost,    $2975 

lAKLAND,    Cal.      2333    Harrison    Blvd. 

.ddition  to  church. 

iwner  —  Seventh    Church    of    Christ, 

Scientist, 
irchitect  —  Chas.   W.   McCall,  Central 

Bank    Bldg.,    Oakland, 
ontraetor — H.  C.  Andresen,  1229  Pearl 

St..  Alameda. 


SEATTLE.  Wash. — Plans  for  th-e  pro- 
osed  church  to  be  erected  at  Broadway 
nd  Olive  Ave.  have  been  received  from 
rchitect  Robert  H.  Orr.  Van  Nuys 
Idg..  Los  Angeles,  and  it  is  expected 
lat  bids  will  be  called  shortly  by  the 
irners,  the  First  Christian  Church. 
,  will  be  a  masonry  structure,  covering 
SO  ft.  by  60  ft.  with  auditorium  seating 
10. 


LOS  AXGELES,  Cal.— Baker  Iron 
I'orks  has  been  awarded  a  contract  at 
bout  $91,300  for  furnishing  and  erect- 
ifl  the  structural  steel  work  for  the 
aw  class  A  church  bldg.  to  be  erect- 
1  at  the  southwest  corner  of  8th  and 
:ope  Sts.  for  the  First  M.  E.  Church, 
jhn  C.  Austin.  1125  Baker-Detweiler 
Idg.,   Los   Angeles,    is    the    architect. 


ACTORIES  &  WAREHOUSES 


ids   In. 

'^AKEHOUSE  Cost,    $ 

AKLAXD,  Alameda  Co.,  Cal.  Second 
and    Washington    Sts. 

ne-story  reinforced  concrete  ware- 
house. 

wner — Pacific   Gas  &   Electric  Co. 

rchitect — Wm.  Knowles,  Call  Bldg., 
San  Francisco,  and  Central  Bank 
Bldg.,    Oakland. 


lans   Being  Figured. 

WAREHOUSE  Cost.    $ 

06  ANGELES.  233-35  South  Los  An- 
geles  St. 

Ivc-story  Class  "A"  reinforced  con- 
crete   warehouse    55x196. 

wner — Hoffman    Hardware    Co. 

rchitect — W.  S.  Garrett.  500  Lanker- 
shim  Bldg.,  Los  Angeles. 


lans   to   be   Prepared. 
ACTOHY  Cost,    $111,000 

ERKELEV.    Alameda    Co.,    Cal.      Lo- 
cation  not  selected, 
ollow   tile  or  corrugated   Iron   factory 
wner — Superior   Tile   &    Products   Co.. 

1910   Prince   St..    Perkeley. 
rchitect — Not    Given. 


ermit    Applied    For. 

HOP,    ETC.  Cost.    $75.00n 

AKLAND.      NW    20th    and    Kirkham. 

ne-story   frame   shop   and   warehouse. 

wner— J.  Pantosky  of  the  Pacific  Pipe 
Co..  10th  and  Washington  St.,  Oak- 
land. 

rchitect — None. 

ontraetor — H.   W.   Leacb,   Premises, 


Plans  Being   Prepared. 

LOFT  BLDG.  Cost,   $ 

LOS    ANGELES,    Cal.      SW    Eighth    and 

Spring:   Streets. 
Twelve-story    and    basement    Class    A 

loft    building,    50x155. 
Owner — W.  W.  Paden,  C.  H.  Price,  et  al 
Architects — L.  L.  Jones  and  E.  L.  Way- 
berry,    Associated,    Pacific    Electric 
Bldg.,  Los  Angeles. 


Permit    Applied    For. 

LOFTS  Cost,    $30,000 

SAN  FRANCISCO.  SW  1st  and  Clem- 
entina. 

Three-story  and   basement   brick   lofts. 

Owner — Manufacturers'  Bldg.  Corp.. 
Call  Bldg. 

A  roll  i  tect — Owners. 


SOUTH  SAN  FRANCISCO,  Cal. — C.  J. 
Hurrle  of  San  Francisco  is  conferring 
with  the  Chamber  of  Commerce  re- 
garding the  establishment  of  a  glass 
factory.  The  plant  will  be  established 
if  $40,000  worth  of  stock  is  taken  up 
in  South  San  Francisco. 


SAN  FRANCISCO.— The  Board  of 
State  Harbor  Commissioners  received 
bids  on  September  30th  for  furnishing 
materials  and  constructing  bulkhead 
wharf  building  for  Pier  No.  5  on  the 
San  Francisco  waterfront.  Hannah 
Bros.,  142  Sansome  St.,  submitted  the 
lowest  bid  and  were  awarded  the  con- 
tract. Following  is  a  complete  list  of 
the   bids: 

Hannah    Bros $30,678 

Barrett   &    Hilp    31.923 

Cohn    &    Nordstrom    34,740 

Larsen«giegrist     Co 38.777 

Vuklcevich  &  Bagge 39,773 

Hays-Oser  Co 39,821 

A.    H.   Vogt    39.863 

0.  C.    Holt    40,270 

1.  M.    Sommer    Co 40.399 

Lawton    &    Vezey    40,529 

Wm.   Martin    40,912 

A.    Pringle     43,454 


FALLON,  Nevada — George  Wingfield, 
Reno  mining  man,  will  construct  a 
cannery  in  this  city.  The  size  of  the 
project  and  what  amount  will  be  ex- 
pended in  construction  has  not  been 
made  public. 


SELMA.  Fresno  Co..  Cal. — Fresno 
Tire  &  Rubber  Co.  plans  construction 
of  $200,000  plant  in  this  city.'  Kelma 
businessmen  will  be  asked  to  subscribe 
$50,000  -worth  of  stock.  $25,000  of  which 
has   already    been   sold. 


SACRAMENTO.  Cal. — .\ttorney  W. 
Latta.  Mitau  Bldg..  representing  the 
Motor  Carriers'  Terminal.  Inc..  made 
up  of  owners  operating  stage  lines  out 
of  Sacramento,  announces  plans  are 
under  way  for  the  immediate  erection 
of  a  one-story  reinforced  concrete 
$50,000  union  aulo  stage  station  at  the 
southeast  corner  of  Fifth  and  I  Sts. 
Directors  of  the  corporation,  recently 
organized  are:  C.  A.  Elliott.  Winters: 
J.  M.  .lackson.  Oakland:  George  W. 
I'atterson  and  W.  M.  Sanford.  Stock- 
ton; A,  Iv,  Richardson.  Placerville;  C. 
H.  Splckard.  Beverly  Gibson,  William 
A.  Sitton  and  W.  A.  Letta,  Sacramento. 


FLATS 


'■(■nlract  Awardi-il. 

FLATS.  Cost,   $10,00U 

SAN     FRANCISCO.       S     Geary     82-6     E 

38th  Avenue. 
Two-story     and     basement     frame     (4) 

Hats. 
Owner — Geo.    Collupy,    Bl-A    Walter   SI., 

San  Francisco. 
Architect — None. 
Contractor — Klaus  Adior.   1908  Wcl)Ster 

St.,  San  Francisco. 


Contract  Awarded. 

FLATS       Cost.   $8,000   each  and   $16,000 

SAN  FRANCISCO.  S  Lake  40,  66  and  90 
W  24th  Ave.  and  SW  Lake  and 
24th  Avenue. 

Three  two-story  and  basement  frame 
flat  buildings  (2  flats  each)  and  a 
two-story  and  basement  frame  (4) 
flat  building. 

Owner — Annie  L.  Gleason  and  Henry  R. 
Gleason,  2254  Fulton  St.,  San  Fran- 
cisco. 

Architect — None. 

Contractor — A.  J.  Falvey,  2099  Lake  St., 
San  Francisco. 


Mi-vising  Plans — New  Figures  to  Be 
Taken. 

F'LATS  Cost,    $12,000 

&*AN  FRANCISCO.  Jones  St.  between 
Pine  and  Bush   Sts. 

Two-story   frame   flats   (2   4-room). 

Owner — Rocca    Bros. 

Architects — O'Brien  Bros.,  240  Mont- 
gomery St.,  San   Francisco. 


Plans    Completed. 

STORES.    PLATS.  Cost,    $12,000 

SAN  FRANCISCO.  NW  Clement  and 
Sth    Ave. 

Two-story   frame   stores   and   2   flats. 

Owner — E.  J.  Osborne,  Tr.  E.  M.  Rob- 
bins,    1300   Sacramento   St.,    S.    F. 

Architect — Erie  J.  Osborne,  593  Market 
St.,    S.    F. 


Contract  Awarded. 

FLATS  Cost,    $15,000 

SAN     FRANCISCO.       NW     Hayes     and 

Clayton. 
Two-story    and     basement     frame     (4) 

flats. 
Owner — Mrs.  Chas.  Schutt. 
Architect — Wm.    Koenig,    788    16th   Ave. 
Contractoi- — Koenig      Bldg.      Co..      520 

Church    St.,    San    F'rancisco. 


GARAGES 

Completing   Plans. 

ADD    TO    GARAGE  Cost     $- 

SAN    FRANCISCO.       Post    and    Taylor 

Streets. 
Addition   to   Class 

Crete    garage. 
Owner — Musto  Estate. 
.Architect — Meyer   &   Johnson,    Bankers 

Inv.   Bldg.,   San   Francisco. 


reinforced  con- 


GOVERNMENT    WORK    AND 
SUPPLIES 

WASHINGTON.  D.  C— Following  is 
an  abstract  of  bids  received  by  the  Su- 
pervising Architect.  Treasury  Depart- 
ment, for  fur.  and  del.  metal  vault 
shelving  for  the  U.  S.  postofflce.  court 
house  and  custom  house.  Honolulu 
T.  H.: 

Dexter  Metal  Mfg.  Co.,  Camden,  N. 
J.,  $2,071. 

Fred  Medart  Mfg.  Co.,  Baltimore. 
$2,507. 

Bernstein  Mfg.  Co.,  Philadelphia. 
$3,000. 

Terrell's  Equipment  Co.,  Grand 
Rapids.   Mich..    $3,407.61. 

Van  Dorn  Iron  Works  Co.,  Cleve- 
land.   $4,218. 

O.  M.  Edwards  Co.  (Inc.),  Syracuse, 
.N.  v.,  $4,844. 

Watson  Mfg.  Co.,  Jamestown.  N.  T  , 
$4,967. 

Art  Metal  Construction  Co..  James- 
town. N.   Y..   $5,100. 

Keyless  Lock  Co.,  Indianapolis,  Ind.. 
$5,500. 

Forderer  Cornice  Works.  San  Fran- 
cisco.  $6,497. 

Metal  Goods  Corp..  Buffalo,  N.  Y., 
<7.000. 

David  Lupton's  Sons  Co..  Philadel- 
phia.  $11,200. 

General  Fireprooflng  Co.  Washing- 
ton,   $4,163.92,    alt,    18,108,78. 


8 

WASHINGTON.  D.  »-. — Bureau  ol 
Yards  and  Docks,  Navy  Department,  is 
preparing  Specifications  No.  4527  for 
the  construction  of  a  di.spensary  build- 
ing at  San  Diego,  Calif.,  also  Specifica- 
tion No.  4528  for  foundations  for  a  dis- 
pensary building  and  post  exchange  at 
same  place. 


BUILDING     AND     ENGINEERING     NEWS 


Saturday,      October      S,      1921 


WASHINGTON,  D.  C— The  contract 
lor  steelwork  for  machine  shop  at 
Pearl  Harbor.  T.  H.,  bids  for  which 
were  opened  at  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  Septem- 
ber 21,  under  Specification  4464,  has 
been  awarded  to  C.  A.  Blume,  1309  6th 
Ave.,  San  Francisco,  at  $45,825  for  item 
1,  time  to  complete  170  days;  unit 
prices  for  item  2  have  also  been  ac- 
cepted. 

WASHINGTON,  D.  C.  —  Bureau  of 
Yards  and  Docks,  Navy  Department, 
preparing  specification  No.  4526  provid- 
ing for  installation  of  street  lighting 
and  fire  alarm  system  at  San  Diego, 
Cal.  

WASHINGTON,  D.  C. — Bids  are  be- 
ing received  by  Bureau  of  Supplies 
and  Accounts,  Navy  Department,  for 
the  following  materials;  date  for  open- 
ing bids  as  noted  at  end  of  each  para- 
graph: 

Schedule  8770,  for  Mare  Island,  2 
meat-slicing  machines  and  45  meat- 
grinding  machines;  also  3  food  grind- 
ers electrically  operated,  and  3  sets 
spare  parts,  October  25. 

Schedule  SS15,  for  Mare  Island,  44 
metal  lockers,  and  23  metal  lockers  for 
Puget  Sound.  October  25. 

Schedule  S819,  for  Mare  Island,  1,100 
feet  single-conductor  cable,  varnished, 
cambric  insulated  and  weatherproof 
braided,   on   reels,   October  25. 

Schedule  SS20,  for  Mare  Island,  200 
clamp-type    insulators,    October    25. 

Schedule  S827,  for  Mare  Island  and 
ruget  Sound,  7  valve-reseating  ma- 
chines, October  25. 

Schedule  S82S,  for  Mare  Island,  8 
tachometers,  portable,  hand,  triple 
range,   October  25. 

Schedule  S834,  for  Puget  Sound,  1501 
gallons  wood  preservative,  in  liquid 
form,  tor  use  on  rough  lumber.  Octo- 
ber 25, 


Contract  Awarded. 

COMMUNITY   BUILDING 

Cost,  approx.,  $41,000 

P^ORT  BRAGG,  Mendocino  Co.  Two- 
story  frame  community  building 
(auditorium,   swimming  pool,   etc.). 

Owner — Fort  Bragg  Community  Center 
Corp. 

Architect — W.  H.  Weeks,  75  Post  St.. 
San   Francisco. 

Contractor — Dan     Wagner,    Call    Bldg.. 
San   Francisco. 
The  heatinK  contract  will  be  award- 
ed  later. 


-WASHINGTON.  D.  C— The  Super- 
vising Architect,  Treasury  Department. 
Washington,  D.  C.  has  accepted  the 
bid  o£  the  City  Mi'l  Co..  Honolulu.  T. 
H,  $941.26  in  amount,  tor  furnishing 
12,467  ft.  lumber  tur  the  quarantine 
station. 

WASHINGTON.  D.  C— Bureau  of 
Yards  and  Docks,  Navy  Department, 
preparing  Specification  No.  4529  for 
road  work  at  Radio  Station,  Astoria, 
Oregon. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Purchasing    Materials. 
CLUBHOUSE,    ETC.  Cost,    $30,000 

SHASTA  COUNTY,  Pitt  River. 
Frame  clubhouse  and  cottages. 
Owner— Pacific  Gas  &  Electric  Co.,   445 

Sutter    St.,    San    Francisco. 
Architect— Bng.    Dept.    of    owner;    I.    C. 

Frickstad.   Chief   Draftsman. 


Contract    Awarded    On     a    Percentage 

Basis. 
CLUB   BLDG.  Cost,   $35,000 

LODI,    San   Joaquin   Co..    Cal. 
Two-story  frame  club   building. 
Owner — Lodi   Woman's  Club. 
Architect — Ralph    P.    Morrell,    I.    O.    O. 

F.    Bldg.,    Stockton. 
Contractor — Geo.  Melville,  Lodi. 

NOTE: — Plans  have  been  slightly  re- 
vised. 


Plans  Being  Figured. 

AUDITORIUM   BLDG.  Cost,    $ 

HOLLYWOOD.    Los    Angeles    Co.,    Cal. 

Hollywood     Blvd.,     near    La    Bna 

Ave. 
Brick    auditorium    bldg.,    120x70,    12i  0 

Owner- Hollywood    Women's    Club. 
Architect — Walker  &  Bisen,  325  Pacific 
Finance  Bldg.,  Los  Angeles. 

Figures   to   Be   Taken    Shortly. 

MASONIC    TEMPLE  Cost,    $80,000 

S.\NTA  MONICA,  Los  Angeles  Co.,  Cal. 

Two-story  brick  and  terra  cotta  Ma- 
sonic  Temple.    83x150. 

Owner — Masonic    Temple    Assn. 

Architect  —  W.  Asa  Hudson,  Beverly 
Dr.  and  Burton  Way,  Beverly  Hills, 
Los  Angeles. 


Plans   Being   Figured. 

(CHAMBER  OF  COMMEliCE  Bl.DG. 
Cost,   $8,000. 

MODESTO,  Stanislaus  Co..  Cal.  Cali- 
fornia. Ninth  and  Eyo  Sts. 

Chamber   of   Commerce    Building. 

Owner — Modesto  Chamber  of  Commerce 

Architects  &  Engineers  —  Wieland, 
Mazurette  &  Wieland,  1002  H  St., 
Modesto. 


modate  the  membership.  A  number  of 
propositions  have  been  offered  the 
club,  among-  which  is  the  proposal  to 
erect  a  new  structure.  Chas.  F.  Cro- 
thcrs  is  chairman  of  the  committee  in 
charge    of   housing    the    club. 


HOSPITALS 


Commissioned    to    Prepare    Plans. 

ALTERATIONS  Cost,    $ 

SAN   JOSE,   Santa   Clara  Co.,   Cal. 
Alterations    to     Old    Ladies'     Home     at 

County    Infirmary. 
Owner — County   of  Santa  Clara,   Henry 

A.  Pflster,  Clerk. 
.Architect — Chas.     McKenzie,     Bank     of  |.| 
•     San    Jose    Bldg.,   San   Jose,   Cal. 


RICHMOND,  Contra  Costa  Co.,  Cal. 
— Richmond  Odd  Fellows'  Hall  Assn.  is 
planning  new  lodge  and  store  build- 
ing; estimated  to  cost  $150,000.  The 
building  v.-ill  be  three  stories  in  height 
and  will  cover  an  area  of  75  by  200 
feet.  Construction  will  not  be  started 
before  1922.  Preliminary  plans  were 
prepared  by  Architect  James  T.  Nar- 
liett,   910  Macdonald  Ave.,  Richmond. 

PORTLAND,  Ore.— J.  M.  Dougan. 
T;ai;wav  Exchange  Bldg.,  Portland,  at 
approximately  $949,000  awarded  con- 
li.ici  to  erect  five  and  one-half-story 
s'eel  frame,  reinforced  concrete 
I  floors)  and  brick  (walls)  Elks'  tem- 
ple from  plans  of  Architects  Houghtal- 
ing  and  Dougan,  Portland.  Construc- 
tion will  be  carried  on  by  Portland 
Lodge  No.   142,  B.   P.   O.   E. 

PORTLAND,  Ore. —  W.  Vv  .  Lucius,  Ar- 
chitect and  Engineer,  Lewis  Bldg.,  has 
been  commissioned  to  prepare  plans  lor 
tne  new  home  of  the  Italian  Club  at 
southeast  Fourth  and  Madison  streets. 
It  will  be  two  stories  high,  50x100,  and 
will  cost   $150,000. 

MADERA,  Madera  Co.,  Cal. — Madera 
Lodge,  I  O.  O.  F.,  is  planning  the  con- 
struction of  a  two-story  lodge  and 
store  building  at  Sixth  and  C  streets. 
PreViminary  plans  for  the  structure 
have  already  been  prepared. 

FRESNO.  Fresno  Co.,  Cal. — Elks 
Lodge  of  Fresno  has  called  a  special 
meeting  to  consider  tlie  proposition  ot 
erecting  a  new  fireproof  six-story  club 
building  on  a  site  adjoining  the  present 
structure  on  Tulare  street.  It  is  ex- 
pected that  an  architect  will  be  select- 
ed at  this  meeting  and  construction 
started  early  in  i922. 


OAKLAND,  Cal. — M.  C.  Vaughn,  357 
12th  St.,  Oakland,  submitted  the  lowest 
bid  to  the  Alameda  County  Supervisors 
for  all  labor  and  materials  and  me- 
chanical workmanship  required  for  tha 
erection  and  partial  completion  ofi 
Ward  Buildings  Nos.  4,  6  and  8,  an« 
connecting  corridors  for  Highland 
Hospital  of  Alameda  County  at  14tli 
Ave.  and  Vallecito  PI.,  Oakland,  Cal,J 
also  certain  partition  work,  etc.,  ii^ 
Wards  1  and  2  and  in  Service  Building. 

Plans  were  prepared  by  Architect 
Henry  ,H.  Meyers,  Kohl  Bldg.,  S.  F. 
Following  is  a  complete  list  ot  the 
bkls: 

M.   C.    Vaughn    $180,000 

K.    E.    Parker    492,700 

K.   McLeran   &  Co 499,500 

Dinwiddle  Constr.  Co 499.500 

Robert   Trost    502,051 

Clinton    Constr.    Co 503,000 


MARTINEZ,  Contra  Costa  Co.,  Cal. —  ' 
Picard    &    Edwards,    5656    College    Ave., 
Oakland,     submitted     the     lowest     bid    i 
and   was  awarded  the   contract   by   the    j 
Contra    Costa    County    Supervisors    for 
installing   boiler    plant,    steam    distrib-    i 
uting    system    and    heating    system    in    | 
County  Hospital  at  Martinez.  Their  bid  ,j 
was   $S890   and    was   the   lowest   of   five. 
Hunter    &    Hudson,    Rialto    Bldg.,    San    I 
Francisco,    are    the    engineers.  •! 


SAN    JOSE,    Santa    Clara    Co.,    Cal. —  ; 
rupervisors   rejected    all    bids   received 
on    Oct.    3rd    for    painting    the    County 
Hospital    buildings.     The  bids   were  as  , 
follows: 
A.  Mohr  &  Son  (compressed  oil).. $5375 

J.    A.    Turgeon    ^600 

I.    R.    Kissel     0645 

J.    P.  Jarraan    7026 

R.    ?.elinsky    "134 

Zcb    Knott    7400 

Stone   &   Curry    7634 

W".  M.   Hermann   &  Son 'lOSO 

Henry    A.    Pfister.    County    Clerk. 


SAN  JOSE,  Santa  Clara  Co.,  Cal  — 
Commercial  Club  is  considering  the 
lease  of  new  quarters,  the  present 
quarters    being   inadequate    to    accom- 


SANTA  BARBARA.  Santa  Barbarj 
Co,.  Cal. — Picard  &.  Edwards,  5656  Col( 
lege  Ave.,  Oakland,  at  $29,750  submitt 
ed  low  bid  to  the  Supervisors  for  ir 
stalling  central  heating  plant,  includ 
ing  installation  of  boilers,  hot  wate_ 
tanks,  conduits,  manholes  and  radiap 
tion  for  the  Santa  Barbara  General 
Hospital  about  three  miles  west  ot 
Santa  Barbara.  Other  bidders  wore: 
Ott  Hardware  Co..  Santa  Barbara,  $32.- 
9S6;  Thos.  Haverty  Co..  8th  and  Maple 
Sts..  Los  Angeles,  $32,475.  Bids  taken 
under    advisement   until   October    17. 


HOTELS 


LOS  A.N'GBLES,  Cal.  —  Theodore  K 
Curtis,  proprietor  of  the  Curtis  Hotol 
at  Minneapolis,  announces  that  he  wHJ 
erect  a  2700-room  hotel  to  cost  $7.000,-r 
000  in  Los  Angeles.  Mr.  Curtis  at  one  , 
time  contemplated  the  erection  of  *| 
hotel  at  Sixth  St.  and  Westlake  A7«^:( 
and    preliminary    plans    were    prepared? 
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Arcliitect  Harrison  Albright.  Laugn-  Quarantine    Service    Station.  OAKLAND,    Cal.       N.    Lakeshoro    Ave. 

I  Uldg..  Los  Angeles.  Owner — Board    of    State    Harbor    Com-  500   S.   Grand. 

missioners.  Twu-.story     frame     10-room     residence 

ASTORIA.     Ore. — Chamber    of    Com-  Engineer — Frank     G.     White.     Harbor  and   garage. 

srce  assisting  to  form  corporation  to  Commission,      Kerry       Bldg.,       San  Owner — Dr.   J.  H.  Stark,  Dalziel  Bldg.. 

ance  construction  of  a  $400,000  hotel  B'ranclsco.  Oakland. 

14th  and  Commercial  Sts.     Henry  R.  Contractor — Cohn     &     Nordstrom,     110  .Vrchitect — F.     H.    Slocorab,     1st    Svgs. 

)efkr.  candy  manufacturer,  will  »ub-  Sutter  St.  Bank    Bldg.,   Oakland, 

ribe    5"5.000  Other    biddcr.s    were:  Contractor — Geo.      W.      Anderson.      286 

William   Martin    $2494  Perry  St..   Oakland. 

J.  Pringle    2735  

PnWFR    PT.ANTfi                         Alfred  H.  Vogt 2747  Plans   Being  Prepared. 

f  J^^iT.to A.   Wegner    2725  RESIDENCE                               Cost,    $16,000 

^"~~"~^^^^~~~~~—^^~"^^~~^^^^^        Vukicevich   &   Bagge 3190  or  more. 

gur.s  to  Be  Taken  Shortly.                            Barrett  &  Hilp   2615  SANTA   CRUZ.   Santa  Clara  Co.,   Cal. 

FBKT.\TION                           Cost,    $20,000        .John   Martin    2760  Two-story  frame  and  stucco  residence 

LKL-AND.    Alameda    Co..    Cal.      Lake        Xielson   &   Cavanaugh 2960  Owner — Name  withheld. 

Tamescal.   Clarcmont   Dist.                                                            Architect — C.  W.  McCall.   Central  Bank 

Bel    frame    and    c..ncrete    substation.  MARTINEZ,  Contra  Costa  Co.,  Cal.—  Bldg.,   Oakland. 

,ncr— Pacific    Gas   &    Electric   Co.  One  bid  received  by  Supervisors  to   in-  Construction     will     not     be     started 

■chitect — Eng.    Dept.    of   owner;   I.   C.  sta"   burglar   alarm   system    in   County  until   Spring. 

Frickstadt,   Chief   Draftsman.  Treasurer's  office  rejected:    J.  H.  Wells,  

Figures  will   be  taken  for  a  general  County  Clerk. 

ntract                                                                                                      Plans  Being  Prepared. 

RESIDENCE  Cost.    $15,000 

MADERA.      Madera      Co..      Cal.— -City  PIEDMONT,    Alameda    Co..    Cal. 

gures   to   Be   Taken    Shortly.      .  Trustees    approve    plans    of    Architects  Two-story    frame    residence. 

IBSTATION                            Cost,   $20,000  Swartz  &  Ryland.  Rowell  Bldg.,  Fresno,  Owner— Name  withheld. 

■jKOSE,     Alameda    Co.,     Cal.       50th  '-^"^  ^  '=""   ''""  ''"^^  for  constructing  a  Architect— Chas.     W.     McCall,     Central 

P^ve.  ""^    "'"'^    house    and    city    hall    will    be  Bank    Bldg..    Oakland. 

■I  frame  and  concrete  substation.  issued   shortly.  

per^ — Pacific  Gas  &  Electric  Co.,  445  ——^—  Plans   Being  Figured. 

[Sutter   St..   San    Francisco.  OAKLAND.  Cal. — Until  October  13.  12  EU.VGALOW                                Cost,   $4300 

ihitect — Eng.    Dept.   of   owner;   I.   C.  u..  bids  will  be  received  by  Engene  K.  BERKELEY.   Cal.     Thousand  Oaks. 

;.  Frickstadt,    Chief    Draftsman.  Sturgis.   City   Clerk,   for   ventilation    i-i  One-story   5-room   frame   bungalow. 

figures  will   be  taken  for  a  general  the  roof  of  the  Civic  Auditorium  Buikl-  Owner — Noble   Newson. 

btract.  ing   at   Twelfth      and      Fallon      streets.  Architect — Sidney    B.    and    Noble   New- 

Certified  check  for  10%  payable  to  city  som.      Nevada     Bank      Bldg..     San 

gures   to   Be   Taken   Shortly.  required   with   each   bid.     Specification.?  Francisco. 

rBST\TION                            Cost    $37,000  in  tile  in  ottice  of  clerk.  Figures  are   being   taken    for  a   gen- 

SWARK.  Alameda  Co.,  Cal.                                                            «'"'''l  contract.     

Bel     frame    and     reinforced    concrete  BAKERSFIELD.      Kern      Co.,      Cal. —  

substation.  MacRorie-McLaren   Co..   San   Francisco.  Segregated   Figures  Being  Taken, 

mer — I'acific  Gas  &  Electric  Co.,  445  only    bidders    at    $18,947.19    for    laying  RESIDENCE,   ETC. 

Sutter   St..    San    Francisco.  out    park    improvements    in    East    Side,  Cost.  $16,000  to  $17,000 

Chitect— Eng.   Dept.   of   owner;   I.   C.  awarded   contract  by  City  Council.     R.  PIEDMONT,  Alameda  Co.,   Cal. 

Frickstad.  Chief  Draftsman.  H.   Hubbard.   City   Engineer.  Two-story   and   basement   frame,   plas- 

Segregated  figures   will   be  taken.                                              t'''"   and   brick   residence.    11    rooms 

SAN   ANDREAS.    Calaveras    Co..    Cal.  and   garage. 

PASADENA.    Los    .\ngeles    Co.,    Cal. —  — Robt.  L.  Smith,  West  Point,  only  bid-  Owner — Dudley  Dexter. 

le   Pacific    Iron    &    Steel   Co.    was   the  der.   at   $575   awarded   contract   by   Su-  Architect — Sidney    B.    and    Noble   New- 
west    bidder   at    $4690    for    the   struc-  pervisors   to   construct  reinforced   con-  soni,    Nevada    Bank    Bldg..    S.    F. 

ral     steel     trusses,     jiurlins,    columns  crete  jail  at  West  Point.  

d  1   beams   for   the  municipal   electric        Plans    Being    Figured. 

■ht  plant  at  Glenarm  .St.  and  Raymond  RESIDENCE  Cost.    $7000 

•e.,  Pasadena.     The  Union  Iron  Works  RESIDENCES  ^''^^    FRANCISCO.      Plymouth      Avenue 

Los    .\ngeles.    bid    $4892.      The    sheet  near   Montecito   St. 

stal   bids   were:      Pacific  Iron   &   Steel  One-story    7-room    frame    residence. 

.,    $3125:    California    Cornice    Works.  Plans   Being   B'lgured.  Owner — H.   L.    Heiss. 

188:    Llewellyn      Iron    Works.      $4347.  RESIDENCE.  ETC.                 Cost,  $10,500  Architect — Miss      Ida    P.    McCain.      318 

lOfiiig    bids:      H.     VV.    Johns    Manville  BERKELEY.   Alameda  Co..  Cal.     Cedar  Kearny  St.,  San  Francisco. 

^  $3537.15;  Sash  bids:     Truscon  Steel  and  Euclid  Streets.  , 

*  »595.  Two-story    and     basement    frame    and  p]ans    Completed— Contract     Awarded. 

■  stucco    residence    and    garage.  RESIDENCE                          Cost.   $13,105.50 

Owner — C,   A.    Kingsley.  PTRDATOVT      Ainiripfin     Cr.       nni        \fQF^ 

PUBLIC    BUILDINGS  Archltect-W.    H.    RatcUft.   Jr..    1st    Na-  '^'"^'ug    ProperTy  Lot    g!'                         "^ 

a tional    Bank    Bldg.    Berkeley.  Two-story   frame    residence. 

.'                 ,         ,  ™   ,         ,.    ,        .  ,    .  Owner — S.    J.    JFreudenthaul. 

^  Opened  and  Tak.n  Indtr  Advise-  Contract  Awarded.  Architect— F.    H.    Slocombe.    1st    Svgs. 

-  m^^nt-  DWELLING                                Cost,    $10,000  jjank    Bldg      Oakland 

DERATIONS                             Cost,  $ OAKLAND.       N    Rosemont    Rd    225    W  Contractor— Burritt      &      Shealev       427 

fcLAND.    Blk.  bounded  by  14th,  15th,  Northvale    Walk.  63rd    St.,    Oakland         ''''*'"^^'      *^^ 

^  Grove  and  Clay  Sts.  Two-story    9-rooni    frame   dwelling.  '      '_ 

pensive   alterations   to    4th,    5th   and  Owner — C.     E.    lluddart.    Berkeley. 

.  6th    floors   of  Class  "A"   City   Hall;  .Vrchitect — -N'one.  Plans    Completed. 

Y remove  stairway,  elc,  from  offices.  Contractor — John      Carson,      Syndicate  RF;SIDEXCE,   ETC.                  Cost.   $S.0OO 

»ner— City  of  Oakland.  Bldg..  Oakland.  OAKLAND.     E.  Adams  St.   270  S.  Per- 

'Chitect — -\rchitcctural    Dept.                                                         kins. 

hnebly-Hostrawser     $2301  Plans  Being  Prepared.  Two-story      lO-room      frame      residence 

M.    l;:irnett    2465  RESIDENCE                                  Cost.   $9,000  and    garage. 

W.   .Maurice    2785  .'■■AN  FRANCISCO.     St.  Francis  Wood.  Owner— T.  Anderson,  553  87th  St.,  Oak- 

One  and  one-half-story  frame  residence  land. 

mtr.-Ht    Awarded.  (7    rooms).  Architect- E.     Field     and     F.     H.     Slo- 

)NC11ETE   BLDG.                  Cost,   $4,380  Owner— Mr.  Thomas.  combe.   1st  Svgs.  Bank   Bldg..  Oak- 

iCKKO.N".  .\mador  Co..  Calif.  Architect — Chas.    E.   J.    Rogers.    Phelan  land, 

instruction    of   a   reinforced   concrete  Bldg.,  San  Franclaeo.  

building.  Plana    will    be    ready    for    figures    in 

vner — County    of    Amador,    John    R.  about   two   weeks.  Contract   Awarded. 

Hulierty.    Clerk.                                                                                   RESIOE-VCE.    ETC.        Cost.    $13,000   ap- 

chilict— Geo.  C.   Sellon  &  Co.,   Milan  Plans   Completed.  pro\miaiely. 

BldK..  S:irram.-nto.  BliNGALOW                                 Cost.  $8,000  BERKKLEV.   Alameda  Co.,  Cal.     Cedar 

■ntrai-tor    —   Campbell      Construction  BURLINGAME.  San  Mateo  Co.,  Cal.  and   Euclid  Streets. 

Co..   .Sacr.imento.   C.il.  Fr.ime  liungalow.  Two-story    and    basement      frame     and 

Campbell  Construct bm  Co.  submitted  Owner — J.  H.  Hughes.  stucco   residence   and   garage, 

ily  bid.  Architect — Chas.    E.    J.    Rogers.    Phelan  Owner — C   A.   Kingsley. 

Bldg..  .San  Francisco.  Archltecc  — W.    H.    RatclilT   Jr..    1st    Nn- 

>ntrart   Awarded.                                                                                      . liiuial    H.-ink    Bldg.,    Berkeley. 

■;RVICB  station                   Cost    $2354  Contract    Awarded.  Contractor — S.    J.     Bertelsen.     667     39th 

vN  FRA.NCISCO.     Fisherman's  Wharf.  nBSIDBNCE,    ETC.               Cost,    $11,000  St.    Piedmont. 
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SCHOOLS 


Contract  Awarded. 

SCHOOLS  Cost,    $2740 

SANTA    ROSA,    Sonoma   Co.,   Cal. 

Two  l-room  portable  schools. 

Owner — Santa     Rosa     School     District. 

Sarah   N.  Hatch,  Secretary. 
Architect — Wm.      Herbert,     City     Hall. 

Santa  Rosa.  Cal. 
Contractor — P.   C.   Adams.   Santa   Rcsa, 

Cal. 
Other  bidders  were: 

W.  J.  Meeker.  Santa  Rosa $2780 

D.    Dowine.    Sebastopol     2884 

F.    C.   Adams,    Santa   Rosa 2740 

C.   D.   Roberts.   Santa  Rosa 3516 

J.  C.  Lindsay.  Santa  Rosa 413S 

Joe   Piasecki,   Tomales    3550 

Contracts   Awarded. 

ADDITION  Cost.    $ 

SACRAMENTO,       Cal.         Fruit       Ridge 

School    District. 
Four-room    and      auditorium      addition 

and    alter    present    school. 
Owner — Fruit    Ridge    School    District. 
Archil  ect—R.      A.   Herold,      430     Forum 

Bldg..  Sacramento. 
(;eiieral    Contract    awarded      to    W.      C. 

Keating.  Forum  Bldg..   Sacramento, 

$16,150. 
Kleftilcal,       Plumbing       and       Heating 

awarded    to    Latourrette-Fical    Co.. 

Sacramento,  at  $3,995. 


Contracts   Awarded. 

SCHOOL  Cost.    ?— — 

SAN     FRANCISCO.        Crocker     Amazon 

School     on   W     Cordova   Ave.      bet. 

Prague  and  Winding  Way. 
Two-story     frame     and     plaster     school 

(9  rooms). 
Owner — City    &    County    of    San    Fran- 
cisco. 
Architect — John    Reid   Jr..    1st   National 

Bank  Bldg..  San  Francisco. 
General  Constinction — t?.  P.  W.  Jensen, 

320  Market  St.,  $64,300. 
Heating  and  Ventilating — J.  M.  Lettich. 

185  Stevenson  St..  $3,147. 
Plumbing— Andrew    Holle,      2725      20th 

St.,  $5485. 
Kleotrlc    Worli — F.    E.    Newbery    Elec. 

Co.,   165   Sutter   St,   $3549. 


Commissioned    to    Prepare    Plans. 

PAROCHIAL  SCHOOL         Cost,   $75,000 

SANTA  CLARA.  Santa  Clarali,  opp. 
Notre    Dame    Convent. 

Two-story  reinforced  concrete  paro- 
chial school. 

Owner — St.  Clarre  Parochial  School 
(Father  H.  Gallagher). 

Architect — John  J.  Donoyan,  PaclHc 
Bldg.,    Oakland. 


Commissioned   to   Prepare   Plans. 

COLLEGE  BLDGS.         Cost.   $200,000  ea. 

SANTA    CL.ARA.    Santa   Clara    Co.,   Cal. 

Two  3-story  reinforced  concrete  col- 
lege buildings. 

Ovrner  —  Santa  Clara  University 
(Father    Crowley,    vice-pres.). 

Architect — John  J.  Donovan,  Pacific 
Bldg.,    Oakland. 

Plans   Being   Prepared. 

DORMITORY,    ETC.  Cost,    $ 

LOS  ANGELES.  Cal.  Vermont  and 
Melrose  Avenues. 

Three-story  and  basement  brick  dor- 
mitory also  a  chapel  and  music 
hall. 

Owner — Calif.     School    of    Christianity. 

Architect— Robert  H.  Orr,  1301  Van 
Nuys   Bldg..    Los    Angeles. 


Plans   Being   Figured — Bids   criose   Oct. 

18,    1921,    12    o'clock    noon. 

SCHOOL  BLDGS.  Cost,   $ 

LA    VERNE,    Los    Angeles    Co.,    Cal. 
Two  4-room  reinforced  concrete  school 

buildings. 
Owner — La  Verne  School   District. 
Architect— Robert    H.     Orr,     1301    Van 

Nuys  Bldg.,  Los  Angeles. 


Bids  will  be  taken  separately  on  the 
general  contract,  plumbing,  painting, 
heating  and  ventilating. 


Plans  to  Be  Ready  for  Figures  in  a 
Few    Days. 

SCHOOL  Cost,    $125,000 

OAKLAND,  Alameda  Co.,  Cal.  Lock- 
wood   School  Site. 

One  and  two-story  frame  school  build- 
ing. 

Owner — City  of  Oakland  Board  of  Edu- 
cation. 

Architect — Construction  Department  of 
Board  of  Education,  359  12th  St., 
Oakland. 


Figures  to  be  Taken  Shortly. 

SCHOOL  Cost,    $ 

OAKLAND,    Alameda      Co.,    Cal.      Ale.v. 

Hamilton  Jr.  High  School  Site. 
Large   school. 

Owner — Oakland  Board  of  Education. 
Architect — Washington     J.     Miller.     4  17 

Market    St..   San   Francisco. 
The     Building     Construction     Depart- 
ment   of    the    Board    of    Education,    359 
12th   St.,   Oakland,   expects  to  have   the 
plnns  out   tor  figures  within  a  week. 


rians  Being  Figured. 

SCHOOL  Cost,   $50,000 

SOQUEL.    Santa    Clara    Co.,    Cal. 
One-story     reinforced    concrete    school 

building  with  tile  roof. 
Owner — Soquel   Union   Grammar   School 

District. 
Architect — Wm.     H.    Weeks,     369    Pine 

St..  San  Francisco. 
Bids  will  be  opened  about  November 
1st.       Plans  may  be  obtained  from   the 
architect's  office. 


Cost,    $- 


Plans    Being    Figured — Bids    Close    Oct. 

14,  1921,  7:30  V.  M 
SCHOOL. 
TAFT.  Kern  Co.,  Cal. 
One-story    frame    and    brick    four-room 

addition   to   school   building. 
Owner — Taft    Union    High    School    Dist. 
Architect   —   Orville    L.    Clark,    Brower 

Bldg.,  Bakersfield. 


SANTA  ROSA.  Sonoma  Co..  Cal. — J. 
C.  Sholz,  Santa  Rosa,  at  $490  submits 
only  bid  to  Santa  Rosa  School  District 
to  construct  brick  wall  for  fireprof- 
ing  boiler  room  in  high  school.  Bid 
rejected  and  work  ordered  re-adver- 
tised. Wm.  Herbert,  City  Hall,  archi- 
tect'. 


BEAUMONT,  Riverside  Co.,  Cal. — 
Cresmer  Manufacturing  Co.  of  River- 
side submitted  the  lowest  bid  at  about 
$46,000  for  erecting  a  new  high  school 
building  at  Beaumont.  Riversile  Co. 
for  Beaumont  School  District.  The 
Trustees  state  that  the  bids  are  in  ex- 
cess of  the  funds  available  and  that 
the  plans  will  be  revised  and  new  bids 
taken.  Witmer  &  Watson,  Wright  & 
f^allender  Bldg.,  Los  Angeles,  is  the 
architects. 


PROBERTA,  Tehama  Co.,  Cal. — The 
following  bids  were  received  on  Sep- 
tember 30th  by  the  Trustees  of  the 
Flores  School  District  for  the  con- 
struction of  a  concrete  school  build- 
ing; plans  were  prepared  by  Architect 
Jas.  H.  Hoose.  Graves  Bldg.,  Chico; 
contract  will   be  awarded  this  week: 

Polk  &  Kerr,  Chico:  General  con- 
tract, $9442;  alternate:  A,  deduct  $40; 
B,  add  $96;  C,  add  $154;  D.  add  $588; 
E.    add    $104. 

White  &  Shalz:  General  contract, 
$9068;  alternate.  A,  deduct  $40;  B,  add 
?110;  C,  add  $140;  D,  add  $535;  E,  add 
$90. 

J.  L.  Webster.  Chico:  General  con- 
tract. $8944;  alternate.  A,  — ;  B,  add 
$120:   C,   add  $194;  D,  — ;   E,  add  $84. 

Hart  Construction  Co.,  Gerber,  Cal.: 
General  contract,  $8140;  alternate.  A, 
add  $88;  B,  add  $8S;  C,  add  $140;  D.  add 
$525;  E,  add  $100. 

R.    B.    McKenzie,    Gerber:      General 


contract.  $7786;  alternate,  A,  deduct  m 
$40;  B,  add  $135;  C,  add  $45;  D,  add  IJ 
$656;  E,  add  $100.  i  . 


OLYMPIA,    Wash. — Architects    Woh-  „ 

leb.   Stanley      &   W^alker.   Denny     Bldg.,  i 

Seattle,  completing  plans  for  two-story  i 

mill    construction    grade    school    to    be  •* 

erected    in   Olympia.        Estimated      cost,  |i 

$140,000.     Figures  will  he  asked  shortly,  i 


NAPA.  Napa  Co..  Cal. — The  follow- 
ing: bids  were  received  on  October  3rd 
by  the  Trustees  of  the  Napa  School 
Di.strict  for  the  construction  of  a  new 
Grammar  School  Building  from  plans 
perpared  by  Architect  W.  H.  Weeks, 
369  Pine  St.,  San  Francisco.  All  bids 
were   taken    under   advisement. 

Ceneral    t'ontract 
Mahony  Bros.,  Flood  Bldg..   San 

Francisco      (low) $153,978 

(1)    $2,320;    (2)     $1,200;    (3)     $2,000: 

(4)    $900;    (5)    $1,200;    (6)    $ ;    (7) 

$500;    (8)     $300;    (9)    $1,200. 
G.   P.   W.  — Jensen,      320  Market 

St.,     San     Francisco $154,700 

(1)    add   $2,150;    (2)   add  $1,000;   (3) 

add    $2,500;    (4)    add    $870;    (5)    add 

$800;  (6)  deduct  $800;   (7)   add  $450; 

(8)  add   $230:   (9)  add  $850. 
Larsen  &  Siegrist.  S.  F $154,775 

(1)    $1,500;    (2)    $1,100;    (3)    $1,850; 

(4)     $571;    (5)     $750;    (6)     $850;    (7) 

$475;    (8)    $230;    (9)    $900. 
Robert    Trost.    San    Francisco .  .$157,480 

(1)    $2,000;     (2)     $1,120;    (3)     $1,850; 

(4)     $750;     (5)     $900;     (6)    $600;     (7) 

$500;     (8)     $225;     (9)     $750. 
C.    L.    Wold.    San    Francisco.  ..  .$158,862 

(1)     $1,660;    (2)     $1,232;    (3)     $2,200; 

(4)    $1,250;    (5)    $880;    (6)    $935;    (7) 

$659;   (8)    $ ;   (9)    $676. 

M.   C.    Vaughn,  Oakland $160,000 

(1)     $1,500;    (2)     $1,120;    (3)     $2,270; 

(4)    $1,200;    (5)    $800:    (6)    $800;    (<) 

$480;    (8)    $225;    (9    $950. 
J.   S.   Sampson,  San   Francisco.  .$160,989 

(1)     $1,300;     (2)     $1,275;     (3)     $1,900; 

(4)    $1,600;    (5)    $800;    (6)    $800;    (7) 

$470;    (8)    $230;    (9)   $525. 
CoHman   &  Spiedel.  S.   P $168,000 

(1)     $1,855;     (2)     $1,190;     (3)     $2,000; 

(4)    $ ;    (5)    $1,000;    (6)    $825;    (7) 

$485;    (8)    $240;   (9   $ . 

Chas.   Stockholm  &  Son.  S.   F.  ..$168,729 

(1)     $1,500;    (2)     $1,275;     (3)     $1,200; 

(4)  $700;  (5)  $800;  (6)  $800;  (7) 

$492;  (8)  $205;  (9)  $1,200. 
Hayes-Oser  Co.,  S.  F $170,000 

(1)  $1,475;  (2)  $1,120;  (3)  $1,40.5; 

(4)     $937;     (5)     $800;     (6)     $800;     (7) 

$420;    (8)    $120:    (9)    $700. 

Cobby  &  Owsley,  S.   P $164,700 

Heating    and    Ventilating 
Carl   T.    Doell.    Oakland    (1)    $6,997;    (2) 

add    $868;    (3)    $11,913;    (4)    $882. 
Frank    J.    Klimm,    S.    P.    (1)    $7,980;    (2) 

$1,089;    (3)    $15,522;    (4)    $1,249. 
Scott  Co.    (1)    $8,300;    (2)    $780;    (3)    $14,- 

960;    (4)    $870. 
L.   T.    Lubin   and   A.   J.    Hawley,   Sacra- 
mento   (1)     $8,827;       (2)     $945;       (3) 

$15,950;     (4)     $1,050. 
H.    Schwartz    (1)    $9,735;    (2)    $960;    (3) 

$ :   (4)   $ . 

\V     H.    Young    (1)    $9,290;    (2)    $1,084.65; 

(3)    $17,255;   (4)   $1,246.65. 
Vacuum    Cleaning    Plant 

Frank    J.    Klimm     $1,458 

Tuec    Vacuum    Co 989 

Program    Clocks 
Standard  Elec.  Time  Co..  S.  P. ...$1,055 
International  Time  Recording  Co.  1,100 
Paciftc  Electric  Clock  Co 1,100 


BERKELEY,  Alameda  Co.,  Cal.— Un- 
til Oct.  18,  4  p.  m.,  bids  will  be  re- 
ceived by  Clyde  E.  Blanchard,  acting 
secretary.  Board  of  Education,  2133 
Allston  Way,  for  fur.  and  del.  school 
furniture  and  equipment  for  Berkeley 
High  School  at  Allston  Way  and  Grove 
St.  Cert,  check  10%  payable  to  Berke- 
ley Board  of  Education  required  with 
each  bid.  Spec,  on  file  in  office  of  sec- 
retaiT.  ^  ^  tA 
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r'.\> ADKNA.  I^os  Angreles  Co.,  Cal. — 

.IS    Marston    &    Van    Pelt,    600 

y  of  Commerce  Bldg.,  Pasadena, 

n  commissioned  by   the   Pasa- 

ard    of    Education    to    prepare 

y  a  new  school  building-  to  re- 

:■■    bungraUiw    structure    at    the 

Jackson  school.     Size,  cost  and 

I      of      construction      undeter- 

This    is    the    first    assignment 

he    provisions    of    the    $750,000 

oiiil-   I'Cently  voted  and  sold. 

PPATTI.,E.     Wasli.  —  Western     Con- 

II   Co..   S.-aliuaid  Bldg.,   at   $62,- 

rded    contract     to    erect     one- 

■me  and  brick   Brighton  school 

,    .    .      .\.ve.  and  Holly  St.     F.  A.  Nara- 

lufir.  City   School   Architect. 

SE.-VTTLE,  Wash. — F.  A.  Naramore, 
ity  School  Architect,  preparing  plans 
)r  first  unit  of  East  Side  high  school; 
itimated  cost,  $630,000;  will  be  locat- 
1  in  24th  Ave.  bet.  .lefferson  and  Al- 
cr  Sts.  ?nd  will  be  3  stories  in  height 
r  rein,  concv..  brick  and  steel. 
"1  ••"-•  '('so  ordered  for  Ravenna  grade 

■.  East  6Sth  St.;  will  be  2-story 
,   concrete,   brick   and    frame; 
1   cost   $145,000. 
ill   he   asked   shortly   for   con- 

-    John    Hay    grade    school    in 

~t.;   will  contain   9   classrooms; 

■I  cost,  $112,000. 


I".  Riverside  Co.,  Cal. — The 
of  Hemet  Union  High  School 
asking  for  bids  for  equip- 
Is  and  supplies  for  wood  shop, 
p,    :ind    automobile    .and    cem. 


«v     lOSE.    Santa    Clara   Co.,    Cal. — 

wing    bids    were    received    on 

rd  by   the  San  Jose  Board  of 

n    for   the  completion   of  heat- 

S   sji'tt-m    of   the    west   wing   of   San 

ae    High    School.      Plans    were    pre- 

,red    by    Leland    &    Haley,    engineers, 

Sutter  St.,  San  Francisco: 

(1)  (2) 

J.     Enright     $260.00      $235.00 

—     •■  '    &    Howard 555.00        

r     650.00        600.00 

on     699.00        344.00 

■coe    735.55        685.50 

Ttc  contract  was  awarded  to  P.  J. 
iBight,  2720  McAllister  St.,  San  Fran- 
ico. 


IS,    Mendocino    Co.,    Cal. — The 

-    bids    were    received    on    Oct. 

i.y   the  Trustees  of  the  Willits 

r    School    District   for   the   con- 

of   a     one-story      reinforced 

~chool    building.      Plans   were 

by      Architect      Xorman      R. 

.6    Kearny   street,    San    Fran- 

1    bids   were   taken   under  ad- 

the   lowest  was  submitted   by 

ion.   Balboa   Lildg.,   San    Fran- 

lorton    ; $39,400 

i;.    Crane 42,860 

I'onstr.    Co 44,950 

:.illy 47.960 

•lolclti  &   Uih.rt 48.689 


:;V.   Los   Angeles  Co..   Cal. — J. 

.    1865    E.   Anaheim  St.,   Long 

s   been    awarded   the   general 

it  $92,366  for  erecting  a  group 

reed     concrete     high     school 

Downey    in    accordance    with 

. ,,.T  .,,,.1  spec,  prepared  by  Architects 

tin    C.    Austin,    1125    Baker-Detwiler 

Ig..  Los     Angeles,     and     W.     Horace 

istln,     Ist     Nat.     Bank     Bldg.,     Long 

ach,    associated.      The   contract    was 

■ardtd  on   the   oriBin:d   bid  of  $97,973 

th  a  deduction  of  $JC07  for  omitting 

ir    cla.s.srooms.      The    plumbing    con- 

ict     was     aw.nrdod     to     F.     A.     Zorn, 

wney,  at  $7301.     No  .iction  has  been 

<en  on  the  bids  for  painting,  wiring, 

ntlng  and  clock  system. 


EA<iLE  HOCK.  Los  .Angeles  Co:,  Cal. 
— Farley  &  Farley,  502  N.  Verdugo 
Ave.,  Burbank,  were  the  lowest  bidders 
at  $31,858  lor  the  Central  school.  East 
school  and  West  school  additions  to 
the  Central  school  unit  in  Eagle  Hock. 
John  C.  Austin.  1119-25  Baker-Detwiler 
Bldg.,  Los  Angeles,  is  the  architect. 
Bids  taken  under  advisement  for  one 
week. 

There  will  be  a  new  three-room 
building  at  the  Central  school  site  and 
a  one-room  addition  at  the  West  End 
and  East  End  school  sites.  Frame 
and  plaster  construction,  shingle  roof.<i. 
pine  trim,  beech  floors  and  gas  heating. 


CALWA,  Fresno  Co.,  Cal. — Until  Oct. 
20,  4  P.  M.,  bids  will  be  received  by  Ben 
H.  Bon,  Clerk,  Calwa  School  District, 
for  furnishing  and  installing  32  ft.  by 
12  ft.  folding  partition  for  school  audi- 
torium. • 


STOCKTON.  i!un  Joaquin  Co.,  Cal. — 
Perry  Bros,  of  Stockton  have  been 
awarded  a  contract  at  $1750  by  the 
Trustees  of  the  Everett  School  Dis- 
trict for  plastering  the  new  Everett 
School.  Plans  were  prepared  by  Ar- 
chitect C.  H.  Young,  903  Commercial 
&   Savings  Bank    Bldg..  Stockton. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 
The  following  is  a  list  of  the  lowest 
bids  received  by  the  Trustees  of  The 
Summer  Home  School  District  for  the 
construction  of  a  one-story  brick 
school.  Plans  were  prepared  by  Ar- 
chitect C.  H.  Young,  Commercial  and 
Savings  Bank  Bldg-.,  Stockton.  All 
bids  were  taken  under  advisement: 

1.  Carpentering,  labor,  lumber  ami 
millwork.    W.    J.    Scott,    $4600. 

2.  Excavating,  concrete,  tile  and 
brick    work,    J.    W.    Basinger,    $2258. 

3.  Plastering.  Perry  Eros..  Stock- 
ton, $1081. 

4.  Painting  and  tinting,  Garrow  &. 
Capp,  $541.70. 

6.  Plumbing  and  sheet  metal  work, 
Miller-Hays    Co.,    Stockton.     $979. 

7.  Electrical'  work,  Electric  Supply 
Co.,  $235. 

5.  Roofing,  Simpson-Gray  Lumber 
Co.,   Stockton,   $395. 


CHICO,  Butte  Co.,  Cal.— Until  Oct.  2i). 
7:30  P.  M.,  bids  will  be  received  oy 
Chas.  H.  Camper.  Clerk.  Chico  High 
School  District,  for  rough  grading  ci 
the  high  school  grounds.  Certified 
check  for  107,,  payable  to  Board  ot 
Trustees  of  District  required  with  each 
bid.  Specifications  may  be  liad  from 
the  arcliitects,  Woollett  i:  Lamb, 
llagelsttin    Bldg  ,   Sacramento. 


STORES  AND  OFFICES 


Cost. 
St. 


Low   Bidder. 
MARKET    BLDC. 
OAKLAND.    Cal.       Fourth 

Franklin, 

One-story  hollow   tile  market  building. 
Architect — Chas.     W.     McCall,     Central 

Bank   Bldg.,   O.ikland. 
John    Perona,    570    7th    St..    Oakland, 
submitted    the    lowest    bid   at    $5621. 


General  Contract  Awarded. 

FOUNDATION  Cost,    $55,210 

SANTA  ROSA,  Sonoma  Co.,  Cal.  4th 
St.   and   Mendocino   Ave. 

Five-story  Class  A  reinforced  concrete 
department  store  and  office  build- 
ing. 

Owner — Max  Rosenberg. 

-Xrchitect — Sylvaln  Schnaitlacher.  233 
Post   St.,   San    Francisco. 

Contractor — W.    L.    Proctor.  Santa  Rosa. 


Rids  Wanted  for  Tiling. 

-ADDITlO.V  Cost.  $300,000 

SAN    FRANCISCO.       NE     Mission     and 

New  Montgomery  Sts. 
Three-story  Class  A  addition   to  pres- 


Liit  two-story  building,  also  a  one- 
story  super-structure  on   roof. 
Owner— Schwenberg   Metzger   &   Aron- 
son.     Merchants'    Exchange    Bldg., 
San  Francisco. 
Les.see — Associated   Oil   Company 
Architect  —  Mel.   I.   Schwartz.   Nevada 

Bank   Bldg.,   San   Francisco. 
Engineer— C.    H.    Snyder.    251    Kearny 
St.,   San    F'rancisco. 
Bids    are    now    being    taken    for    the 
tiling  for   the   light  courts.      Plumbing 
bids   will  be  taken  in  about  a   week. 

The  metal  lathing  and  furring  for 
the  exterior  walls  has  been  awarded  to 
Ihe  National  Lathing  Co.,  Monadnock 
Bldg.,,   at   $7700. 


Plans   Being   Prepared. 

STORE,  OFFICE  BLDG       Cost,  $100  000 

LOS  ANGELES,  Cal.  Hollywood  Blvd. 
near  Western  Ave. 

Two-story  brick  store  and  Office  bldg 
100x150. 

Owner — Name   withheld. 

Architect  &  Contractor— The  R.  R  Ed- 
wards Bldg.  Co.,  150  S.  Western 
Ave.,  Los  Angeles. 


Prepared  —  Contract 


Cost,  $ 

SE  Montgomery  & 


Plans       Being 
Awarded. 

OFFICE  BLDG. 

SAN  FRANCISCO. 
Bush. 

Two  or  3-story  reinforced  concrete  of- 
fice building. 

Owner— Dunn-Williams  &  Co. 

Architect — G.     Albert    Lansburgh,     709 
Mission  St.,  San  Francisco. 

Contractor — MacDonald    &     Kahn,     130 
Montgomery  St.,  San  Francisco. 


Plans  Being  Figured — Bids  Close  Noon. 

Oct.   6,   1921. 
STORE  BLDG.  Cost,  $8000 

SAN    FRANCISCO.      S.    Pine    E.    Jones. 
One-story      frame     and      stucco      store 

building    (6   stores). 
Owner — Rocca  Bros. 

Architect — O'Brien     Bros.,     240     Mont- 
gomery St.,  San  Francisco. 


Be 


Completing     Plans  —  Figures 
Taken    Shortly. 

ADDITION  Cost,  $75,000 

SAN     FRA.NCISCO.      NW    Powell     and 
Sutter   Sts. 

One-story   Class   "A"   addition   to   pres- 
ent  8-story  offlce  building. 

Owner — Morris   Meyerfield. 

Architects — Meyer    &    Johnson.    Bank- 
ers' Investment  Bldg. 


Cost.  $10,000 
Bush    68-9    W 


store 


Contract  .Awarded. 

.STl>RE.  ETC. 

SAN     FR.ANCISCO. 
Taylor. 

One-story    and    basement    brick 
and  2  apts. 

Owner — F.  L.  Larsen,  658  Bush  St.,  San 
Francisco. 

Architect — Not  given. 

Contractor — Larsen-Siegrlst  Co.,  805 
Claus  Spreckels  Bldg.,  San  Fran- 
cisco. 


Preliminary   Plans  Prepared. 

STORE   &   LOFT   BLDG.  Cost,    $ 

LOS  ANGELES,  Cal.  SW  Los  Angeles 
and  \\  inston  Sts. 

Three-story  brick  store  and  loft  build- 
ing,  50.S-60. 

Owner  —  Harry  E.  Jones,  1744  Sierra 
Bonlta  St.,  Los  Angeles. 

Architects — Train  &  Williams,  226 
Western  JIutual  Life  Bldg..  Los 
Angeles. 


Plans    Being   Prepared. 

MAP.KET,    ETC.  Cost.    $40,000 

BERKELEY.  .\E  Shattuck  Ave.  and 
Allston    Way. 

One-story  reinforced  concrete  market 
and    I   stores. 

Owner — IJoardman   Estate. 

.Vrchiteol-  Ja.x.  W.  Plachek,  2014  Shat- 
tuck   .\ve..    Berkeley. 

(Continued   on   Page   14) 
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Engineering  News  Section 


BRIDGES,   DAMS   &   HARBOR 
WORK 


I^OS  ANGELES,  Cal.— Until  11  a.  m.. 
Oct.  24,  bids  will  be  received  iby  Su- 
porvi.sors  of  Los  Ang-eles  County  for 
constructing  a  reinf.  cbncr.  'bridge, 
girder,  type,  consisting  of  three  54-ft. 
spans,  with  piers  and  abutments  on 
_  wooden  piles,  on  Workman-Mills  road 
over  San  ,Iose  Creek.  Cert,  check  for 
11%. 


LOS  ANGELES,  CaL— Plans  are  be- 
ing- prepared  by  County  Bridge  Engi- 
neer Armstrong  for  a  reinf.  concr. 
bridge  over  Alamitos  Bay  on  the  Coast 
State  Highway.  The  bridge  will  be 
500  ft.  long.  It  will  be  built  by  the 
county.  Plans  and  specifications  must 
be  sent  to  Washington  for  approval. 


EL  CENTRO,  Imperial  Co.,  Cal. — 
Bids  will  be  called  for  at  once  by  Su- 
pervisors for  constructing  three 
bridges  across  washes  on  the  Salton 
Sea  highway. 


WHITTIER,  Los  Angele.<j  Co.,  Cal. — 
Until  7:30  P.  M..  October  17,  new  bids 
will  be  received  by  City  Clerk  Clarence 
O.  Trueblood  for  furnishing  all  labor 
and  materials  for  drilling  a  well  near 
San  Gabriel  river;  Sijeciflcations  45,  on 
file  in  office  of  city  engineer.  Bids  re- 
ceived Sept,  26  were  rejected  as  too 
high.  They  are:  California  Drilling  Co., 
?4955.72;  Roscoe  Moss  Co.,  J5225  and 
Saunders  Bros.,   $5470. 


SANTA  ROSA,  Sonoma  Co.,  Cal, — R. 
Press  Smith,  County  Engineer,  in- 
structed to  repair  seventeen  bridges 
in  various  parts  of  the  county. 


CHICO.  Butte  Co..  Cal.— Butte  Creek 

Drainage  District  appoints  Engineers 
J.  D.  Peters  and  J.  M.  Howells  to  pre- 
pare estimates  of  cost  for  widening 
the   Butte   Canal. 


PORTLAND,  Ore.— U.  S.  Construction 
Co.,  Portland,  submits  low  bid  at  $37,- 
509  to  County  Commissioners  for  con- 
structing approach  to  east  end  Madison 
St.  bridge,  under  Prop.  1  (county 
specifications),  and  A.  Guthrie  Co.. 
Portland,  under  Prop.  2  (city  specifi- 
cations), at  $37,738,  Taken  under  ad- 
visement. Project  involves:  16,450  lin. 
ft.  fir  piling;  533.630  M.  B.  lumber;  3,- 
533    sq.   yds.    asph.    concr.   pavement. 


WALLA  WALLA,  Wash.— Until  Oct. 
14.  2  p.  m..  bids  will  be  received  by  the 
Benton-Pranklin  Intercounty  Bridge 
Co..  T.  O.  Webster,  secretary.  Grand 
Hotel,  Walla  Walla,  for  fur,  labor  and 
materials  for  constructing  bridge  over 
Columbia  River  bet.  Benton  and 
Franklin  Counties;  estimated  cost, 
$400,000.  The  structure  will  be  known 
as  the  Pasco-Kennewick  bridge.  It 
will  be  a  steel  and  frame  structure 
3236  feet  long.  There  will  be  two  steel 
.span.s,  each  252  feet  long;  a  cantilever 
span  consisting  of  two  anchor  arms 
each  125  feet  long.  There  will  also 
be  a  suspended  span  140  feet  long.  The 
steel  spans  will  total  a  length  of  1410 
feet.  The  remainder  of  the  ftructure, 
lieing  approaches.  wDl  be  o;'  tiniber 
construction.  Plans  may  be  had  from 
the  secretary  or  from  the  offices  of  the 
Union  Bridge  Co.,  Seattle. 


SONORA.  Tuolumne  Co,,  Cal. — M.  F. 
Swerer.  ,Tamestown,  at  $980  awarded 
contract  by  Supervisors  to  construct 
rein,  concr,  bridge  over  Mormon  Creek 
at  Charles  AVight  place.  Road  Dist.  No. 
2.  Other  bidders,  Jenkins  &  Elton, 
Sacramento,  $950;  Davidson  &  Bicol- 
son,  San  Francisco,  $1800.  Estimate 
of   County    Engineer   Robt.   Thorn,   $925. 

Swerer  also  awarded  contract  at 
$3875  for  reinf.  concr.  girder  bridge 
over  Turnback  Creek,  Road  Dist.  No.  3. 
Other  bidders:  Jenkins  &  Elton,  $4180; 
Davidson  &  Nicolsen.  $5580.  Engi- 
neer's   estimate.    $3500. 

Swerer,  at  $6624,  awarded  contract 
for  reinf.  concr.  girder  bridge  over 
Curtis  Creek.  Road  Dist.  No.  3.  Other 
bidders,  Jenkins  &  Elton,  $7113;  Dav- 
id.son  &  Nicolsen,  $8000.  Engineer's 
estimate.    $7100. 


EL  CENTiiO,  Imperial  Co.,  Cal.— Un- 
til 2  p.  m..  Oct.  17.  bids  will  be  received 
by  Supervisors  of  Imperial  County  for 
constructing  three  bridges,  one  over 
Salt  Wash,  one  over  Campbell  Wash 
and  one  over  Tule  Wash.  Plans  and 
spec,  on  file  in  office  of  County  Clerk. 
Cert,   check    for   5%. 


OCEAN  PARK,  Cal.— Announcement 
is  made  by  Chas.  J.  Lick,  owner  of  the 
Great  Western  Pier  at  Ocean  Park, 
that  it  will  be  extended  640  ft.  into  the 
ocean,  with  a  width  of  325  ft.  A  roller 
coaster,  dance  hall  and  various  amuse- 
ment devices  will  be  built  on  the  pier. 


HOLLISTER,  San  Benito  Co.,  Cal. — 
E.  H,  Martin.  Syndicate  Bldg..  Oakland, 
only  bidder  at  $3,500  awarded  contract 
by  Supervisors  to  construct  52-ft.  pony 
riveted  span  bridge  upon  concrete 
abutments  over  Tres  Pinos  Creek  about 
:'.2  miles  SE  of  Hollister.  Unit  bid  is: 
structural  steel  in  place,  $.093  lb.; 
reinf.  rods  in  place.  $.06  lb.;  excava- 
tion, $3  cu.  yd.;  refill  or  fill,  $1  cu.  yd.; 
Class  A  concrete  $25.  Class  C  $22  cu.  yd. 
Engineer's    estimate.    $2,700. 

W.  A.  Dontanville,  Hollister.  at  $2,944 
awarded  contract  to  construct  deck 
concrete  girder  bridge,  24-ft.  span  with 
20-ft.  roadway;  about  6  miles  north- 
east of  Hollister.  Unit  bid:  (a)  rein- 
forcing rods  in  place,  $.05  lb.;  (b)  ex- 
cavation. $1  cu.  yd;  (c)  refill  or  fill,  $1 
cu.  yd;  (d)  concrete  Class  A  $20.53  cu. 
yd.;  (e)  Class  B,  $20.53;  (f)  Class  C,  no 
bid.  E.  H.  Martin,  Oakland,  submitted 
only  other  bid  at  (a)  $.06;  (b)  $2.50; 
(c)    $1;    (d)   $28;    (e)    $25;   (f)   $20.     Esti- 


Engineers    and    Contractors 
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We     Carry     In     Stock     Here     and 
Sell     at     Eastern     Factory     Price 

Milbnrn  Carbide  Flare  Lights 
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Milbnrn  Oxy-Acetylene 
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2CS  Market  St.,  San  Francisco 
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mate   of  County   Engineer  W.  A.  Wini 
$3,500. 


OAKLAND,  Cal. — Supervisors  wilS 
spend  $6000  in  repairing  the  Park  St^ 
bridge  across  the  estuary.  P.  A.  Hav'^ 
iland,   County  Surveyor. 

— . I 

NAPA.  .Napa  Co.,  Cal. — Bordwell  &j 
Zimmerman,  Calistoga,  at  $12,51ffi 
awarded  contract  by  Supervisors  to 
construct  reinf.  concr.  bridge  acros* 
Napa  River  at  the  foot  of  Pratt  Ave.  onJ 
the  Sanitarium  road.  Other  bidders:" 
G.  I,.  Lisher,  $15,6S'5;  Davison  &  Nicol-i 
sen.  $20,509;  Harry  Thorsen.  $15,925;' 
Simon  Lenz  &  Son,  $15,130.75.  Edw,^ 
I'.   Ball.  County  Surveyor.  ' 


SA.N!  JOSE,  Santa  Clara  Co.,  Cal.— ^ 
Herschbach  &  Sciarrino,  560  Park  St.(i 
San  Jose,  at  $3124  awarded  contracts 
by  supervisors  to  construct  reinforced 
concr.  bridge  at  Hillsdale  Ave.,  Super| 
Dist.  No,  4.  Other  bidders:  Wm.  Mar^ 
tin,  $3289;  John  T.  Williams,  $3535| 
Estimate  of  County  Engineer  Irving 
Ryder,   $3775. 


F'RESNO,  Fresno  Co.,  Cal. — ^Untti 
Oct.  28  bids  will  be  received  by  Superf; 
visors  tor  constructing  six  reinforcef 
concrete  bridges  on  highway  route 
running  directly  south  to  the  Kin-g*' 
C;ounty  line.  Chris.  P.  Jensen,  County- 
Surveyor, 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. —  County  Engineer  George 
Kneese  instructed  by  Supervisors  to 
submit  report  for  proposed  bridge 
"across  the  south  arm  of  San  Franciiao 
Bay.  at  or  near  Dumbarton  point  and 
near  and  to  the  south  of  the  present 
railroad  bridge  of  the  S.  P.  Co.,  which 
bridge  would  have  its  western  terminal 
in  the  County  of  San  Mateo  near 
Cooley  Landing  and  its  eastern  ter- 
minal in  the  County  of  Alameda,  near 
the  town   of  Newark," 


NEWPORT  BEACH,  Cal. — W.  M.  I 
Ledbetter  &  Co.,  Pacific  Electric  Bldg.,  ( 
Los  Angeles,  awarded  contract  at  $17,-  f 
600  for  constructing  a  wooden  wharf  < 
from  the  end  of  Main  St.  into  the  ocean  i 
and  the  contract  at  $3115  for  a  wooden  ■] 
wharf  at  the  end  of  Washington  St.  on  " 
the  bay  front.  The  ocean  wharf  will  ] 
be  800  ft.  long  and  20  ft.  wide  with  ai 
"T"  end.  60x20  ft.  Piles  will  be  driven  | 
to  a  penetration  of  15  ft.  and  at  the  I 
outer  end  of  the  wharf  will  be  62  £t.  ' 
long.  The  wharf  on  the  bay  will  be 
100x16  ft.,  with  a  gang  plank  and  pen- » 
toon.  Other  bids  received  by  City  4 
Trustees  were:  Edgar  T.  Wheeler  Co.,'' 
Los  Angeles,  $17,931  for  ocean  wharf  !X 
and  $3500  for  bay  wharf;  Mercereau V 
Bridge  &  Constr.  Co.,  $18,300  and* 
$3400;  S.  M.  Kerns,  Long  Beach,  $19.- q 
900  and  $4150.  Paul  E.  Kressly,  H.  W. 
Hellman  Bldg.,  Los  Angeles,  City  En- 
gineer. 


STOCKTON,  San  Joaquin  Co.,  Cal.— 1 
County  Engineer  F.  E.  Quail  estimatesj 
levee  improvements  at  the  junction  o£,] 
Mormon  channel  and  the  diverting,] 
canal  will  cost  $10,000.  On  the  rightj 
hank  of  the  canal  and  channel  therel 
will  be  800  feet  of  levee  work  and  48001 
feet  on  the  left  bank  of  Mormon  | 
channel. 


(Continued   on   Page   16) 
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Official    Proposals 


.\OTICB  TO    CONTRACTORS 


THEASURY  DEPAltTMEXT,  Super- 
vising Architect's  Office,  Washington. 
D.  C.  August  23.  1931.— SEALED  PRO- 
POSALS will  l>e  received  at  this  office 
until  3  p.  m..  October  IS.  1921.  and  then 
opened,  for  metal  book  stacks  installed 
in  place  in  the  United  States  Post 
Office.  Custom  House  and  Court  House 
at  Honolulu.  T.  H.  Drawings  and  speci- 
fications may  be  obtained  from  the 
Superintendent  of  Construction  of  the 
building  at  Honolulu,  Hawaii,  from  J. 
W.  Roberts.  Supervising  Superintend- 
ent of  Construction.  Room  403  Post 
Office  and  Court  House.  San  Francisco, 
California,  or  at  this  office  in  the  dis- 
cretion of  the  Supervising  Architect. 
Jas.  A.  Wetmore,  Acting  Supervising 
Architect. 


NOTICE   TO    CONTR.4CTORS 


TREASURY  DEPAUTMEXT,  Super- 
vising Architect's  Office.  \Vashington. 
D.  C.  Sept.  20.  1921.— SEALED  PRO- 
POSALS will  be  opened  in  this  office 
at  3  p.  m..  October  19.  1921,  tor  repairs 
at  Fort  Stanton.  N.  M..  Sanitorium.  in 
accordance  with  the  specification,  cop- 
ies of  which  may  be  had  at  this  office 
or  at  the  office  of  the  Custodian  U.  S. 
Sanitorium.  Fort  Stanton.  N.  M..  in  the 
discretion  of  the  Supervising  Archi- 
tect, Jas.  A.  Wetmore,  Acting  Supervis- 
ing  Architect. 


BIDS         WANTED    FOR         INFIRMARY 
BUILDINGS,   HEATING  SYS- 
TEM. ETC. 


NOTICE   TO    CONTR.\CTORS 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office,  Washington. 
D.  C,  Sept.  29,  1921.— SEALED  PRO- 
POSALS will  be  opened  in  this  office  at 
;l  P.  M..  October  31.  1921.  for  the  con- 
struction (except  mechanical  equip- 
ment) of  an  Infirmary  Group  (3  build- 
ings), and  for  extensions  to  the  heat- 
ing, power,  and  refrigerating  plants. 
for  the  United  States  Public  Health 
Service  Hospital,  at  Fort  Bayard.  N. 
Mex.  Drawings  and  specifications  may 
be  obtained  from  the  Superintendent 
of  Construction  at  Fort  Bayard,  New 
Mexico,  or  at  this  office,  lu  the  dis- 
cretion of  the  Supervising  Architect. 
Jas.  A.  Wetmore.  Acting  Supervising 
Architect. 


BIDS        WANTED        FOR        OFFICERS' 
Q.IIARTERS.    ETC. 


INVITATION     FOR     I'ROI'O.SAL.S 


TREASURY  DEl'ART.MBNT.  Super- 
vising Architect's  Office,  Washington. 
D,  C,  September  30,  1921.— SB.\LED 
PROPOSALS  will  be  opened  in  this 
office  at  3  P.  M.,  November  2,  1921.  for 
the  construction  complete  (except 
merhaniral  e<iulpment)  of  two  semi- 
ambulant  nuarter-H,  four  double  quar- 
ters for  Officers,  one  double  <iuarters 
for  1st  class  Porsnnncl,  and  o"-  <iunr. 
'ers  for  married  -Attendants  for  the 
United  States  l'ul)llc  Health  Service 
Hospital  .\o.  ,iO.  a  I  Whipple  Harracks. 
Prescott,  Arizona.  Drawings  and 
Bpeciflcations  may  be  obtained  at  this 
office  or  from  the  Supe-inn  dont  of 
Construction  at  Whlnnle  Harracks 
Prescott,  Ari'.;ona,  in  the  discretion  of 
the  Supervising  Architect.  Jas.  A.  Wet- 
more.  Acting   Supervising   Architect, 


STATE   OF   CALIFORNIA 


DEPARTMENT     OF     PUBLIC     WORKS 


CALIFORN"I.\  HIGHW-VY  <OM  MISSION 


NOTICE    TO    CONTR.ACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
illsbnay  CommlHslon,  ."ilS  Forum 
BalldinK,  Sacnimento,  Cnl.,  until  S 
o'clock  P.  M.,  on  October  17tb,  1921,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Lassen  County,  between  the  Westerly 
City  Boundary  and  Pine  Street  in 
Susanville  (II-Las-29-B),  about  0.2 
miles  in  length,  to  be  graded. 

Tuolumne  County,  between  Westerly 
Boundary  and  one  mile  North  of  Key- 
stone (nX-Tuo-13-A).  about  9.4  miles  in 
length,  to  be  paved  with  Portland  ce- 
ment concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated 
The  Division  Engineers'  offices  are  lo- 
cated at  WiUits.  Dunsmuir,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission.  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL  D.  DARLINGTON, 

CHARLES   A.   WHITJIORE. 

GEO.  I'.  MANSFIELD. 
California   Highway   Commission. 

AUSTIN  B.  FLETCHER. 

State  Highway  Engineer. 

JOH.N  F.  GALVIN. 

Secretary 
Dated  September  19.  1921. 


statf:  of  californi.v 


DEPARTMENT     OF     PUBLIC     WORKS 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE    TO    CONTR.VCTORS 


S.  L.  0.-57-A),  two  bridges  as  follows: 
Across  Huasna  Creek  a  bridge  consist- 
ing of  two  steel  spans  of  100  feet  each, 
with  reinforced  concrete  girder  ap- 
proach spans;  across  Alamo  creek  a 
bridge  consisting  of  two  steel  spans  of 
100  feet   each. 

Los  Angeles  County,  between  Las 
Flores  Canon  and  Santa  Monica  (VII- 
L.  A.-60-B).  about  7.4  miles  in  length 
to  be  paved  with  Portland  cement  con- 
crete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento. 
San  Francisco.  San  Luis  Obispo.  Fresno 
and   Los   Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLINGTON. 

CHARLES    A.    WHITMORE, 

GEO.    C.    MANSFIELD. 
California   Highway  Commission. 

AUSTIN   B.    FLETCHER. 

State    Highway    Engineer. 

JOHN  F.  GALVIN. 

Secretary. 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Cnllfomla 
HiKhway  CommUiilon,  515  Fomm 
BnildlnK.  Sacramento,  Cal.,  until  - 
o'clock  P.  M.,  on  October  :tlHt,  1U'.:i.  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  la 
made. 

(1)  Work  incidental  to  the  State 
Highway  as  follows:  Glenn  County 
near  Orland  (III  Gle-7-C)  consisting 
of  the  construction  of  pile  and  wire 
dikes  and  the  planting  of  willow  cut- 
tings for  the  protection  of  Stony  Creek 
bridge. 

(2)  Portions  of  State  Highway  as 
follows;  San  Joaquin  County,  between 
1.3  miles  east  of  Clements  and  Easterly 
Boundnrv  ( III-S.  J.  24-A).  about  4.3 
miles  In'length  to  be  graded. 

San  Luis  Obispo  County,  across 
Huasna   Creek   and   Alamo  Creek.    (V- 


PROPOSAL    FOR    BIDS 

SEALED  BIDS  will  be  received  at 
the  office  of  the  Comptroller.  Univers- 
ity of  California.  Berkeley.  California, 
at  or  before  9  A.  .M.,  Monday,  October 
17.  1»21,  for  Concrete  Work.  Tile  and 
Brick  Work.  Plumbing  Work.  Heating 
Work,  and  Electric  Work  for  the 
Student  Union  Building  on  the 
grounds  of  the  University  of  Californ- 
ia at  Berkeley. 

Plans  .and  specifications  may  be 
obtained  at  the  office  of  John  GaJen 
Howard.  Architect.  502  First  National 
Bank  Building,  San  Francisco,  on 
deposit  of  JoO  for  each  set  of  plans 
and  specifications  taken  out.  which 
deposit  will  be  refunded  on  return  of 
said  plans  and  specifications  in  good 
condition  and  accompanied  by  a  regu- 
lar bid  for  the  work.  No  bids  will  be 
consider*  d  unless  accompanied  by  a 
certified  check  or  bond  in  favor  of  the 
undersigned,  equal  to  10%  of  the  bid. 
to  secure  the  execution  of  the  contract 
by   the   successful   bidder. 

The  right  Is  reserved  to  reject  any 
or   all    bids 

THE    REGENTS  OF  THE  UNIVERS- 
ITY   OF    CAI-IFORMA. 


NOTICE    TO     CONTRACTORS 


.Votice  is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by 
the  Board  of  Trustees  of  the  Soqiiel 
Union  Grammar  School  District,  Santa 
Cruz  County,  California.  up  to  S 
o'clock  P.  M.  on  the  Ixt  day  of  No- 
vember. I»2I,  at  Public  Library,  So- 
quel.  Cal..  for  the  erection  and  com- 
pletion of  a  concrete  school  building 
to  be  known  as  the  S..iiu.-1  Union 
Gr:.ninuir  School.  In  tb.-  Town  of  So- 
quel.  Santa  Cruz  County.  California, 
all  in  accordance  with  plans  and  speci- 
fications mad«  lor  the  same  by  W.  H. 
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Weeks,    the    authorized    architect    em- 
ployed by  the  Board. 

Bids   will   be    refeivtd  as   follows: 

(1)  The  General  Contract,  together 
with    alternate    propositions. 

(2)  The  Heating-  System. 

Plans  and  specifications  may  be  seen 
at  the  office  of  the  architect,  W.  HT. 
Weeks,  369  Pine  Street.  San  Francisco. 
California,  during  business  hours,  and 
at  the  office  of  Collins  &  Byrne,  New 
Theater  Building,   Santa  Cruz,   Cal. 

On  a  deposit  of  Twenty  ($20.00)  Dol- 
lars complete  sets  of  said  plans  and 
specifications  may  be  had  by  any  pros- 
pective bidder.  If  not  returned  by  the 
time  bids  are  received  or  if  mutilated, 
the  said  deposit  may  be  retained  by 
the  said  School  District  as  agreed  and 
liquidated  damages  for  said  mutilation 
or  detention. 

Bids  must  be  made  on'  proposal 
blanks  obtained  at  the  office  of  the 
architect  and  to  he  signed  by  the  bid- 
der, accompanied  by  a  certified  check 
for  at  least  ten  per  cent  (10  per  cent) 
of  the  amount  of  the  bid  or  proposal, 
certified  to  by  some  responsible  bank 
and  made  payable  to  Jos.  J.  Young, 
Clerk  of  the  Board  of  Trustees  of  the 
Soquel  Union  Grammar  School  District, 
to  be  retained  by  said  School  District 
as  liquidated  damages  should  the  par- 
ty or  parties  to  whom  the  contract 
shall  be  awarded  fail  to  enter  into 
contract  after  the  award,  or  to  give 
bonds  required  for  the  faithful  per- 
formance of  the  contract  or  any  bond 
required  by  law. 

The   Board   reserves   the  right  to   re- 
ject any  and  all  bids. 
^  JOS.    J.    TOTING, 

W.   H.   OLIVER, 
G.  A.  MORGAN, 
W.  R.  JONES, 
E.    R.    RICE. 


STORES  AND  OFFICES 


(Continued    from   Page    11) 


Cost, 
Street 


Contract    Awarded. 
MARKET  BLDG. 
OAKLAND,    Cal.      Fourth 

Franklin. 
One-story  hollow  tile  market  building. 
Architect — Chas.     W.     McCall,     Central 

Bank   Bldg.,   Oakland. 
Contractor — John       Pero'na.       TtlO       7th 

St.,  Oakland. 


Plans  to  Be  Prepared. 

THEATRE  BLDG.  Cost,  $1.50.00 

WATSOXVILLE.  Santa  Cruz  Co.,  Cal. 

Class   "A"    theatre   building:. 

Owner — Company     formed     by      publi 

subscription,     headed     by     AVarre 

Porter,  E.  E.  Pfingst  et  al.). 
Architect — G.     Albert     Lansburgh,     70 

Mission  St.,  San  Francisco. 
Lessee — A.     C.     BUimenthal    and     asso 

elates. 


Plans  Completed. 

ALTERATIONS,  ETC.  Cost,  $15,000 

SAN  FRANCISCO.  SE  5th  and  Mar- 
et    Sts. 

Alterations  and  repairs  for  medical  of- 
fices. 

Owner — Hinz  &  Landt  Co.,  Premises. 

Architect — Will  R.  Toepke,  942  Market 
St..   San   Francisco. 


Plans    Completed. 

THEATRE,    OFFICE,    STORE    BLDG. 

Cost,    $ , 

BELL,   Los  Angeles  Co.,   Cal. 
Two-story     brick     theatre,     ofHce     an^ 

store    building.    50x140. 
Owner — Dr.  T.  J.  De  Vaught  and  J.  V 

Spaugh. 
Architect  —   J.    T.    Zeller,    216    Currie 

Bldg.,   Los  Angeles.  ': 


Plans   Completed. 

AUTOMOBILE    BLDGS.  Cost,    $ 

LOS   ANGELES,   Cal.        No.    1353-69      S- 

Figueroa    St..    a06x503. 
Group  of  fireproof  automobile  buildings 
Owner — Unger  &   Watson   of  the   &te\v- 

art    Products    Service    Station,    l;i6U 

S-Figueroa  St.,  Los  Angeles. 
Architect     &     Contractor  —  Milwaukee 

Bldg.  Co..  Wright  &  Callender  Bldg 

Los  Angeles. 


Cost.    $25.00( 


Plans   Being   Figured. 
THEATRE   BLDG. 
BREA.  Orange  Co.,  Cal 
Reinforced    concrete   theatre    bldg 

122. 
Owner — Culp   &   Sexton. 
Architect — Jeffery     &     Schaefer, 

Kerckhoff  Bldg..  Los  Angeles 


BIDS        AVANTED        FOR         SCHOOL 
ADDITION 


NOTICE       TO       COIMTRACTORS       AND 
BUILDERS 


SAN  JOSE,  Santa  Clara  Co.,  Cal.— 
Notice  is  hereby  given  that  bids  will  be 
received  by  the  Trustees  of  the  Burnett 
School  District  up  to  eisht  o'clock  P.  M., 
Tuesday,  October  the  IStli,  1931,  at  the 
Burnett  School  House  for  the  erection 
and  completion  of  a  three-room  school 
building  and  the  alteration  of  the 
present  school  building.  Each  bid  must 
be  accompanied  by  a  certified  check  of 
ten  per  cent  of  the  amount  of  the  bid. 
Said  check  to  be  payable  to  P.  A. 
Walsh.  Clerk.  The  Trustees  reserve  the 
right  to  reject  any  and  all  bids.  By 
order  of  the  Board  of  Trustees  of  the 
Burnett  School  District. 

P.   A.   WALSH, 

NELLIE    KIRBY, 
PETER  RAGGIO. 


B'RESNO,  Fresno  Co..  Cal. — R.  F. 
Felchlin  Co.,  Bank  of  Italy  Bldg., 
Fresno,  have  prepared  plans  (or  three 
addiiJonal  stories  to  be  added  to  the 
one-story  and  basement  building  be- 
ing erected  on  J  street  for  the  Wallace 
Estate.  It  is  to  be  occupied  by  the 
Wonder   store. 


THEATRES 


Plans  Being-  I'l-epat-fd. 

THEATRE.    ETC.  Cost,    $50,000 

LOS    ANGELES.    Cal.      SW    Eighth    »t. 

and   Vermont    Ave. 
One-story       brick    theatre      and      store 

building,     100.K150     (900     seats,     11 

stores)'. 
Owner — H.  W.  Chotlner. 
Architects — Walker  &  Eiseii,   325  Paci- 

11c  Finance  Bldg..  Los  Angeles. 


To    Resume    Construction    Immediatf 
OFFICE    AND    THEATltE    BLDG. 

Cost    $1,500,000    or    more. 
SAN   FRANCISCO.     Market  and  T.iy 

Streets. 
Eight-story   Class   "A"   office,  stor.' 

theatre     building,      1S7x1.j-j 

(Loew's   Metropolitan   Theatre  i. 
Owner. — Loew's    Incorporated. 
Architect   —  G.    Albert  Lansburgh. 

Mission    St.,    San    Francisco. 
<'ontractor — MacDonald     &     Kahn, 

Montgomery  St. 


Sub-FigurKS    Being   Taken. 
THEATRE.  Cost.    Sflu 

SAN  FRANCISCO.     Mission  St.  bct\ 

Brazil  and  Persia  Ave. 
Class  A  theatre  (llOO  seats). 
Owner — R.   A.    McNeill,    W.    G.     P.; 

&   R.  E.  Baines   (Excelsior  Am 

ment    Co.). 
Architect — G.     Albert     Lansburgh, 

Mission    St..    San    Francisco. 
Bids  for  the  concrete  work  are  i: 


liley 
use- 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mail  Today 


192 

TO  BUILDING  AND  ENGINEERING  NEWS, 
560  Mission  St.,  San  Francisco,  Cal. 

Send  me  Building  and  Engineering  News  for  one  year,  ctjmmencing  with  next  issue,  for  which 
I  enclose  check  for  $4.00 

Name  — 

Street  and  No 

City   

State 


October      8, 
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3RIDGES,    DAMS   &    HARBOR 
WORK 

(Continued   from   Page   12) 


SAX  BERNAPaUNO.  Cal— James  Mc- 
■fair  Paving  Co..  133  I  St..  San  Bernar- 
lino.  was  awarded  the  contract  at 
iS8.494  for  constructing  a  relnf.  concr. 
irch  bridge,  consisting  of  three  50-ft. 
ipans  60  ft  wide  over  Lytle  Creek  on 
lit.  Vernon  Ave.  Other  bids  received 
ly  City  Trustees  were:  H.  O.  Kluse- 
nan.  San  Bernardino.  $62,425;  W.  M. 
jedbctter  &  Co..  Los  Angeles.  J64.964; 
lercerau  Bridge  &  Const.  Co..  $68,500; 
Sdgar  T.  Wheeler  Co.,  Los  .\ngeles. 
69.480;  Sharp  &  Fellows  Contr.  Co.. 
72.950;  Wattson  &  Hunter.  Los  Ange- 
es.  $74,990;  deWaard  &  Cobhani.  San 
liego.  $76,590;  The  Foundation  Co. 
92.756;   engineer's   esti..   $65,000.     C.   E. 

ihnson.   City  Engineer. 


MERCED.  Merced  Co..  Cal.^ — Nate 
•ovelace,  Visalia,  at  $32S4  awarded 
ontract  by  Supervisors  to  construct 
einf.  concr.  bridge  Xo  .88  over  Dry 
Ireek    north    of   Snelling. 

E.  K.  Angle  of  Dos  Palos  at  $2400 
warded  contract  for  reinf.  concr. 
ridge  No.  90  over  Deadman's  Creek 
n    Merced-Chowchilla    highway. 

W.  H.  Widenmann  of  Merced  at  $.',592 
>w  bidder  for  wood  brige  No.  91  across 
an  Joaquin  Kiver  near  Turner  ranch, 
'aken  under  advisement.  A.  E.  Cowell. 
bounty    Surveyor. 


SACRAMENTO.  Cal.— Following  bids 
Bceived  and  taken  under  advisement 
ntil  Oct.  26  by  .Supervisors  for  con- 
tructing  Deer  Creek  bridge  on  Wil- 
on  Schfjol  Road  near  Zanor  ranch:  R. 
.  Tumelty.  333  East  Market  street, 
tockton.  (a)  lumber  in  place  per  M 
t.  B.  M.;  $94;  (b)  excavation.  $1  cu. 
d. ;  (CI  fill.  $1  cu.  yd.;  (d)  concrete  in 
lace.  $20  cu.  yd. 

Holdener  Construction  Co..  2310  J 
t.,  Sacramento:  (a)  lump  sum.  $3,- 
»0:    (b)    $80;    (c)    $.50;    (d)    $12.60. 

Jenkins  &  Elton.  36th  and  Y  Sts.. 
acramento.  complete.  $2,868;  addi- 
lonal  rubble  concrete.  $12  cu.  yd.;  less 
ubblc  concrete,  deduct  $7  cu.  yd.;  add 
Ecavation.  $2  cu.  yd.;  less  excavation, 
educt  $.80  cu.  .vd.  Drury  Butler, 
ounty  Engineer. 


SACRAMENTO.  Cal.— Jenkins  &  El- 
>n.  36th  and  Y  Sts.,  Sacramento,  at 
1,943  awarded  contract  by  Supervisors 
>  construct  timber  trestle  on  Dutch 
lat  road  near  Lambert  Station.  Other 
Idders:  I.  B.  Eldred.  Walnut  Urove. 
1,680;  R.  C.  Tumelty.  333  K.  Market 
L,  Stockton,  lumbf-r  $89  per  M  ft.  B. 
[.:  concrete  in  place  $25  cu.  yd.  Drury 
Wtler.   County    Engineer. 


SAN  FRANCISCO  —  The  following 
Ids  were  received  on  October  6ih.  by 
le  Board  of  State  Harbor  Commis- 
lOners  for  furnishing  materials  and 
>nstructlng  the  following  Improve- 
lents: 

Proposition  A — A  concrete  bulkhead 
■harf  In  front  of  Pier  19.  including  the 
sconstruction  of  the  timber  approach 
)    Pier    19; 

Proposition    B — A    concrete    bulkhead 

hart  extending  from  the  existing  see- 
on  of  concrete  wharf  in  front  of  Pier 
>  to  the  existing  section  of  concrete 
•harf  in  front  of  Pier  21: 

Proposition  C — A  concrete  bulkhead 
■harf  In  front  of  I'ifr  19.  including  the 
mber  approach  to  Pier  19  and  a  con- 
rete  bulkhead  wharf  extending  froin 
le  existing  .section  in  front  of  Pier  2.i 
»  the  existing  section  in  front  of  Pier 
I,  on  tbe  San  Francisco  water  front. 


Tibbitts-Paciflc  Co  (a;   $ ;   (b)  $ 

(CJ     J7a.78S. 
Hannah   Bros.    (a>    $17,305;    (b)    $69,597; 

(c;    $83,773. 
&  F.  Bridge  Co.  (a)  $19,700;  (b)  $76,900 

(c)    $95,000. 
Healy-Tibbitts   Constr.   Co.    (a)    $18,200; 

(b)    $65,820;    (c)    $81,320. 
Clinton    Constr.      Co.    (a)    $21,334;      (b) 

$70,805;    (c)     JS5.775. 
The    meeting      was    adjourned      until 
October    7th,    when    the    contract    will 
probably  be  awarded. 


IRRIGATION  PROJECTS 

-VIEKCED.  Merced  Co..  Cal.— Engi- 
neer E.  C.  Eaton  has  submitted  reports 
on  three  proposed  plans  for  the  Merced 
Irri.  Dists.  irrigation  and  power  proj- 
ects for  which  bonds  will  be  voted 
soon.  These  plans  are  summarized  as 
follows: 

Livingston  Plan — Capacity  of  power 
plant,  kw.  15,000;  storage  ac.  ft.,  30,- 
000;  cost.  $7,202,768;  average  cost  per 
acre    per    year.    $2.90. 

Plan  "B"  (Galloway  Plan) — Capacity 
of  power  plant,  kw.  30.000;  storage,  ac. 
ft..  250,000;  cost,  $12,881,010;  average 
cost  per  acre  per  year,  $2.98. 

.Alternative  Plan — Capacity  power 
plant,  kw.  30.000;  storage,  ac.  ft..  268,- 
000;  cost.  $12,084,828;  average  cost  per 
acre  per  year,    $2.64. 


FRESNO.  Fresno  Co..  Cal. — Bids  re- 
ceived by  Fresno  Irrigation  District. 
Grifflth-McKenzie  BIdg..  for  tearing  out 
old  wood  flumes  crossing  Dog  Creek 
on  the  Gould  and  Enterprise  Canals  of 
the  Fresno  Irriation  Dist..  and  the 
replacing  of  same  with  steel  and  con- 
crete structures,  have  been  rejected 
and  new  bids  ordered  received  up  to 
Oct.  14,  10  a.  m.  Lowest  bid  submitted 
by  Fisher  &  McNulty  at  $4,849.  Geo. 
L.  .Swendsen.  Chief  Engineer,  and  Mor- 
ton  Hansen.  Secretary,  of  district. 


FREJSNO.  Fresno  Co..  Cal. — Super- 
visors grant  petition  to  call  election  to 
decide  on  formation  of  proposed  Men- 
dota  Irrigation  District.  Election  will 
be  held  Nov.  8. 


FAIRFIELD,  Kern  Co..  Cal.— Suisun 
Irrigation  District  selects  Erie  C.  Cope. 
5S  Sutter  St..  and  Geo.  S.  Dillman.  en- 
gineers. San  Francisco,  to  investigate 
the  feasibility  of  the  district's  plans 
and  the  cost  of  putting  the  project 
through.  It  is  expected  a  report  will 
be   submitted    within    two    months. 


LIGHTING  SYSTEMS 


LOS  ANGELES.  Cal.— Humphrey  En- 
gineering Con.=truction  Co..  San  Fer- 
nando BIdg..  Los  Angeles,  was  award- 
ed contract  at  $37,866  for  constructing 
an  ornam.  lighting  system  in  Crescent 
Hts.    Lighting    District. 


PHOENIX.  Ariz.— H.  L.  Mosher.  415 
N.  First  St  .  Phoenix,  desires  to  get 
into  communication  with  contractors 
who  will  bid  on  an  ornamental  light- 
ing systetn  in  connection  with  street 
paving  contract. 


MERCED.  Merced  Co..  Cal.  —  City 
Trustees  order  bids  received  for  instal- 
lation of  eloctrnller  system.  C  D.  Mar- 
tin. City   Kncineer. 


MACHINERY 


SANTA  JO.'^E.  !?anta  Clara  Co..  Cal  — 
I'ntll  Oct.  17.  11  n.  m..  bids  will  be  re- 
ceived by  Il.nry  .\.  l-flster.  County 
C'erk.  for  fiMi:lphlng  ..ne  Modern  Ve- 
hicle 4-yard  Steel  Dump  with  hydraulic 


iivi.st  complete,  to  be  used  on  the  truck 
operated  as  a  sprinkler.  Cert,  check 
l^Tc  payable  to  County  Clerk  required 
with  each  bid.  Forms  for  bidding 
may  be  had  from  clerk. 


SAN  .lOSE.  Santa  Clara  Co..  Cal.— 
V'ntll  Oct.  17.  11  a.  m..  bids  will  be  re- 
ceived by  Henry  A.  Pfister.  County 
Clerk,  for  2  Austin  Western  Road  Ma- 
chinery Co.'s  gas  rollers,  wheels  68  in. 
in  dia.  by  20  ft.  wide.  Cert,  check  10% 
payable  to  County  Clerk  required  with 
each   bid. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
I  ounty  Supervisors,  H.  E.  Miller,  clerk. 
will  sell,  on  Oct.  18,  2  p.  m..  four  water 
tanks.  .\os.  60.  61.  62  and  63;  four  tank 
frames  and  four  windmills,  situate  on 
Ee.ich  Road  in  Pajaro  Road  District. 
Lloyd    Bowman.    County    Engineer. 


DE.VVER,  Colo, — Until  October  19, 
2  P.  M..  bids  will  be  received  by  U.  S.' 
Reclamation  Service  for  furnishing 
motor  controller  and  transformers  for 
a  class  14  Bucyrus  drag-line  excavator. 


REDWOOD  CITY,  San  Mateo  Co 
Cal.— Mark-Lally  Co..  2nd  and  Tehama 
Sts.,  San  Francisco,  at  $2,034  awarded 
contract  by  trustees  for  fur.  and  del.  a 
quantity  of  galv.  iron  pipe.  C  L 
Dimmitt,    City    Engineer. 


ELK  GROVE,  Sacramento  Co.,  Cal.— 
Lntil  Oct.  22.  7:30  p.  m..  bids  will  be 
received  by  J.  W.  Kerby.  Clerk.  Elk 
Grove  Union  Grammar  School  Dist.  to 
fur.  and  del.,  complete,  two  1-ton 
Dodge  truck  chassis,  or  equal;  also  for 
fur.  and  install,  on  same,  two  25-pas- 
sengrer  bodies.  Spec,  may  be  had  from 
clerk   at   Elk   Grove. 


RAILROADS 


SAN  FRA.VCTISCO.— Application  has 
been  filed  with  the  State  Railroad  Com- 
mission by  the  Salt  Lake  Ry.  Co..  now 
controlled  by  Union  Pacific,  for  per- 
mission to  extend  its  line  from  Whit- 
tier  to  Santa  Ana.  a  distance  of  14  mi 
and  from  Whittier  to  Tustin.  a  dis- 
tance of  22  mi.  The  cost  is  estimated 
at    $1,500,000    to    $2,000,000 


SAN  FRANCISCO.— City  Engineer 
M.  M.  O'Shaughnessy  recommends  to 
Supervisors  an  expenditure  of  $1,000.- 
"10  to  finance  purchase  of  equipment  of 
municipal  railway  extensions  and  for 
erection  of  new  car  barns. 


SAN  FRANCISCX).— City  Engineer  M. 
M.  O'Shaughnessy  recommends  to  Su- 
pervisors construction  of  seven  exten- 
sions to  Municipal  Railway,  the  pur- 
chase of  equipment  and  erection  of 
barns,  totaling  $S,I01.000.  The  exten- 
sions are  segregated,  as  follows:  Ma- 
s.mic  Ave  route.  $225,000;  Sunset  route. 
$1,300,000;  Duboce  Ave..  $2,467,000;  Eu- 
reka Valley  route.  $1,900,000;  Laguna 
Honda.  $914,000;  Tarava!  St.  route. 
$120,000:  Ocean  View  route,  $175,000. 
Per  imrchase  of  equipment  and  ercc- 
ti.n   of  car  barns  $1,000,000  Is  allowed. 


FIRE  EQUIPMENT 

SAN  FRANCISCO.  —  The  following 
bids  were  received  by  the  San  Francis- 
co Fire  Commission  for  painting  pump- 
ini;  .-iiations  .Vos.   1   and  2: 

llill-Hubbell    Co $1125 

R.    Zellnsky    .,,, SItO 
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SEWERS,  STREET  WORK, 
ROADS   &    WATER   SYSTEMS 

SAN  PItANCISCO.  —  C.  B.  Eaton 
awarded  contract  by  Board  of  Public 
Works  to  improve  I^t.  Lobos  Ave.  be- 
tween 48th  Ave  and  Great  Highway 
and  requests  Supervisors  to  appro- 
priate $128. 6S3  to  cover  the  cost  of  the 
contract.  M.  M.  O'Shaug'hnessy,  City 
IDngineer. 

NEWPORT  BEACH,  Orange  Co.,  Cal. 
The  City  Trustees  have  fallen  up  the 
proposed  street  paving  program.  Paul 
E.  Kressly,  City  Engineer..  H.  W.  Hell- 
rrian  Bldg.,  Los  Angeles,  is  working 
out   the  preliminary  plans. 


BRAWLEY,  Imperial  Co..  Cal.— The 
City  Trustees  will  take  up  at  their 
next  meeting  the  matter  of  paving  i; 
and  Ninth  Sts.,  the  former  to  connect 
county  pavement  at  city  limits  with 
that  on  N.  Imperial  Ave. 


LOS  ANGELES,  Cal.— Until  11  a.  m., 
Oct.  17,  bids  will  be  received  by  S'uper- 
visors  for  improving  Santa  Monica 
Blvd.  from  Fairfax  Ave.  to  Olive  Dr. 
in  Koad  Dist.  No.  3.  Cert  check  or 
bond  for  10%.  This  is  a  cash  job.  Ap- 
proximate quantities:  1096  cu.  yds. 
excav.;  1037  cu.  yds.  removing  old 
macad.;  3675  lin.  ft.  shaping  roadbed; 
7738  sq.  yds.  replacing  old  imacad.; 
7738  sq.  yds.  disint.  granite  base;  1768 
lin.  ft.  curb;  3678  lin.  ft.  concr,  curtain 
wall;  7708  sq.  yds.  6-in.  concr.  pave- 
ment; average  haul,,!  mile  from  Sher- 
man on  Pacific  Electric  Ry.  County 
will    furnish   2068    Ijbls.   cement. 


MODESTO,  Stanislaus  Co.,  Cal.— 
City  Council,  L.  A.  Love,  clerk,  passes 
res.  of  int.  to  improve  Ninth  St.  be- 
tween B  and  E  Sts.,  by  grading,  pav- 
ing with  4-in.  concrete  base  with  1%- 
in.  Bitulithic  wearing  surface,  con- 
crete curbs  and  gutters.  Imp.  Act 
1911.      Protests  Oct.    12. 

Res.  of  int.  also  passed  to  improve 
loth  St.  bet.  E  and  Burney;  portions  of 
Burney  St.  and  portions  of  D  and  Jen- 
nie Sts.,  by  paving  with  2V4-in.  as- 
phaltic  concr.  base  with  a  iy2-in.  Bitu- 
lithic wearing  surface,  concr.  curbs 
and  gutters.  Imp.  Act  1911.  Protests 
Oct.    12.      Geo.    Preitas,    City    Engineer. 


BENICIA,  Solano  Co.,  Cal. — Chas.  S. 
Pope  awarded  contract  by  Trustees  for 
repaying  First  St.  *  from  .1  to  north 
boundary  of  S.  P.  right-of-way  at  ap- 
prox.  $.08  sq.  ft.  United  Construction 
Co.  of  Vallejo,  only  other  bidder  at 
$.09. 


FRESNO,  Fresno  Co.,  Cal. — Council, 
R.  Y.  St.  George,  City  Clerk,  passes  res. 
of  int.  to  improve  portions  of  Univer- 
sity Ave.,  Van  Ness  Blvd.,  and  Moroa 
Ave.,  etc.,  by  grading,  constructing 
concr.  curbs,  gutters  and  sidewalks, 
corrugated  culverts  and  paving  with 
3% -in.  a.sphaltic  concrete  base  with 
1^4-in.  Warrenite-Bitulithic  wearing 
surface.     Imp.  Act  1911. 

Res.  of  Int.  to  improve  Normal  Ave. 
bet.  Van  Ness  Blvd.  and  Lucerne  Lane 
by  grading,  constructing  concrete 
curbs,  gutters  and  sidewalks,  paving 
with  3V^-in.  asphaltic  concr.  base  with 
1%-in.  Warrenite-Bitulithic  wearing 
surface.      Imp.  Act    1911. 

Res,  of  int.  to  improve  alley  bet. 
Boles,  North  Park,  from  Belmont  Ave. 
by  grading  and  paving  with  concr.  Imp. 
Act  1911. 

Res.  of  int.  to  construct  6-in.  vit. 
clay  lateral  pipe  in  portions  of  Clara 
Ave.  with  4  6-in.  wyes  for  each  lot 
frontage,  including  manholes.  Wm. 
Stranahan,  Commissioner  of  Public 
Works, 


SEATTLE,  Wash.  —City  Engineer's 
office  estimates  cost  of  the  proposed 
trunk  sewer  and  sub-sewers  in  West 
Seattle  to  cost  $124,913.  Work  will  be 
ordered    by   council    in   near   future. 


SACRAMENTO.  Cal.— The  following 
bids  were  received  on  September  26th 
by  the  California  Highway  Commission 
for  highway  improvement  in  Sonoma 
and   Imperial   Counties: 

Sonoma    County,     between     Pairville 
and    Easterly  Boundary    (IV-Son-8-A   & 
B).    about    nine    and    three-tenths    (9.3) 
miles  in  length,  to  be  graded. 
Healy  Tibbitts  Constr.  Co.,  San 

m    .f''S?'^''-''°    $77,404.00 

T.   M.   Olney.   S.   F 79,462.60 

W.  A.  Dontanville.  Hollister.  .    96,536.00 
I.   H.  &   A.   W.   Gorrill,   Okd. .  .105,075  00 

A.  J.  Fairbanks,  Willitts 127.896  50 

W.  A.  Kettlewell  &  Son,  Okd.  136,922  60 
Blake  &  Heaney,  Oakland.  ..  149^602  00 
Engineer's  Estimate,  $85,472.75. 
Imperial  County,  between  Near  East 
High  Line  Canal  and  New  County  Well 
( VIl-imp-27-A),  about  ten  and  seven- 
tenths  (10.7)  miles  in  length;  to  be 
paved  with  asphalt  concrete. 
U.  H.  Oswald,  Los  Angeles.  .  .$159,087  50 
Los  Angeles  Paving  Co.,  Inc. 

Los  Angeles    187.910.50 

Southwest  Paving  Co.,  L.  A..    215,081  00 
warren  Constr.  Co.,  Portland 

Oregon    252.343.50 

Engineer's  Estimate,   $252,195.00. 


PHOENIX.  Ariz.  —  Claude  Fisher 
I'hoenix,  was  the  lowest  bidder  at  $32,- 
307  for  water  works  extension  pipe 
lines.  Michael  Murphy,  Berkeley,  bid 
$53,281;  Jas.  W.  Martin.  $51,107.50. 
The  work  will  require  75,000  ft.  6-in 
cast  iron  pipe,  15.000  ft.  S-in..  9200  ft' 
tO-in..  5500  ft.  12-in.,  750  ft.  16-in 
15.300  ft.  20-in..  160  ft.  6-in.  hub  fire 
hydrants:  275  6-in.  valves;  30  8-in.,  14 
10-in..  10  12-in.,  one  16-in.  and  7  20-in 
Much  of  the  material  is  reported  on 
the    ground. 

FRESNO.  Fresno  Co..  Cal.— Until 
Oct.  14,  2  p.  m.,  bids  will  be  received 
by  D.  M.  Barnwell.  County  Clerk,  for 
reconstructing  a  portion  of  Toll  House 
road,  extending  from  Toll  House 
northeasterly  a  distance  of  approx.  5,1/2 
miles.  Project  involves:  14,890  cu. 
yds.  of  earthwork.  Classification  A; 
8.620  cu.  yds.  of  earthwork.  Classifica- 
tion B;  50  cu.  yds.  cement  rubble  ma- 
sonry; 1.350  cu.  yds.  dry  rubble  mason- 
ry; 720  lin.  ft.  of  corrugated  metal 
culvert  pipe,  eight  in.  in  diameter;  660 
lin.  ft.  of  corrugated  metal  culvert 
pipe  12  in.  in  diameter;  100  lin.  ft.  of 
corrugated  metal  culvert  pipe,  24  in. 
in  diameter.  Cert,  check  10%  payable 
to  Chairman  Board  of  Supervisors  re- 
quired with  each  bid.  Specifications 
may  be  had  from  County  Surveyor 
Chris.   P.  Jensen,  Cory  Bldg.,   Fresno. 


SAN  DIEGO.  Cal.— Plans  and  spec, 
have  been  prepared  by  A.  P.  Monroe, 
.'\ssistant  City  Engineer,  for  approxi- 
mately 491,000  sq.  ft.  paving  at  Ocean 
I5each;  est.  cost,  $150,000.  Bids  will 
be  taken  for  both  asph.,  concr.  and 
Willite   paving  4V2    in.  thick. 


SACRAMENTO,  Cal.— City  Commis- 
sioners. M,  J.  Desmond,  clerk,  pass  res. 
of  int.  to  improve  alley  bet.  R  and  S. 
5th  and  6th  Sts.,  by  constructing  one 
concr.  catchbasin  connecting  with 
sewer  6-in.  vit.  pipe;  reconstructing 
existing  concrete  manhole,  grading 
and  paving  with  514-in.  asphaltic 
concr.     Imp  Act.  1911. 

Res.  of  int.  to  improve  alley  bet.  P 
and  Q.  29th  and  30th  Sts..  by  con- 
structing 2  concrete  catchbasins.  con- 
ni-cting-  same  to  sewer  with  6-in.  vit. 
I^ipe;  reconstructing  1  concr.  manhole, 
grading  and  paving  with  5% -in.  as- 
phalt concr. 

Res.  of  int.  to  improve  9th  Ave.  bet. 
S3rd   and    35th,    by   constructing   Concr. 
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curbs  and  gutters,  placing  S  C.  I.  gi 
ter  drains  and  connecting  same 
sewer  with  6-in.  vit.  pipe;  resetting 
gutter  drains,  constructing  1  and  1 
constructing  2  concr.  manholes,  gra 
ing  and  paving  with  5>/2-in.  asphal; 
concr. 

Res.  of  int.  to  improve  alley  bet.  23 
and  24th,  4th  Ave.  and  Marshall  W; 
by  constructing  2  concr.  catch basi 
and  connecting  same  to  sewer  wl 
6-in.  vit.  pipe;  reconstructing  1  com 
manhole,  grading  and  paving  wi 
51/i-in.  asphaltic  concr.  Albert  Giva 
City  Engineer. 

LOS  ANGELES,  Cal.— B.  D.  Baucv 
173  W.  43rd  St.,  awarded  the  contra 
at  $39,162.23  for  improving  Corin; 
Dr.  bet.  Ave.  54  and  a  point  666  1 
northwest  of  Ave.  51,  involving  7; 
544  sq.  ft.  grading  at  23c  ft.;  77.544  s 
ft.  oiling  and  rolling  at  7c  ft.;  3819  i 
curb  at  75c  ft.;  29,445  sq.  ft.  cone 
gutter  at  24c  ft.;  12,706  ft.  sidewai 
at  33c  ft.;  reinf.  concr.  culverts  $2' 
complete.  Chas.  T.  Salata  submitt« 
only  other  bid  at  $39,674.50;  engineer 
estimate,  $35,906.06. 


KADERA.  Madera  (3to.,  Cal. — Huy  Hy« 
Ch:ck,  Oakland,  at  $24,412.19  awarde 
coi'.tract  by  Trustees  to  construct  ei 
tensions  to  water  system.  Bid  is  $| 
499.61  less  than  estimate  of  City  EH 
gineer  Frank  Nirkirk.  Highest  ^ 
was  $34,040.  Bids  were  also  submits 
by  Michael  Murphy,  T.  E.  Clinch.  Col 
den  Broderick,  W.  A.  Kraner,  Inc.  Sjf 
ney  Smith,  F'redericksen  -  Shannffl 
Edw.  Twohy,  Pernel-Bennett.  Schuf] 
Construction   Co.   and   Fisher   McNul|( 

STOCKTON,  San  Joaquin  Co.,  Cal.^: 
F.  E.  Quail.  County  Engineer,  ie 
structert  to  prepare  specifications  ft 
improving  Wild  Goose  Valley  roai 
connecting  Amador  and  San  Joaqui 
Counties,  for  a  distance  of  8.1  mile 
bet.  the  I.  O.  O.  P.  hall  at  Clement  an 
the  Amador  County  line  to  the  cas 
Cost  to  San  Joaquin  County  estimate 
at    $80,000. 


FORTUNA.  Humboldt  Co.,  Cal.-' 
Town  Trustees  accept  offer  of  Stat  i 
Highway  Commission  to  pave  foiu 
main  business  streets  of  town,  cntirl 
width  of  44  ft.,  and  construct  :i  cor  i 
Crete  bridge  21  ft.  wide  and  20  ft.  Ion  3 
over  Rohner  Creek,  the  Highway  Com; 
mission  agreeing  to  pave  the  balanci 
of  the  distance  through  the  town.  ]| 
is  estimated  the  paving  will  cost  $13, f 
500  and  the  bridge,  $2,500.  1 


LOS  ANGELES,  Cal. — Until  11  a.  m\ 
Oct.  17,  bids  will  be  received  by  Super<l 
visors  of  Los  Angeles  County  I'or  ; 
sewage  disposal  system  at  Olive  Viev  ' 
Sanitarium  near  San  Fernando;  plan  I 
and  specifications  on  file  at  office  0  I 
board.     Cert,   check  or  bond  for  107^.   '1 


STOCKTON,  San  Joaquin  Co.,  Cal.-  i 
Coast  Rock  and  Gravel  Co.  at  $1.95  :  i 
ton  awarded  contract  by  .Supervisor  :j 
to  furnish  15,000  tons  of  gravel  fo  | 
road  improvements  in  Calaveras  lioacij 
District.  River  Rock  Co.,  $1.97 ',i  :-\ 
ton,  only  other  bidder.  P.  E.  Quail  ' 
County    Engineer.  * 


FRESNO,  Fresno  Co.,  Cal. — Unti 
Oct.  11.  2  p.  m..  bids  will  be  receive 
bv  D.  M.  Barnwell.  County  Clerk,  foi 
furnishing  and  delivering  28.000  ton: 
of  grave  I  or  crushed  rock,  graded  ii 
size  from  214  in.  down  to  fine  sand, 
delivered  f.  o.  b.:  9.000  tons  at  Dns  Pa 
los,  19.000  tons  at  Oxalis:  deliveries  t. 
commence  about  Oct.  20  and  continui 
thereafter  at  the  rate  of  S  cars  a  day 
Cert,  check  10%  payable  to  Chairmav 
of  Board  of  Supervisors  required  will 
each  bid.  Chris.  1'.  Jensen,  Count) 
Surveyor. 
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CALIFORNIA. — state  Hig-hway  Com- 
mission awards  contracts  as  follows 
lor   fur.  and  del.   cement: 

1S15  bl)ls.  to  Old  Mission  Portland 
Cement  Co..  f2.9S  per  bb!..  delivered 
at    Ceres.   Stanislaus   County. 

504  bbls.  to  Santa  Cruz  Portland  Ce- 
ment Co.  at  $2  S4  per  bbl..  deljvered  at 
Igrnacio,    Marin    County. 

6100  bbls.  to  Kiverside  Portland  Ce- 
ment Co..  at  $2.66  per  bbl.,  for  deliv- 
ery at   Goleta.   Santa   Barbara   County. 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal.— 
FollowinR    bids    received    by    Supervis- 
ors    for     fur.     and     del.     materials     for 
highway  construction: 
Sand 
Bay  Development  Co.  (f.  o.  b.  Chit- 
tenden)      $1.25 

Bay      Development      Co.     (f.    o.    b. 

Boulder    Creek)     1.40 

Pratt  Building  Co.  (t.  o.  b.  Chit- 
tenden  or   Boulder  Creek)    1.60 

i:      .S,     J;oach     (Beach    sand    from 

I'win   Lakes)    1.20 

Rock 

E.  I!.  &  A.  L.  Stone  (Coyote  gravel 
(ir  sand.  f.  o.  b.  Chittenden  or 
Boulder  Creek)    $1.60 

>t    Rock    Co.    (Gravel,    granite 

■  Iv  or  sand)   1.60 

.s   Sand   and   Rock   Co.   (Gravel 

1,1    sand)     1.60 

Hutchison    Co.    (Traprock)    1.80 

Road  Oil 
.Standard  Oil  Co.    (per  ton,  f.  o.   b. 

1     .hmond)     $15.00 

C'orrUK-ated  Pipe 
icl.s  on  corrugated  iron  pipe,  sub- 
mitted by  Western  Pipe  &  Steel  Co.. 
Maydwell  Pipe  &  Culvert  Co.,  and  Cali- 
fornia Culvert  Co.,  ranged  from  63c  to 
»6c  for  S-in..  89c  to  $1.22  for  12-in., 
$1.05  to  $1.45  for  15-in.,  $1.30  to  $1.75 
for  18-in.,  $1.34  to  $2.00  for  21-in.,  $1.67 
to  $2.24  for  24-in.,  $2.44  to  $3.40  for 
30-in. 

Cement 
Old  Mission  Portland  Cement  Co., 
Santa  Cruz  Portland  Cement  Co.,  Henry 
Cowell  Lime  and  Cement  Co.,  Paciflc 
Portland  Cement  Co..  all  bid  f.  o.  b. 
Chittenden.  $3.54;  t.  o.  b.  Boulder 
Creek.    $3.60. 

All  bids  taken  under  advisement. 
Lloyd  Bowman,   County  Engineer. 

M.\UKRA,  Madera  Co.,  Cal. — Guy  H. 
Chick,  Oakland,  at  $24,412.1!)  has  been 
awarded  a  contract  by  the  City  Trus- 
tees to  install  20.000  feet  of  cast  iron 
and  riveted  steel  water  mains.  Other 
bidders    were: 

Schultz    Constr.    Co.,    S.    F $26,611.41) 

W.    A.    Kraner,    Inc..   S.    F 26.848.85 

H.    Twohy.    Oakland 28,10M.4U 

.\liuiiii     .Murphy.     Oakland 28,3»7.5U 

I  r.ilrickson         &         Shannon, 

Fresno      28,904.8» 

Fi«her    &    McNulty,    Fresno...    30.366.50 
Sidney    Smith,    Los    Angeles        23.207.80 

F.  A.    Pcllagrino.    Fresno 30.191.14 

Cowdon-Broderick   Co.,  S.  F 30.948.50 

Pernai    Barnett,   Orange 34.040.20 

Kstimate  of  City  Engineer  Frank 
Nlkirk,    $25,911.80. 

NAPA,  Napa  Co.,  Cal. — Ray  Erring- 
ton,  Napa,  at  $12,006.51  awarded  con- 
tract by  City  Council  to  improve  Third 
St.  between  Coombs  and  School  Sts., 
involving  934.3  ou.  yds.  grading.  28,- 
810.2  sn.  ft.  6-in.  concr.  paving;  6 
Conor,  catchbaslns,  180  ft.  6-in.  and  260 
ft.  8-in.  sewer.  4  4-in.  lateral  sewer 
house  connections;  1  brick  manhole 
and  1  flush  hole.  R.  A.  Harrold,  City 
Engineer. 


OAKLAND.  Cal. — Street  improve- 
ment.J  costing  $27n.000  will  be  started 
in  Oakland  in  the  Immediate  future. 
170.0110  for  grading  and  paving  the  ex- 
tension of  the  Sk.vllne  Boulevard  from 
Moraga  Canyon  to  Redwood  Peak,  a 
distaiiee  of  4  miles,  a  portion  of  the 
work  to  be  (Inani'd  by  county;  $200,000 
for  Improving  Madison  street  and  .lack- 


son  street  from  7th  to  12lh.  and  Tenth 
anil  Eleventh  streets  from  .lefferson  to 
Market  to  be  re-paved.  Ceo.  Mattis, 
City  Engineer. 


BERKELKV,  Alameda  Co.,  Cal.— 
Schnoor  Bro  =..  at  25.5  cents  sc|.  ft. 
awarded  conl.::ct  by  Council  to  con- 
struct cement  sidewalks  in  portions  of 
Berkeley  Way,  Hearst  Ave.  and  other 
streets.     C.   L.   Iluggin.s.  City  Engineer. 


OROVILLK.  Butte  Co..  Cal. — H.  II. 
Hume.  County  Engineer,  instructed  to 
prepare  specifications  for  repairing 
Oroville-Chico  road  for  a  distance  of 
one  mile  running  north  from  the 
Feather  River  bridge.  Work  is  esti- 
mated   to   cost    $16,000. 

LOS  ANGELES.  Cal. — Fleming  Con- 
struction Co..  105  N.  Park  Ave.,  Pomona, 
submitted  lowest  bid  to  Supervisors  at 
$70,000  for  improving  portions  of 
Ha.skell  St..  Craig  Ave.,  Fairv:ew  Dr.. 
Mountain  Ave.,  Green  Lane.  Michigan 
Ave.  and  Commonwealth  -ive.,  La 
Canada,  in  Road  Improvement  District 
No.  198.  Other  bids  were:  W.  B.  Mc- 
Cray,  $74,000;  Peter  L.  Ferry.  $80,000; 
Ducey  &  Ureitenstein.  $81,300;  Engi- 
neer's estimate,  $75,623.50.  The  total 
ler.gth  of  streets  to  be  pavod  is  1.38 
mile  and  appro.ximate  i|Uantities  are 
16.976  cu.  yds.  excavation,  7287  iin.  ft. 
shaping  roadbed;  14.801  Iin.  ft.  curb; 
41.343  sq.  ft.  concrete  gutter  5  in.  thick 
and  3  ft.  wide;  18.341  s<|.  yds.  concrete 
pavement.  5  in.  thick  and  18  and  22  ft. 
wide;  one  reinforced  concrete  cuivert. 
Bids  referred  to  Road  Commis.sioner 
Jones. 


t;ANTA  CllLV,.  Santa  Cruz  Co..  ("al. — 
Petitior.;;  are  being  circulated  seekns 
iiaving  of  Cleveland  street.  Council 
announces  t!-.c  Southern  Pacific  Co.  will 
improve  Chestnut  avenue  by  regrad- 
ing,  rocked  and  surfaced  with  granite 
:;creenings.  .James  J.  James,  City  En- 
gineer. 


BERKELEY,  Alameda  Co..  Cal.— 
City  Council  rejects  bids  for  widening 
Shattuck  Av.  bet.  Allston  and  Ban- 
croft Ways  and  bids  ordered  re-ad- 
vertised.      C.    L.     Huggins,    City    Engi- 


BISHOr.  Inyo  Co..  Cal.  —  IMans 
have  been  prepared  for  pavement  on 
about  %  mile  of  street  but  call  for 
bids  is  being  delayed  for  a  short  time 
pending  final  action  by  state  highway 
commission  on  pl£^ns  for  state  high- 
way north  and  south  of  Bishop.  B.  K. 
Sherwin.  City  Engineer. 


CALIFOR.MA.— .1.  A.  Costello.  .Ir  . 
218  Pine  St.,  San  Francisco,  at  $49,176 
awarded  rontract  by  State  Highway 
Commission  for  surfacing  6  miles  of 
highway  in  Stanislaus  County  between 
south  boundary  and  Ceres,  involving 
7200  tons  asphalt  concrete.  Engineer's 
estimate.  $60,030;  also  for  4.2  miles  of 
highway  in  Jlerced  County  bet.  Delhi 
and  north  boundary  at  $30,780.  involv- 
ing 4560  Ions  asph.  concr.  surfacing:. 
Comni.  to  furnish  cement  in  each  in- 
stance.     Engineer's   estimate    $3S.019. 

Hugh  Crunimey,  Hearst  B!dg..  San 
Francisco,  at  $41,380  awarded  contract 
for  4.3  miles  of  highway  in  Santa  Clara 
County  bet.  Perry  and  Morgan  Hill,  in- 
volving 4.700  tons  asph.  concr.  surfac- 
ing. Cement  to  be  furnished  by  state; 
engineers'   estimate,   $40,537. 


EAST  SA.N  DIEOO,  Cal.— Cntil  S  p. 
m..  Oct.  27.  new  bids  will  be  received 
for  constructing  about  29  miles  of  lat- 
eral sewer.s  in  East  San  Diego.  The 
contract  will  Involve  92.698  ft.  6-in. 
vil.  pipe.  60.343  ft.  S-in.  pipe,  541  ft. 
6-in.  C.  I.  pi|ie.  130  ft.  8-ln.  C.  I.  pipe. 
6550  6-in.  wye  branches.  4237  8-in.  wye 
branches.  45  cu.  yds.  concr.  piirrs  to 
support  C.  I.  pipe,  443  concr.  manholes 


and  53  concr.  flushtanks.  Plans  and 
.specifications  ma.v  be  obtained  from 
Cit.v  Engineer  E.  Paul  Ford  on  deposit 
of  $20.  Work  to  be  done  under  1911 
Act.  B.  R.  Boyd.  l<iw  bidder  on  this 
work  Sept.  1.  was  released  from  his 
contract  due  to  having  written  a  con- 
dition in  his  bid  not  in  accordance 
with  the  law. 


SANTA  BARBARA.  Cal  — R.  M.  Da- 
vis submitted  the  only  bid  at  $10,000 
for  grading  and  graveling  5  miles  road 
Itetween  Santa  Ynez  and  Los  Olivos. 
Bid  rejected  as  too  high  and  work  or- 
dered done  by  day's  labor. 


VISALIA,  Tulare  Co..  Cal. — Super- 
visors are  planning  additional  moun- 
tain road  work.  Extensive  improve- 
ments are  planned  .n  the  Mountain 
Home  and  Summer  Home  districts. 
County  .Surveyor  Laurence  A.  Moye 
has  completed  preliminary  surveys  for 
the  proposed  new  road  above  Bear 
Creek. 


HUNTINGTON  BEACH,  Cal.— Steele 
Finley  of  Santa  Ana  was  awarded  the 
contract  by  City  Trustees  Sept.  26  at 
$45,439.11  for  improving  Second  and 
Third  Sts..  Lake  Ave.  and  alleys  in 
b'ks.  104.  204  and  203.  involving  47,600 
s>i.  ft.  Willite  paving  at  12c  ft.  and 
1S70  ft.  curb  at  65c  ft.  on  Second  St.: 
62,S00  sq.  ft.  Willite  paving  at  29V4c  ft,, 
314  ft.  culverts  at  $2.29  ft.,  600  ft.  curb 
at  65c  ft..  3500  sq.  ft.  cem.  sidewalk 
at  24c  ft.  and  ornamental  lighting  sys- 
tem at  $6750  on  Third  St.;  16.425  sq.  ft. 
Willite  paving  at  30c  ft.  on  Lake  Ave., 
and  18.740  sq.  ft.  Willite  paving  at  31c 
ft.  and  141  sq.  ft.  sidewalk  at  65c  ft. 
on  alleys.  Braun,  Bryant  &  Austin, 
Inc.  submitted  the  only  other,  bid  at 
13c  for  paving  and  70c  for  curb  on 
Second  St.;  $2.25  for  culverts,  31c  for 
paving.  70c  for  curb,  24c  for  walk  and 
$9500  for  ornamental  lighting  system 
on  Third  St.;  33c  for  paving  on  Lake 
Ave.  and  31c  for  paving  and  70c  for 
wa'k  in  alleys.  C.  R.  Sumner,  W.  H. 
Heliman  Bldg.,  Los  .\ngelcs  Ci'.y  En- 
gineer. 


SAN  BERNARDI.NO.  Cal— Plans  for 
a  new  sewer  s.vstem  for  the  west  side 
of  the  city  will  be  presented  to  (Council 
in    about    two    \veeks. 

BERKELEY.  Alameda  Co..  Cal. — 
Until  Oct.  14,  10  a.  m..  bids  will  be  re- 
ceived by  E.  M.  Hann.  City  Clerk,  for 
constructin.g  concr.  curb.s,  grading  and 
paving  with  concr.  base  and  surfaced 
with  asphalt  and  s-crcer.ings.  con- 
structing ironstone  pipe  sewers.  18,  12 
and  10-!n.  in  dia..  catchbaslns.  man- 
boles,  etc..  in  portions  of  Shiitfuck  Ave. 
Imp  Act  191!.  Cert,  check  \(\'%  paya- 
ble to  city  required  with  each  bd.  C. 
L.   Huggins.  City  Engineer. 


TURT^CK.  Stanislaus  fo..  Cal.— 
Trustees  reject  bids  for  pavirg  Mar- 
shall St.  at  a  cost  of  $3.'>.2  16  .ind  bal- 
ance of  bids  for  paving  other  streets 
taken  under  advisement  fcr  one  week. 
The  total  bids  for  paving  were: 

(Hive  St.:  A.  Toichart  &  Son.  Ochs- 
nrr  Bldg..  Facramento,  $27,728.89;  J.  A. 
(•.slello.  218  r:ne  St..  Fan  Francisco. 
$24,594.91. 

Lander  Ave.:  A.  Telchart  &  Son. 
$3131.20;    .1.    CostePo.    $2.873  70. 

Merrltl.  Myrtle  and  Sycamore:  A. 
Teirhart  &  Son,  $34,818.40:  J.  Corstello. 
$23.S46. 

Ilorence:  A.  Telchart  &  Son,  $18.- 
S10  25;   .1.   Costcll".   $17,466.50. 

Marshall:  A.  Telchart  &  Son.  $38  - 
5.12.40;    .1.    Cosle'lo,     $35,246.15. 

.North  and  South  First:  .1.  F.  Knapp. 
Torlock,  $3,487.73;  A.  Telchart  &  Son, 
J.'921.S8;   J.   Costollo.    $1,773.69. 

Horace   Hall,  City    Engineer. 
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CALIFORNIA.— Riley  &  Peterson. 
San  Diego,  at  ?o4.494  awarded  contract 
by  State  Highway  Commission  to  im- 
prove Div,  VII.  Route  2.  Section  F, 
Orange  County  (between  F'uUerton 
and  north  boundary),  about.  4.8  miles 
In  'ength,  two  and  eight-tenths  to  be 
paved  with  I'ortland  cem.  concr.  and 
two  mi!'>s  10  be  widened  with  Portland 
cem.  Conor,  shoulders  and  surfaced 
with  asph  coner.  Engineers'  estimate, 
iS2  823. 

Hcaly-T;i)bitts  Co:iFtruction  Co.,  9 
Ma'n  St..  San  Francisco,  awarded  con- 
tract al  $77,404  to  improve  Division  IV. 
Route  i.  Sections  A  and  B.  Sonoma 
County  (hot.  Fairville  and  easterly 
111  uniliry).  about  '.i.Z  miles  in  length  to 
!■.■  s;iiuli-d.  Kngineers'  estimate,  $85,- 
472. 

CfOo.  11.  Oswald.  T-OK  Angeles,  at 
,$  !.',<). ns7  awarded  contract  to  pave  with 
.-i.s;)h.  c<  nc-.  Division  VII.  Route  27. 
Section  A.  Imperial  County  (bet.  East 
ll>gh  l-ine  Canal  and  new  County 
Wcin.  aboiit  10.7  miles  in  length,  to  be 
13aved    with    asph.    concr. 


to  Foothill  Blvd.,  5118  ft.,  in  Road  Imp. 
Dist.  Xo.  172.  A  6-in.  concr.  pavement 
(  reinforced  will  be  laid  9  ft.  from  Third 
St.  to  north  city  boundary  of  La  Verne 
and  18  ft.  wide  from  La  Verne  to  Foot- 
hill Blvd.  Approximate  quantities  are: 
1(!.S45  cu.  yds.  excav.;  5118  lin.  ft. 
shaping  roadbed;  8853  ft.  curb;  33.- 
:i:!n  sq.  ft.  gutter;  9093  sq.  yds.  paving; 
192  lin.  ft.  wood  retaining  wall.  Ma- 
terials: 4522  bb!s.  cem..  2061  tons  sand. 
3799  tons  gravel,  47,560  lbs.  %-in.  steel 
rods.  445  lbs.  steel  rods.  4158  ft.  B.  M. 
luinber,  1621  sq.  ft.  expansion  joint. 
Average  haul,  11  miles  from  Kincaid 
and  1.2S  miles  from  Santa  Fe  siding 
at  I.a  Verne.  Est.  contract  price.  $58.- 
392.10.  (."ouiity  will  pay  contractor 
$13,000. 


EOCTH  S.VN'  FRANCISCO,  Cal.— 
Hickoy  Ji  Harmon.  1230  Green  St..  San 
Fraiicisco.  at  $3,783.13  submits  low 
bid  to  Trustees  to  construct  24-in. 
combined  sanitary  and  storm-water 
scwcr  ac:oss  r[ght-of-way  of  the  S. 
1'.  Co.  in  California  Ave.  to  connect 
\iith  the  I  listing  sewer  at  the  east  end 
of  Califoi:Ma  Ave.  with  the  sewer  in 
Industria'  '■^'ay.  The  bid  does  not  in- 
clude worl:  to  be  done  by  the  railroad, 
which  is  estimated  to  cost  $1,947.  C. 
l:.  Cowden  of  Oakland  submitted  a  bid 
of  57,872.10,  including  work  of  the 
railroad.      Geo.   Kneese.   City    Engineer. 


GLENDALE,  Cal. — Notice  of  inten- 
tion to  <'onstruct  the  "business  dis- 
trict" sewer  sy:jL,.-.i  with  a  temporary 
septic  tank  and  cesspool  disposal,  has 
been  pasS'  d  by  Trustees  and  bids  will 
lie  received  in  about  60  days;  est.  cost, 
?36,500.  (Quantities:  630  ft.  6-in.  vit. 
piue,  270  It.  S-in.  vit.  pipe.  2706.79  ft. 
10-in.  vit  pipe,  47S.84  ft.  12-in.  vit. 
pilje,  1720  93  ft.  15-in.  vit.  pipe.  9  m. 
h..  S  jet.  chambers,  4  ft.  1.  h..  7  septic 
lanl-.s.  21  cesspools.  28  m.  h.  frames 
and  cover  sers,  together  with  wyes, 
etc.  C.  1..  Hill,  City  Engineer;  Olm- 
sted S-  G:i!elen,  consulting  engineers. 
The  district  covered  comprises  6  blocks 
from  nraiul  Blvd.  east  and  Broadway 
north. 


LOS  -ANGELES,  Cal.— Until  11  a.  m.. 
(Jet.  17,  bids  wi'l  be  received  by  Super- 
V  isor-i  of  Los  Angeles  County  for  grad- 
ing and  constructing  curb,  walk  and 
gutter  on  Alma  St.  from  First  to  Michi- 
gan Ave..  712.48  ft.,  in  Road  Imp.  Dist. 
No.  202.  .'\pproximate  quantities  are: 
315  cu.  yds.  excav.;  714  lin.  ft.  shaping 
road;  1474  lin.  ft.  curb,  5x9x14  in.  and 
5x9x18  in.;  5828  sq.  ft.  sidewalk;  2812 
sq.  ft.  removing  old  sidewalk;  3020  sq. 
ft.  .erutter;  reinf.  concr.  catchbasin. 
Materials:  245  bbls.  cem..  105  tons 
sand,  173  tons  gravel,  128  sq.  ft.  ex- 
pansion joint.  80  lbs.  steel.  2  ft.  18-in. 
Iiijie.  Est.  contract  price.  $3881.70.  Av- 
(■r.tge  haul  2V4  miles  from  Anderson  St. 
on   racific   Elec.   Ry. 


BERKELEY,  Alameda  Co..  Cal.— 
I'ntil  Oct  14,  10  a.  m..  bids  will  be  re- 
ceived by  E.  M.  Hann.  City  Clerk,  for 
constructing  concr.  culvert  6'  6"  by  8' 
in  Strawberry  Creek  across  .leffersin 
Ave.,  and  12-in.  vit.  pipe  sewer  in  .Tef- 
ferson  Ave.  from  said  culvert  to  AIl- 
ston  Way.  together  with  constructing 
of  concr.  catchbasin  and  manhole.  Imp. 
Act  1911.  Cert,  check  10%  payable  to 
city  required  with  each  bid.  C.  L. 
Huggins,  City  Engineer, 


LOS  ANGELES,  Cal. — Until  11  a.  m., 
Oct,  17.  bids  will  be  received  by  .Su- 
pervisors of  Los  Angeles  County  for 
paving  Firey  Ave.  trom  Covin."v  ''Ivrt. 


SACRAMENTO,  Cal. — Until  Oct.  13, 
9  1).  m.,  bids  will  be  received  by  M.  J. 
Desmond.  City  Clerk,  for  improving 
.Sacramento  Blvd.  from  sewer  in  place 
in  9th  Ave.,  to  14th  .Vve..  by  construct- 
ing vit.  pipe  sewer  with  42  6-in.  vit. 
wye  branches.  7  concr.  manholes;  12th 
.\ve.  from  point  10  ft.  east  of  37th  St., 
north  680  ft.  cast  of  Sacramento  Blvd., 
by  constructing  vit.  pipe  sewer  with 
27  6-in.  vit.  wye  branches.  4  concr. 
manholes;  38th  St.  from  manhole  in 
place  in  12th  Ave.  to  point  400  ft.  north 
by  constructing  vit.  pipe  sewer  with 
It  6-in.  vit.  wye  branches,  1  concr. 
manhole.  Cert,  check  10%  payable  to 
city  required  with  each  bid.  Albert 
Givan.   City  Engineer. 


SAN  FRANCISCO. — Recommendation 
made  to  Supervisors  that  city  pay  one- 
half  the  cost  of  paving  San  Jose  Ave. 
from  Sickles  to  Ottawa,  total  estimat- 
ed cost  $58,000;  also  recommended  that 
city  pay  entire  cost  of  grading  the 
street.  $10,000.  Supervisors  have  au- 
thorized the  immediate  paving  of  Cas- 
tro St.  bet.  IVtb  and  19th,  city  to  pay 
half  the  cost.  $11,000.  M.  M.  O'Shauh- 
ness.v,   City   Engineer. 


SACR.\MENTO.  Cal.  —  McGillivray 
Construction  Co..  Capitol  Nat.  Bank 
Bldg..  Sacramento,  awarded  contract 
by  City  Commission  to  improve  Santa 
Cruz  Way  from  5th  to  8th  Aves.  by 
constructing  concr.  curbs  and  gutters, 
2  cast  iron  gutter  drains  connecting 
same  with  6-in.  vit.  sewer  pipe,  grad- 
ing and  paving  with  5>4  in.  of  asph, 
concr. 

J.  W.  Terrell.  1111  29th  St..  Sacra- 
mento, awarded  contract  to  improve 
alley  bet.  Y  and  Burnett  Way.  24th  and 
25ih  iSts..  by  constructing  vit.  pipe 
sewer  with  17  6-in.  vit.  wyes.  Albert 
(Jtvan,   City   Engineer. 


SAN  RAF.\EL.  Marin  Co..  Ca'. — San 
liafael  Improvement  Club  .'.vi:i  ask 
bids  for  improving  Cemetery  Rd.  from 
.1  ftt.  in  San  Rafael  to  the  county  line; 
estimated  cost  $2.S00.  Bids  will  be 
taken  by  H.  K.  Brainerd,  City  Engi- 
neer   of    San    Rafael. 


SAN  FR.4NCISCO, — City  Engineer 
Jl.  M.  O'Shaugbnessy  completes  speci- 
fications for  improving  ;Pomona  St. 
bet.  Hayview  and  Thornton  Aves.,  in- 
volving 5036  cu.  yds.  cut:  166  cu.  yd.s. 
nil:  2157  lin.  ft.  concr.  curbs;  21.799 
SI.,  ft.  asph.  concr.  and  2,000  sq.  ft. 
mncr  pavement:  833  sq.  ft.  art.  stone 
sidewalks;  5  brick  catchbasins;  131  lin. 
ft.    10-;n.   vit.   pipe   culverts. 


SANTA  ROS.\,  Sonoma  Co.,  Cal. — The 
following  bids  were  received  on  Sep- 
tember 30th  by  W.  W.  Felt.  County 
Clerk,  for  constructing  Section  E. 
(luerr.eville-.Icnner  highw-ay  in  Fifth 
Srpervisorial  District  3,46S  ft.  or  .63 
mile    long: 

(1)  I5xcavating,  (2)  12-in.,  15-in.  and 
IS-in.  pipe;  (3)  gravel,  per  cubic  yard: 
(1)  concrete  in  form;  (B)  concrete  in 
form:  (3)  a  trestle;  (B)  trestle  per 
1000   f!, 


.A..  J.  Fairbanks.  Willits:  (1)  $1.00. 
(2)  $1,25,  $1.50,  $2.00;  (3)  $2.50,  (4) 
A  $30,  B  $35;  (5)  A  80,  B  $40. 

Conners  &  Hansen  (1)  $1.40;  (2) 
$1.50,  $1.50.  $2.00;  (3)  $4.50;  (4-a)  $44; 
(b)    $40;   (o)    $80. 

The  contract  was  awarded  to  A.  J. 
Fairljanks. 

Estiitiate  of  R.  Press  Smith.  County 
Engineer   (a)    $7,540;    (b)    $8,920. 


BAKERSFIELD,  Kern  Co.,  Cal. — The 
Supervisors  voted  to  transfer  to  state 
highway  commission  $50,000  for  con- 
struction of  the  Cuyama  highway  to 
connect  Kern  and  Ventura  counties. 


SAN  P"I;ANCISC0.— Until  Oct.  19,  3 
p.  m.,  bids  will  be  received  by  Board 
of  Public  Works  for  constructing  rein- 
forced concrete  fire  cistern  at  Lake- 
view  and  Josiah  Aves.;  cistern  will 
have  a  capacity  of  75,000  gallons. 
Plans  may  be  had  from  City  Engineers 
oPice.    3rd   floor.    City   Hall. 


OAKLAND.  Cal. — Until  Oct.  24,  W 
a.  m..  bids  will  be  received  by  Geo.  E. 
Gross,  County  Clerk,  for  constructing 
a  well  sump  and  water  gallery  for 
water  supply  at  the  County  Hospital 
near  San  Leandro.  Cert,  check  10% 
payable  to  County  Clerk  required  with 
each  bid.  Spec,  on  file  in  office  of 
clerk. 


CALIFORNIA.  —  Following  are  ap- 
proximate quantities  of  materials  re- 
quired for  projects  which  the  Stat.- 
Highway  Commission  will  open  bid.-i 
Oct.  17: 

Lassen  County,  between  the  westerly 
city  boundary  and  Pine  St.  in  Susan- 
ville  (II-Las-29-B).  about  0.2  miles  in 
length  to  be  graded:  2000  cu.  yds.  ex- 
cavation without  classification;  10  cu. 
yds.  Class  "A"  Portland  cement  concr. 
(culverts  and  monuments);  50  lin.  ft. 
12"  and  110  lin.  ft.  18"  corrugated  met- 
al pipe;  11  monuments.  Commission 
will  furnish  reinf.  steel,  corrugated 
metal    pipe   and  cement. 

Tuolumne  County  .between  westerly 
boundary  and  one  mile  north  of  Key- 
stone (lll-Tuo-13-A).  about  9.4  miles 
in  length,  to  be  paved  with  Portland 
cement  concrete:  14,000  cu.  yds.  ex- 
cavation without  classification;  11.500 
cu.  yds.  Class  "A"  Portland  cem.  concr. 
pavement.  Commission  will  furnish  ,, 
cement  and  a  portion  of  the  sand  and  ^ 
coarse  aggregate  for  concrete  in  stock- 
piles along   the   work. 

EUREKA.  Humboldt  Co..  Cal. — F.  L. 
Hufford  of  Yorick  at  $3.45  a  yard 
awarded  contract  by  Supervisors  for 
crushing,  hauling  and  spreading  2000 
cubic  yards  or  more  of  rock  on  County 
road  between  Orick  and  Bald  Hills, 
Itoad  District  No.  5:  rock  to  be  spread 
with  a  dump  spreader  and  job  com- 
pleted by  Nov.  1.  Englehart  Paving- 
&  Construction  Co.,  Eurekn,  only  other 
bidder  at  $4  a  yard.  A.  J.  Logan, 
County  Surveyor. 


WATTS.     Los    Angeles    Co..     Cal. — B. 
D.   Baucus,    173   W.    43rd   St..  Los  Ange- 
les,   submitted    a    bid    for    constructing 
curb  and  sidewalk  on  7  streets,  involv- 
ing  about    117,000   sq.    ft.    sidewalk   and 
17.000  ft.  curb  and  for  grading  and  oil- | 
ing  Myrtle  Ave.  at  70c  ft.  for  curb.  24c  J 
sq.    ft.    for    walk    and    $2.65    lin.    ft.    for  * 
grading   and   oiling.      Taken    under   ad-     . 
visement    until  Oct.    II.  ,' 


LOS  ANGELES.  Cal.— W.  D.  McCray. 
424  .-\merican  Bank  Bldg..  Los  Ange- 
les, awarded  contract  at  $74,400  for 
paving  Haskell  and  other  streets, 
•ibout  1.3S  mi.  La  Canada,  in  Road 
Imp.  Dist  No.  191,  with  5-in.  cem. 
<-onf-.  Rids  noted  issue  Sept.  JO.  Bid 
of  Fleming  Constr.  Co.  reported  at 
fTO.OOO   should  have   been   $75,000. 


^i 


Saturday,      October      8, 


1921 


BUILDING     AND     ENGINEERING     NEWS 


19 


LOS  AXGELES.  Cal— An  ordinance 
of  intention  to  construct  the  Arroyo  de 
hi  Sacatela  storm  drain,  comprising 
about  41.5  mi.  of  storm  sewers,  in- 
cludins  the  main  line,  which  extends 
from  Madison  Ave.  and  Temple  St.  to 
outlet  south  of  Pico  St.  5.17  mi.  has 
been  passed  by  the  City  Council.  The 
«orl<  will  b..-  done  under  the  Vrooman 
Act  and  about  three  months  will  be 
required  for  the  final  procedure  before" 
«  call  for  bids  can  be  issued.  The  cost 
will  be  approximately  $2,500,000.  Final 
quantities  and  estimates  have  not  yet 
been   completed. 


SACr.AME.XTO,  Cal.— State  High- 
way Commission  is  completingr  sp«cifi- 
■  cations  for  the  higrhway  between  Au- 
burn and  the  junction  of  the  Grass 
Valley  road,  about  2  mi.  from  Colfax; 
nil!  be  IS  mi.  long  and  will  cost  ap- 
imately    $400,000. 

Commission    has    ordered    esti- 

-i    prepared    for  a    stretch   of   road 

.Middletown   and  Low  Lake,  a  dis- 

of  about   16  mi.   in  Lake  County. 

unit    will    constitute    part    of    the 

■  e  I       i;uin.«>-y     and     Lower     Lake 


.vii>K.\.\E.    Wash.— City   Council    ap- 
proves    specifications     for     down-town 
Intercepting     sewer;      estimated     cost. 
,  $375,000.      AVill    be    of    reinforced    con- 
crete construction. 


PHOKXIX.  Ariz.— H.  L.  Mosher.  415 
X.  first  St..  Phoenix,  wants  to  eet  into 
communication  with  street  paving  con- 
tractors who  win  bid  on  %  mi.  6-in. 
concr.  pavement  or  more  in  Phoenix. 


SANTA  AXA.  Orange  Co.,  Cal.— Un- 
til 11  a.  m..  Oct.  18.  bids  will  be  re- 
ceived by  Supervisors  for  resurfacing 
the  4-,in.  concr.  pavement  on  Los  Ala- 
initos  Blvd.  with  6-in.  and  5-in.  concr. 
and  99.000  lbs.  reinf,  steel.  Cert,  check 
or  bond  for  5%.  Plans  and  spec,  may 
be  obtained  from  County  Engineer  J. 
L.  McBride  on  deposit  of  $3.  J.  JI. 
Backs,   County  Clerk. 


.  SAXTA  KOSA.  .Sonoma  Co..  Cal. — 
NA.  .1.  Fairbanks.  Willits.  at  $9,166.50 
'  awarded  contract  by  Supervisors  to 
construct  Section  E.  Guemeville-Jen- 
ner  highway  in  5th  Super.  Dist..  ap- 
prox.  .65  mi.  long.  Conners  &  Hansen. 
Santa  Rosa,  approx.  $12,000,  only  other 
bidder.     R.   Press  Smith,  County  Engi- 


NTIXOTO.X      BEACH,      Cal— Pro- 

:..;»  for  widening  Fifth  St.  have 
1  started  by  the  City  Trustees.  City 
ineer    C.    R.    Sumner   estimates    the 

at  $15,950.  involving  17,000  sq  ft. 
ncr.     3000     lin.     ft.    curb.     18,000    sq. 

■lewalk.  culverts,  moving  build- 
>  nd   incidentals. 


PETALUIIA,  Sonoma  Co.,  Cal. — City 
Engineer  X.  S.  Frost  preparing  speci- 
fications for  sewer  in  Fourth  St.  from 
C  to  B   Sts 


.•^TOCKTOX.  San  .Joaquin  Co.,  Cal. — 
City  Council  declares  intention  to  con- 
struct concrete  sid.walks  6  ft.  wide.  4 
In  thick  in  north  side  of  .lackson  St. 
oppo.oite  lot  6  blo.k  83.  south  of  Mor- 
mon channel.  VV.  B.  Hogan.  City  En- 
gineer. 


BEUKELEY,  Al.imeda  Co.,  Cal. — Un- 
til Oct.  IS.  10  a.  m..  bids  will  be  re- 
ceived by  E.  M.  H.inn.  City  Clerk,  for 
Improving  east  half  of  Grant  St.  from 
Rose  St.  80  ft.  northerly  by  construct- 
ing concr.  curb.i  and  gutters,  cement 
sidewalks,  paving  with  oil  macadam. 
Imp.    Act    1911. 

Separate  bids.  .M.ime  date,  for  con- 
structing cement  slilewalks  In  portions 
of  Harrison.  fJilm.'in,  Camelia.  Page. 
Cedar  and  other  streets.  Imp.  Act 
1911.  Cert,  check  10%  payable  to  city 
required  with  each  bid.  0.  L.  Huggins, 
City    Engineer. 


X.APA.  -N  ipa  Co..  Cal. — Mrs.  E.  E. 
O'Brien,  11:  :tinez,  at  $12,090.70  award- 
ed contract  iiy  Supirvisors  for  gradinir 
a  portion  of  the  county  road  in  upper 
Chiles  Valley,  between  the  Henrv 
Chiles  house  and  the  supervisorial  dis- 
trict line  between  Districts  2  and  -3.  a 
distance  of  3.2  miles.  Other  bidders 
were:  John  Cogo.  $17,891.36:  Galbraith 
«-  .lanes,  $17,964.80;  R.  J.  Blanco.  $13,- 
806.70.     Edw.  P.  Ball.  County  Surveyor. 

RICHMOND,  Contra  Costa  Co.,  Cal.— 
Following  bids  reciived  and  taken  un- 
der advisement  by  Council  for  improv- 
ing 2nd  St.  from  A.  T.  &  S.  F.  right- 
of-way  to  Cutting  Blvd.  by  grading, 
paving  with  2-course  asphaltic  con- 
crete 5  in.  thick,  constructing  con- 
crete curbs  with  galv.  st^el  curb  bars 
concrete  gutters,  sidewalks  and  drive- 
ways, open  drains,  wing  walls  and  por- 
tals, corru.  iron  or  steel  culverts  and 
vit.  sewer  pipe:  L.  L.  Page,  Richmond. 
$25,980;  F.  W.  Bilger.  $24.71S.79;  S.  C. 
Rogers.  $25,769.33:  Municipal  Improve- 
ment   Co..    357    12th    St..   Oakland.    $24.- 

M.4RTI.XEZ.  Contra  Costa  Co..  Cal  — 
Mrs.  E.  O'Brien,  Martinez,  at  $1S]2 
awarded  contract  by  Supervisors  for 
paving  Sec.  .Xo.  3  of  Div.  23.  that  por- 
tion of  unpaved  road  bet.  the  east  end 
of  Crockett  and  the  State  Highway, 
a  distance  of  2364  ft.  R.  R.  Arnold, 
Count.v    Engineer. 


YUBA  CITY.  Sutter  Co..  Cal.— M.  C. 
Hilliard.  Sacramento.  at  $14,335.75 
awarded  contract  by  Supervisors  for 
constructing  the  Bunce  lateral,  from 
the  Bunce  tract  to  the  southerly  lim- 
its of  Yuba  City,  to  be  paved  with  re- 
inforced loncrete,  15  ft.  wide,  5  in. 
thick.  0.50  of  a  mile  long,  involving 
2100  cu.  yls.  excavation;  10  lin.  ft.  54- 
in.  corrugvted  metal  pipe:  12  cu.  yds. 
concrete  bcadwalls;  625  cu.  yds.  rein- 
forced coi-crete  pavement;  400  lin.  ft. 
guard  rail.  Contractor  to  furnish  ma- 
terials. 

Chesson  &  Lilly,  Marysville.  at  $5040 
awarded  contract  fbr  Lincoln  Lateral 
from  Lincoln  school  to  Rurice  lateral, 
to  be  of  crushed  rock  or  Butte  House 
rock  (approx.  1600  cu.  yds.)  15  ft. 
wide,  5  in.  thick.  0.8S  miles  in  length. 
Contractor  to  furnish  materials.  Edw. 
von  Geldern.  County  Engineer. 


STATK     '\V-ATER     COM.>IISSIO.\' 


SAN  Flt.AXi'lSCO  — Following  per- 
mits granted  by  State  Water  Commis- 
sion, New  Call  BIdg..  between  July  28th 
and   August    31st: 

Permit  No.  898  (Shasta  Co.)  Guy  T. 
Wayman.  18t;  cu.  ft.  per  sec.  from  Fall 
River.  Shasta  County,  for  irrigation  of 
15,680  acres.  Diversion  by  means  of 
canal  7  miles  long.  Estimated  cost 
$240,000. 

Permit  Xo.  899  (Shasta  Co.)  Guy  T. 
Wayniaii.  San  Francisco.  Cal..  54  cu. 
ft.  per  SfC.  from  Fall  River,  tributary  of 
Pitt  River,  .Shasta  t'ounty,  for  agri- 
cultural purposes.  Diversion  by  means 
of    canal.      llsiimated    cost    $60,000. 

Permit  No.  905  (San  Diego  Co.)  Snn 
Dieguito  Mutual  Water  Co..  San  Di- 
eguito.  Cal..  8  cu.  ft.,  per  sec.  from 
Escondido  Creek.  San  Diego  Co.  for  ir- 
rigation of  86011  acres.  Diversion  by 
means  of  San  Elljo  pipe  line  and  San 
Eltjo  Reservoir.  Estimated  cost  $250.- 
000. 

AI'PMCATION 

Following  appliraiions  were  filed 
with  Commission  during  (he  month  of 
August  for  permits  to  appropriate 
water: 

Application  No.  24B3  (Lassen  Co.) 
John  B.  Lamb.  572  So.  4th  East  Street. 
Salt    Lake  City.   Utotl.     2000  cu.   ft.   per 


sec.  from  Eagle  Lake?  Loesen  County. 
for  irrigation  of  200.000  acres.  Diver- 
sion  by  means  of  ditches. 

Application  No.  2467  (El  Dorado  Co.) 
City  of  Sacramento.  SacraDi.-nio.  Calif. 
150  cu.  ft.  per  sec.  direct  diversion  and 
32.000  ac.  ft.  per  annum  storage  from 
South  Fork  of  Silver  Creek,  tributary 
of  South  Fork  American  River.  El  Do- 
rado ''ounty,  for  power  purposes. 
.Amouia  of  power  to  be  developed  11.- 
."iOO  t.  h.  p.  Diversion  by  means  of 
•  anal  6  miles  long. 

Application  No.  2468  (El  Dorado  Co.) 
City  of  Sacramento.  Sacramento.  Calif. 
•ffiO  cu.  ft.  per  sec.  direct  diversion  and 
90,000  ac.  ft.  per  annum  storage  fi  oni 
Silver  Creek.  tril)Utary  of  S-'o.  Fork 
American  River,  El  Dorado  County,  for 
power  purposes.  Amount  of  power  to 
be  developed  110,000  t.  h.  p.  Diversion 
b.v  means  of  main  canal  7'/i  miles  long. 
.Application  No.  2469  (El  Dorado  Co.) 
City  of  Sacramento.  Sacramento.  Calif. 
"•«'.<  cu.  ft.  per  sec.  direct  diversion  and 
90,000  ac.  ft.  per  annum  storage  from 
S'lver  Creek,  tributary  of  .South  Fork 
.\mcrican  River.  El  Dorado  County,  for 
municipal     purposes.  Diversion    , .  by 

means  of  aqueduct  60   miles  long. 

Application  No.  2470  (El  Dorado  Co.) 
City  of  S-acramento.  Sacramento.  Calif. 
250  cu  ft.  per  sec.  direct  diversion  ahd 
90.000  ac.  ft.  per  annum  storage  from 
Silver  Creek,  tributary  to  South  Fork 
of  American  River.  El  Dorado  County, 
for  power  purposes.  Amount  of  power 
to  be  developed  18.700  t.  h.  p. 

Application  No.  2472  (Riverside  Co.) 
Temescal  Water  Co..  Corona  Calif.  20fi0 
acre  ft.  per  annum  storage  from  Indian 
Creek,  tributary  of  Temescal  Creek. 
Riverside  County,  for  irrigation  of  S0()0 
acres.  Diversion  by  means  of  ditches 
and  iiipe  line  3000  ft.  long.  Estimated 
cost.  $12,000. 

.Application  No.  2479  (El  Dorado  Co.) 
City  of  Sacramento.  Sacramento.  Calif. 
200  cu.  ft.  per  sec.  direct  diversion  and 
45.000  ac.  ft.  per  annum  storage  from 
Little  South  Fork  Rubicon  River.  El 
Dorado  (^ounty  fcir  power  i>urposes. 
Amount  of  power  to  be  developed  54.000 
t.  h.  p.  Diversion  by  means  of  tunnel 
and  ditch. 

-Application  .Xo.  24SO  (El  Dorado  Co.) 
City  of  Sacramento.  Sacramento  Calif. 
150  cu.  ft.  per  sec.  direct  diversion  and 
5000  ac.  ft.  per  annum  storage  from 
Rubicon  River,  tributary  of  Middle 
Fork  American  Kiver.  EI  Dorado  Coun- 
ty, for  power  purposes.  Diversion  by 
means  of  ditch   7   miles  long. 

Application  No.  2481  (El  Dorado  rn.l 
City  of  .Sacramento.  Sacramento.  Calif 
70  ou.  ft.  per  sec.  direct  diversion  and 
42.000  ac.  ft.  per  annum  storage,  from 
Gerle  Creek,  tributary  of  South  Fork 
Rubicon  River.  EI  Dorado  County,  for 
power  purposes. 

Application  No.  2482  (San  Benito  Co.) 
Wm.  Newmann  and  Dave  Hirstel.  San 
Francisco.  Calif.  300.000  ac.  ft.  per 
annum  storage  from  San  Benito  Creek 
and  twelve  small  stream.s. .  namely. 
James  Creek:  unnamed  creek  In  Devils 
Canyon;  Rock  Springs  Creek;  unnamed 
north  branch  of  Rick  Springs  Creek; 
unnamed  South  Fk.  of  creek  in  Smoker 
Canyon;  unnamed  .Xo.  Fork  of  Creek  in 
Smokers  Canyon:  unnamed  creek  with 
source  near  Big  Oak  Flat:  Salt  Creek: 
unnamed  creek  in  The  Hole  ranyon; 
unnamed  creek  with  source  near 
Chemise  Ridge:  unnamed  creek  with 
source  near  Chemise  Ridge  and  Tres- 
penos  Creek,  San  Benito  County.  Water 
to  be  used  for  irrigation  of  150.000 
acres.  .Diversion  by  means  of  canal 
50  miles  long. 

.\liplication  No.  24S3  (San  ne-iito  and 
Monterey  Cos.)  Wm.  Newmann  ,  and 
Dave  Hirstel.  San  Francisco.  Calif. 
100,000  acre  ft.  per  nnpum  storage  from 
Lewis  Creek  .San  B-niio  and  Monterey 
•  ounlies.  and  a  number  f-(  eteeks  trib- 
utary to  Lewis  Creek.  namel.v.  unnamed 
creek  with  source  in  See.  :tfi.  T.  19  S.. 
R.  II  E.:  unnamed  creek,  source  in  Sec. 
;'.5.  T.  19  S.  R.  11  E.;  unnamed  East 
branch  of  <.-reek  with  source  In  Sec.  15. 
T.  19  S.  R.  11  E.;  unnamed  creek  with 
srurre  fn  Sec.  9.  T.  10  S..  R.  II  E.;  un- 
named branch,  of  creek  wiib  source  In 
Sec.  17.  T.  19  S„  R.  II  E:  unnamed 
branch  of  creek  with  source  In  Sec.  7. 
T.  19  S..  R  11  E  :  ui'named  creek  with 
source  at  Hepsedam  Park:  unnamed  S-o 
Fork  of  San  Lorenzo  freik  Water  to 
be  used  for  irrigation  of  I50.00ci  acres. 
Diversion  by  means  of  canal  35  miles 
long. 

(Continued    on    Page    31) 
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Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  CONTRACTS 


SAN  FRANCISCO    COUNTY 


The    following 
contracts   tor  thi 


No 

Owner 

Contractor 

Amt. 

21SB 

Monsoii 

Owner 

4000 

2l,r,7 

Uenhaid 

Owner 

840(1 

2IS8 

FrediaiM 

Guisti 

800 

21 5» 

VV,<indtc 

Hogrefe 

7000 

211)0 

Hinz 

Owner 

2000 

2161 

Tisconiia 

Owner 

2450 

2162 

Welsh 

Owner 

15000 

216:i 

Keinhnrt 

Lewis 

6000 

2164 

C  hand  er 

Mangles 

11200 

2165 

Lindenian 

Lindeman 

GlOO 

2166 

Horn.- 

Becker 

690 

2167 

St  rah 

Carlson 

726 

2168 

Gleas&M 

Falvey 

16000 

216K 

Same 

Same 

24000 

2170 

Maye-;: 

Sass 

950 

2171 

Bowmai 

Mori 

300 

2172 

Dietel 

Owner 

500 

2173 

Goodn-.an 

Moonev 

980 

2174 

Kolbj 

Owner 

2000 

2175 

Morbi  . 

Morbio 

3900 

2176 

Persso.i 

Owner 

850 

2177 

Calif.    lnv.st 

Owner 

40000 

2178 

Harrington 

Owner 

3D00 

2179 

Collopy 

Adler 

10000 

2180 

Waterhouse 

Vogt 

148  1 

2181 

Larseii 

Larsen 

9500 

2182 

.Tan.ssen 

Owner 

,!300 

2183 

Orsi 

rasqualetti 

.iOO 

21S4 

Missian 

Diestel 

lOOi'fi 

2185 

Morris 

Owner 

6S0O 

21S6 

Manufacturers'            Owner 

30000 

2187 

Steigei 

Owner 

1000 

2188 

McLaughlin 

McLaughlin 

500 

218a 

Brocks 

Hogberg 

700 

2190 

Macdonough 

Barrett 

3287 

2191 

Helgeson 

Owner 

7000 

2192 

Macdonough 

Barrett 

32S7 

2193 

Cames 

IteiUy 

500 

2194 

Marini 

Polati 

550 

2195 

Bjorkman 

Nelson 

4000 

2196 

Smith 

Owner 

500 

2197 

Huettr 

Boxton 

15000 

2198 

Smith 

Sandberg 

600 

2199 

Osborne 

Osborne 

12000 

2200 

Di    Ba:  i 

Frank 

122.i 

2201 

Mendell 

Merritt 

600 

2202 

Harris 

Owner 

500 

2203 

Brotrel 

Tarbitt 

3000 

22114 

Ander.  on 

Owner 

9000 

2205 

Levi 

Barrett 

800 

2206 

Ebey 

Merritt 

?00 

2207 

Grimes 

Owner 

1000 

2208 

Biller 

Phoenix 

600 

2209 

Curran 

Scott 

1213C 

2210 

Parker 

Olsen 

8600 

2211 

Pac.   States 

Hjul 

5000 

2212 

Dimmer 

Owner 

4000 

2213 

Hinz 

Owner 

15000 

2214 

Miller 

owner 

400O 

2215 

McDonald 

Owner 

4000 

2216 

Osflund 

Ostlund 

500 

2217 

Schult 

Koenig 

1500 

2218 

Allio 

Owner 

3500 

2219 

Dolan 

Inlaid 

2300 

Correction      in    .\ki 

le      iinil   Aildr;^ 

ss      of 

Contrat'tor. 

Rlf^rOKDISD 

FLOORING 

(2151)      N     VALLEJO    —     E     Bur 

h.ina-i. 

6000      feet   hardwood      (loorin 

g      for 

apartment    liou 

se. 

Owner— E.    H.    Hilc 

ebrand,    68    P( 

SI    S',., 

San   Francisco. 

Architect- — None, 

Contractor — Inlaid 

Hardwood    C 

J.,  56315 

Geary  St.,  San 

Francisco. 

Filed  Sept.  29,  '21. 

Dated  Sept.  1 

J,  '21. 

Accepted     , 

,»1.-    " 

TOTAL  COST 

?15_IJ 

Bond,    limit,    forf< 
cations,    none. 


it.    plans    and    specih- 


Correotion — A  rehitrcCs     Name     Oniiltt-il 

LATHING,   ETC. 

(2153)      NE   NEW   MONTGOMERY   AND 
Mission.       Metal     lathing    and     fur- 
ring  for    exterior    walls,    suspended 
ceilings,    etc.,    for    Crossley   Bldg. 
Owner — A.  Aronson,  Louis  Metzger  and 

Louis    Schoenberg. 
Architect  —  Mel.    1.    Schwartz,    Nevada 

Bank   Bldg..    San    Francisco. 
Contractor — National    Lathing   Co.,    Mo- 

nadnoc'k   Bldg.,   San  Francisco. 
Filed  Sept.   29,   '21.      Dated  Sept.   26,   '21. 

14    of    work    completed ?2887.50 

Completed    and    accepted 2887.60 

Usual     35     days 1925.00 

TOTAL  COST,  $7700.00 
Bond,  none.  Limit,  30  days.  Forfeit, 
plans  and  specifications,  none. 


lid  Addr 


Correction      in    Nni 
C'ontractor. 

HAKDWOOD    FLOORING 

(2076)      BUSH    near   Taylor.      All    w 

for  hardwood  flooring  in  apartm 

house. 
Owner — Jas.    Welsh,   597   20th   Ave.,   I 

Francisco. 
Architect — None. 
Contractor — Inlaid    Hardwood    Co.,  5 

Geary  St..  San  Francisco. 
Filed  Sept.  26,  '21.     Dated  Sept.  12,  ': 

Payments   every   Friday  of 

Balance    on    completion     

TOTAL  COST,  $1 
Bond,  limit,  forfeit,  none.  Plans  i 
specilications.    none. 


\V      22nd 
basement 


PERMITS 

KESIDE.NCH 

(2156)      S   C'ABRILLO      107-( 

Ave.        Two-story      and 

frame  residence. 
Owner — R.  Monson,   Care  Architect. 
Architect — Martin    Sheldon.    110    Sutter 

St.,    San  Francisco. 
Day's    work.  $4  00(1 


STORB:-  and   FLAT    BLDG. 

(2157)  SW  CABRILLO  AND  TENTH 
Ave.  Two-story     and     basement 

tram.e  market  (store  and  flat.) 

Owner — Otto  E.  Donhard,  711  11th  Ave., 
San  Francisco. 

Architect — None. 

J')ay's    work.  $8400 


ALTERATIONS 

(2158)  1039  CrUEEN.  Re-arrange  en- 
trance for  flats  and  add  sleeping 
porches. 

Owner — (}.  Frediani.    Tremises. 

Architect — None. 

Contractor — S.  A.  (Juisli,  617  Sansome 
St.,  San  Francisco.  ^-oOO 


vh: 


\ME   STORES 

i9)      NE      IRVING      AND      EIGHTH 

Ave.  One-story  and  basement  frame 

(5)  stores. 
:K'r — Mrs.     Wandte,     1452     6th     Ave., 

San  Francisco. 

hltect — Edward       E.       Young,       251 

Kearny  St..  San   Francisco. 

liaclor  —   Herman       Hogrefe,       u.. 

Li'avcnworlh   St.,  San  Francisco. 

$7ono 


ALTERATIONS 

(216i/)      SE    MARKET       AND       FIFTTI. 

Ke-arrange    partitions,      etc.,       for 

mlllinary   shop. 
Owner — Tlinz  &  Landt,  5lh  and  Market. 

Sts„  San  Francisco. 


Architect — Will   H.   Toepke,   942   Market  j 

St,,  San  Francisco. 
Day's   work.  .$2000 

RESIDENCE 

(2161)  N  CABRILLO  70  E  Twenty- 
third  Ave.  One-story  and  basement 
frame  residence. 

Owner — Domonic  Tiscornia,  83  Meda 
Ave.,  San   Francisco.  , 

Architect — None.  ' 

Day's  work.  $2450  I 


APARTMENTS  I 

.(2162)   N    SEVENTEENTH   200   Ej 

Dolores.      Three-story      and      base-  I 

ment    frame    (6)    apartments.  [ 

Owner  —  J.    Welsh,    68    Post    St.,      San 

Francisco. 
Architect  —  Mathew   O'Brien.      68    Post 

St.,    San    Francisco. 
Day's    work.  $15,000 


RESIDENCE 

(2163)      W    DEWEY    BLVD.    460    N    Pa- 

checo.        Two-story   and      basement 

frame  residence. 
Ow-ner — C.  E.   Reinhart,   17th  &  Kansas 

Sts..    San    Francisco. 
Architect — None. 
Contractor — H.    C.    Lewis,    68     Post    St., 

San  Francisco.  $6000 


RECORDED 

RESIDENCE 
(2164)      LOT      19    BLK      2.    St.      Francis 
Wood.     All  work  for  two-story  and 
basement    frame     residence. 
Owner — D.   B.   Chandler,   22   Battery  St., 

San    Francisco. 
Architect— Walter      C.      Falch,      Hearst 

Bldg.,  San  Francisco. 
Contractor — Wm.  J.  and  H.  C.  Mangels 

4792  Mission   St.,  San  Francisco. 

Filed    Oct.    1,    '21.      Dated    Sept.    29,    '21, 

Frame  up  and   roof  boards  on..  $2800 

Brown    coated    2800 

Completed  and  accepted 2800 

Usual    35    days 2800 

TOTAL  COST,  $11,200  : 
Bond,  $5600.  Sureties,  Mrs.  Dora  i 
Mangels  and  Annie  L.  Kohlbecker.  i 
Limit,  90  days.  Forfeit,  $5.  Plans  and  1 
specifications    tiled.  ! 

NOTE: — Permit      reported      Sept.    21,1 
1921,    No.    2011.  I 


BUNGAI.,OW 

(2165)      E   TENTH   AVE    200  N  Anza  N 
25xE    120.      All    work   for   one-story 
bungalow. 
Owner — H.   O.    Lindeman,   232    Anza    St., 

San    Francisco. 
Architect — None. 

Contractor — W.    11.    Lindeman,    530   Bal- 
boa St,.  San  Francisco. 
Filed   Oct.    1,   '21.      Dated   Sept.    22,  "21. 

Frame    up   and    enclosed $1276 

Rough    plastered     1276 

Completed    and    accepted 1275 

Usual    35    days xZii 

TOTAL  COST,  $5100 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.     Plans  and   specifications  filed. 

NOTE. — Permit      reported      Sept.    20, 
1921,   No.    2004. 


tJARAGE 

(2166)      90    FAIR    OAKS    (rear).  One-' 

story    frame    private    garage. 

Owner — A.  F.  Home,  Premises.  i 

Architect — None.  ' 
.  ontractor— H.  A.  Becker,  3444  22nd  St..  i 

t-an    F-.-anclsco.  $690  ] 


ALTERATIONS  j 

,(2167)      271*    GRANADA    AVE,       Altera- 1 

tions  Jor  living  rooms.    "  ', 
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Owner — A.  G.  Strah,  Premises. 
Architect — None. 

Contractor — Gust    Carlson.    1107    Ocean 
Ave.,  San  Francisco.  %Tia 


FLATS 

(:;16«)      SW      LAKIO      AND      TVVENTY- 

sixth  Ave.  Two-.story  and  basement 

frame  (4)  flats. 
Owner — Henry   R.   Gleason.   2254   Fulton 

St.,  San  Francisco. 
Architect — None. 
Contractor— A.  J.  Falvey,  2099  Lake  St., 

San    Francisco.  ?16.00il 

FLATS 

(2169)      S  LAKE   4«,   65   and   90   W    241  h 

Ave.     Three     two-story  and     .jase- 

ment  frame  (2)  flats. 
Owner — Annie   L.    Gleason,    2254    Fulton 

St.,  San  Francisco. 
Arcliitect — None. 
Contractor — A.     J.     Falvey.     2099     Lake 

St.,  San  Francisco.  $8000  eacn 


ALTERATIONS 

(2170)  PINE  near  Kearny  St.  Alter- 
ations and  changes  in  restaurant. 

iywner — Maye's  Oyster  House,  Califor- 
nia  Market,  San  Francisco. 

Architect — None. 

Contractor — Saas  &  Son,  134  St.  .\nne 
St.,    San    Franci.sco.  i'J:>0 


ALTERATIONS 

(2171)      2460    UNIO.N".      Construct    brick 

wall  and  cement  floor  for  dwelling. 
Owner — Mrs.  F.  Bowman,  Premises. 
Architect — None. 
Contractor — G.   Moi-l.   5   Ch.T.rIton    Court. 

San   Francisco.  $500 


GARAGE 

(2172)      384     FAIR     OAKS.       One-story 

concrete    private    garage. 
Owner — Armo     R.    Dietel,    Premises. 
Architect — None. 
Day's    work.  $500 


ALTERATIONS 

(2173)      821    FELL.    Re-arrange   present 

dwelling    for    (2)    flats. 
Owner — Mrs.    M.    Goodman,    Premises. 
Arch  Uect — None. 
Contractor — M.     Mooney,     12     Valencia 

St.,    San    Francisco.  $980 


DWELLING 

(2174)      W   FLORIDA   90    S    25th.      One 

story   and    basement    frame   dwig. 
Owner — Geo,    Kolby,    1309    20th    St.,    Sai 

Francisco. 
Architect — None. 
Days   work. 


ou 


STORES 

(2175)  N  OCEAN  AVE.  57.05  E  Gra- 
nada,     One-story    frame    (4)    stores 

Owner  —  A.  &  C.  S.  Morbio,  729  New 
Call   Bldg.,  San   Francisco. 

Architectural  Designer  — Adolph  Mor- 
bio,  New  Call   Bldg.,    S.   F. 

Contractor — .\dolph  Morbio,  New  Call 
Bldg..    S.    F.  $3900 


Owner — A.    Harrington, 

San    Francisco. 
Architect— None. 
Day's   work. 


r.9    2Cth    Ave., 


$3500   eacn 


KKCORDEID 

APARTMENTS 

(J179)      S  GEARY  82-6  E  38th  Ave  E  25 

xS    100.       All    work     for    two-story 

and    basement       frame      apartment 

building. 

Owner — George   &   Ingrid  Collopy.   51-A 

Walter  SI.,  San  Francisco. 
Plans  by  Contractor. 
Contractor — Klaus  Adler,   1908   W'ebster 

St.,  San   Francisco, 
Filed  Oct.  3,  '21.     Dated  Sept,   1,   1921. 

Frame  up  and  roof  covered $2sui» 

Brown    coated    2500 

Completed   and  accepted 250ii 

Cfual   35  days 2,tOO 

TOTAL  COST.  $10,000 
Bond,  none.  Limit,  90  days.  Forfeit, 
plans  and   speciHcations,  none. 

NOTE — Permit  also  applied  for  today 


ALTERATIONS 

(2176)  1065  SANCHEZ,  Remodel  en- 
trance  for   two   flats. 

Owner — S.   Persson.   Premises. 
Architect  —  J.    c.    Hladik,    Monadnock 

Bldg..  San  Francisco. 
Day's    work.  $850 

APARTMENTS 

(2177)  SE  SPRL'CE  AND  WASHING- 
ton.  Three-story  and  basement 
frame    (6)    agiartments. 

Owner — California  Investment  &  Fi- 
nancial   Co.,    4  18    Mills    Bldg..    S.    F. 

Architect — Alfred  Henry  Jacobs,  110 
Sutter   St.,   San    Francisco, 

Day's   work.  |40.000 

RESIDENCES 

(2178)  W  TWENTY-SIXTH  AVE  275-7 
305-7  and  335-7  N  CabrlUo.  Three 
one-story  and  basement  frame 
residences. 


ALTERATIONS 

(2180)  NW  HOWARD  423  NE  Second 
NE  90XNW  165.  Carpenter,  con- 
crete, plumbing,  hardware  and  steel 
work  for  alterations  to  sidewalk 
in  front  of  building. 

Owner — Waterhouse  &  Lester  Co.,  540 
Howard    St.,    San    Francisco. 

Architect — A.  W.  Cornelius,  Merchants 
National    Bank   Bldg.,   S.    F. 

Contractor — Alfred  H.  Vogt,  185  Steven- 
son St,,  San  Francisco. 

Filed  Oct.   3,   '21.      Dated  Sept.   28,  '21, 
When  concrete  poured  in   retain- 
ing wall    50% 

Completed     ond     accepted 25% 

Usual    35    days 25% 

TOTAL  COST.  $1487 

Bond,  $750,    Sureties,  C.  S.  Hoffman  and 

J.  S.  Davidson.     Limit,  30  days.     Forfeit, 

none.     Plans  and  specifications  filed. 


STORE  &   FLATS 

(2181)  S  BUSH  68.9  W  Taylor.  One- 
story  and  basement  brick  store  and 
(2)    flats. 

Owner — F.    L.    Larsen,    658    Bush    St. 

.Architect — C,    Rogers. 

Contractor — Larsen-Siegrist  Co.,  'iO.'> 
Claus    Spreckels   Bldg.  $9.=.o0 


DWELLING 

(21S2)       S    BALBOA    82.6    W    16th    Ave. 

One-story      and      basement     framo 

dwelling. 
Owner — E.  A.  Janssen,  402  Hearst  Bldg. 
Architect. — Plans  by  owner. 
Day's   work.  $3500 


RETAINING  WALL 

(21S3)  NO.  t.l  COLUMBUS  AVE.  Con- 
struct   concrete    retaining    wall. 

Owner — G.   Orsi,   Premises. 

Architect — None. 

Contractor — ,1.  Pasqualetti.  No.  785 
Market  St.  $500 


REPAIRS 

(2184)  NO.  3541  18TH  ST.  Repair 
fire  damage  to  gymnasium  and 
social    hall   . 

Owner — Mi.ssion    Turn    Verein,    Inc.,    No. 

24S   Russ  Bldg, 
Architect — None. 
Contractor — .John  Diestel.  No.  248  Russ 

Bldg.  $10,000 

FLATS 

(2185)  W  STH  AVE  156  S  Balboa. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — A.  T.  Morris,  No.  501   11th  Ave. 

Architect — Plans  by  owner. 

Day's   work.  $6,800 

IXDFTS 

(2186)  S\V  FIRST  &  CLEMENTINA 
Sts.  Three-storJ^  and  basement 
brick   lofts. 

Owner — Manufacturers'    Building    Cor- 
poration, Call  Bldg. 
Architect — Plans   by   owners. 
Day's  work.  $30,000 


ALTERATIONS 

I21ST)      S  EIGHTEENTH   :oo   K  Folsiom 

Extend   warehouse  over  driveway. 
Owner — Steiger  .&  Kerr  Siove   Foundry 

Co..   18th  and    Folsom    Sis..   S.    P. 
-Vrchitect — None. 
Day's   work.  $1000 

RETAI.NING  WALL 

(2188)      660-664    HOWARD.       Construct 

retaining  wall    for  w;trehouse. 
Owner — McLaughlin     Estate.     Premises. 
Architect — None. 
Contractor — .1.       L,       McLaughlin,       251 

Kearny   St.,  San    Francisco.  $50(i 


ALTERATIONS 

(2189)  W  SEVENTKK.VTH  200  — 
Howard.  Remove  Htcwall  and  re- 
build same. 

Owner — P.  C.  Brock.s,  2211!  Lincoln  A  v., 
Alameda. 

Architect — None. 

Contractor — E.  Hogberg,  ISO  .lessie  SI.. 
-San   Francisco.  $70" 


RBCOKDKl:- 

IL.\SS    C    BLDG. 

(2190)      N  BUSH  24   VV  St.  George  Alley 
W    24xN    59-6.      All    work    for   one- 
siory  Class  C  building. 
0>vner — Macdonough  Estate  Co. 
Architect — H.   C.   Baumann,   251    Kearny 

St..   .San    Francisco. 
Contractor — Barrett      &      Hilp,    Sharon 

Bldg.  San  Francisco. 
Filed  Oct.  i.  '21.     Dated  Oct.   1,  '21. 

Concrete    walls    poured $1232 

Completed  and  accepted 1232 

Usual   35  days 823 

TOTAL  COST,  ;j287 
Bond,  none.  Limit,  30  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


SHOP 

(2191)  E  BELDE.N  97.6  S  Pine,  Three- 
story    brick    studio-frame    shop. 

Owner — N.  R.  Helgesen,  No.  345  Sutter 
St.,  City. 

Engineer — Frank  C.  Kitson,  Hobart 
Bldg.,    City. 

Day's  work.  $7000 


W.AREHOUSE 

(2192)     N  BUSH  24   W  St  George  Alley, 

One-story    concrete    warehouse. 
Owner — Macdonough     Estate     Co.,     No. 

318  Kearny  St.,  San  Francisco. 
Architect — H.    C.     Baumann.     No,     251 

Kearny  St.,  San   Francisco. 
Contractor — Barrett     &     Hilp.     Sharon 

Bldg..  San  Francisco.  $3287 


.\LTERATIO.NS 

(2193)  NO.  63-65  CLAY  ST.  Change 
front  and  erect  mezzanine  floor 
for  machinery  salesroom. 

Owner — Louis  and  Frank  Games,  No. 
2S1   Bartlett  St.,   San   Francisco. 

.Architect — None. 

Contractor — P.  F.  Reilly.  .No.  180  Jes- 
sie St.,  San  Francisco.  $500 


REBUILD  PORCH 

(2194)  NO.  112  CXINNECTICUT.  Re- 
build   porch. 

Owner — G.  B.  Marini,  No.  114  Connecti- 
cut St.,  San  Francisco. 

Architect — None. 

Contractor — G.  Polati.  No.  2229  Union 
St.,  San   Francisco.  $550 


RESIDENCE 

(2195)  W  18TH  AVE  175  N  Cabrlllo. 
Two-story  and  basement  frame 
residence. 

Owner  —  Chas.  Bjorkman.  No.  1330 
Scott  St..  San  Francisco. 

Architect — None. 

Contractor— N.  J.  Nelson.  No.  1505  Bal- 
boa St.,  San  Francisco,  $4000 

ALTERATIONS 

(21<i6)  NO,  56  FREMONT  ST.  Rear- 
range office  partitions  and  cut 
hatchway   to   second   floor. 

Owner — Smith-Booth-Usher  Co,,  No.  56 
Fremont  St,.  San  Francisco. 

A  rch  i  tect — None. 

Day's  work.  $500 
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ItKSHiENC'ES 

(2197)  ■    W  SANTA  ANA  35.   75   and   155 

N.  Darien  Way.     Three  1-story  and 

basement    frame   residences. 
OvvntM-— O.  M.  Hueter,  No.  S05   Flatiron 

Bldg-.,   San   Francisco, 
Architect — Harold    G.     Stoner,     No.     61 

New    Montgomery    St.,    San    FVan- 

cisco. 
Contractor — Boxton    &    Zwieg.    No.    809 

Flatiron   Bldg'..  S.   F.  $5,000   ea. 


ALTKItATlONS 

(L;1U8)    no. -ITO-ITS  ALPINE  TERRArE. 

J<j\cava(e      for      basement:      cement 

work,    etc.,   tor  Hals, 
owner — Chas.   Smith,  ] 'remises. 
Ai'chitect — None. 
Contractor — Sandberg:    &    Essmann,    501 

4tli  St.,  San  Francisco.  $600 


STORES    AND    FLATS 

(lilUU)      NVV    CLEMENT    AND   EIGHTH 

Ave.      Two-story    frame    stores    and 
"  •     (2)    Hats. 
Owner — E.    J.    Osborne,    Trustee    for    E. 

M,    Robbins.    1300    Sacramento    St,. 

San    Francisco. 
Architect — Erie  J.  Osliorne.   593   Market 

St,.   San  Francisco. 
Day's  work,  $12.0u0 


ALTERATIONS 

CJ200)      NO,       72    COLEIUDGE,         AU<i* 

for    private    garage:     cement     floor 

and  alley  ways,  etc. 
Owner — F.  Di    Barl.    J'retnises. 
Architect — A,      W.      Richardson.      941 ',A 

Church   St.,   San    Francisco. 
Contractor — Carl     Frank,     SOS     Bocana 

St;,   Siin   Francisco.  $1225 

ALTERATIONS 

(2201)       NO.     1642        HVlil':.        .\lter       for 

private   garage. 
Owner — Mr.   Merdell.    Premises, 
.\rchitf>ct — None. 
Contractor — Geo.  M.  Meirilt.  :!014  Geary 

St.,  San  Francisco,  $500 


ALTERATIONS 

(2202)      NE    .lONES    AND    POST, 
for  bakery  and  restaurant. 
Owner — Harris    Bros.,    Premises. 
.Architect — ^None. 
Day's    work. 


J500 


RESIDENCE 

(2203)      E   MEDA   AVE   292-G   .S   Delano, 

One-story       and     liasemcnl       frame 

residence. 
Owner — B.     Brotrel,     1174     Treat    Ave.. 

San    Francisco. 
Architect — None, 
Contractor — Jas,  Tarbitt.  oS6  Fair  Oaks 

St.,  San   Francisco.  $3000 


RESIDE.NCES 

2204)  N  MOHAWK  25  and  50  E 
Bertita  and  NE  Cor.  Three  1-story 
and  basement    frame    residences. 

Owner — K.  Anderson,  133  Bertita  Ave.. 
San   Francisco. 

Architect — None. 

Day's  work.  $3000  each 


REi>AlRS 

(2205)      NO.    Ill   NEW    MONTGOMERY, 

Repair  tire  damage. 
Owner — M.  H.   Levi   Co.,   Premises. 
Arctiitect — None. 
Contiractor — Barrett      &      Hilp.    Sharon 

Bidg.,    San    Francisco.  $"800 


.^iLTERATlONS 

(2206)      NO,     399     STEINER.        Remodel 

■  front  lor  social  hall. 
Owner— Mr.   Ebey,  Premises. 
.\rchitect — None. 

L'ontrnctor — Geo.  M.  Merritt.  3014  Geary 
St"  -San    Francisco.  $70  0 


ALTERATIONS 

(2207)      3020    TWKNT'i" -FIFTH.       Alter 

for   two  rooms  and   private  garage 

in    residence. 
Owner. — F.    Grimes,    Premises, 
Architect — None. 
Eiay's    work.  $100(1 


ItE  PAIRS 

(2208)  N  TOWNSEND  100  E  Third. 
Repair  and  replace  sidewalk  lights 

.Agent — John  Biller.  460  Montgomery 
St..  San   Francisco. 

.-\rchilect — .None. 

Contractor — Phoenix  Sidewalk  Light 
Co.,  Monadnock  Bldg.,  San  Fran- 
cisco, $500 

HKCOHDED 

PLUMBINC; 

(2209)  S  (JEARY  i:!7-6  W  Mason  \V 
106xS  137-6,  Plumbing  for  theatre 
building. 

0%viier — Curran    Theatre   Co. 

.Architect — Alfred  H,  Jacobs,  110  Sutter 

St.,   San   Francisco. 
Contractor — Scott    Co.,    243    Minna    St., 

San   Francisco. 
Filed  Oct.   5,   '21.      Dated  Oct,  4,  •21. 

Roughed  in $6068 

Completed     ,.,.    3034 

Usual   35  days 3034 

TOTAL  COST,  $12,136 
Bond,  $12,136.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  forfeit, 
none.     Plans  and  spetcilications  tiled. 


G.VRAGE 

1221(1)      OCEAN   AVE    S   25  —  Lakeside 
being  Lots  23  and  24  Blk  24,  Lake- 
view,     All   work  for  one-story  con- 
crete  garage  building. 
i,)wner — Jeanie    Parker,     2629     Mission 

Si..  San  Francisco. 
-Vrchitect — W.    Cuthbertson,    2265    Mar- 
ket  St.,   San  Francisco. 
Contractor — Olaf    Olsen,    2771    San    Jose 

Ave..  San  Francisco. 
Filed    Oct.    5,   ■21,      Dated   Sept.    15,   '21. 

Frame    up     $2150 

P.rown    coat    on 2150 

"ompleted    2150 

Usual  35  days 2150 

TOT.A,L  COST.  $8600 
Bond.  none.  Limit,  90  days.  Forfeit, 
none.      Plans  and  specifications  filed, 

NOTE — Permit  reported  Sept.  30,  1921 
No.  2134. 


r.K 


TAI-N'ING   WALL 

11)  W  CLAYTON  BET  CARMEL 
and  Corbett  .4ves,  Construct  rein- 
forced  concrete   retaining  wall. 

ner — Pacific  States  Savings  &  Loan 
Co. 

Sineer — J.  H.  Hjul.  No,  850  Monad- 
nock  Bldg.,    S.    F. 

itractor— J,  H,  HJ'ul.  No.  850  Mo- 
nadnock Bldg-..  S.  F.  $5000 


AUTO  WASrt.  SHOP 

(2212)     N  CLAY'  55  W  Polk.     One-story 

brick  auto  wasiiing  shop. 
O'^'ner — Dimmer      Hardware     Co.,      No. 

1715   Polk   St..   San   Francisco, 
Architect — None. 
Day's  work.  $4000 


ALTERATIONS,    ETC. 

(2213)      SE    FIFTH    &    MARKET    STS. 

General  alterations  and  repairs  for 

medical   offices. 
Owner — Hinz  &  Landt  Co.,  premises. 
Architect — Will     H.     Toepke,     No.     942 

Market   St.,   San   Francisco. 
Day's  work,  $15,000 


STORES 

(2214)      N     CLEMENT  107-6     W  Second 

Ave.     One-story  frame  (2)   stores. 
Owner — Wm.    A.    Muler.    771    9th    Ave., 

San   Francisco. 
.■Vrchitect — Thomas      Bros.,      281       Russ 

Bldg.,  San  Francisco. 
Day's  work.  $4000 


PvRSlDENCES 

(2215)  S  MISSION  125  and  150  E  Italy. 

Two    1-story    and   basement    frame 

residences. 
Owner — P.  M.  and  R.  M.  McDonald,  No. 

1049  Treat  Ave..  San  Francisco. 
.Architect — None. 
nay's  work.  $2000  ea. 


struct      bay    window      and      enclose 

porch. 
Owner — Hilder   E,   Ostlund.   Premises. 
.Vrchitect — Ostlund      &      Johnson,      1901 

Bryant  St.,  San  Francisco. 
Contractor  —  Ostlund  &  Johnson. 

Bryant   St.,   San   Francisco.  $500 


FLATS 

12217)      NW     H.4.YES     AND     CLAYTON. 

Two-story  and  basement  frame   (4) 

flats. 
Owner — Mrs.  Chas.  Schutt, 
Architect — Wm,    Koenig,   788    16th   Ave., 

San  Francisco. 
Contractor — Koenig       Bldg.       Co..       520 

Church  St.,  San  Francisco.       $15,000 


DWELLING 

(2218)  S  GENEVA  128  W  Madrid. 
One  and  one-half-story  and  base- 
ment   frame    dwelling. 

Owner — Miss  Josephine  AUio,  139  Fa- 
rallones  St.,  San  Francisco. 

Architect — None. 

Day's   work.  $3500 


HKCOUDKD 

HARDWOOD   FLOORS 

(2219)  ON  EIGHTEENTH  AVE.  near 
Anza.  All  work  for  hardwood 
floors  in  two  buildings. 

Owner — D.  J,  Dolan.  1639  Market  St.. 
San   Francisco. 

Architect — None. 

('ontractor — Inlaid  Hardwood  Co.,  5636 
Geary  St..  San  Francisco. 

Filed  Oct.   6,  '21.     Dated  Oct.   6,  '21. 
Work   to  be  paid   for  on  comple- 
tion of  each  house 

TOT.\L  COST,  $2300  or  23c  per  sq.  ft. 

Bond,    limil.    forfeit,    plans    and    specifi- 
cations,  none. 


RETAINING  WALL 

NO.  540  HOWARD  ST,  Construct  con- 
crete  retaining  wall. 

Owner — Waterhouse  &  Lester,  prem- 
ises. 

Architect — A.  W.  Cornelius,  Merchants 
Nat.  Bank  Bldg..  San  Francisco. 

Contractor — Alfred    H.    Vogt,    No.    1350 

Stevenson  St..  S.  F.  $14S7 

NOTE: — Recorded    contract    reported 

Oct.    4.   1921,   No.   2180. 


COiyiPLETION  NOTICES 


SAN    FRANCISCO    COUNTY 


ALTER.'VTiONS 

(2216)      NO.   73S   FUNSTON  .\VE.     Con- 


Recorded  Accepted 

Oct.  6.  1921 — \V"  TWELFTH  AVE  200 
N  Fulton  N  25xW  120.  Alfred  T 
Morris  to  whom  it  may  concern 
Oct.  6.  1921 

Oct.  6,  1921 — CLAYTON  NO.  1268.  E 
A  Sweeney  to  wliom  it  may  con- 
cern  Oct.    5,    1921 

Oct.  6,  1921— W  BUCHANAN  132-6 
N  California  N  33xVV  110.  Jas 
Cantley  to  M  C  Ingraham.Oct.  3.  1921 

Oct.  6.  1921 — N  MCALLISTER  162  E 
Fillmore  E  50xN  137-6.  B  Langen- 
dorf  to  L  Salomon Oct.   5,  1921..  i 

Oct.  6.  1921— N  PINE  73-1  i.i  E  Scott 
N  137-6XE  21-101,0.  Gustave  Nie- 
haum  Co  to  Ira  W  Coburn.Oct  5,  1921 

Oct,  6.  1921 — NE  BUSH  AND  HYDE 
E  195'  00"  N  137-6  W  57-6  N  10  W 
137-6  S  147-6.  St,  Francis  Hospital 
Co   to   Ira  W   Coburn Oct,    4.   1921 

Oct.  5,  1921 — NW  PINE  &  MONTGOM- 
ery  N  125xW  138-6.  Commercial 
Union  Assurance  Co  &  The  Califor- 
nia Insurance  Co  to  McGilvray  Ray- 
mond Granite  Co Oct.  4,  1321 

Oct,  5,  1921— FIFTH  AVE  No.  180  to 
186.  Chas  E  Wilson  to  whom  it 
may  concern Oct.   5.   1921 

Oct,  4,  1921— W  ST.VNYAN  231-4?4  S 
from  NW  San  Miguel  Rd  S  25  x  W 
120  Henrietta  L.  B.  Sutro  to  whom 
it    may    concern Oct,    3,    1921 
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)ct.  J.  1921— \V  STANYAN  2S3-2»i  S 
from  XW  San  Miguel  Rd  S  25  x  \V 
120.  Henrietta  L.  B  Sulro  to  whom 
it   may  concern Oct.  3.   1921 

»ct.  4.  1921— W  ST.\XYAX  513-8  ?4  S 
from  XW  San  Miguel  Rd  S  25  x 
120  Henrietta  L.  B.  Sutro  to  whom 
it    may   concern    Oct.    3.    1921 

»ot.  4.  1921— W  STAXYAX  251-3»,  S 
from  XW  line  San  Miguel  Ud  S 
25  X  W  120.  Henrietta  L.  B.  Sutro 
to  whom  it  may  concern ,  .Oct.  3,  1921 

»Ct.  4.  1921— W  STA.VYAX  360-11^,  S 
from  XW  San  Miguel  Rd  S  25  x  120. 
Henrietta  L.,B.  Sutro  to  whom  it 
may    concern     Oct.    3,    1921 

»ct.  4.  1921— W  STAXYAX  335-0^4  -S" 
from  XW  line  San  Miguel  Rd  S  25 
X  W  120.  Henrietta  L.  B.  Sutro  to 
whom    it    may    concern. .  .Oct.    3.    1921 

let.  4.  1921 — W  STAXYAX  309-l?4  S 
from  -VW  San  Miguel  Rd  S  25  x 
W  120.  Henrietta  L.  B.  Sutro  to 
whom  it  may  concern.  ..  .Oct.  3.   1921 

)ct.  4.  1921— W  STAXYAX  4SS-8=i 
S  from  XW  San  Miguel  Rd  S  25  x 
W  120.  Henrietta  L.  B.  Sutro  to 
whom  it  may  concern.  ..  .Oct.  3.  1921 

1ft  4.   1921 — W  ST.XXYAX  205-5^4    S 

|trom    XW    San    Miguel    Rd    S    25    x 

fW    120.      Henrietta   L.   B.   Sutro    to 
whom  it  may  concern. ..  .Oct.  3.  1921 
Oct.  3.  1921— W  6TH  AVE  75  S  IR- 
ving.       Edw.    and    Matilda    DreUer 

to      whom      it      may      concern 

Sept.    26,    1921 

»ct.  3.  1921— XW  PIXE  &  MOXT- 
gomery  X  125  x  W  138-6.  Com- 
mercial Union  Assurance  Co.  & 
The  California  Ins.  Co.  to  Inter- 
national Casement  Co. ..Sept.  29.  1921 

>ct.  3.  1921— E  22XD  AVE  233-4  X 
LMloa  X  33-4  x  E  120;  E  22nd  Ave 
300  X.  UllOa  X.  33-4  x  E  120.  Park- 
side  Realty  Co.  to  whom  it  may 
concern    Oct.  3.   1921 

>Ct.  3,  1921— SE  GOLDEX  GATE 
Ave  &  Jones  E  162-6  x  181-7%  SW 
159-9  W  32-10%  X  275.  Famous 
Playera-Lasky  Corp.  of  Cal.  to  Pa- 
cific     Fire      Extinguisher      Co 

Oct.    1.    1921 

)ct.  3.  1921— E  23RD  AVE  100  X 
Cabrillo  X  oO  x  E  120.  Harry  Wiss- 
man    to  Meyer  Bros Oct.  3,   1921 

>Ct.  3.  1921— SE  SIXTEEXTH  AVE 
and  Geary.  W  A  Savage  to  whom 
it   may  concern Oct.   3,    192J 

lept.  28.  1921— W  FIFTEEXTH  AVE 
175  X  Fulton  X  25xW  120.  Hermann 
Bornholdt  to  whom  it  may  con- 
cern  Sept.    28,    1921 

lept.  30.  1921— E  TWELFTH  AVE 
125  X  Fulton  N  25xE  120.  Henry 
Von  Der  Wettern  to  Roy  Galliher 
Sept.  29,  1921 

toot.  30.  1921— W  SIXTEENTH  AVE 
275  X  Balboa  25x120.  John  A  Pear- 
eon    to   whom   it   may  concern 

Sept.  30.  1921 

Jept.  30.  1921- W  FORTY-THIRD 
Ave  230  X  Fulton  N  25xW  120. 
John  BJorkman  to  whom  it  may 
concern Sept.   29,   1921 

Jept  30,  1921 — XE  ARGUELLO  BLVD 
and  Geary  No.  3650  Geary.  H  J 
Kurz  to  whom  it  may  concern... 
Sept.    30.    1921 

♦ 

LIENS  FILED 


9A\   FR.\>CISCO   COLXTT 
Recorded  Amount 

^ept.  30,  1921— W  PENXSYLVAXIA 
150  N  23rd.  The  Greater  City  Lum- 
h..r  Co  v8  C  E  Lewis 545 


RELEASE  OF  LIENS 

SAX   FR.tNCISCO   COL'.NTY 
Recorded  Amount 

IXt.  i;.  1921  — W  THIRTIETH  AVK 
237-6  S  Clement  S  30xW  120.  Uhl 
Bros  to  A  R  L.aphani  and  Theo  H 
Ljipham    557.91 


Notice  of  Non-Responsibility 

SAJr    FR.\XCISCO     COirXTT 


Oct.  6.  1921 — .N  ELLIS  137-6  SV 
Stockton  W  90x137-6.  United 
Realty  Co  as  to  Improvements  on 
properly     

Oct.  5.  1921 — X  <'ALIFORXIA.  Marvin 
Uldg..  No.  2026  California.  M  A 
Gunst  as  to  improvements  on  prop- 
ert.v    

Oct.  1.  1921— S  BUSH  112-6  E  Mason 
E  25xS  88.  Ann  Eliza  Cavanagh 
aa  to  improvements  on  property... 

Oct.  1.  1921— S  WASHIXGTOX  106-3 
E  Lyon  E  2.-)xS  127-8 'A-  Alice  C 
Cunningham  as  to  improvements 
on   property    

Sept.  30.  1921— X  FOLSOM  bet.  8th 
and  9  th.  Xo.  1222  Folsom.  X  E 
Roy  as  to  improvements  on  prop- 
erty  

Sept.  30.  1921— W  MISSION'  61-6  X 
22nd  N  45x125.  John  and  Pauline 
Tenningsen  as  to  improvements 
on    property    


REI,E.\SE    OI-    Rl  ILDIXG    CO.\TR.\CT 


.SAX     FKA.\«ISCO     COV.NTY 


Sept.  30,  1921 — Contract  Filed  Alay  17, 
1921.  X.-ilh.TiL  Mamlar  wilh  .1.  S. 
-Ma  I  loch. 


ARCHITECT'S  CERTIFICATE 


Sept.  29,  1921 — Herman  C.  Bauniann  has 
filed  his  certifioate  of  architecture 
for  San   Kraiicisoo  <_'ounty. 


.SKI'TEMBER      nrlLDIXG      SUMMARY 
FOR  S.IX   FR.\XCISCO 


Following  is  a  report  of  San  Fran- 
ci.oco  building  operations  for  the  month 
of  September,  1921,  as  shown  by  the 
records  of  the  Bureau  of  Building  In- 
spections of  the  Board  of  Public 
Works: 

Xumber  of 
Class  Permits         Est.  Cost 

"A"      4  »    368.000 

"B"    1  80,000 

"C"    13  334,250 

Frames     162  884.723 

Alterations     449  281,190 

Public     2  152,000 

Tola!      631  52.100.163 

♦ 

BUILDING  CONTRACTS 


Ai.V>li:iJA 

COUNTY 

The    following    is 

an    index    for    the 

contracts  for   this   1 

ssue: 

Xo. 

Owner 

Contractor 

Amt. 

3369 

Arthur 

Owner 

3000 

3370 

Werner 

Owner 

2000 

3371 

Cal 

Barrett 

5267 

3372 

Berson 

Petersen 

3000 

3373 

Thompson 

Owner 

500 

3374 

Robinson 

Fredricksen 

3000 

3375 

Dicky 

Walker 

3500 

3376 

Sacred    Heart 

Power 

2000 

3377 

Sidemaii 

Smith 

1884 

3378 

Skomf 

Owner 

600 

3379 

Iktda 

Santos 

700 

3380 

Chrisien.s.n 

Person 

3750 

3381 

Inder..-n<'.  nt 

Owner 

430 

3382 

Hajran 

Lyon 

475 

3383 

Majors 

Owner 

6000 

3384 

Anderson 

Owner 

3000 

3385 

Cherry 

Koski 

1500 

3386 

Riley 

Yerrick 

500 

3387 

Fenton 

Fenton 

llOOU 

3388 

Dean 

Blucher 

30iin 

3389 

Rogers 

Owner 

7000 

3390 

Yates 

Yates 

20000 

3391 

Dean 

Blucher 

3000 

3392 

Henas 

Owner 

3S00 

3393 

Cuneo 

Bertoldi 

6600 

3394 

Ho  gal 

Cushman 

2500 

3395 

Brldgewater 

Owner 

3500 

339S 

Breih 

Pickering 

400 

3397 

Moss 

Taram 

600 

Xo. 

Owner 

Contractor 

AmU 

-.'.Z'.is 

Bouleware 

Hollenbeck 

3500 

3399 

Jackson 

Owner 

2500 

3\ii(l 

Huddart 

Carson 

10000 

34IJ1 

Pantosky 

Leach 

75000 

3  102 

Western 

Austin 

34  '3 

Unnewehr 

Hambelto) 

646.''i 

3404 

Pallen 

Owner 

3750 

3  4  0.5 

M,irquis 

Owner 

it  SO 

3iue 

Melane 

Barr 

3UU0 

3III7 

Doe 

Harris 

1875 

34'ils 

Edwards 

Carr 

6UU 

34U9 

Anderson 

Owner 

3000 

3410 

Souza 

Maderus 

500 

3411 

Paiver 

Johnson 

4000 

3412 

Francis 

Owner 

2500 

3413 

Goodwin 

Woodard 

4000 

3114 

Stark 

Anderson 

11000 

3415 

Hanck 

Owner 

500 

3416 

Marquis 

Owner 

3603 

3417 

Peppin 

Owner 

16800 

341S 

Bernadon 

Marshall 

SOOU 

3419 

Zaidel 

Wooky 

90O 

3420 

Frisberg 

Owner 

2500 

3421 

Thurer 

Somniarstrom 

17000 

3422 

Hill 

Higgins 

5  SO 

3423 

Wilson 

Owner 

3500 

3424 

Gastman 

Owror 

3500 

3425 

Sykes 

Gas;man 

800O 

3426 

llorton 

Gastn-.nn 

3000 

3427 

Pond 

Waddell 

865 

3428 

Abrahamson 

Isak.-ion 

4000 

3429 

Wallace 

Owner 

500 

3430 

Gardner 

Hendricks 

4000 

3131 

Morris 

Solomon 

5000 

3432 

Guyot 

Hendricks 

9000 

3433 

Leeper 

Lessien 

400 

3434 

Olsen 

Brekke 

600 

3435 

Burback 

Clarke 

3075 

3136 

Kingsland 

Leonard 

1175U 

3437 

Stevens 

Schroder 

750 

3438 

Hany 

Kankin 

a»-> 

3439 

Schrader 

Jones 

916 

3440 

Williamson 

Owner 

600 

3441 

1st   Xat. 

McCuIlough 

400 

3442 

Mobilized 

McCullough 

.",000 

3443 

Anderson 

Owner 

7850 

3444 

Jenson 

Brown 

500 

3445 

.\meilo 

Wessel 

1146 

3446 

Dobson 

Owner 

oOO 

3447 

Viscia 

Owner 

15000 

3448 

Lantord 

Collins 

420 

3449 

.\ndreuccett 

Benassf.ii 

3,>on 

3450 

Oszdorff 

Son:;marstrcm 

11500 

3451 

FrcuJenthaul            Burrilt 

13105 

PERMITS 

DWELLING 

(3369)      .X    DELAWARE    54    W    McGee. 

Berkeley.     One-story  4 -room  dwlg. 
Owner — Chas.     E.     Arthur.    1532    McGee 

St.,    Berkeley, 
Architect — Xone. 
Days    work.  53000 


DWELLING 

(3370)      S   DWIGHT  WAY   70    E  Mabel. 

Berkeley.     One-story  5-room  dwlg. 
Owner — Chas.  V.  Werner,  2416  10th  St., 

Berkeley. 
Architect — Xone. 
Days   work.  $2000 


KILX    ETC 

(3371)  2322  FOURTH  ST..  Berkeley. 
Ue.nfurced  concrete  kiln  and  a  re- 
inforced  concrete    sawdust    hopper. 

Owner —  California  Mission  Furniture 
Company. 

-Vrchitect — None. 

Contractor  —  Barrett  &  Hilp.  Sharon 
BIdg..  San   Francisco.  55267 


DWELLING 

(3372)  E  SPAULDIXG  AVE  120  S  Ad- 
dison. Berkeley.  One-story  5-room 
dwelling. 

owner — A.  Berson.  1512  University  Av., 

Berkeley. 
.\rchitect — Xone. 
Contractor  —  Otto    H.    Petersen.     1575 

Hopkins  St.,  Berkeley.  53000 

.\LTR.\T10.VS 

(3373)  .J603  COLLEGE  AVE.,  Oakland, 
Alterations. 

Owner — Alice    M.    Thompson.    150    Ross 

St.,   San    Rafael. 
Architect — Xone. 
Days    work.  5500 
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ALTJ'JUATIONS 

(.3374)      N     CLEVELAND     AVE     100     B 

Montclanr,     Oakland.       Alter     barn 

into    dwelling. 
Owner — Judge      C.    C.      Robinson,      552 

Montclair    Ave.,    Oakland. 
.•\rchiteot — None. 
Contractor — Karl     .'^.     Frcdrioksen.     542 

Montclair   Ave.   Oakland. 

$31100 

DWELLING 

(337.'i)      NE    COR    E-T\V1':NTY-SEC0ND 

St.    and    25th    Ave.    Oakland.      Oul - 

story   u-room   dvvelliTiK- 
Owner — E.    A.    Dicky,    lolll    Lake    Shore 

Ave.,  Oakland. 
Architect — None. 
Contractor's.    C.    Walker.    3231    Bnsto  i 

Ave.,  Oakland.  $350  1 

ALMaiTlON 

(3376)      NW    FORTIETH    AND    GROV.; 

Oakland.      Addition. 
Owner — tacred   Heart    Church. 
.Architect — None. 
Contractor — J,    J.    Power,    774    20th    St.. 

Oakland.  J2000 

DWELLINO 

(J377)      SE    RIDGEWAY   -AND   BROAD- 

way,    Oaltland.       One-story    3-room 

dwelling. 
Owner — J.     Sideman.     Hotel     Touraine, 

Oakland. 
Architect — None. 
Contractor — Geo.     Smith,     3316     E-23rd 

St.,    Oakland,  $1884 

ADDITION 

(3378)      2222        SEVENTEENTH        AVl:  . 

Oakland.      Addition. 
Owner — Peter   Skomf. 
Architect — None. 
Day's    work.  _  $000 

DWELLING 

(3373)       SE    COR    76TU    AVE    &    SPEN- 

cer     St.,     Oakland,       One-story     3- 

room    dwelling. 
Owner — T.   Ikeda.   San    Francisco. 
Architect — None. 
Contractor — M,     Santos,     2003     E.     25th 

St.,   Oakland.  $700 
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DWELLING 
(3380)       E    38TH    AVE 
Oakland.     One-stori 


Agua    Vista, 
-room  dwell- 


Owner — H.     J.     Christensen,     1222'     5  th 

Ave.,    Oakland. 
Contractor — Emil      Person.      1023      54th 

St.,  Oakland.  $3750 

SHED 

(338J)      424    23RD   ST..    Oakland.     Shed. 

Owner — Independent    'Tire    Co. 

Architect — None. 

Day's  -work.  $430 

ADDITION 

(3382)  S14  31ST  ST..  Oakland.  Addi- 
tion. 

Owner — J.    Hagan. 

Architect — None. 

Contractor — L.  M.  Lyon,  527  17th  St., 
Oakland.  $475 

DWELLING 

(338^)  CAPERTON  AVE..  Piedmont. 
Two-story  frame  dwelling. 

Owner — Mrs.  Greien  Majors,  2000  Clin- 
ton St.,  Alameda. 

Architect — None, 

Day's   work.  $6000 

DWELLING 

((84)  223  GREENBANK  AVE.,  Pied- 
mont. One  and  one-half-story 
frame    dwelling. 

Owner — ,lames  Anderson. 

Architect — None. 

Day's  work.  $3000 

ALTERATIONS 

(3385)      CivOSSROADS    .>t    BROADWAY 

Terrace.    Oaiviand.      .Mterations. 
Owner— C.   S.  Cherry. 
Architect — None, 


Contractor — Matt     Koski,      35     Ran 
Ave.,    Oakland,  j 


ALTERATIONS 

(3386)      1417        FORTY-SIXTH        AVE., 

Oakland.      Alterations. 
Owner-^J.    Spencer    Riley,    Premises. 
Architect — None. 
Contractor — A.  J.    Yerrick,   5256  College 

Ave.,   Oakland.  $500 


DWELLING 

(3387)      \V    WALKER  .AVE   350   N   Lake 

Park,   Oakland.   Two-story   12-room 

dwelling. 
Owner — J.    M.    Fenton.    41st    and    Howe 

Sts.,   Oakland. 
Architect — None. 
Contractor — Fenton    &    Fenton. 

$11,000 


RECORDED 

DWELLING 

(3388)      SHASTA    AND    KEITH    AVES., 
Berkeley.      All    work    for   one-story 
frame   dwelling. 
Owner — Margaret   A.  Dean,  Oakland. 
Architect — None. 
Contractor  —  Blucher    Bros.,     451     Van 

Dyke  Ave..   Oakland. 
Filed  Oct.   1,  '21.     Dated  Sept.   30.  '21. 

Frame    up     . . , 74 

Brown   coated    1,4 

Completed     and     accepted Vi 

Usual     35     days H 

TOTAL  COST,  $3000 
Bond,  none.  Limit.  Dec.  25.  1921,  For- 
feit, none.  Plans  and  specifications 
Hied. 


D'WELLING 

(3HS9)       SW    COR    DERBY'    &    CLARE- 

mont.  Berkeley.     Two-Story  S-room 

dwelling. 
Owner — Neil    L.     Rogers,    2320    Fulton 

St.,    Berkeley, 
.Architect — John    Hudson   Thomas,    1st 

Nat.    Bank   Bldg.,   Berkeley. 
Liay's    work.  $7000 


A  PA  RTMENTS 

(3390)  W  HILLEGASS  250  S  Parker, 
Berkeley.  Three-Story  36-room 
apartments. 

Owner — Eleanor  F.  Tales,  3005  Ben- 
venue,   Berkeley, 

•Architect — None. 

Contractor — L.  Yates,  3005  Benevue, 
Berkeley.  $20,000 


DWELLING 

(3391)       150    SHASTA    AVE,    Berkeley. 

One-story   4-room    d'welling. 
Owner — Margaret   A.    Dean,    Oakland. 
Architect — None. 
Contractor — Blucher      Bros,      451      Van 

Dyke  Ave.,  Berkeley,  $3000 


DWELLING 

(3392)      N  ARTHUR   ST   180   E  Church, 
Oakland.     One-story  6-room  dwell- 


(Dwner — . 

Oakland. 
Architect — None, 
Day's    work. 


Henas,   .6922    Arthur    St., 
$3500 


DWELLINGS 

(3-393)      SW    &    SE    COR.    CLEVELAND 

and      Wesley.     lOakland.     Two      1- 

story    6-room    dwellings. 
Owner — L.   Cuneo.    56th    and  Telegraph, 

Oakland. 
.Architect — None. 
Contractor — .1.     Bertoldi.    5628    Vicente, 

Oakland.  $3300    ca. 


DWELLING 

(3394)  E  S5TH  AVE  40  N  Blanche. 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — Irene  Hogal.  Soth  Ave.,  Oak- 
land. 

Architect — None. 

Contractor — C,  A.  Cushmam,  1675  85th 
Ave.,   Oakland.  $2500 


DWELLING 

(3395)        1909      S6TH     AVE..      Oakland. 

One-story    5-room   dwelling. 
Owner — J.    Bridgwater,    Premises. 
Architect — None. 
Day's    work.  $3500 


ADDITION 

(3396)  433  E  16TH  ST,  Oakland,  Ad- 
dition. 

Owner — .1.    Breilh,    Premises, 

Architect — None. 

Contractor — P.  J.  Pickering,  549  36th 
St.,    Oakland,  $400 


Ga- 


GARAGE 

(3397)      1117    53RD    ST..    Oakland, 
rage. 

Owner — David  Moss,   Premises. 

Architect — None. 

Contractor — W.   H.   Tamm,    5714   Broad- 
way,  Oakland.  $500 


DWELLING 

(3398)  E  90TH  AVE  90  N  E-14th  St., 
Oakland.  One-story  5-rooni  dwell- 
ing. 

Owner — C.    L.    Bouleware. 

Architect — None. 

Contractor — G.  B.  HoUenbeck.  30S4 
Richmond  Ave.,  Oakland.  $3500 


ALTERATIONS 

(3399)      601   OAKLAND  AVE.,  Oakland. 

Alterations. 
Owner — Mrs.  H.   W.  Jackson. 
Architect — Miller  &  Warnecke.  414  13th 

St.,    Oakland. 
Day's   work.  $2500 


DWELLING 

(3400)  N  ROSEMOUNT  RD  225  AV 
Northvale  Walk.  Oakland.  Two- 
story    9-room    dwelling. 

Owner — C.    B.    Huddart,    Berkeley, 

Architect — None. 

Contractor — John  Carson',  Syndicate 
Bldg.,    Oakland.  $10,0000 


SHOP,    WAREHOUSE 

(3!01)  NW  COR  20TH  &  KIRKHAM, 
Oakland.  One-story  frame  shop 
and    w-arehouse. 

Owner — J.  Pantosky.  10th  and  Wash- 
ington  Sts.,   Oakland, 

Architect — None, 

Contractor — H,  W.  Leach,  10th  Ave., 
Oakland,  $75,000 


RECORDED 

FLOORS 

(3402)      FORTIETH  AND  HOLLIS  STS. 

Emeryville.      Concrete      work      for 

floors. 
Owner — Western      Electric      Co..      Inc., 

Premises. 
.Architect — None. 
Contractor — Fred    H.    Austin,    2347    14th 

.Ave..    Oakland. 

Filed  Oct.   3,  '21,     Dated  . 

Payments     not     given 

TOT.AL  COST.  45c  per  sq.   ft.   in  Section 

D:    40e   per   sq.    ft.    in    Section   E. 
Bond.    none.      Limit,    30    days.      Forfeit, 
none.      Plans    only    filed. 


« 


DWELLING 

(3403)      LOT    10    BLK    4,    Hotel    Clare- 

mont    Tract,    Berkeley.       All    work 

for  two-story  and  basement  frame 

dwelling. 

Owner — George       L.       Unnewehr,       3026 

Ben  venue   Ave. 'Berkeley. 
Architect — None. 
Contractor — Fred  Hambleton,   3737  13th 

St.,  Oakland. 
Filed    Oct,    3,    '21,      Dated    Oct.    1.    '21. 

Frame   up    Vt 

Brown    coated     % 

Completed   and  accepted 'A 

Usual    35    days H 

TOTAL  COST.  $6465 
Bond.  none.  Limit,  70  days.  Forfeit, 
none.     Specifications  only  filed. 


DWELLING 

(3404)      S   CAPISTRANO  400   W  Colusa, 
Berkeley.     One-story  5-room  dwlg.  . 
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Owner  —  A.    H.     I'allen. 

Oakland. 
Architect — None. 
Day's   work. 


(ilsl     St. 
53751 


DWKI.LINC 

(3405)      N  DKL     NoKTli      150  K  Sutler, 

Berkeley.    One-.story  5-rooin  dwig. 
Owner — 1'.   10.  Maniuis,   1023  O.sfonl  St., 

lierkeley. 
Architect — .\one. 
Day'.s   work.  i'.i'^ii) 


DWKLLI.NC: 

(3406)  15.-.3  SACRAMENTO  ST..  Her- 
keley.     One-story  5-room  dwlg. 

Owner — O.   Melane. 

Architect — None. 

Contractor — Barr  &  Son,  52  Vernon  «t., 
Oakland.  ifSOliO 


MOVK    Bl^no. 

(3407)      2730   mVlCHT   WAV.    BerU.lc; 

Move  IjuildiuK- 
Owner — John  Doe  Kstate. 
Architect — None. 
Contractor — D.  T.  Harris.   130.-,  Carriso 

St.,   Berkeley.  :fI87 


TIOHATIONS 
1408)      2838    VALIOCITO    I'l^ACE.   Oak- 
land.    Alterations, 
if-r — H.  A.  Edward.s,  2920  Nicol    Ave 
Mkland. 
'  ct — None. 

i.-tor — F.  Carr.  5!IOi)  Laverne  .\ve., 
I'.ikland.  jifiiin 

DWELLING 

(3409)       N     BUOOKIJALE    AVE     160     E 

Short, Oakland.      One-story    5-room 

dwelling. 
Ownei' — A.  T.  -Anderson,  9302  Birch  St., 

Oakland. 
Architect — .None. 
Day's   work.  $3000 


ALTKB.ATIO.VS 

(34111)       2614     K     IITH     ST..     Oakland. 

.Alterations. 
Owner — .Jesse    Souza. 
Architect — None. 

Contractor — Joe     Maderos.     2312     I're<l- 
erick,    Oakland.  .$500 


DW  KLLI.NG 

(3411)  E  55TH  AVE  2ltO  S  Foothill 
Blvd.,  Oakland.  One-story  5-room 
dwelling. 

Owner — J.    U.    Faiver,    2312    5.5th    Ave., 

Oakland. 
Architect — None. 
Contractor    —    O.       K.      .Johnson.      9978 

Stearns  Ave.,   Oakland.  $4000 

DWICLLING 

(3412)  W  45TH  AVE  88  S  Melrose 
Ave.,  Oakland.  One-story  4-room 
dwelling. 

Owner — E.  O.  Francis.  3940  E.  14lh  St., 

Oakland. 
Architect — None. 
Day's    work.  $2500 


D\VEI.,LI.\(; 

(3413)  W  IIADIXJ.N  RD  210  S  Brook- 
dale,  Oakland.  One-story  6-room 
dwelling. 

Owner- — E.    (ioodwin. 

Architect — None. 

Contractor — E.  W.  Woodard,  535  Mer- 
ritt    Ave..    Oakland.  $4000 


DWKLLlXr;.   ETC. 

(3414)       N     LAKKSHORE    AVE    500    S 

Grand,     Oakland.       Two-story     10- 

room   dwelling  and  garage, 
Dwncr— Dr.   .1.   11.  Stark,  Dalziel   BIdg., 

Oakland. 
Architect   —    F.    If.    Slocomb,     1st     Sav. 

Hank   BIdg.,  Oakland, 
-ontraetor — Geo.      W.      Anderson,      286 

I'erry    St..    Oakland.  $11.0ciii 

VDDITION 
3415)     NO.  l.-.ns  LINDEN  .ST..  Oakland. 

Addition. 
Jwner— L.   Ha  nek. 


Archil  ect — None. 
Day's    work. 


$500 


DWELLINGS 

(341«)  W  ROSEDALE  AVE  250  and 
2110  N  Carrington,  Oakland.  Two 
c-:c-story  5-room  dwellings. 

Owne.  -E.  .M.  Maniuls.  2827  Rosedale 
Ave.,'  BerUrlry. 

Architect. — None. 

Day's   work.  $2800   eacli 


DWELLINGS 

(3417)      W    RAVV.SO.N    AVE    40,    225.    275 

and      315    .\    Brookdale,      Oakland. 

Four  one-siory  6-room   dwellings. 
Owner — 1.    B.      PepiJin,      86    Cambridge 

Ave.,  San   Jjcandro. 
Architect — None. 
Day's   work.  $1200   each 


GARAGK 

(3418)  NE  .■^.\N   I'Al'.Ld  .\NI>  .\1LEE.\, 
Oakland.       One-story     lile     garage. 

Ownr — .1.    Bernadon. 
-Architect — None. 

Contractor — W.      C.      ."\larshall.      Bacon 
BIdg.,    Oakland.  $8000 

ALTERATIONS 

(3419)  .NO.    714    TE-\TI1    ST..    Oakland. 
-Alterations. 

Owner — Jos.  Zaidel,  I'remises. 
Architect — None. 

Contractor — B.       F.    Wooley,    706       San 
rablo     Ave..     Albany.  $900 


DWELJ.ING 

(3420)  W  AVIUTTLE  AVE.  Fruitv..k- 
Extension.  Oakland.  One-story  4- 
room  dwelling. 

Owner  —  R.   B.  Frisberg,-  4012   V\hii;K- 

-Ave.,   Oakl.Tind. 
-Architect — None. 
Day's    work.  $2.')00 

APAIITMENTS 

(3421)  GORE  W.ALKER.  COTTAGE  X: 
Vermont.  Oakland.  Three-story 
20-room    ajiartmenls. 

Owner  —  Mrs.    Ida    M.    Thurer,    Menbi 

Hotel,   Oakland. 
Architect — None. 
Cont;-actor — Sommarstrom      Bros.,     i.ill 

24th  Ave.,  Oakland.  .$17.00!i 


DWICLLINCJ 

E  -A-'.VARADO  ROAD  No.  123,  Berkeley. 
Two-story   7-room   dwelling. 

Owner — George  I>.  Unnewehr,  3026  Ben- 
venue,   Berkeley. 

Architect — -None. 

Contractor — Fred  Hambleton.   37.')"   131b 

-Ave..    Oakland.  $6900 

NOTF: — Keeorded   contract      reported 

Oct.  4,  I  921.     -No.  3403. 


-Vlameda. 


ALTERATIONS 

(3422)    914     PACIE'IC     AVE., 
Altertions. 

Owner — E.    Jlill,    2493    94th    .Ave.,    Oak- 
land. 

-Architect — None. 

Contractor — W.   H,  Iliggins,   9436  Fool- 
hill   Blvd.,   Oakland.  $550 


I>WELbING 

(3423)       63S    COLUSA    AVE.,    Berkeley. 

Two-story    8-room  dwelling. 
Owner— ,1.   -A.   A\ilson,   640   Colusa  Ave., 

Berkeley. 
.\rchitect — .None. 
Day's  work.  $3500 


DWELLING 

(3424)  W.  EUCLID  A\E.  4(Hi  s.  Keith. 
Berkeley.  One-story  6-room  dwell- 
ing. 

Owner — H    II.  (iastman. 

Architect — None. 

Day's  work.  $3500 


.VI'AKTMENTS 

(3425)  K.  DANA  75  N.  Parker.  Ber- 
keley. Tivo-story  12-room  apart- 
ments. 

Owmr—Ciara  1:  Sykes,  Chilton  Way. 
Berkeley. 

.\nhili'ii      Ni.n.-. 


Contractor — H.  H.  Gastman,  1265  Eu- 
clid  Ave.,   Berkeley.  $8000 

DWELLING 

(3426)  E.  HIGH  CT.  120  .N.  Oak  St., 
lierkeley.  One-story  4-room  dwell- 
ing. 

Owner — C.  E.  Horton,  910  Euclid  Ave., 
Berkeley. 

.\rcliitect — None. 

''Mnlractor,  H.  H.  (Jastnian,  1265  Eu- 
■  •lid    A\c.,    Berkeley.  $3000 


.M.TEKATIONS 

13)27)  1032  BELLA  VISTA  AVE..  Oak- 
land.    Alterations. 

Owner. — Dr.  .1.   H.   Pond.   Los  Gatos. 

Architect — .N'one.  • 

Contractor — R.  P.  Waddell,  313  Newton 
-Ave.,   Oakland.  $865 


I 'WELLING 

CM2S1       SE    COR    BRIGHTON    &    PARK 

Blvd..   Oakland.     One-story   6-room 

dwelling.^ 
Owner — Mrs.     Rose    Abraham,si>n,     ii46 

E-14th   St.,    Oakland. 
.\rchitect — -None. 
Contractor— Isakson  &  Suns.  3060  Di-11- 

view,  Oak'and.  $1000 


.ADDITIO.N 

13429)      1677  E-37TH  .ST..  Oakland.     A 

dition. 
Owner — Ralph    Wallace.    Premises. 
-Architect — .Vone. 
liay's  work.  $.■; 


DWELLING 

(343(1)  W     EDGEWOOD    AVE     160     S 

Hollywood,  Oakland.  One-Story  6- 
room    dwelling. 

Owner — W.  C.  and  Lela  Gardner,  1749 
4lh    Ave.,   Oakland. 

-Architect — .None. 

Contractor — -A.  T.  Hendricks,  47  Fair- 
view    Ave.,    I'iedmonl.  $4000 


DV\  ELLl.N'G 

(3431)  E  GRAND  A\E  250  N  Cottage. 
Oakland.     One-Story    6-room    dwig. 

Owner — Mori  is  H  Sager.  1424  Jefferson 
St.,  Oakland. 

-Architect — -None. 

Coniraclor — Solomon  Morris,  1424  Jeff- 
erson  St.,  Oakland.  $5000 


AP-VRTMENTS 

(3432)  -NO.  3841  P.\RK  BLVD.,  Oak- 
land. Tv.-o-story  13-;  ooni  apart- 
inenls. 

owner— G.  P.  Guyot,  1438  Madison  St., 
0;iU!a'.ii. 

Architect — None. 

Contractor — A.    T.    Hendricks. 

$9000 


AL'J'lOR-ATIOiNS 

(3433)  3517  PE.NNIMAN  AVE.,  Oak- 
land.     Alterations. 

Owner — Mrs.    Leeper,    Premises. 
-Architect — None. 

Contractor— H.  LcEsien,  2929  Octavia 
St.,  Oakland.  »400 

I'WELLING 

(3434)  E  MIDVALE  AVK  80  S  Wis- 
consin. Oakland.  Onc-slory  4-room 
dwelling. 

Owner — Tillie   Olscn,   3801;   Magee   Ave., 

Oakland. 
.Architect — None. 
Coiuiaclor— O.    J.    Brekke.    3806    Magee 

Ave..   Oakland.  $600 

l>\\ELLING.    ETC. 

<:■.!:;■>  E  SKMINARV  AVIC  300  N 
iM.othill  Blvd.  being  Lot  5  BIk  "B" 
.Map  Foothill  Park.  Oakland.  All 
uork  for  one-story  5-room  dwell- 
ing  and   garage. 

Owner— A.  B.  and  Hazel  Fern  Bur- 
hack,  Oakland. 

.Architect — Not  given. 

Contractor — Clarke  &  Allan,  5S05  Har- 
mon  Ave.,  Oakland. 

Filed    Oct.    4.    '21.      Dated    Oct.    3,    '21. 

Roof    boarded    $768.7,i 

Pl.isiurod    768.75 

c plcled  iind  accepted   168.75 


26. 


Usual   35   ()aya    76S.75 

$500  of  this  on  2nd  deed  ot  trust. 

TOTAL  COST.  $3075 
Bond,  sureties,  none;  forfeit,  $5  day; 
limit,  60  days.  Plans  and  specifications 
filed. 

NOTE: — Permit   also   applied   for   to- 
day. 
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AI-TS,   &   G.UIAGE 

(3436')  ;j  Wl-KSON  AVE  125  B  Walker 
Ave.  bci-gr  Lot  100  Map  Piedmont- 
l)y-tlie-Lalte,  Oakland.  Ail  work 
for  lwo-:!tory  frame  apartments 
and  garage  (4  3-room). 
Owner — Louise       F.       Kingsland.       152S 

Fugnklin   St..    Oakland. 
Archiipct  — Hutchinson   &   Mills.  Albany 

Bldg.,    Oakland. 
Contracior-     I'larl   ];.   Lcon^ird.   .'jSII   Kun- 

niore    Ave.    Oakland. 
Filed  Oct.   5,  '21.      Dated  Sept.   30.  '21. 

roof   on $3000 

Plastered     3000 

Completed     • 3000 

Usual    35    days    2750 

TOTAL  COST.  $11,750 
L'.ond.  $5875;  surety.  Globe  Indemnity 
Co.;  forfeit,  none;  limit.  90  days  after 
Ort.  ;i.  Pla-K  and  sju-cifications  filed. 
XOTE;  — r-,  rmit  reported  .lu'y  20. 
1!I21. 


AUTKilA'r-QSS 

(:H37)  22nn  BANCROFT  WAY,  Berke- 
ley.    A  1  orations. 

Owner — Mr.-:  L.  E.  Stevens,  1750  Sac- 
ramento, St..  Berkeley. 

Architect — .''one. 

Contractor — F.  Schroder,  900  Oak  St.. 
San   Francisco.  $750 


.^  I.TKRATIONS 

(3438)      2315    DURANT  AVE,    Berkeley. 

Alterat'ons. 
Owner — Ida   L.  Hany.   Premises. 
Aroliitect — .\one. 
Cunlractor--S.    G.    itankin.    712    Haddon 

Rd.,    Berkeley.  $500 


ALTERATIONS 

(343!))      2732       DERBY     ST..       i^e-!;elc  v. 

Alternfons. 
Owner — A.    Schrader.    Premises. 
.Architect — None. 
Ciintractor — S.      Jones,      5829       Lawton 

-\ve..   Berkeley.  $916 


ALTERATIONS 

(3440)        2015      HASTE     ST.,      Berkeley 

Alteration.s. 
(Jwner — N.    F.    Williamson,    Premises. 
Architect — None. 
Hay's   work. 


00 


ALTERATIONS 

(3441)      SW    COR    SHATTUCK    &    CEN- 

ter.  Berkeley. 
Owner^lst   Nat."  Bank   Bldg. 
A  rchitect — None. 
Contractor — Henry   McCulIough.        $400 


ADDITION 

(3142)  1002  UNIVERSITY  AVE.,  Ber- 
keley. Addition  to  store  and  ware- 
house. 

Owner — Mobilized  Women,  1000  Uni- 
versity Ave.,  Berkeley. 

-Vrchitect — None. 

Contractor — Henry  MeCiillou.i;h,  164  1 
.  Aliston   Way.   Berkeley,  $.",noii 


1IV\'ELL1NG 

(3443)  E  ADAMS  270  S  Perkins.  Oak- 
land. Two-story  10-room  dwell- 
ing and  garage. 

Owner — T.   Anderson,  553   37th   St.,  OUrl. 

.\rchifect — E.  Field  and  F.  H.  SI  ieTmI>e, 
1st    Savings    Bank    Bldg.,    Okd. 

Day's    work.  j^iS'ili 

.VL'l'JJRATIONS 

(3444      NO.   423   ALCATRAZ   AVE.,  Oa^- 

,   land.     Alterations  and   rep.-iira. 
Owner — J.    .Jenson,    Premises. 
Arrhltecl — .None. 

Contractor — H.  C.  Brown  Roofing  Co., 
3-1 17  San  Pablo  Ave,.  Oakland. 

S    00 


ALTERATIONS 

(3445)  NO.  1179  EIGHTH  ST.,  Oakland. 
Alterations. 

Owner— S.  Amelio,  833  Filbert  St„  Oak- 
land. 

Architect — None. 

Contractor— Harry  Wessel,  787  IKh  St.. 
Oakland.  .?li4o 

ADDITION 

(3446)  NO.  1435-7  FIRST  AVE.,  Oak- 
land     Addition. 

Owner — S.    VV.  Dobson. 

Architect — None. 

Day's    work.  i-.iiii 


.VPARTMENTS 

(3447)  N  GLENVIEW  50  W  Rand 
Ave.,  Oakland.  Two-story  16-room 
apartments. 

Owner — F.  C.  Viscia.  861  52nd  St..  Oak- 
land. 

Architect — L.  F.  Hyde.  2745  26th  Ave.. 
Oakland. 

Day'.s    work.  $15,000 

ISEPAIRS 

(3448)  NO.  5815  MARSHALL  ST., 
Oakland.      Repairs. 

Owner— Mrs.    Lanford. 
-Architect — None. 

Contractor— W.  D.  Collins,  5824  Mar- 
shall   SI,,    Oakland.  J43(i 


DVVELLINC. 

(3449)  E  PERALTA  50  S  13th.  Oak- 
land.     One-story    5-room    dwelling. 

Owner — P.  Andreuccetti,  1421  Campbell 
St..    Oakland. 

Architect — None. 

Contractor — Pio  Benassini,  5162  Miles 
Ave.,    Oakland.  $35ii(i 


RBconnED 

FLATS 

(34  50)      ON    W    SANTA    RAY    AVE    Lot 

16  Blk   F.     Two-Story  14-room  flats 

Owner— W.    Oszdorff,    125   Guerrero   St.. 

San    Francisco. 
Architect — Not    given. 
Contractor   —   Axe!   Sommarstrom.    109 

Sunnyside    Ave..    Piedmont. 
Filed   Oct.    6,    1921.      Dated   Oct.   3,    1921, 

Frame    up     J9300 

Brown  coated    230n 

Plastered     2300 

Interior    finish    completed    2300 

Completed    and    accepted 2300 

TOTAL  COST,  $11,500 
Bond,  sureties,  forfeit,  limit,  none. 
Plans   and   specifications    filed. 

NOTE: — Permit       reported     Sept      19. 
1921,    No.    3079. 


DWELL  INI,; 

(3451)      LOT     9     Map     Craig     Properlv. 
Piedmont.       All  work  for  two-story 
frame   dwelling. 
Owner — Samuel    .1.    Freudenthaul. 
Architect— F.   H.   Slocombe,   1st  Savings 

Bank    Bldg..    Oakland. 
Contractor — Burritt  &  Sherl-'-    '•>"  '•,-;.j 

St.,  Oakland. 
Filed  Oct.   6,   '21.      Dated  Sept.   30,   '21,      . 
On    1st    day   of   each   month....      75% 

1  'sual    35    days 25% 

TOTAL  COST,'  VlV,]  ol'hO 
Bond,  ,?6737.  Surety.  Royal  Indemnity 
Co.  Limit,  10(1  days.  Forfeit,  none. 
Plai)S    and    sptcilica  I  inn.s    liled. 


COMPLETION  NOTICES 


.VL.vniEijv    <oi;nty 


Recorded 


Accepted 


Oct  5,  192U^E  107TH  XVK  140  N 
.\pricot  St..  Oakland.  August 
Roseberg  to  George  K.  Holloway. 
*'" Aug.    15.   1921 

del.  5,  1921— LOT  97  RESUB  PERAL- 
ta    Park,  Berkeley.     Brooks  C.   Par- 

kei-   to   whom   it   may   concern 

Oct.    4.    1921 

Oct.  5.  1921— LOT  93  RESUB  PERAL- 
ta  Park,  Berkeley.  Brooks  C.  Par- 
ker to  whom  it  may  concern..... 
Oct.    4,    1921 

Oct,  5,  1921— LOT  40  SUB  19  Do  MAP, 


1921 
Brooks  C.  Parker  to  whom   it  may 

•Oth  St^40  X  73.94,  Oakland.  Chas. 
H.    J.    Truman    to    W.    G.    McGinty 

Oct.5     1921^LOT-3--Bl'^''S^^SaT^ 

nir.^       »   ^^"^^     Berkeley.       Ernest 
Oof  4    1M.,°  °<.^;  Bullock..Sept.  29.  192.1 
^'   U  ^''^Ir'^    LAGUNA   AVE  101.87 

?'09  29"'v  ..^^'"'•'''  S  35.13  SE 
109.29  N  34,  Oakland.  otto  P 
leske    to    whom    it   may    concern.. 

„   ■ October    4      i  Q'^i 

3oL;"f.'T^'^  '"  ^O-r  46"nd-SW 
Oak^la'mlr^^TlT'n'  :;?-,?  tfj^^ 

.4Tl1;^li:LOT-15an;fl]^_!^i»- 
.lames    A    and    Mary    E    Ransom    to 
whom   ,t   may  concern.  .Sept.   28     1921 
an   •  vlW-^'T''  '^°'^  "2  uU  Pleas-   ' 
shin    F  ^^   ^  •'"•""•    Oakland.      Mar- 
shall   E    Hopper    to    whom    it    may 

V?»,t  ,^"''1— N  &  S  BUENA  AVE 
Berkeley,      s    P    Co    to    Hutchinson 

Oc^-3.-\92i:iLOTl3A.rLyde^r' 
Itedmont       Terract  -  by-the  -  Lake 
Oakland.         Joseph         Ardenyi       to 
bommarstrom   Bros  Co.  ..Oct    3     1991 

Oct.    1     1921-LOT   15   BLK   21    Boule- 

Ta^nd  u'r  °=^'^."^"<5'  Mrs  Kathryn 
J  and  V\   R  Game  to  Alex  C  Wieben 

Oc^••i.••i«2i-LbT•4■•B.^'^V^i^" 
Northbrae  Terrace.  Berkeley      Fred 
<-     and     Lorene    M       Bertheaud       to 
Whom    It   may  concern ...  Aug    9    ig-'i 

Sept.  30.  1921— LOT  60  IL^P  FOUr'th" 
t^'i    '^"?'=^  ^^'"  Oakland.     Thos. 
F.  L.  Furlong  to  whom  it  may  con- 

SeX"9;mi-PTN-L6¥^^^l!^^^^ 
-Map      Piedmont      Knoll,      Oakland. 
i^eo  J.  Dolan  to   whom  it  may  con- 
'-'''''"    Sept.    2S.   1921 


LIENS  PILED 

ALAJIIiDA  COllVTY 


Recorded 


Oct.    6,    1921-LOT    3    BLK    ■G-^ZIT 
E.Noelsior  Heights,   Oakland.     Oak- 
land Building  Material-s  Co  vs  Anna 
L    Hendrickson    and    Robert    Foster 

^    $300.98 

Oct.  4.  1921— W  50  LOT  4  LAKE- 
.side  Tract,  Oakland.  Sunset  Lum- 
ber Co.  vs.  Etta  Weiss $364.84 


HELEASE  OF  LIENS 

ALAMEDA     COUNTY 


Recorded  Amount 

Kept.  30,  1921— LOT  5  BLK  "X"  Map 
Toler  Heights,  Oakland.  O  R  John- 
son   to    Leslie    May    and    Clifford    L 

He%vitt    IJ55 

Sept.  30.  1921— NO.  127  LAKE  S-T.. 
Oakland.  Gene  Gaston  to  Mrs 
Peter    J    and    Peter    J    Krau.-^e ..  $8.5.23 


Notice  of  Non-Responsibilitj 

ALAMEDA     COUIVTY 

Oct.  4.  1921— SW  20  LOT  24,  ALL 
lot  25  and  NE  5  lot  26  blk  IS,  Map 
Key  Route  Heights,  Oakland.  Ala- 
meda Investment  Co.  as  to  im- 
provements   on    property 

Oct.  4.  1921— NE  121/2  LOT  50.  ALL 
lot  51  blk  IS.  map  Key  Route 
Heights,  Oakland.  Alameda  In- 
vestment Co.  as  to  improvements 
on    i)roperty    


HOMESTEADS 


AL.^MBDV     COUIVTY 

CI.  (;.  1921— XE  HAYWARD  AVE 
130.77  NW  Sybil  Ave  NW  45.26  NE 
167  SE   40  SW   145.82,  San  Leandro. 
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Ubellinda    Kose    (wf    Frank) 

Oct.  3,  1921— LOT  7  BLK  104  Map 
Central  Tract,  HaywarU.  FratiK 
Rogreris     $3000 

Oct.  3.  1921— PTN  PLOT  26,  Rancho 
el  Valle  Do  San  Jose.  Nellie  B 
Wolfe    (wf   John   S  Jr)     $5000 

Oct.  3,  1921— N  ESSEX  170  E 
Bellevue  Ave  E  40xN  120,  Oakland. 
Kathryn  Lillian  Saxton  (wf  Leo 
J)      »ou«0 

Oct.  3,  1921 — LOT  2  BLK  8  Map 
Meek  Orchards.  Hayward.  Isabel 
E     Oliver     (wf     Albert     S) $40011 


ARCHITECT'S  CERTIFICATE 


AI.A>Ii;i)\      ««l  XTY 


Oct.  4,  1921 — Ephraim  Field  has  filed 
his  certificate  of  architecture  for  Ala- 
meda County. 


OAKI..%.MI       III  ILIlIXn    TUT.AI.S 
SKI'TKMIIRR,   1921 


ClassiBcation  of 

No.  of 

I'.uildines                            P 

ermits 

Cost 

,     dwelling 

173      $ 

455,094 

dwelling  &  store 

1,300 

-   lamily  dwelling.. 

5,000 

I'.-siury   dwelling 

9.500 

Z-story  dwelling.  ...'.... 

11 

84.387 

Z-st   dwig  &  store 

.s.soo 

2-story  Hats 

54.200 

!-story  apartments 

63.500 

3-!>tory  apartments 

73.300 

2.800 

70.000 

2-story  planing  mill .... 

1.250 

1-story   factory 

1.100 

10.650 

1-storv  warehouse 

1.600 

1-story  gymnasium 

81.000 

1-story  auditorium 

4.."i00 

1-story    olilce 

iDO 

l-.story   greenhouse 

1,20D 

3-st  Re.  con  store  bldg.  . 

200,000 

3-st  R  C  stores  &  olliccs 

65.0110 

2-st  R  C  stores  &  lofts.  . 

42.8.-.6 

1-s   concrete    garages... 

41.130 

l-st  concrete  store.  .'.... 

6.000 

J-st    concrete    shed 

100 

l-st     tile     garage 

2.360 

500 

1-at     brick     garage 

11.600 

1-sl    steel    service    stn.. 

4.000 

Steel     tank     frame 

1.700 

1-story     pump     house... 

300 

Wharf    &    platform 

1,000 

16 
2*0 

3.64U 

Garages    &     sheds...;.. 

41.261 

91 
174 

1.000 

Additions'    

61.b42 

All.  rntions    &    repairs.. 

68.S1J 

TOTAL 719  »1. 478. 739 

SVM.MARY 

N<>w     construction 545  $1,409,920 

Alterations    &    repairs..    174  68.819 

TOT.\L 71H  $1. 47(5. 739 


BUILDING  CONTRACTS 


FRESNO    COUNTY 


DWF.LLING.    ETC. 

303    INEZ    ST..    Fresno.      Dwelling    and 

garage. 
Owner — Lillie    M.    Carter.    235    Inez    St.. 

Fresno. 
Architect — None. 
Contractor — O.     D.    Atkins.     3338    Lowe 

St.    Fresno.  $3600 


DWELLINO 

255    I.VBZ   ST..   Fresno.      Dwelling. 
Owner— Ida   M.    .\tklna. 
Architect — None. 

Contractor — O.     D.     ,\tklns,    333S    Lowe 
St..   Fresno.  $2300 


STORE 

1823  MERGED  ST..  FYesno.     Store. 

Owner — 11.  O.  Pcrs'/rtg.  T819  Merced  St., 

Fresno. 
Arch  1  tecl — None. 


Contractor— R.    M.    Irwin.    915    "U"    St.. 
Fresno.  $3500 


STORK 

1228  F  ST..  J''rosno.     Store. 
Owner — S.    1;.    (Jarbarino. 
Architect — .\  ine. 
Contractor — 'leo.     Mihalakis. 


DWELLING 

1813       SAN       PABLO       AVE 

Dwelling. 
Owner — F.  O.  Gardner. 
Architect — None. 
Contractor^— R.    J.   Hastings. 


DWELLING 

3215   LIBERTY  ST.,  Fresno. 

Owner — J.   M.   Freeman. 

Architect — None. 

Day's   work. 


$3000 
Fresno. 

$3000 

iwelling. 

$3800 

Fresno. 


DWELLING 

3604  McKENZlE  AVE.. 

Dwelling. 
Owner — R.  D.  Randolph. 
Architect — None. 
Contractor — E.    R.    Morris.     2031     Lewis 

St..   Fresno.  $2750 


DWELLINGS 

3590  &   3596   LYKLL  ST..   Fresno.      Two 

dwellings. 
Owner— E.    R.    Morris.    2031    Lewis    St., 

Frtsno. 
Architect — None. 
Day's    work.  $2750    each 


ADDITIONS 

FRANKLIN     SCHOOL.     Fresno.       Addi- 
tions. 
Owner — Fresno  School  Board. 
Architect — None. 
Day's  work.  $1000 


DW^ELLING 

2833    CLAY    ST..    Fresno.      Dwelling. 

Owner — A.  Bennett.  Premises. 

Architect — None. 

Day's   work.  $4500 


SERVICE  STATION 

COR     VAN     NESS    AVE    &     MONO    ST, 

Fresno.      Service   station. 
Owner — Ass.iciated  Oil  Co. 
Contractor — T.    J.    and    J.    C.    Prichard, 

Rowell    Bldg..    Fresno. 
Filed  Sept.  30.  '21.     Dated  Sept.  23,  '21. 

Monthly  payments  of 75% 

Usual  35   days    257, 

TOTAL  COST.  $3850 
Bond.  $3850:  surety.  Mass.  Bonding  & 
Ins.  Co.:  forfeit,  limit,  none.  Plans 
and   specifications   filed. 


STORE   BLDG. 

NO.   1124   J   ST..   Fresno.      Mill   work   for 
one-story   basement  and   mezzanine 
reinforced    concrete   store   building. 
Owner — Annie    L.    Wallace.    San    Fran- 
cisco. 
Lessee — Wonder    Cloak    &    Suit    House. 

Fresno. 
Architect — R.   F.   Felchlln   Co..  Bank   ot 

Italy  Bldg..  Fresno. 
Contractor— I'aoific   Mfg.   Co..   177   Stev- 
enson St..  San   Francisco. 

Filed  Sept.    22.   '21.      Dated   . 

Payments  on  all  contracts  to  be  made 
every  30  days  of  75'r  value  of  work 
performed  during  preceeding  mouth, 
balance  of  25%  to  be  paid  35  days 
after  completion. 

TOT.\L  COST.  $3053.50 
Bond.  none.  Limit.  100  working  days 
from  .Sept.  3.  Forfeit,  none.  Plans  and 
specifications  filed. 


MARBLE    WORK    ON  ABOVE. 
Contractor — American     Marble    &     Mo- 
saic  Co.,    25   Columbus   Square,  San 
Francisco. 

Filed   Sept.   22.   '21.      Dated  . 

Pavmonts    same    as    above . 

TOTAL  COST.  $286" 
Bond,  none.  Limit.  100  worklni?  nays 
from  Sept.  3.  Forfeit,  none,  Plans 
and  specifications  llled. 


27 

ON 


LATHING      AND      PLASTERING 

above. 
Contractor — Wm.   Simpson. 

Filed   Sept.   22.   '21.      Dated  . 

Pavments -same    as   above 

TOTAL  COST.  $10,647 
liond.  $5,323.50.  Surety.  Maryland  Casu* 
a!ty  Co.  Limit.  100  working  days  from 
Sept.  3.  'Forfeit,  none.  Plans  and 
.specifications  filed.  • 

i;xc.\v.\TIOX  ON  ABOVE, 
(omractor — Fresno  Builders  Supply  Co. 
Fresno. 

Filed   Sept.   22.  '2L      Dated . 

Pavments   same   as   above 

TOTAL  COST,  $5454 
Bond,  none.  Limit,  100  working  days 
from  Sept.  3.  Forfeit,  none.  Plans 
and    specilicalions    filed. 


ELECTRIC    WIRING   ON  .\BOVE. 
Contractor — Valley  Electrical  &  Supply 
Co..  1817  Tulare  St..  Fresno. 

Filed  Sept.   22.   '21.      Dated  . 

Payments   same   as   above 

TOTAL  COST.  $28'>';..'.» 
Bond.  none.  Limit.  100  working  days 
from  Sept. 3.  Forfeit,  none.  Plans  and 
specifications  filed. 


N-Van 


BRICK   WORK  ON  ABOVE. 
Contractor — Paul     Kindler. 
Ne.ss  St..  Fresno. 

Filed   Sept.   22.   '21.     Dated  . 

Pavraents   same    as   above 

TOTAL  COST.  $2350 
Bond.  $2350.  Surety.  Republic  Casualty 
Co.  Limit.  100  working  days  from  Sept. 
3.  Forfeit,  none,.  Plans  and  specifica- 
tions filed. 


STRUCTURAL   AND   MISCELLANEOUS 

iron  on.  above. 
Contractor— Kyle  &  Co.,  Call  Bldg.,  San 
Francisco. 

Filed  Sept.   22.  '21.      Dated  . 

Payments   same    as   above 

TOTAL  COi'T.  $1530 
Bond.  $765.  Surety.  New  Amsterdam 
(•a.-ualty  Co.  Limit.  100  working  days 
from  Sept.  3.  Forfeit,  none.  Plans  and 
specifications  filed. 

REINFORCING    STEEL    ON    ABOVE. 
Contractor — Kyle    Co..    Call    Bldg.,    San 
Francisco. 

Filed  Sept.   22.  '21.      Dated  - 

Pavments   same    as   above 

TOTAL  COST.  $7798 
Bond.  $3899.  Surety.  New  Amsterdam 
Casualty  Co..  Limit.  100  working  days 
from  Sept.  3.  Forfeit,  none.  Plans  and 
specifications  filed. 


PAlNTl.NG  ON   ABOVE. 
Contractor — Joe    Streeter. 

Filed   sept.   i2.  '21.      Dated  . 

Pavments    same   as    above 

"  TOTAL  COST.  $2275 
P.ond.  $1137.  Surety.  Globe  Indemnity 
I'o.  Limit.  100  working  days  from  Sept. 
3.  Forfeit,  none.  Plans  and  specifica- 
tions  filed. 


TILE  WORK  ON  ABOVE. 
Contractor — Fresno   Marble   &   Tile   Co.. 
r.i37  Fresno  St..  Fresno. 

Filed   Sept.   22.  '21.      Dated  . 

Payments    same    as    above 

TOTAL  COST.  $610.88 
Bond.  $306.  Surety.  American  Surety 
C:o  Limit.  100  working  days  from  Sept. 
S.  Forfeit,  none.  Plans  and  specifica- 
tions filed.      • 


HIOATING      AND      VENTILATING      ON 

above. 
Contractor  —  Barrett-Hicks    Co.,     1135 
Broadway,  Fresno. 

Fibd  Sept.    22.  '21.      Dated  . 

Payments    same    as   above 

TOT.A.L  COST.  $4923 
isond.  none.  Limit.  "100  working  days 
from  Sept.  3.  Forfeit,  none.  Plans  aUd 
SDiiiliratlons  filed. 


■iHKKT   METAI-   WORK   ON    ABOVE. 
.■onir;ictor  —  Barrttt-Ilicks    Co..     1135 
Uroailway,  Fresno. 
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Ti-ii^rf   «»,,t     '>-7    '21       Dated  New    buildings    $    153,275  Architect— None. 

^payments "ame   as   above Total    tor    yerar 2.168.780  Contraetor_J    A.  Brown,  3410  38ch  St 

ra>meniB    sa          "ipQ-p^L  COST    ?1083  No.   of  Permits.    113.  Sacramento.                                        $3525 

Bond,    none.     Limit.    100    working  days  Alterations     and     repairs *    "'l*?  mvPT  T  Txr        

from  sept.  3.     Forteit.  none.     Plans  and  lotal^  tor  year. ^^ 4.1„1-  Jl^^„ELLIN«^^   Sacramento.     One-story 

.sp.cilications   hl^d^ -^"-                                 ^ 6-room  frame  dwelling. 

CLASS    AND   GLAZIXO   ON   ..BOVE^  BUILDING  CONTRACTS  "^^■"II^T^me'nto!''"""^"'    '""    """"    ''• 

Cont.qelor  -Tyre   Bros.   Ulas.s   CO.,    1314  Arohitect-Xone. 

l-.roadway,    Fresno.  SACRAMENTO  COUNTY  Contractor— J.     P.     Tvhust.     1512     24th 

FilPd   Hcpt.    22.     21.      Dated    .  ..^      Sacramento.                               $4500 

I'ayiiicnts    same    as    abov« DWELLING  . 

TOTAL  COST.   $48  =  8.20  ^j^jj^    FOURTH    ST..    Sacramento.       One  DWELLINGS 

Bo-d     none.      Limit.    100    working   days  story    4-room    dwelling.  ,,,,     „,  o"   on,,,     AA-rn    ST  ■    2262    34TH 

from  sept.  3.     Forfeit,  none.     Plans  and  owner-Annie    F.    Eeere.    1858    48th    St..  '-"s^Ld  400S  3rf  AvIV  SacrLent" 

spccillcations  Hied.  Sacramento.  Po„r   1-story   5-room   frame  dwell- 

rONt  r.ETE   \yORK  ON   ABOVE  Dars' woT^".  ""'''                                        $2000  ^wner-W.    T.    Foster,    3400    4th    Ave.. 

.  ontractor-Kauheld  &  Tompkins.  2.-4  Sacramento. 

FVesno  St.,  Fresno.  STORE    &    APT.    BLDG.  Architect— None 

Filed   Sept.   22.   '21.      Dated  .  W 14    OF   NM;    LOT    4   J-K-27-28.    Sacra-  p^^^.^  ^^.^^k'                                         $1400   ea. 

IMviiifiuK    same    as' above mento.       Two-storv       frame       store  '                   '         

TOTAL  COST.  $4 4 on  ^,,^  apartment  bldg.  DWELLING 

>'LUIMniNG  ON   ABOVE.  Owner^Paul   Fletcher.  3155   p   ST..   Sacramento.      One-story  5- 

I  . II' 1 1 -1 -•tor  —  1>.    A.    /vewman    l  o..    1J..1  \,.«i^:t^ot      x'nno  -               -,       n-    _ 

L.M.ii,i-ioi           i..    -V.    .  Aichitect — .None.  room   frame   dwelling. 

A.^-ced  St..  Hesiin.  Contractor— Betz    &    Mabrey,    252S    41st  Q„,np,._^     Phillips.    2631    "F"    St..    Sac- 
Filed    ^ept.   22.   -21.      Dated  .  St..    Sacramento.                            $15,576  ramento 

Payments    same    ^^    "^^^^-'-^.^^.^  Filed  Sept.   27.  ■21.     Dated  Sept.   27.  -21.  ,vrchitect-None. 

l-..nd    5-301.     surety.  FidHity  &  DeposU  „„.elLING.    ETC.  ''""  Sacl°mTnto''-   '"'""    '"'    '"$3f7-5 

Co.    of   Maryland.      Limit.    100    working  ^j^g    41ST   ST..   Sacramento.    Two-story                          ^ 

;:rd\'rcmctuon^in^'"'  """•  lizzt"  '"'  '*"" '"'""'  completion  notices 

AUTU.MATICSp'^V^n^ER  SYSTEM  ON  ""•"l^-i^J^'to"'^'''''"'     ""     "'^"     ^'"  SACRAMENTO   COU NTT 

;'-l"Ove.                                                                        \rohivect None.  " 

Contr   ctor- Pacific    Fire    Co..    440    Ho-  Contractor— Barton   &   Dudley.   610   "J"  Recorded                                            Accepted 

,  -rd  !:«..  San  Francisco.  Sj      Sacramento                             $14,000  Oct.    4.    192]— SACRAMENTO.      Roof- 
Filet;     5ept.   22.   '21.      Dated  .  "                   ing      baggage        room.          Southern 

Payments    same    as    above n WET  LING  Pacitic   Co   to   whom   it   may   con- 

TOTAL  COST.   $7252  '  ^^      Sacramento.      One-story  cern ■  •  ■  ■ -Oct,    4     1921 

Bond.    none.      Limit.    100    working   days  4. room    frame    dweni^g.  Oct.    1.    1921— WALNUT   GROVE    (ad- 

fiom  Sept.  3.     Forfeit,  none.     Plans  and  owner— \nna  E    Williams,  1010  Sth  St..  dition     to    Oriental     School.)       J    L 

specitlcations  filed.  Sacramento  Kercheval.  Clerk  of  Board  of  School 

Architect— None  Trustees    of    Walnut    Grove    School 

HOOFING   ON    ABOVE.  DaVs  work                                                   $1*^10  District)  to  whom  it  may  concern.  . 

Contractor— Valley    Lumber   Co..   H   and  •   '                        Sept.    7.    1921 

Mono   Sis..  Fresno.  RESIDENCE    ETC.                                                                       * 

Filed    Sept.   22.   '21.      Dated  .  I^OT    ON    SW    41ST    &    L    STS..    Sacra-  BUILDING    CONTRACTS 

Payments   same   as   above mento.     Two-story  frame  residence  . 

TOT.AL  COST.  $, 33.83  and    .parage.  SANTA  CI.ARA  COUNTY 

Bond     none.      Limit.    in(i    working    days  Owner— J.    L.   Hayden.  

from  Sept.  3.     Forfeit,  none.     Plans  and  Architect — None.  COTTAGE 

siiecKications  hied.  Contractor — L.   G.   and   C.   O.   Barton   as  LORRAINE   ST.   near  Josefa.    San   Jose. 

Barton  &   Dudley.   619    "J"   St.,  Sac-  Three-room    cottage. 

FREBIHT    ELEVATOR  ON   ABOVE.  ramento.                                            $14,000  Owner— Leo  Calabrosi. 

Contractor— Otis  Elevator  Co..  Grittith-  piied   Sept.   28.   '21.     Dated  Sept.    23.  '21.         Architect  LI.    Kellev.    810    Prevost 

WcKenzie  Bldg..  Fresno.  -        ^^      S^^j^    ,^5^ 

Filed    Sept.   22.  '21.      Dated  .  mVELLINGS  Contractor— L     I.     Kellev.    810    Provost 

Payments    same    as    above 2301    "W    ST.    and    25.37    41ST.    Sacra-  '   st      San    Jose                                     $1800 

TOTAL  COST.  $1090  mento.      Two    Istorv   5-room   dwell-  " 

Bond.    none.      Limit.    100    working   days  i„g.g  COTTAGE 

from  Sept.  3.     Forfeit,  none.     Plans  and  Owner— Thos,    B.     Hunt.     2926    "S"    St.,  LARRAINE    ST.   near  Josefa.    San   Jose. 

specitlcations  filed.  Sacramento.  '     Three-room    cottage. 

♦ — — .Architect — None.  Owner  —    Antonio       Glaviano,     356    W- 

COMPLETION   NOTICES  Day's  work.                                         $3,000  ea.  Emprie  St.,  San  Jose. 

Architect— L.     I.     Kelley.     810     Prevost 

FRESNO   COUNTY  DWELLING  St.,  San  Jose. 

4657     12TH     AVE..     Sacramento.       One-  Contractor — L.    I.    Kelley.    810    Provost 

Recorded                                               Accepted  story   5-room  dwelling.  St..   San    Jose.                                     $1800 

Sept      30.     1921— LOTS    1.    2    BLK     IS  Owner— Geo.   Griffln.   250S    "O"   St..  Sac-  .                     

Bo^d    Add,    Fresnii.      R.   Harpain   to  ramento.  COTTAGE 

whom  it   mav  concern.. Sept.   27.  1921  Architect— None.  I24       S-TWENTY-SECOND       ST..       San 

Oct     1      1921 FIRST    AND    TULARE  Contractor — Francis     Bros..     3432     "X"  Jose.     Four-room   cottage. 

sis..  Fresno.     San  Joaquin   Light   &  St.,    Sacramento.                               $2800  owner — Joe    Larson.     1203     McKee     St., 

Power    Co.    to    whom    it    may    con-  San  Jose. 

cern                          Sept.    29.    1921  DWELLING  Architect — None. 

Sept.  20! 'l921— LOT  7  BLK  1  CEDAR  3994     2ND     .AVE.    Sacramento.       Frame  Day's   work.                                                 $2500 

Park.    Fresno.      Gary    R.    Smith    to  dwel'.ing.  

whom   it  mav  concern.. Sept.   26,  1921  Owner— L.      B.      Harrison,      2333      Sloat  COTTAGE 

^ A\'ay.    Sacramento.  SANTA  CLARA  ST..  bet.    34th  and   35tn 

.r  .^TiTkTc.  •ciiT-CTT*  .Architect — None.  "      gts..   San   Jose.     Four-room   cottage 

LiENS  FlLiiiU  Contractor   —    AVarren    &    Beebe,      3991         owner H.     P.     Damon.     1652     E-Santa 

4;h    Ave..    Sacramento.                $2800  Clara  St..   San  Jose. 

FRESNO    COUNTY  Architect— None. 

LAVELLING  Day's    work.                                                 $1980 

Recorded                                              Amount  1371    41ST  ST..   Sacramento.     One-story  "                          . 

Sept.    29.    1921— LOTS    20    TO    23    BLK  5-room    dwelling.  COTTAGE 

8   F.   H.   B.   Palm  A"nia  Tract.   Fres-  Owner— B.     W.     Painter.     817     "J"     St..  SHORTRIDGE      ST..    San    Jose.        Five- 
no.      Carl    D.    Plovsepian    vs   George  Sacramento.  room   cottage. 

Nornian     $296:^  Architect— None.  Owner— P.    Rolandetti.     823    Shortridge 

♦ Contractor — J.  A.   Brown.   3410  38th  St..  St..  San  Jose. 

FJ'I-S.\0   HllLDING   TOTALS  FOR  Sacramento.                                        $3600  Architect— E.    Delmaestro.                   ,„-„„ 

SEPTEMBER.     U>SI  Contractor— E.    Delmaestro                $2a00 

I 'WELLING 

The    following     Is    a     i  epori     of    the  1326   24TH  ST..  Sacramento.     One-story  COTT-AGE 

K-rldlr.t,'      operations      in    the    city      ot  3-room   frame   dwelling.  PLEASANT     ST.     near     St.     James     St., 

I'-ri'Siio    for    Ihe    Piiinih    nl     H-'iTembcr.  Owner— Howard     Kimbroiigh.     S17     "J"  San    Jose.      Five-room    cottage. 

1.|i)1.  St,,    Sacramento.  Owner — M.  Bruno,  San  Jose. 
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Architect — None. 

Contractor — Chas.    Ricea,    271    Saii    Au- 
gustine    St..     San     Jose,  JSaOO 


DWKLLINt; 

STANFORD     CAMPUS.     Stanford     Uni- 
versity.      All    work     for    lwo-stor>' 
and  basement  frame  dwelling. 
Owner  —  Dr.    H.    W.    Stuart.    Stanford 

University.  Calif. 
Architect — William  E.  Milwain.  Albany 

Bldg..  Oakland. 
Contractor — The   Minton   Co..   Mountain 

View.   Calif. 
Filed  Sept.  23.    21.     Dated  Sept.  28.  '21. 
Frame  up  and  chimney  built. $2827.30 
E.\terior  mill   work   in  place  and 

plastering    done    2827.50 

Completed    and   accepted 2827.50 

Usual   35  days 2827.50 

TOTAL  COST,  $11,310.00' 
Bond.  J565D.  Sureties.  J.  S.  Mockbce  & 
Margerie  Minton.  Limit.  110  working 
days  from  Sept.  28.  Forfeit.  $T>.  Plans 
and   specifications  Hied. 


COTTAGE 

TWELFTH   AND      EMPIRE    STS..      San 
Jose.     Five-room  cottage. 

[Owner — Geo.  Ickler. 
Architect   and   Contractor — E.   E.   Wel- 
don.    115   .\".   33rd   St..   San   Jose. 
$3750 

COTTAGE 
;    TWELFTH     AND     EMPIRE     ST.'^..     San 
J  Jose.     Six-room  cottage. 

I    Owner — Geo.  Ickler. 

Architect   and   Contractor — E.   E.   Wel- 
don.    115    N.    33rd    St..    San    Jose. 

$3750 


COMPLETION  NOTICES 


S.\\T.\    (  l..\It.\    «  Ol  .VTV 


Recorded  Accepted 

Oct.  3.  1921— LINCOLN  RESIDENCE 
Park.  San  Jose.  John  J  Speciale  to 
R  C  Herschbach Oct.  3.  1921 

Oct.  1.  1921— SAN  JOSE,  Cal.  Henry 
C  Wells  to  whom  it  may  concern 
Sept.  30.  1921 

Sept.  30.  1921 — WILLIAM  ST..  San 
Jose.     Salvatore  and  Kate  Falco  to 

S   H  Gandrup Sept.   29.    1921 

♦ 

BUILDING  CONTRACTS 

SAN  JOAQUIN  COUNTY 

REMODEL 

726   E.  3RD  ST..  Stockton.     Remodel. 
Owner — David    Pellegri.    Premises. 
Architect — None. 
Day's  work.  $1000 

ALTERATIONS 

AURORA     AND     WASHINGTON     STS.. 
Stockton.     Re-arrange  office. 
I    Owner — Hedges-Buck    Co..    Premises. 
Architect — None. 
Day's   work.  $1800 

RBSI  DENCE 

CALIFORNIA  &  SOUTH  STS..  Stock- 
ton.     Residence. 

Owner — Mrs.  Margarete  Home.  Stock- 
ton. 

Architect — None. 

Day's    work.  $3800 

RESIDENCE 

SOUTH      CENTRAL      AVE.,      Stockton. 

residence  and   garage. 
Owner — Stockton    Realty   Co.,    26   S-San 

Joaquin    St..    Stockton. 
Architect — None. 
Day's    work.  $3800 

RESIDENCE 

NORTH  SIERRA  NEVADA  ST..  Stock- 
ton.     Residence. 

Owner — Albert  Kessler.  423  N-Sierra 
Nevada  St..  Stockton. 

Architect — None  . 

Day's   work.  $3800 


Review  of  "School  Architecture" 

by  J.  J.  Donovan  et  al. 


Comments    l,y    FRED   M.    HUNTER 


The  people  of  the  United  States  are 
just  now  engaged  in  developing  a  na- 
tional system  of  public  education. 
Many  leaders  have  long  recognized 
that  the  chief  public  function  for  dem- 
ocratic people  is  education,  but  the 
mass  has  had  little  realization  of  this 
fundamental  truth.  A  few  states  have 
what  may  be  termed  a  "State  School 
System."  Numerous  cities  and  commu- 
nities have  highly  developed  very 
complex  and  decided  etilcient  school 
systems,  but  to  date  no  such  thing 
as  a  univer.sal  system  of  public  edu- 
cation yet  exists  in  the  United  States. 
We  are  jusi  now  going  about  it  to  de- 
velop  one. 

At  a  critical  time  in  this  process, 
such  a  book  as  "School  Architecture." 
by  Mr.  John  J.  Donovan,  is  a  genuine 
contribution.  People  think  of  an  or- 
ganization or  an  institution  in  the 
terms  of  their  own  contacts  with  it 
or  in  terms  of  its  tangible  evidences. 
A  work  which  in  a  highly  professional 
«ay  suggests  crystallized  standards  to 
the  teaching  profession,  to  the  boards 
in  official  control  of  the  schools  of  the 
country,  iind  to  the  architects  and 
builders  who  influence  so  greatly  the 
n:ilure  of  the  physical  plant  of  the 
schools  i.s  distinctly  helpful  and  sig- 
nificant. This  work  is  a  survey  of  the 
high  points  and  most  generally  ac- 
cepted standards  of  school-house  con- 
struction throughout  the  United  States. 
The  author  has  chosen  from  the  best 
that  is  being  done  in  19  different  states 
and  63  different  cities  and  communi- 
ties. His  concrete  examples  are  chosen 
from  the  works  of  41  of  the  foremost 
architects,  engineers,  and  builders  in 
the  United  States.  Nothing  could  be 
more  timel>-  and  of  greater  service  to 
a  community,  city  or  state  seeking  to 
standardize  the  physical  plant  of  its 
school  system  than  this  high-class  sur- 
vey of  the  best  standards.  Nothing 
could  convince  boards  of  education  of 
state,  county,  city,  and  local  commu- 
nities of  the  possibility  of  adapting 
the  plant  of  the  public  school  system 
to  the  complexity  of  school  activities 
demanded  liy  the  modern  community 
better  than  this  comprehensive  treat- 
ment of  the  best  that  is  being  done  in 
America. 

Mr.  Donovan's  method  of  treatment 
is  particularly  noteworthy.  He  himself 
is  an  architect  who  in  every  instinct  is 
an  artist  and  builder,  but  no  more 
complete  recognition  has  ever  been 
published  of  the  prime  necessity  of 
seeking  usefulness  to  the  functions  of 
the  school  as  the  first  essential  of 
school-house  construction  than  is  this 
work.  The  emphasis  from  beginning 
to  end  is  upon  the  purposes  of  educa- 
tion and  the  planning  of  schools  so  as 
to  best  accomplish  those  purposes 
rather    than    upon    the    construction    of 

•Superintendent  of  Schools.  Oakland. 
Cal..  and  Former  President  of  National 
Education  Association. 


ijtautiful  architectural  monuments  to 
the  name  and  fame  of  the  planners  and 
builders.  Mr.  Donovan's  thought 
throughout    is    "The    Children    First." 

The  far-reaching  result  of  this  book 
may  be  easily  predicted.  The  ap- 
proach of  the  author  to  a  practical 
realization  of  his  ideals  in  s:;hool- 
hi.ii>:e  construction  is  naturally  largely 
lb  rough  those  of  his  own  profession. 
To  convince  those  engaged  in  the  prac- 
tice of  school  architecture  that  the 
first  essential  in  school-house  con- 
struction Is  adaptation  to  the  needs  of 
r>ulilic  education,  is  in  itself  a  worlh.v 
life-lime  achievement.  Mr.  Donovan's 
iiook  wi'l  have  wide  influence  with  ar- 
chitects in  bringing  them  to  feel  that 
the  needs  of  education  and  the  Inter- 
ests of  the  children  come  first.  A  gen- 
eration of  more  usable  school-houses 
than  America  has  ever  known  will  be 
Mr.  Donovan's  monun-.ent  as  the  result 
of    this    book. 

The  worth  of  "Schooi  Architecture" 
is  greatly  enhanced  by  the  use  of  the 
concrete  method  of  •i)resentation.  No 
community  can  fail  to  appreciati-  the 
standards  of  school  construction  thus 
presented.  The  small  community  with 
a  consolidated  school  to  build  or  the 
metropolitan  city  with  $10,000,000  to 
expend  upon  a  school  construction  pro- 
gi-am  may  find  in  this  comprehensive 
survey  the  most  practical  and  most 
modern  standards  presented  in  a  way 
to  appeal  to  technician  and  layman 
alike.  It  is  comprehensible  and  con- 
vincing to  laymen,  officials,  school 
people,    architects,    and    engineers. 

The  treatment  of  the  more  modern 
and  specialized  school  activities  sur- 
passes that  of  any  work  thus  far  pub- 
lished. The  socialized  viewpoint  of  the 
author,  his  comprehension  of  and  sym- 
pathy with  the  universal  type  of  edu- 
cation that  is  coming  to  be  in  constant 
demand  on  the  part  of  the  American 
people  and  his  realization  of  the  means 
of  accomplishing  this  have  led  to  ex- 
pert treatment  of  school-house  pro- 
visions for  such  features  as  the  Junior 
high  school,  hygiene,  physical  educa- 
tion, libraries,  assembly  halls,  music 
departments,  drawing  departments,  in- 
dustrial and  ■  vocational  education, 
cafeterias  and  an  unusual  discussion 
of    the    ideal    standards    for    the    class- 


im. 


The  ideals  set  by  Mr.  Donovan's 
book  for  the  con«tructlon  of  American 
school  houses  will  have  a  very  large 
influence  in  the  development  not  only 
of  a  standaird  constnretion  for  the 
physical  plant  of  the  schools,  but  even 
in  the  development  of  the  schools 
themselves.  The  modern  American 
community  is  going  to  use  its  school 
■system  as  its  principal  agent  in  de- 
veloping its  ideal  of  a  democracy.  The 
schools  it  builds  will  be  a  tangible  evi- 
ilcnce  of  its  conception  of  the  machine 
through  which  this  great  work  is  to 
be  done.  Mr.  Donovan  and  his  collabo- 
rators should  take  great  pride  in  the 
contribution  which  their  work  makes 
to   this   great   end. 


REPAIRS 

EA.ST    W.\SllINGTON      ST.,      Stockton. 

Repair  ottice. 
Owner — Miss  O.  Goodman.  Stockton. 
Architect— None. 
Day's    work.  $1500 


.Vrchitect — Nc 


I;ESIDENCE.    ETC. 

VERNAL  WAV,  Stockton,  Cal.  Resi- 
dence and  garage. 

Owner — F.  P.  Dobson,  27  W.  Oak  St., 
Stockton. 


KKFIDE.VCE 

W  K.ST  WILLOW.  Stockton.  Cal.  Res- 
idence. 

(iv.n.  r — Italian-American  Realty  Co., 
440  E,  Market  St„   Stockton,  Cal. 

Architect — None. 

Day's   work.  $2900 
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RESTDENCE,   ETC. 

LOWER  SACRAMENTO  RD..   Stockton. 

Residence  and  garage. 
Owner — H.      E.      Heller,      Smith      Apts., 

Stockton,   Cal. 
Architect — None. 
Day's  work.  $8500 
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PCHOOL,   BLDO. 

WOODBRIDGE,  San   Joaquin  Co.     One- 

.story    hollow    tile    school    bldg. 
Owner — Woods    School    District. 
Architect — Geo.    C.    Sellon    &    Co.,    Mi- 

tau   Bldg.,   Stockton,  Cal. 
Contractor — D.    E.    Burgess    et    al.,    601 

South    California    St.,    Stockton. 
Fi'ed    Oct.    1,    '21.      Dated    Sept.    24,    '21. 


ROOFING  ON    ABOVE 
Contractor  —   Simpson-Gray      Lumber 
Co..    124    W.    Weber    St.,    Stockton, 
Cal. 

P'iled    Oct.    1,    '21.      Dated    Sept.    24,    '21. 


MECHANICAL    EQUIPMENT   ON 
ABOVE 
Contractor  —  Latourette   -   Fical     Co. 
3431       Sacramento       Blvd.,       Sacra 
mento,   Cal. 
Piled    Oct.    1,    '21.      Dated    Sept.    24 


21. 


LIENS  FILED 


SAN  JOAQUIN  COUNTY 


Recorded  Amount 
Oct.  1,  1921— LOT  1  BLK  4;  ALSO  E 
15  ft  lot  2  blk  4.  Howe  Add,  Stock- 
ton. Stockton  Hardware  and  Im- 
plement -Co.,  a  Corp..  vs.  F.  Echer. 
$75.05 


BUILDING  CONTRACTS 


SAN  MATEO  COUNTY 


PAVILION 

CAL.  SANA.  GROUNDS  1%  miles  from 
town  of  Belmont,  San  Mateo  Co. 
Furnish  and  construct  (except 
Plumbing  and  approaches)  1-story 
and  basement  frame  pavilion. 
Owner — The      California      Sanatorium, 

Belmont.   Calif. 
Architect — Not   given. 
Contractor — S.      Droguarde,      Redwood 

City,    Cal, 
F'iled  Sept.  28,   '21.     Dated  Sept.  27,  '21. 
Excavating   done     and      main 

concrete  walls   in $2609.25 

Frame    up   and    rustic   on    and 

brown    coated     2609.25 

Completed      2609.25 

Usual    35    days    2609.25 

If  1x4  T  &  G  bzt  plaster  used, 
add  $100.00. 

TOTAL  COST,  $10,437 
Bond,  sureties,  forfeit,  none;  limit,  60 
days  after  Sept,  27.  1921.  Plans  and 
speciflcations  filed. 


KINDERGARTEN   BLDG. 
NORTHERLY  LINE  3RD  AVE  75  east- 
erly   from    the    easterly    line    of    F 
St.,    San    Mateo.      One-story    frame 
kindergarten   building. 
Owner — San     Mateo     Grammar     Schjool 

District. 
Architect— Not  given. 
Contractor — Charles  Pedersen,  118  10th 

St.,  San  Mateo,  Cal. 
Filed  Sept.   29,  '21.     Dated  July  20,  '21. 

Roof   completed    $500 

Completed    and    accepted 500 

Usual    35    days 585 

TOTAL   COST,    $1585 


Bond,  $400;  sureties,  Wm,  F,  TurnbuU 
and  H.  B.  Park;  forfeit,  none;  limit, 
90  work  days.     Plans  and  specifications 


COTTAGE 

LOTS  50  AND  51  BLK  23,  Union  Park, 
Daly  City  or  Colma.     All  work  tor 
one-story     and      basement     cottage 
(garage  in  basement). 
Owner — Emilio  and    Vittoria  Melani. 
Architect — IS  one. 
Contractor — Joseph  S.  Fratessa. 
Filed    Oct.    4,    21.      Dated    Oct.   — ,    '21. 

Ready   for   plaster .  .$1000 

Completed    1000 

Usual   35  days 1075 

TOTAL  COST,  $3075 
Bond,  ?1600.  Sureties,  I'aul  P.  and  K. 
M.  Fratessa.  Limit,  75  working  days. 
Forfeit,  !(Ti.  Plans  and  specifications 
filed. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevacda  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Ctpacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
tiome  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufaotiired  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 


CROCKER   BUILDING 

San    Francisco.   Cal. 


TEON   BUILDING 

Portland,  Oregon 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 

Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 
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COMPLETION  NOTICES 


SAN  MATEO  COUNTY 


Recorded  Accepted 

Sept.  30,  1921 — LOT  1  BLK  lio  Ile- 
sbdvn  Ptn  of  San  Carlos.  Sail 
Carlos.  Mercantile  Trust  Co  to 
Ben  C  Zimmerman Sept.  26.  I'.iil 

Sept.  30.  1921— LOT  25  &  W  H  Lot  26 
Blk  25.  Amended  Map,  San  Carlos. 
Mercantile  Trust  Co  to  Ben  C  Zim- 
merman  Sept.     26.     in21 

Sept.  30,  1921 — LOT  20  BLK  26.  Lyon 
&  Hoag  Sbdvn  of  town  of  Burlim- 
game.  Clias  George  Adams  to  wliom 
it  may  concern Sept.  24.   1921 

Sept.  27.  1921 — SOUTH  SAN"  Fi:.\.\- 
cisco  near  American  Barium  Co. 
South  San  Francisco  Land  &  Im- 
provement Co  to  J  P  Holland.... 
Sept.    21.    1921 

Sept.  27,  1921— PART  MILBUAR 
Park  Tract.  San  Mateo,  Mills  Est. 
Inc  to  J  R  Cahill.  E  G  Cahill  and 
II  C  Vensano   (as  Cahill  &  Vensano 

Co)     Sept.    22.     r.iL'l 

♦ 

.STATE    W.ATER    COMMISSIO.V 

i  

(Continued   from   Page    19) 

Application  No.  2484  (San  Benito  Co.) 
Wra.  Newmann  and  Dave  Hirstel,  .San 
Francisco,  Calif.  56.000  ac.  ft.  per  an- 
num storage  from  Las  Aguilas  Creek. 
San  Benito  County,  tributary  of  Tres- 
pinos  Creek,  and  the  following  named 
stream  tributary  of  Las  Aguilas  Creek; 
unnamed  creek  with  source  in  Sec.  22. 
T.  14  S„  R.  8  E.;  unnamed  creek  with 
source  in  No.  M;  of  Sec.  31.  T.  14  S..  R. 
9  E.;  unnamed  creek  with  source  in  So. 
H  of  Sec.  31.  T.  14  S.,  R.  ti  E.;  unnamed 
creek  with  source  in  Sec.  32  and  33,  T. 
14  S.,  R.  1  E.  Water  to  be  used  for  ir- 
rigation of  150,000  acres.  Diversion  by 
means  of  canal  16  miles  long. 

Application  No.  2485  (Merced,  Fresno 
and  San  Benito  Cos.)  Wm.  Newmann 
and  Dave  Hirstel,  San  Francisco,  Calif. 
250  cu.  ft.  per  sec,  direct  diversion  and 
26,000  ac.  ft.  per  annum  storage  from 
Little  Panoche  Creek  located  in  Fres- 
no, Merced  and  San  Benito  Counties,  for 
irrigation  of  150.000  acres.  Diversion 
by  means  of  canal. 

Application  No.  2493  (Nevada  and 
Sierra  Cos.)  Roy  H.  Elliott.  San  Fran- 
cisco. Calif.  20  cu.  ft.  per  sec.  direct 
diversion  and  7000  ac.  ft.  per  annum 
storage  from  3  unnamed  creeks  in  Ne- 
vada and  Sierra  C'ounties  tributary  of 
Yuba  River,  for  power  purposes.  Di- 
version by  means  of  ditch  and  tunnel. 
Estimated  cost  $750,000. 

Application  No.  2497  (Sierra  Co.)  Paul 
C.  Thorn.  502  Marine  Bldg..  214  Front 
St..  San  Francisco,  Calif.  5  cu,  ft.  per 
sec.   from  Lake  Hawley,  Sierra  Count.v, 


tributary  of  East  Fork  of  North  Fork 
of  "^utia  Kiver.  for  mining  purposes, 
lOsliniated  co.st  $50,000. 

Application  No.  2503  (Fresno  Co.) 
Southern  California  Edison  Co.  A  cor- 
poration. Los  Angeles.  Calif..  3000  cu. 
ff.  per  sec.  from  San  Joaquin  P.ivor, 
Fresno  County,  for  power  purposes. 
Amount  of  power  to  be  developed  252.- 
600  t.  h.  p.  Diversion  by  means  of 
tunnel  28.056  ft.  long.  Estimated  cost 
$12,964,000. 

Application  No.  2504  (Fresno  Co.) 
Southern  California  Edison  Co.  A  cor- 
poration, Los  Angeles,  Calif,  3000  cu. 
ft,  per  sec.  from  San  .Toaquin  River. 
Fresno  Count.v.  for  power  purposes. 
Amount  of  power  to  be  developed  111.- 
Ono  t.  h.  p.  Diversion  by  means  of 
tunnel  28.136  ft.  long.  Estimated  cost 
$8,900,000. 

Application  No.  2505  (Amador  and 
Calaveras  Cos.)  Mokelumne  River 
Power  Co..  502  Flatiron  Bldg..  San 
Francisco.  Calif.  -500  cu.  ft.  per  sec. 
direct  diversion  and  51.000  ac.  ft.  per 
annum  storage  from  Mokelumne  River. 
Amador  and  Calaveras  Counties,  for 
power  purpo.'ses.  Amount  of  power  to 
he  developed  40.000  t.  h.  p.  Diversion 
by  means  of  canal,  tunnel  and  flume 
about  21  miles  long.  Estimated  cost 
$6,000,000. 

Annlication  No.  2509  (El  Dorado  Co.) 
Charles  F.  Duisenherg.  San  Francisco. 
Calif.  1500  cu.  ft.  per  sec  direct  diver- 
sion and  100,000  ac.  ft.  per  annum 
storage  from  So.  Fork  of  American 
River.  EI  Dorado  County,  for  power 
purposes.  Diversion  by  means  of  con- 
duit and  tunnel. 

Application  No.  2510  (Trinity  Co.)  W. 
H.  Samson.  Corning.  Calif.  30  sec.  ft. 
from  Stuarts  Fork,  and  20  sec.  ft.  from 
Deer  Creek,  and  18.500  ac.  ft.  per  annum 
from  Stuarts  Fork  and  12.750  ac.  ft.  per 
annum  from  Deer  Creek.  Trinity 
County,  for  power  purposes.  Estimated 
cost  Jl. 500. 000.  Diversion  by  means  of 
conduit   7  miles  long. 

Application  No.  2512  (Sutter  Co.) 
Peter  J.  Shields.  Sacramento.  Calif.  20 
cu.  ft.  ner  sec.  from  Feather  River. 
Sutter  County,  tributary  of  Sacramento 
River,  for  irrigation  of  620  acres.  Di- 
version bv  tne.-ins  of  two  5"  pipes.  Esti- 
mated cost  $25,000. 

.\ppIication  No.  2514  (San  Bernardino 
Co.)  The  Southern  Sierras  Power  Co.. 
Riverside  Calif.  75  sec.  ft.  from  Bear 
Creek  .nnd  100  .^sec.  ft.  from  Santa  Ana 
Creek.  San  Bernardino  County.  for 
power  purposes  .\nioiint  of  power  to 
be  developed  30,825  t.  h.  p.  Diversion, 
by  means  of  pipe  line  8  miles  long. 

Application  No.  2515  (Trinity  Co.) 
W.  H.  Samson.  Corning.  Calif.  50  cu.  " 
ft.  per  sec.  from  Van  Meter  Creek. 
Trinity  County,  tributary  of  Stuart 
Fork  for  power  purposes.  Estimated 
cost  $30,000. 

Application  No.  2516  (Trinity  Co.) 
W.  H.  .Samson.  Corning.  Calif.  50  cu. 
f.  per  sei-.  from  Owens  Creek.  Trinity 
County   for  pov.-r-r   i^urposes.     Diversion 


by  means  of  pipe  line,  flume  and  ditch 
about  4  miles  long,  Esiimated  cost 
$11)0,000, 

Application  No,  2517  (Trinity  Go.) 
W.  H.  Samson.  Corning.  Calif.  31.300 
ac.  ft.  per  annum  storage  from  Stuarts 
Fork.  Trinity  County.  tributary  of 
Trinity  River,  for  power  purposes.  Di- 
version by  means  of  line,  flume  and 
ditch  .about  9  miles  long.  Estimated 
cost   $500,000. 

Application  No.  2518  (Trinity  Co.) 
W.  H.  Samson.  Corning.  Calif.  60  sec. 
ft.  natural  flow  from  Deep  Creek. 
Trinity  County,  tributary  of  Stuarts 
Forks.  Diversion  by  means  of  pipe 
line  and  flume  5  miles  long.  Estimated 
cost    $20,000. 

Application  No.  2519  (.Alpine  Co.)  W. 
F.  Dressier  and  W.  H.  Settelmeyer. 
Minden.  Nevada.  700  ac.  ft.  per  annum 
storage  from  Crater  Lake.  Alpine 
County,  for  irrigation  of  996.90  acres. 
Estimated   cost    $20,000. 

Application  No.  2522  (Fresno  Co.) 
Southern  California  Edison  Co.  A 
corjjoration.  Los  Angeles.  Calif.  .  3000 
cu.  ft.  per  sec.  from  San  Joaquin  River. 
Kicsno  County,  for  power  purposes. 
.Amount  of  power  to  be  developed 
:;«:!. 6011  t.  h.  p.  Diversion  by  means 
of  conduit. 

Aijplication  No.  2524  (Calaveras  anil 
Stanislaus  Cos.)  South  San  Joa'iuin 
Irrigation  District.  Manleca.  Calif.  36.- 
000  ac.  ft.  per  annum  storage  from 
.Stanislaus  River.  Calaveras  and  Stanis- 
laus Counties,  for  irrigation  of  71.081 
acres.  Diversion  by  means  of  canal. 
Estimated   cost   $500,000. 

Application  No.  2526  (San  Bernardino 
Co.)  G.  M.  and  B.  L.  Bartlett.  Pine 
Knot.  Calif.  7  cu.  ft.  per  sec.  from 
West  Fort  Metcalf.  Talmadge  Creek 
and  Cienaga  at  head  of  Seeley  Creek. 
San  Bernardino  County,  for  irrigation 
of  260  acres.  Diversion  by  means  of 
pipe  line  2  miles  long. 

Application  No.  2527  (Nevada  Co.) 
Excelsior  Water  and  Mining  Co..  920 
Forum  Rldg..  Sacramento.  Calif.  625 
cu.  ft.  per  sec.  from  Anthony  House 
Reservoir  in  Deer  Creek.  Nevada 
County,  for  irrigation  of  120.000  acres. 
Diversion  bv  means  of  main  ditch  11.39 
miles  long.     Estimated   cost    $2,194,000. 

Application  No.  2528  (Nevada  Co.) 
Excelsior  Water  &  Mining  Co..'  920 
Forum  Bldg..  Sacramento,  Calif.  625 
cu.  ft.  per  sec.  from  proposed  Anthony 
House  Reservoir  in  Deer  Creek.  Nevada 
County,  tributary  of  Yuba  River,  for 
power  purposes.  Amount  of  power  to 
be  developed  17,613  t.  h.  p.  Diversion 
by  means  of   tunnel   1.067   feet   long. 

Application  No.  2529  (Nevada  Co.) 
Excelsior  Water  &  Mining  Co..  920 
Forum  Bldg..  Sacramento.  Calif.  625 
cu.  ft.  per  sec.  from  proposed  Anthony 
House  Reservoir  in  Deer  Creek.  Nevada 
County,  for  power  pur]ioses.  Amount 
of  power  to  be  developed  35.438  t.  h.  p. 
Diversion  by  means  of  ditch  and  tunnel 
13.26  miles  long.  Estimated  cost  $2.- 
689, nno. 
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KEY-HOLD  PLASTER  UTHJCONPANY 


Liberty  W  alt  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitaiy  and  vermin  proof,  impervious  to  sound, 
moisture,  hent  and  cold. 
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A  Fibered  Gypsum  Plaster 
Board  that  will  not  shrink, 
warp   or   buckle. 


PROMPT      DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Ho!d  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Circular  Steel  Windows-Cheaper  than  Wood 


Michel  &  Pfeffer  Iron  Works 
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ICarBPu  (Enustrurttnu  l^rporla 

Issued   every  business  (lay  of   the   year.     Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all   classes  of  building,   street,  sewer  and 
highway    projects,    bridges,    dams    and    harbor    works, 
machinery,   etc.     Send   for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
5G0   .MISSION    STRKET                     S.4.IM    FRAJfCISCO,    C.*Ii. 

House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 

FRED  H.  BOGGS 

INSURANCE 

734-T44  Busti  St. 

Member 
SAN  FRANCISCO                            insurance  Brokers  Exchange    | 
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Reinliait  Lumber  and  Planing  Mill  Company 

GENKUAL    HIMBER    Y.ARD 

Dry  Kiln  Capacity.  10  ilillion  Feet  per  Annum 
General    Mill    and    Cal.iiict    Work,    Stock    Doors.    Sasli 

FrniueN   and    MonldinjU,'s 
17T11    *    K.VXS.AS    STS.                 -                S.tX    FR.AXCISCO 

Phone   Jlarket   1057 
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Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIVIVEBORN  SOIVS,  Inc. 

335  Pacific  Electric  Building,  I-x>s  Angeles  77  O'Farrell  Street,  San  Francisco 


Cent*    P»r    Copy 


Phone   Donglns   2372 
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Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 

Be  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR  SALR  RY  ALL,    I.ITMRER   DBALBRS 
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Oranmental  and  Miscellaneous  Iron  Work 
Steel  Sash    ::    Wire  Work 

Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 
San  Francisco 


Phones 
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Market  731 
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.•<TAnii,i/,.*Tio\  OF  w.\<;ks  is  plan 

<>F    0.4KL.\.\n    «<)>I.>IKI{CK 
CHAMnRIl 


The  readjustment  of  wages  in  the 
building  trades  crafts  due  to  be  made 
in  about  a  month,  Harrison  S.  Robin- 
son, chairman,  announces  that  the  In- 
dustrial Relations  Board  of  the  Oak- 
land Chamber  of  Commerce  is  prepar- 
ing to  take  up  this  work  with  a  view 
to  securing  stabilization.  Robinson's 
announcement    is   as    follows: 

"Existing  wage  .schedules  in  the 
building  trades  expire  on  November 
12,  1921.  During  this  month  and  in 
.November,  hearings  will  be  held  by 
an  impartial  board,  sitting  in  .San 
Francisco,  preparatory  to  the  uii- 
nouiicement    of  a    new    schedule. 

'  The  Industrial  Relations  Board  oC 
the  Oakland  Chamber  of  Commerce 
contemplates  presenting  to  the  wase 
board  the  following: 

"i.  The  establishment  for  every 
building  craft  of  a  single  wage  for  all 
working  in  that  craft  is  unsound.  Its 
unsoundness  is  proved  by  the  fact  that 
It  has  never  been  enforced  in  all  tlie 
crafts,  not  even  by  the  unions  them- 
helves. 

'"i.     There  should   be: 

"A.     An   apprentice's   scale. 

"B.  .■\  'learner's'  or  'imi)rovf  r's 
Kcale. 

"('.      A    Journeyman's    standard    scale 

"1>.  A  recognition  of  the  riglit  of  a 
workman  to  receive  and  of  an  em- 
ployer lo  pay  wages  higher  than  llie 
standard   to  men  of  exceptional  abilii>. 

"The  Board  Invites  comments  ami 
suggestions  on  these  proposals  from 
the  men  working  in  the  building  trades 
In  Alameda  County.  They  should  be 
mailed  lo  the  board  at  the  Chamber  or 
Commerce,  Thirteentii  and  Alice  SI.-j  , 
tJakland.  or  made  verbally  lo  K.  \\ 
Olln.  the  representalive  of  the  boar.i 
These  comments  and  suggestions  will 
be  ea;-efully  prefenied  to  llie  w.i^  ■ 
board. 

"Th«    Industrial    Kelatlons    Board    is 


Construction  stands  out  pre-emi- 
nently as  the  key  industry  at  the  Un- 
employment Conference  now  In  session 
in  Washington,  and  the  work  of  the 
Construction  Committee,  of  which 
General  Marshall  is  chairman,  is  one 
of  the  main  centers  of  action.  Hous- 
ing, highwa.vs,  public  works,  construc- 
tion repairs  are  urged  as  the  be»t 
means  uf  providing  the  only  sound  so- 
lution of  unemployment,  viz.,  employ- 
ment. 

The  work  of  the  Unemployment  Con- 
ference Is  two-fold,  tile  immediate 
problem  being  emergency  relief  and 
the  later  problem  being  that  of  discov- 
ering the  causes  of  unemployment  and 
also  the  remedies  to  be  applied  to  pre- 
vent recurrences  of  depression  such  as 
the  one  in  which  we  are  now  •n- 
veloped. 

The  conference  was  at  the  start 
broken  up  into  committees,  each  of 
which  has  been  working  on  the  phase 
of  the  unemployment  question  as- 
signed it. 

These  committees  have  worked  so 
rapidly  and  so  much  data  for  their  use 
has  been  prepared  in  advance  that  al- 
ready the  conference  has  been  able  lo 
present  its  recommendations  for  an 
emergency  program  for  immediate 
adoption   and   prosecution. 

Twelve    Recommendations 

There  are  twelve  recommendations 
made,  and  it  Is  stated  that  "the  views 
of  the  conference  in  amplification  of 
these  recommendations  and  as  to  meas- 
ures which  would  contribute  to  restor- 
ation of  industry  and  commerce  will  be 
given    later." 

With  estimates  of  from  3Mi  to  5% 
millions  unemployed  it  was  decided 
that  the  situation  could  not  be  met  ex- 
cept by  a  definite  organization  of  the 
country.  The  responsibility  for  the 
leadership  of  this  community  problem 
is  the  mayor  and  the  organization 
should  be  an  Emergency  Committee, 
the  personnel  of  which  should  be  se- 
lected as  to  fitness  only.  Employers 
should  give  preference  to  the  Emerg- 
ency   Employment    Agencies. 

The  Emergency  Committee  should 
regularly  publish  the  numbers  depend- 
ent on  these  to  awaken  the  community 
to  its  responsibility.  Repairs,  clean- 
ing and  alterations  during  the  winter 
are  also  urged  as  well  as  public  con- 
struction, which  is  preferable  to  relief. 
GovernorH    Urged    to    Participate 

The  Governor  of  each  State  is  urged 
to  unite  all  State  agencies  and  to  ex- 
pedite construction  of  roads  and  State 
building.  Likewise  the  Federal  author- 


ities   are    urged    to    speed    construction 
of    public    buildings   and    public    work. 

A     Congressional     appropriation     for 
roads,  on  which  depends  many  millions 
of    .state    approriations,     is    considered 
most    desirable. 
(^reiitest    Relief    Throneh    Construction 

It  IS  stated  that  the  greatest  area 
lor  immediate  relief  of  unemployment 
IS  in  the  construction  industry,  which 
has  been  artificially  restricted  during 
the  war.  The  great  shortage  in  hous- 
ing IS  emphasized  and  the  evils  of  high 
prices  due  to  combinations,  etc  is 
pointed  out.  ' 

The  final  appeal  is  to  manufacturers 
and    a    considerable    list    of    items     Is 
given  wherein  relief  may  be  effected. 
— • 

NEW    YORK'S    TAX    EXEMPTION 
LAW    BOOSTS    BUILDING 

Two  stories  come  out  of  New  York 
City  which  need  study  by  proponents 
of  home  building.  One  story  is  that 
since  the  tax  exemption  law  became 
effective  just  less  than  five  months 
ago.  plans  have  been  filed  for  12  000 
hou.ses  and  9.000  apartments,  to  house 
nearly  21,000  families  at  a  cost  of 
*100, 000.000.  The  other  story  is  that 
costs  of  construction  are  still  so  high 
that  contractors  and  builders  cannot 
finance  new  home  buildings.  The 
overplus  of  present  costs  is  so  much 
above  probable  future  selling  value 
that  there  is  but  a  small  margin  for 
loans. 

Materials   and   Wngea   StlU   Up 

Building  materials,  of  which  freights 
are  a  large  element  in  price,  have  not 
reduced  nearly  in  proportion  to  other 
essentails.  nor  have  wages.  These  are 
the  two  factors  which  include  nearly 
all  the  cost  of  building.  Until  these 
are  reduced  somewhere  near  to  pre- 
war levels,  credits  will  be  measured 
not  by  Investment,  but  by  Intrinsic 
value.  Remission  of  taxes  does  not 
cover  this  inequality. 
Rents    Promotive    Factor    In    Bnlldlncr 

In  New  York,  relief  from  taxation 
his  disclosed  the  housing  need.  It  has 
brought  this  flood  of  plans  In  19  weeks. 
It  will  be  interesting  to  see  how  many 
of  these  structures  are  actually  built. 
There  is  no  need  to  especially  promote 
building  when  costs  are  low  enough 
t.i  assure  credits.  Rents  are  always 
the  promotive  factor  and  demand  al- 
ways keeps  them  above  the  line,  so 
that  economy,  actual  saving,  induces 
building.  Today  in  spite  of  abnor- 
mally high  rents,  building  costs  are 
still  so  high  that  credits  cannot  re- 
spond, as  there  is  nothing  to  equalize 
the  split  between  investment  and  in- 
trinsic   value. — Washington    Herald. 


making  every  effort  to  see  that  me-i 
are  paid  the  established  wage,  and  It 
Is  deeply  concerned  In  the  establish- 
ment of  wage  schedules  th  it  are  suf- 
ficiently fair  and  sensible  to  form  the 
basis  of  a  successful  fight  against  any 
violation   of  Ihem   " 


l)rospecls,  etc.  Replies  from  71  oom- 
paiiics  having  a  noimal  output  ot 
4.570.000  tons  show  ihat  56  producers 
with  an  agrgregale  capacity  ot  3.630.- 
000  tons  expect  to  be  In  full  production 
du   ing  (he  next  six  months. 


PA\I\(.    llllll'K    I.MM  M'l'itV 


Tte  Nnlional  Paving  Brick  Mnnufac- 
lureis'  Association  receiilly  sent  lo  Its 
members   a   questionnaire   on    business 


.\ii  all-steel  churn  In  Manila  was 
liuili  In  Europe  and  shipped  to  lb" 
l'liili|)pliie»  In  secllons. 


.Vearly   oUiin  auiomobiles  are   u.sed    by 
sl.ite   oHIclals   for  public  welfare  work. 
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Instead  of  being  left  to  lag  during 
the  'Winter.  State  highway  construc- 
tion is  to  be  carried  forward  just  as 
rapidlv  and  as  extensively  as  the  or- 
ganization of  the  State  Highway  Com- 
mission will  permit,  according  to  N.  D. 
Darlington,  a  member  of  the  Highway 
Commission.  Mindful  of  the  labor  sit- 
uation. Darlington  said  it  is  the  plan 
of  the  Commission  to  handle  all  the 
work  of  which  the  organization  is  ca- 
pable, but  in  ordering  new  construc- 
tion distribution  is  an  important  fac- 
tor due  to  the  fact  that  funds  availa- 
ble will  fall  several  million  dollars 
sliort   of   the   building   program. 

City  Building  Inspector  M.  C.  Wood- 
ruff of  San  Jose  reports  the  issuance 
..(  building  permits  during  the  past 
niunth  tnfaling'  $77,470.  Twenty-Six 
new  homes  were  erected  during  the 
mouth   of   September. 

I.assen    County    Supervisors    abolish 
the  office  of  County  Engineer  Bidwell. 
Differences   between   the   Board   of   Su- 
pervisors,    or    "one    member    thereof, 
caused  the  action. 

A  company  known  as  the  "Veneer 
Works"  has  taken  an  option  on  a  site 
of  five  acres  in  the  vicinity  of  Cedar 
and  First  streets.  Berkeley,  and  plans 
construction  of  a  plant  costing  %V.f>.- 
(lUO  The  Veneer  Works  is  a  Sacra- 
mento concern,  headed  by  H.  B.  Thorn- 
ton. 


A  $20,000  option  and  lease  on  the 
ranch  property  near  Columbia.  Tuo- 
lumne County.  Cal..  owned  by  Mrs.  D. 
Cine'li.  has  been 'given  to  Los  Angeles 
men,  who  propose  to  open  up  the  large 
marble  deposit  contained  therein  and 
also  explore  an  ancient  buried  chan- 
nel which  traverses  the  land.  The 
))ropertv  adjoins  the  holdings  of  the 
Bell  Marble  Company,  which  is  active- 
ly operating  and  making  regular  ship- 
ments of  marble  from  its  quarry. 

Engineers  Erie  L.  Cope  and  Geo.  S. 
Dillman  of  San  Francisco  have  been 
selected  bv  the  Suisun  Irrigation  Dis- 
trict. Solano  County,  to  Investigate  the 
feasibility  of  the  district's  plan  and 
cost  of  putting  its  project  through. 
It  is  expected  a  report  will  he  com- 
pleted within   two   months. 

Plans  have  been  prepared  for  a 
$100,000  auto  stage  depot  to  be  erected 
at  Fifth  and  I  streets.  Sacramento,  ac- 
cording to  W.  A.  Latta,  attorney  of 
that  citv.  representing  the  Motor  Car- 
riers' Terminal.  Inc.  The  company., 
recently  organized,  is  made  up  of  own- 
ers operating  stage  lines  out  of  Sac- 
ramento. 


Fi-ank  M.  Marsh,  chief  draftsman  for 
the  Western  Pacific  Railway  for  the 
past  ei.ghteen  years,  with  offices  in  the 
Mills  building,  leaves  today  for  a  two 
months  'trip  through  the  eastern 
slates.  He  will  stop  off  in  Salt  Lake 
City.  Denver.  Kansas  City,  Chicago, 
New  York  and  Boston. 

New  building  in  Berkeley  during  the 
month  of  September  shows  an  increase 
of  $123. 0S4  over  the  same  period  a 
year  ago.  There  were  14fi  permits  is- 
sued for  buildings,  with  an  estimat^id 
cost  of  $312,629.  against  117  permits 
and  an  estimated  cost  of  $187,545  for 
September,   1920. 


Chas.  PJehaidson  has  resigned  as 
engineer  of  Marin  County.  The  Su- 
pervisors are  planning  to  appoint  an 
engineer  under  Rea  Act.  S.  C.  Legage. 
J.  It.  Price  and  H.  M.  Loy  have  filed  ap- 
plications with  the  Supervisors  seek- 
ing  the   appointment. 


The  Monarch  Electric  Saw  Company 
of  San  Francisco  has  been  granted 
permission  by  the  State  Corporation 
Department  to  sell  and  issue  certain 
of  its  securities.  The  company  was 
organized  for  the  purpose  of  manufac- 
turing and  distributing  an  electric  saw. 
which  is  covered  by  U.  S.  Letters 
Patent. 


Stockton  City  Council  has  accepted 
the  resignation  of  John  M.  Perry,  as 
a  member  of  ihe  City  Planning  Com- 
mission. Mrs.  Homer  S.  Smith  will  fill 
the  vacancy. 

Cyrus  L.  W.  Eidlitz.  68.  one  of  New 
York's  leading  architects  and  the  de- 
signer of  the  Times  building,  tliat 
city,  died  in   Southampton  October  6th. 


The  Stale  Forestry  Board  has  moved 
its  offices  from  Ihe  Forum  Building. 
Sacramento,  to  tlie  fourth  floor  of  the 
State  Capitol. 


Tlio  County  Engineer  Act,  passed  by 
the  Legislature  in  1919,  has  been  de- 
clared unconstitutional  and  void  be- 
cause it  interferes  with  the  uniformity 
of  county  government,  in  a  ruling 
handed  down  by  the  State  Supreme 
Court.  The  act  was  passed  at  the  in- 
stance of  Sonoma  county  interests  in 
order  to  place  the  authority  previous- 
ly held  by  the  County  Surveyor  in  the 
liands  of  the  County  Engineer,  in  effect 
an  employe  of  the  County  Board  ot 
Suiii-rvisors. 


A  building  l^oom  in  Japan  and  the 
Orient  is  in  progress  and  is  reflected 
in  increasing  orders  for  lumber  from 
the  Pacific  Northwest,  according  to 
Walter  &  Dockrill  of  the  Vancouver 
Timber  &  Trading  Company.  Van- 
couver. B.  C.  who  has  just  returned 
from  the  Orient.  Great  quantities  ot 
lumber  will  be  shipped  to  the  Orient  in 
the   next   year,  in   Dockrill's  opinion. 

Want  to  buy  a  motor  truck?  So- 
noma County  .Supervisors  will  sell  at 
public  auction  on  October  14.  a  2V2-ton 
Fageol  truck,  registered  horsepower 
27:  1920  model.  Ask  W.  W.  Felt  Jr.. 
County  Clerk,   for  further  Information. 

The  Diamond  Jlateh  Company  has 
purchased  the  lumber  yards  of  the  Mc- 
Carley  &  Smith  Mercantile  Co.  at 
Cottonwood.  Under  the  new  ownership 
Frank  Pritchard  ot  Chico  will  be 
manager. 


One  million  dollars  in  highway 
bonds  which  have  not  yet  been  re- 
deemed are  still  in  the  hands  of  the 
County  Treasurer,  and  a  working  bal- 
ance of  1600.689.06  is  still  in  Fresno 
County  highway  fund,  according  to  a 
report  Hied  with  the  Board  of  Super- 
visors. 


Burton  Smith,  for  the  past  six  years 
Chief  Engineer  tor  the  Oakdale  Irri- 
gation District,  resigned  October  1  and 
will  be  temporarily  connected  with 
the  State  Department  of  Public  Works 
with   headquarters  at  Modesto. 


The  Hutchinson  Co..  Oakland,  an- 
nounces a  reduction  of  10  cents  a  yard 
in  the  price  of  crushed  rock  f.  o.  b. 
hunkers. 

Rumors  are  current  in  Los  Angeles 
financial  circles  of  an  invasion  into  Los 
Aiii;eles  district  by  the  Schwab  steel 
interests,  said  to  contemplate  a  $60,- 
000.000  combination  with  a. local  firm  in 
the  erection  of  a  steel  mill  at  San 
Pedro.  J.  J.  Tynan,  manager  of  the 
Bethlehem  Steel  Company's  plant  at 
Alameda  Ca!..  was  recently  in  Los  An- 
geles and  was  credited  with  having 
rejiresented  Schwab  at  a  conference 
over  the  proposed  steel  mill,  said  to 
have  been  held  aboard  the  steamer 
"Harvard"   on   Sept.   19. 


Discovery  of  a  "whole  valley  ot  al- 
most pure  iron,  lying  on  the  shores  of 
Lake  Athabasca,"  is  reported  by  the 
Edmonton  (Alta.)  Bulletin.  The  north- 
ern mineral  field  is  credited  to  Norman 
C.  Butterfield  and  E.  A.  Butterfleld. 
father  and  son.  According  to  the  ac- 
count, an  analysis  showed  the  rock  to 
assay  64.36  per  cent  iron.  The  pros- 
pectors are  said  to  have  measured  off 
estimates  of  154.000.000  tons,  and  re- 
late that  5.000,000  tons  in  the  shape  of 
loose  blocks  are  on  the  surface  of  the 
ground  close  to  the  lake,  ready  for 
shipment  without  mining  operation. 

Says  Ihe  Oakland  Tribune:  "The 
cost  plus'  system  may  have  been  con- 
sidered meritorious  by  the  government 
when  it  was  trying  to  speed  up  the 
building  of  ships  with  which  to  fight 
Germany,  but  it  worked  badly  tor  F.  E. 
Allen,  contractor  and  builder.  This  was 
in  spite  of  an  increase  in  his  compens- 
ation from  $1800  to  $4420.60.  At  least 
Judge  Harry  W.  Pulcifer  refused  to 
award  him  $149.70  he  sued  C.  L.  Gibbs 
and  the  latter's  wife  to  recover  on  a 
contract  to  make  alterations  in  prem- 
ises owned  by  the  Gibbs.  The  testl- 
monv  showed  Allen  had  agreed  in  writ- 
ing to  do  the  work  for  $1800.  including 
his  own  compensation,  but  that  numer- 
ous changes  were  made  in  the  plans 
which  increased  the  cost  materially. 
Allen  was  to  get  10  per  cent  of  the  ac- 
tual cost  ot  the  material  and  work. 
He  testified  he  could  not  tell  how  much 
of  the  increased  cost  was  due  to 
changes  or  just  how  much  he  was  en- 
titled to.  Judge  Pulcifer  said  if  the 
plaintiff  did  not  know,  the  court  could 
not  be  expected  to  and  gave  judgment 
for  the  defendants. 


The  Baldwin  Locomotive  Works  has 
obtained  orders  in  the  last  two  months 
for  sixty-five  engines  from  Mexico,  sev- 
enteen from  Brazil,  ten  direct  from 
Chile  and  an  order  from  the  Westing- 
house  Electric  Company  to  supply 
mechanical  parts  for  thirty-nine  elec- 
tric engines  for  Chile. 

Fred  E.  Conner,  head  of  the  Sacra- 
mento Lumber  Company  and  resident 
ot  North  Sacramento,  has  been  hon- 
ored -with  the  Presidency  of  the  newly 
formed  Lumbermen's  Association  of 
California,  recently  organized.  Offices 
of  the  association  will  be  located  in 
San  Francisco.  The  objects  ot  the  or- 
ganization are  to  stabilize  the  lumber 
trade  and  assist  the  consumer  as  well 
as  the  dealer. 


Saturday.   October   IB,    1921 
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The  Effect  of  Tax  Limits  on  County  and  Municipal  Bonds 


lly   CIIKSTRK    B.    MASSLICII,    of   Ihi-    X  »-n    l..i;.    llni 


It  is  not  always  the  size  <ii  wealth 
of  a  county  or  citj-  wliich  <1.  t.  rmines 
the  aalability  of  its  bonds.  Ami  among 
Ihe  factors  that  (b^termine  thi-  salabil- 
ity  of  municipal  bonds,  iiulmlingr  in 
that  term  bonils  of  counties  ami  taxing 
districts  as  well  as  of  cities  :iml  towns, 
none  is  more  important  thnn  a  pro- 
vision for  unlimited  taxes  ii.r  their 
payment.  Tlie  ilitTloultlcs  ni.  I  with  in 
marketing  many  public  securities  can 
be  traced  directly  to  a  ta.K  litnitation. 
A  few  years  ago,  when  ib<-  d'-mand 
for  public  securities  was  sreiiter  than 
the  supply,  less  attention  was  paid  by 
nvestors  to  the  unfavorable  f,atures 
I  many  of  these  bonds.  In  thi  se  lat- 
!■  r  days,  with  billions  of  I>ibfrt>  bonds 
outstanding,  and  a  demand  for  money 
that  can  not  be  supplied,  disei  imina- 
tlon  has  come  to  be  used  in  tin,  selec- 
tion of  investments,  and  this  rliscrim- 
ination  has  directly  affected  immicipal 
bonds  that  are  not  protected  Ij.v  an  un- 
limited tax  provision. 

Tax   limitations  for  current   expenses 
and    for    permanent    improvennnis   are 
a  necessary  protection  against   l>urden- 
-•'me    taxation,   but  tax   limit.itions  af- 
ctinK  the  payment   of  a   debt    legally 
1  fated  are  utterly  illogical.     The  tax- 
yer  can  be  protected  again.st  an  ex- 
ssive  public  debt  by  a  consiitiitional 
!       statutory       limitation       upon       the 
.imount   of   the    debt   which   may   be  le- 
gally created.      Many  states   have  such 
debt    limitations    in  their  con.<t  itutions 
and    many    others   have    fixed    tbem   by 
statute.     These   limitations  protect  the 
bondholder    as    well    as    the    taxpayer, 
but  there  is  no  greater  unwisdom  than 
to   limit   the   amount  of   the   tax  which 
may   be   collected   to   pay  a  debt  law- 
fully created. 

So  vital  has  this  appeared  to  law- 
makers that  a  dozen  or  more  .States  of 
the  Union  have  written  into  their  con- 
stitutions a  mandatory  requirement 
that  no  debt  shall  be  created  by  any 
political  subdivision  unless  then  or 
theretofore  provision  shall  have  beeT 
made  for  the  levy  of  a  sufflcienl  tax  for 
its  payment.  In  many  of  tho  other 
States  statutory  authority  is  uiven  to 
levy  a  sufflcient  tax,  but  there  .ire  still 
many  States  in  which  the  aiimnnt  that 
can  be  levied  annually  to  juiy  bonds 
is  limited. 

The  number  of  these  latter  States 
is  being  gradually  reduced.  In  some 
of  them,  where  special  and  priv.ite  acts 
are  still  permitted,  the  tax  limitations 
of  general  laws  are  being  set  aside  as 
to   particular  districts  and   loca'ities. 

The  haphazard  nature  of  iliese  tax 
laws  is  well  illustrated  in  the  State  of 
Florida,  where  the  constitution  imposes 
no  limit  upon  taxes  tor  county  bonds 
for  any  county  purpose,  but  lixes  the 
maximum  annual  rme  for  sihool  dis- 
trict bonds  at  5  mills  on  the  d<.llar.  As 
a  result,  Florida  counties  ran  ee^ 
bonds  even  in  excessive  amounts  while 
.school  districts  suffer  from  tlicir  In- 
ability to  borrow  small  sums. 

North   enroll  nn    Ilaa    Reni«v«Ml    I.imlta- 
tton 

Xorth  Carolina  is  one  of  the  Slates 
which  have  seen  the  error  if  limits 
upon  bond  taxes.  With  tow  ex,  .ptlons, 
all  the  general  and  special  h  ^^  >;  passed 
in  that  Stale  In  recent  veils  :-  anllng 
authority  for  bond  Issue",  have  ex- 
pressly provided  that  the  (a.x  lor  their 
payment  shall  be  unlimited  South 
rarollna  has  followed  the  same  new 
policy.  rjei.rgia  ha-<  loner  sii.eo  re- 
moved all  limits  upon  bond  taxes  by 
constitutional  enactments  which  make 


mandatory  a  suflicient  levy  without 
any  limit  whatever,  .and  as  a  result  the 
bonds  of  Georgia  counties  and  munici- 
palities find  a  ready  sale.  Georgia's 
taxpayers  have  not  suffered,  for  the 
same  section  of  the  constitution  which 
requires  the  unlimited  tax  puts  a  rigid 
limit  upon  the  amount  of  lawful  debt 
that  may  be  created. 

Across  the  line  from  Georgia,  ,\la- 
bania  still  labors  under  a  constitution- 
al limit  of  bond  taxes,  with  the  result 
that  investors  pay  little  attention  to 
pubMc  securities  coming  from  that 
State. 

It  must  be  remembered  that  a  tax 
limit  which  appears  to  be  suflicient  at 
the  time  of  the  issuance  of  a  i)ublic 
security,  may  presently  become  insuf- 
ficient. Alab.ama  has  had  exactly  thai 
experience.  Assessed  valuations  change 
from  year  to  year.  Sometimes  they 
change  because  property  values  have 
increased  or  decreased,  but  in  many 
Slates  they  have  changed  by  flat  of 
the  Legislature,  which  has  established 
a  different  basis  of  taxation  and  a  dif- 
ferent ratio  between  actual  values  and 
assessed  values.  Investors  are  well 
acquainted  with  the  fact  that  the.se 
changes  have  sometimes  been  made  on 
a  downward  scale.  In  Kentucky,  where 
a  constitutional  limitation  of  bond 
taxes  still  prevails,  a  school  district 
issued  a  comparatively  small  amount 
of  bonds  when  its  assessed  valuation 
was  about  ?l,50n.n00.  Long  before 
those  bonds  fell  due,  it  became  unprof- 
itable further  to  develop  the  natural 
resources  that  had  given  the  district 
its  prosperoity.  and  the  assessed  valua- 
tion fell  to  about  $375, nOO.  The  50- 
cent  tax  rate  allowed  by  the  State  con- 
stitution would  no  longer  produce  the 
amount  necessary  to  pay  the  interest 
and  provide  for  a  sinking  fund,  and 
the  bondholders  were  compe'led  to 
compromise.  Many  such  illustrations 
can  be  given  in'  many  States.  In  one 
prosperous  Alabama  city,  where  no 
question  was  raised  as  to  the  legality 
ot  any  bonds  it  had  issued,  the  authori- 
ties were  able  to  effect  a  compromise 
which  gave  the  bondholders  new  bonds 
at  half  the  face  value  of  the  outstand- 
ing bonds  and  at  only  3  per  cent  inter- 
eat.  Only  one  bond  issue  of  that  city 
escaped  the  general  disaster,  through 
the  fact  that  it  constituted  a  lien  upon 
public  property,  and  the  bondholders 
took  possession  of  that  property  under 
order  of   the    United  States  courts. 

IiiMnmnce  Companies  the  HeavlCNt 
Bnyers 

The  great  insurance  companies  are 
among  the  heaviest  investors  In  mu- 
nicipal securities.  I/ong  experience  has 
taught  them  wisdom  in  these  invest- 
ments. Their  attitude  on  the  tax  limit 
question  may  he  illustrated  by  an  oc- 
currence within  the  past  year.  .V  syn- 
dicate of  investment  houses  had  pur- 
chased an  issue  of  ?2. 000.000  bonds  of 
a  prominent  city  with  a  population  of 
over  7.'), 000  and  contracted  to  sel!  this 
issue  to  four  of  the  large  insurance 
companies.  One  after  the  other,  all 
acting  independently,  the  counsel  of 
these  four  companies  raised  the  ob- 
jection that  there  was  a  limitation 
upon  the  amount  of  tax  the  city  might 
legally  bvy  for  the  payment  ot  the 
bonds.  Three  of  the  counsel  were 
finally  persuaded  that  the  HmilnHnn 
had  been  repealed  and  their  com- 
panies accorilingly  accepted  the  bonds. 
T5ul  the  com. sol  of  tiie  largest  of  the 
four  companies  w;i»  unable  to  resolve 
hl8  doubt  as  to  whether  the  limit  bad 


been  repealed,  and  accordingly  de- 
clined to  accept  the  bonds.  And  yet 
that  city  has  a  perfect  record  of 
lirompl  payment  of  principal  and  in- 
terest   of    its    indebtedness. 

Inventors   Remember   Oefniilto 

An  innocent  purchaser  of  public  se- 
eurities  is  protected  by  the  courts 
from  many  irregularities  in  their  is- 
suance. He  is  never  protected  against 
the  evil  consequences  of  a  tax  limit. 
There  are  communities  in  the  United 
.states  which,  abhorring  the  very 
thought  of  repudiation,  have  neverthe- 
less been  compelled  to  repudiate  and 
eompromise  because  the  maximum 
limits  of  taxes  they  were  permitted  to 
levy  have  not  been  sulficient  to  meet 
their  debts.  One  of  the  greatest 
American  cities  suffered  that  dishonor, 
but  rose  in  its  might  and  demanded 
.and  obtained  a  constitutional  amend- 
ment for  itself  alone,  empowering  it 
to  levy  sufficient  taxes  to  pay  its  cred- 
itors. It  was  many  years,  however, 
before  it  could  outlive  the  effects  of 
that  dishonor.  The  laws  permitting 
investment  of  funds  of  savings  banks 
in  New  York  and  the  various  .N'ew 
England  States,  make  it  a  condition 
of  such  investments  that  no  default 
shall  have  occurred  within  a  given 
long  period.  Investors  remember 
ihese  defaults.  They  are  sensible  of 
the  reasons  why  the  defaults  occurred 
and  they  are  not  anxious  again  to  put 
themselves  into  a  position  which 
makes  the  payment  of  their  bonds  de-t' 
pendent  upon  the  continued  prosperity 
of  the  city  or  county  which  issued 
them. 

Perhaps  the  worst  form  of  tax  lim- 
itation is  the  general  limitation  which 
lixes  the  maximum  rate  of  annual  tax 
for  all  purposes.  If  the  amount  raised 
I'.v  such  a  tax  is  insufficient  to  pay 
running  municipal  expenses  and  also 
the  principal  and  interest  of  outstand- 
ing bonds,  the  courts  hold  that  the 
payment  of  running  expense  comes 
first,  and  that  the  creditors  can  have 
no  part  of  the  taxes  which  the  munici- 
|jal  authorities  in  their  discretion 
choose  to  apply  to  those  expenses.  In 
other  words,  the  maintenance  of  the 
life  of  a  municipality  is  its  first  duty 
and  Ihe  courts  will  not  disturb  the 
judgment  of  its  governing  body  as  to 
I  he  amount  necessary  for  mainte- 
nance. 

There  are  many  laws  on  the  statute 
looks  to  day  which  fix  so  high  a  limit 
iiI)on  the  amount  of  bonds  which  may 
he  issued,  and  so  low  a  limit  upon  the 
amount  of  taxes  that  may  be  levied  to 
pay  them,  that  it  is  a  foregone  con- 
elusion  that  the  bonds  will  not  be  en- 
torcible  if  the  entire  amount  allowed 
hy  law   be   issued. 

Those  who  are  interested  in  the 
building  up  of  communities  by  road 
construction  should  see  to  it  that  their 
representatives  in  the  Legislature  be- 
come acquainted  with  the  conditions 
that  will  enable  money  to  be  borrowed 
for  those  purposes,  and  especially  with 
the  primary  condition,  now  In  almost 
universal  demand  by  investors,  that 
all  tax  limitations  for  the  payment  of 
municipal   bonds  be  repealed. 


0(  the  9.000,000  motor  cars  in  this 
■  ountry.  6,000,000  belong  to  people 
whose    Income   la  $4000   a   year  or   less. 


One-third  of  Ihe  jiiiil'T  cars  In  Ihi' 
United  jjiates  are  |ii  dlsirlotp  of  uiidei 
1000  populatl9n, 
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APARTMENT  HOUSES 


Contract   Awarded. 

APARTMENTS  Cost,    J30,000 

SAN  FRANCISCO.  S.  Bush  162.6  W. 
Jones. 

Four-story  and  basement  brick  (14) 
apartments. 

Owner — Eva  Cabanski,  950  Steiner  St., 
San   Francisco. 

Architect — C.  O.  Clausen,  Hearst  Bldg-,, 
San  Francisco. 

Contractor — I.  Mensor,  2565  Washing- 
ton St.,  S.   F. 


Plans    Completed. 

APARTMENTS  Cost,    $20,000 

BERKELEY.  Cal.  E.  College  Ave.  450 
S.  Woolsey. 

Two-story   30-room   frame   apartments. 

Owner — Harris-Jcnks  Co.,  2977  Pied- 
mont Ave.,   Berkeley. 

Architect — Hutchinson  &  Mills,  302  Al- 
bany  Bldg.,   Oakland. 


Preliminary    Plans    Prepared. 

APARTMENTS  Cost.    $ 

LOS    ANGELES,    Cal. 

Eight-story  Class  "A"  apartment 
house    (150   apts.) 

Owner — Withheld. 

Architect — John  &  Donald  B.  Parkin- 
son, 420  Title  Insurance  Bldg., 
Los    Angeles. 


Contract  Awarded. 

APARTMENTS  Cost,    $15,000 

OAKj.,AND.  Alameda  Co.,  Cal.  N  Lake 
Park  Ave.  75   VV  Rand  St. 

Two-story  16-room  frame  apartment 
house. 

Owner — A.  VV.  Kiel,  239  E-16th  St., 
Oakland. 

Architect — W.  E.  Schirmer,  Thayer  Bid 
Oakland. 

Contractor — Alfred  Peterson,  3918  Lin- 
wood  Ave.,  Oakland. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— R.  H.  Young,  president  of  Park  View 
Land  Co.,  510  Long  Beach  Trust  &  Sav. 
Bank  Bldg.,  Long  Beach,  has  an- 
nounced decision  of  the  company  to 
erect  an  S  or  12-sto.  class  A  apt.  bldg. 
on  a  134xl35-tt.  site  owned  by  the  com- 
pany at  s.  w.  cor.  Ocean  Ave.  and  Ce- 
dar Way,  Long  Beach.  Cost  bet.  $600,- 
000  and  $800,000.  Directors  are:  J.  T. 
Musgrove,  R.  J.  Craig,  J.  J.  Penny,  Mrs. 
Charlotte  Curtis.  Herbert  M.  Haskell, 
H.  S.  Callahan,  Mrs.  Marie  Brouilette, 
G.  W.  Gibson  and  R.  H.  Young.  No 
architect    formally    selected. 


BANES 


Plans   Completed, 

BANK  Cost,   $12,000 

STRATHMORE.    Tulare    Co.,    Cal. 

One-story  brick  (plaster  exterior) 
bank,    30x54. 

Owner — Pioneer  Bank  of  Porterville, 
John  W.  Fitting,  Cashier,  Porter- 
ville. 

-Vrchitect — M.     P.    Renfro,     Porterville. 


Commissioned  to  Prepare  Plans. 

BANK    BLDG,   ETC.  Cost,    $- . 

VAN  NUYS,    Los   Angeles   Co.,   Cal. 

Two-story  brick  bank,  store  and  office 
building. 

Owner — Bank  of  Van  Nuys. 

Architect — Allison  &  Allison,  Hiber- 
nian Bank  Bldg,,  Los  Angeflos, 


Segregated  Sub-figures  Being  Taken. 
ALTERATIONS  Cost,    $6000 

SAN    FRANCISCO.      N.    Market    70    E. 

Jones. 
Alter  store  for  bank. 
Owner — Anglo-California    Trust    Co. 
Architect — S.   Herman,  57   Post  St..  San 

Francisco. 


BONDS 


YUMA,  Ariz.  —  The  Supervisors  of 
Yuma  County  have  called  for  bids  for 
purchase  of  $1,200,000  highway  bonds 
voted    three   years  ago. 


PASADENA,  Los  Angeles  Co.,  Cal.— 
A  proposition  to  issue  about  $1,500,000 
bonds  to  open  east  and  west  streets 
through  the  city  as  proposed  by  the 
City  Planning-  Commission  may  be  sub- 
mitted. Views  of  property  owners  will 
be  obtained  before  the  matter  is  taken 
up   with    the   City   Directors. 


PIEDMONT.  Alameda  Co..  Cal. — City 
Trustees  declare  intention  to  call  bond 
election  to  vote  the  question  of  issu- 
ing bonds  to  finance  construction  of  a 
sewer  to  drain  Piedmont  and  the  con- 
struction of  larger  mains  to  continue 
the  drainage  through  Oakland  to  the 
estuary,  the  City  of  Oakland  to  pay 
56  per  cent  of  its  cost. 


SAN  MATEO,  San  Mateo  Co.,  Cal. — A 
bond  issue  for  $100,000  is  contem- 
plated by  the  City  Trustees.  Pro- 
ceeds of  the  sale  of  the  issue  would 
finance  the  replacing  of  two  bridges 
declared  to  be  in  a  dangerous  condi- 
tion; improvements  of  creek  property 
recently  acquired  on  Baldwin  Ave. 
and  the  installation  of  a  lighting  and 
fire   alarm   system. 


SACRAMENTO,  Cal, — Governor  Ste- 
phens has  directed  the  State  Treasurer 
to  advertise  for  bids  for  the  purchase 
of  the  $3,000,000  issue  of  state  capitol 
extension  bonds.  Plans  for  the  im- 
provements, to  be  financed  through 
the  sale,  have  been  completed  by  Ar- 
chitects Weeks  and  Day,  Phelan  Bldg., 
San  Francisco. 


SACRAMENTO,  Cal.— City  Commis- 
sioners will  shortly  call  election  to 
vote  bonds  for  completion  of  city  fil- 
tration plant,  $900,000;  $500,000  for  a 
municipal  auditorium  and  wharf  im- 
provements. $250,000.  Albert  Givan, 
City  Engineer. 


PALO  ALTO.  Santa  Clara  Co.,  Cal. — 
City  Council  orders  proceedings  start- 
ed to  call  election  to  vote  bonds  of 
$20,000  to  finance  construction  of  an 
addition  to  the  City  Hall  and  $40,000 
for  an  addition  to  the  Public  Library. 
Construction  in  both  instances  will  be 
of  reinforced  concrete  with  tile  roofs. 
J.  F.  Byxbee,  Jr.,  is  City  Engineer. 


SACRAMENTO,  Cal. — Until  Oct.  26 
bids  will  be  received  by  Supervisors 
for  the  purchase  of  the  $80,000  bond 
issue  of  the  Courtland  Union  High 
School  District;  proceeds  of  sale  to 
finance  the  completion  of  the  high 
school,  for  which  R.  McLeran  Co., 
Hearst  Bldg..  San  Francisco,  are  the 
contractors.  Plans  were  prepared  by 
-Architect  F.  A.  S.  Foale,  Ochsner  Bldg., 
Sacramento, 


MARYSVILLE,  Yuba  Co.,  Cal.— City 
Council  will  call  election  in  January 
to  vote  bonds  to  finance  improvements 
on  Ellis  Lake  and  for  paving  street 
intersections.  W.  M.  Meek,  City  En- 
gineer. 


CHURCHES 


Figures    to    Be   Taken   Shortly. 
SUNDAY   SCHOOL  Cost,   $30,000 

LONG    BEACH,    Los    Angeles    Co.,    Cal. 

Adjoining   present   church. 
Three-story  brick   Sunday  school  bldg. 

(8  classrooms,  auditorium,  kitchen, 

etc). 

Owner — First  Presbyterian  Church. 
Architect — 'W.  Horace  Austin.  222  First 
Nat.  Bank  Bldg.,  Long  Beach. 


COLU.'^A.  Colusa  Co.,  Cal.— Until  Oct. 
11.  2  p.  m.,  bids  will  be  received  by 
Lucille  DeJarnatt,  County  Treasurer, 
for  the  purchase  of  the  $85,000  bond 
issue  of  the  Maxwell  Union  High 
School  District:  proceeds  of  sale  to 
finance  construction  of  a  new  school 
building.  Woollett  &  Lamb,  Hazelton 
Bldg.,    Sacramento,   are   the   architects. 


CHICO,  Butte  Co.,  Cal. — Trustees  of 
the  Grace  Baptist  Church  are  taking 
bids  for  the  construction  of  a  new 
edifice  on  a  site  50  by  200  at  First  Ave. 
and  Magnolia  St.  The  building  will 
be  one   story   in  height. 


FACTORIES  &  WAREHOUSES 


Plans   Being   Figured — Bids   Close   Nov. 
8.   10  A.  M. 

FltAME  BLDG.  Cost,   $ 

STOCKTON,    San   .Joaquin    Co.,   Cal.      At 
Jacobs      Road    Bridge    No.      2    over 
Burns  cutoff  in  O'Neal   Road   Dist. 
Construction   of  one-story  frame  build- 
ing for  use   of  bridge   tender. 
Owner — County  of  San  Joaquin.  Eugene 

D  Graham,  County  Clerk. 
Architect — Ralph  P.  Morrell,  I.  O.  O.  F. 
Eldg.,  Stockton. 
Certified  check  for  10";;  payable  to 
Chairman  Board  of  Supervisors  re- 
quired with  each  bid.  Plans  on  file  in 
olljce  of  clerk. 


l*ians   Being   Prepared. 

LOFT    BLDG.  Cost,    $45,000 

SAN   FRANCISCO.      W.    Webster   St.    N. 

14th    St. 
Two-story     and     basement     reinforced     ,, 

concrete  loft  building,  50x150.  I 

Owner — Max    Horwinski.  " 

Architect — Sidney    B.    and    Noble   New- 

som,    Nevada   Bank    Bldg.,    S.    F. 
Plans    will    be    ready    for    figures    in    i 
about   two   weeks. 


Plans    Ready    for   Figures   Wednesday. 

FACTORY  BLDG.  Cost,  $ 

SAN     FRANCISCO.      S.   Howard  W.   Ist 
Streat 

One-story  Class   "C"  factory,   50x165. 

Architect  —  O'Brien   Bros.,    240   Mont- 
gomery St. 
Figures  will   be  taken   for  a  general 

contract. 


Low   Bidders. 
FACTORY    BLDG.  Cost,    $200,000 

SOUTH    SAN    FRANCISCO.  i 

One    three    and    four-story    reinforced       ( 
concrete    factory    building.  | 

Owner — Fontana  Products  Mfg.  Co..  113 


J 
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Market  St.,  San  Francisco. 
Architect— lUghetti  &  Hirschfeld.  12 
Geary  St..  San  Francisco. 
The  lowest  bid  was  submitted  by  the 
Sampson  Constr.  Co.,  682  Monadnock 
Bldgr.  at  J69.980.  and  G.  B.  Pasqualctti 
next   low  at  J72.477. 

The    contract    will    be    awarded    in    a 
day   or   two. 


Contract   Awarded. 

WHARF  Cost,    »73,788 

SAN      FRANCISCO.         San       Francisco 

waterfront. 
To     construct      a      concrete      bulkhead 
wharf   in   front   of  Pier   19.   includ- 
ing the  timber  approach  to  Pier  19 
and  a  concrete  bulkhead  wharf  ex- 
lending    from    the   existing   section 
in  front  of  Pier  25   to  the  existing 
section   in   front  of  Pier  21. 
Owner — Board    of    State    Harbor    Com- 
missioners. 
Architect — FYank   G.   White,   Chief   En- 
gineer. Ferry  Bldg.,  San  Francisco. 
Contractor — Tibbitts-Paciflo       Co.,       16 
California   St.,   San    Francisco. 
The  contract  was  awarded   on   Prop- 
osition   "C". 


Plans  Completed — Contracts  to  Be  Let 
Shortly. 

FACTORY   BLDG. 

IRVINGTON,  Alameda  Co.,  Cal.  Five- 
acre    tract. 

Concrete  and  steel  factory  bldg. 

Owner — Reld  Brothers.  91  Drumm  St., 
San    Francisco. 

Superintendent — E.  A.  Cadwell.  care  of 
owner. 


Contract    Awarded. 

FACrrORT    BLDG.  Cost.    $14, .500 

SAN  FRANCISCO.  S.  Folsom  75  W. 
4th    St.  .    .  ^ 

One-story  and  mezzanine  reinforced 
concrete    Class    '"C"    factory    b'dg. 

Owner — Bothln   Realty  Co. 

Lessee — Western  Basket  and  Barrel 
Co. 

Architect — Arthur  S.  Bugbee.  26  Mont- 
gomery St..  San  Francisco. 

Contractor — Adam  Arras.  ISO  Jessie 
St.,  San  Francisco. 


Contract   Awarded. 

ALTERATIONS  Cost,    ? 

SAN  FRANCISCO.      NO.   536   Sixth   f-t. 

Alter  Class  C  factory  building. 

Owner — Bothln  Realty  Co. 

Architect — Arthur  S.   Bugbee,   26   Mont- 
gomery St..  San  Francisco. 

Contractor — L.    A.    Hinson,    1228    Grove 
St.,  San  Francisco. 
Elevator     contract     awarded     to     The 

Otis  Elevator  Co..   Beach   and  Stockton 

streets. 


Sub-figures  Being  Taken. 

FACTORY   BUILDING 

Cost   (1st   unit),  $250,000 

IRVINGTON,   Alameda    Co.,    Cal.      Five- 
acre   tract. 

One-story    concrete    and    steel    factory 
building. 

Owner — Reld  Bros,    (hospital  supplies), 
91   Drumm  St.,  San   Francisco. 

Architects — Sutton    &    Whitney,    Lewis 
Bldg.,    Portland.    Ore. 

Superintendent — E.  A.  Cadwell,  care  of 
owner. 
NOTE: — The  wall  will  be   practically 

all  glass. 


Contract  Awarded. 

OIL  STATIONS  I'osl.    Jl.'i.H" 

OAKLAND,   Alameda   Co..  Cal.     Fool    o 

Linden    Street. 
PIvi-    one-story    frame    and    corrugai,- 

Iron    buildings   for  oil    dl»trn>uliii 

station. 
Owner — Ventura    K, fining   Co. 
Engineer  —   R.     Van.-     Woods.     F.-d.ii 

Realty    Bldg..    Oakland. 
Contractor  —   Hinry      .1.       ("hristensoi 

Federal    Realty   Bldg..    Oakland. 


chased  170  acres  at  Maria  on  the  San 
Diego  &  Arizona  Ry.  in  Imperial  Co. 
as  a  site  for  a  manufacturing  and  re- 
fining plant  and  warehouse  and  for  a 
townsite.  The  company  has  an  ex- 
tensive deposit  of  gypsum  25  miles 
north  of  Maria  which  will  be  devel- 
oped as  soon  as  a  branch  line  can  be 
built  by  the  San  Diego  &  Arizona  Ry. 
Co.  The  Initial  plant  at  Maria  will 
cost   about    $150,000. 


REDDING,  Shasta  Co..  Cal.— Until 
Nov.  9,  10  a.  m.,  bids  will  be  received 
by  S.  N.  Wltherow,  County  CHerk,  for 
for  constructing  warehouse,  workshop 
and  storage  rooms  for  housing  ma- 
chinery and  materials  owned  by  the 
county.  Cert,  check  10%  payable  to 
Chair.  Bd.  of  Sups,  required  with  each 
bid.  Plans  may  be  had  from  County 
Surveyor  C.  R.  Wlegel. 


PORTLA.ND.  Ore. — Architects  Sutton 
and  Whitney.  Lewis  Bldg..  Portland, 
are  preparing  plans  for  a  group  of  ten 
buildings,  each  two  stories  in  height 
to  be  erected  for  The  Portland  Produce 
Terminal  Co..  represented  by  W.  P. 
Merry,  local  realty  operator.  The 
structures  will  be  erected  on  five 
blocks  bet.  Alder  and  East  Oak  Sts. 
and  will  cost  $1,000,000. 


SACRAMENTO,  Cal. — The  following 
bids  were  received  on  October  10th  by 
the  California  Highway  Commission 
for  the  construction  of  a  maintenance 
shop  building  in  the  City  of  Sacra- 
mento  Cal.: 
M.  E.  Hopper  &  Son,  117  Wen- 

ster    St..    Oakland $56,825.00 

Alfred   H.    Vogt,   S.    F 57,669.00 

McGllllvray    Constr.    Co.,    Sac- 
ramento        60,200.00 

Davison    &   Nicholson,   S.    F. .  .    61,485.00 
Mathew     Constr.     Co.,     Sacra- 
mento         69,279.00 

Engineer's    estimate     76,937.30 


FLATS 


Contract  Awarded. 

FLATS  Cost,   $10,000 

SAN  FRANCISCO.     E.  13th  Ave.  150  N. 

Geary. 
Two-story     and     basement     frame     (2) 

fiats. 
Owner— Mrs.    C.    F.    Haggett,    700    2nd 

Ave.,    San    Francisco. 
.\rchitect — O.  It.  Thayer.  110  Sutter  St., 

San  Francisco. 
Contractor — Kincanon     &     Perego,     159 

Sutter  St.,  San  Francisco. 

To  Be   Done  by  Day's  Work. 

FLATS  Cost,  $24,000  ea. 

SAN  FRANCISCO.  S.  California  96.3 
E.   IBth   Ave. 

Two  2-story  and  basement  frame  (4) 
flats. 

Owner — W.  A.  Savage,  81  7th  .\ve.,  San 
Francisco. 

Architect — Morrow  &  Garren,  Chroni- 
cle Bldg.,  San   Francisco. 


Plans  Being  Prepared. 
FLATS.   ETC.  Cost,   $11,000 

SA.N  FRANCISCO.     26th  and  Anza. 
Two-story     and     basement    frame    and 

plastered    flats    (two    5-room    flats) 

and  basement  garage. 
Owner — Mrs.  Koepke. 
Architect— Ernest   Hildebrand,    6.s    Post 

St.,    San    Francisco. 


BL  CENTRO,  Imperial  Co.,  Cal.-- 
The  Imperial  Valley  Gypsum  &  Oil  Co, 
Spreckels   Bld»„   San   Diego,   has   pur- 


To  Be  Done   By  Day's  Work. 

FLATS  Cost,  $8000 

SAN    FRANCISCO.       W.     17th    Ave.    276 

S.  Anza. 
Two-story     and     basement     frame     (2) 

fiats. 
Owner — .1.   J.    Delucchl. 
Architect — C.  O.  Clausen,  Hearst  Bldg., 

San    Francisco. 


Plans    Being   Prepared. 
FLAT  BLDGS.  Cost,  $9000  ea. 

SAN   FRANCISCO.      Richmond   District. 
Two    2-story   and    basement   frame    flat 
buildings     (2     6-room     flats     each) 
with  basement  garage. 
Owner — Name  withheld. 
Architect — Albert  Fabre,  110  Sutter  St. 
Figures    will    be    taken    In    about    a 


GARAGES 


''ontr.ict    Awarded. 

AUTO  WAREHOUSE  Cost,  $26,750 

SAX    FRANCISCO.      Eddy    St.    east    of 

Van  Ness  Ave. 
One   -   story    and    basement    reinforced 

concrete    auto    sales    building    and 

warehouse. 
Owner — C.   W.   Humphrey. 
Architect — W.  H.  Crim,  Jr.,  425  Kearny 

St.,   San    Francisco. 
Contractor — John  Morton,  Balboa  Bldg. 


Contract   Awarded. 

GARAGE  BLDG.  Cost,  $30,000 

SA.V  FRANCISCO.     1493  Harrison  St. 
Two-story    reinforced    concrete    garage 

bldg. 
Owner — Cross    Investment     Co. 
Enaineers — R.     Vane     Woods,     Federal 

Realty  Bldg.,   Oakland. 
Contractor  —  Henry      J.      Christensen, 

Federal    Realty    Bldg.,   Oakland. 


GOVERNMENT     WORK    AND 
SUPPLIES 


luntract  Awarded. 

.\Ri'ADI.\,  Los  Angeles  Co.,  Cal.     Ross 

Field. 
HA.\<;aRS  Cost,   $100,000  appro.\i- 

mately. 
Two  .=iteel  airship  hangars. 
Owner — United  States  Government. 
Architect — Owner. 
Contractor — Union      Constr.    Co.,      Key 

Route  Fill,  Oakland. 


WASHINGTO.N,  D.  C.  —  Following 
bids  were  received  by  the  chief  of  the 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment, Washington,  for  installation 
of  boiler  plant  equipment  at  the  naval 
base  (hospital  reservation),  San  Diego. 
Cal..    under   Speciflcation    4494: 

Item  1,  work  complete;-  2,  add  or  de- 
duct,   based    on    alternative    A. 

John  W.  Dantorth,  72  Ellicott  St., 
Buffalo,  N.  Y.,  item  1,  $51,336,  180 
days;   2,   $2,661. 

G,  B.  Engineering  Co.,  449  W.  42nd 
St.,  New  York  city,  item  1,  $57,731.  180 
day.s:   2,  deduct  $100. 

W.  E.  Kier  Construction  and  Wil- 
liam Simpson  Construction  Co..  526 
Marsh-Strong  Bldg.,  Los  Angeles.  Cal.. 
Item  1,  $55,723,  180  days;  2,  deduct 
$1000. 

Thos.  Haverty,  316  E.  8th  St.,  Los 
Angeles,  Cal.,  item  1,  $67,890,  180  days; 
2.  deduct  $2200. 

Lange  &  Bergstrom.  Tlmken  Bldg., 
San  Diego,  Cal.,  Item  1,  $68,500,  180 
d;iys:  2,  deduct  $3,000. 


SEATTLE,  Wash.— Until  Oct.  21,  11 
a.  m.,  bids  will  be  received  by  Alaskan 
Engineering  Commission,  422  Bell  St. 
Terminal.  Seattle,  for  fur.  and  del.  in- 
duction motors.  Circular  No.  527. 
Further  information  may  be  had  from 
."^an  Francisco  omccs  of  the  commis- 
sion  In   the  Customhouse. 

WASHINGTON.  D.  C— Bureau  of 
Yards  and  Docks,  Navy  Department, 
preparing  Specification  No.  4533  for 
300-foot  radio  tower  to  be  erected  at 
Eureka,  Humboldt  County,  Cal.;  also 
(or  a  200-foot  radio  lower  at  Kryp.irt. 
Wabhington,  wnder  Speciflcation  No. 
46S8. 
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Saturday,  October  15,  19 ;| 


WASHINGTON,  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies 
and  Accounts,  Navy  Department,  for 
the  following  materials:  date  for  open- 
ing bids  as  noted  at  end  of  each  para- 
graph: 

Schedule  882a,  for  eastern  and  west- 
ern yards,  miscellaneous  steel  bars, 
November   1. 

Schedule  8823,  for  all  navy  yards, 
large  quantities  of  steel  shapes,  angles, 
channels,  eye  beams,  medium  black  and 
galvanized.      November   1. 

Schedule  8824,  for  all  navy  yards, 
large  quantities  of  sheet  steel,  black 
and  galvanized.     November  1. 

Schedule  8825,  all  navy  yards,  miscel- 
laneous steel  plates.     November  1. 

Schedule  8831,  tor  Mare  Island,  5,000 
ft.  white  ash  and  5,000  ft.  white  oak. 
October  25. 

Schedule  8833,  for  Mare  Island,  mis- 
cellaneous paint  materials.     October  25. 

Schedule  8836,  for  eastern  and  west- 
ern yards,  miscellaneous  fire  brick  and 
cement.     November  1. 

Schedule  8840,  for  Mare  Island,  41,000 
ft.  steel  wire  rope  and  1,200  ft.  moor- 
ing hawsers.     November  1. 

Schedule  8841,  for  Tuget  Sound,  10 
electric   portable   drills.     November    1. 

Schedule  8842,  for  Mare  Island,  10,270 
gals,  varnish.     November  1. 

Schedule  S843,  for  Mare  Island,  15,300 
lbs.   white   lead.     November   1. 

Schedule  8846.  for  Mare  Island,  5,600 
ft.  b.  m.  yellow  pine  lumber.  November 
1. 

Schedule  8847,  for  Mare  Island,  6,148 
ft  white  oak  and  5,500  ft.  butternut. 
November  1. 

Schedule  8853,  for  Paget  Sound.  12 
super-heaters  and  oil  burners.  No- 
vember 1. 


WASHINGTON,  D.  C. — Enlargement 
of  the  Los  Angeles  postofhce  is  pro- 
posed in  a  bill  introduced  by  Repre- 
sentative Osborne,  Republican,  Cali- 
fornia, which  carries  $3,000,000  for  re- 
modeling expenses  and  purchase  of 
land  tor  the  proposed  addition. 


SAN  FRANCISCO.  Until  Oct.  21,  11 
a.  m.,  under  Order  No.  3329,  bids  will 
be  received  by  U.  S.  Engineer  Office. 
240  Montgomery  St.,  for  fur.  and  del. 
f.  o.  b.  wharf,  Rio  Vista,  Solano  Coun- 
ty, 8  steel  bunks,  double-decked,  angle 
iron  frame.  Spec,  must  be  submitted 
with  each  bid. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Contract    Awarded. 

CLUB  BLDG.  Cost,  $130,000 

PASADENA,    Los    Angeles    Co.,    Cal. 

Three-story  and  basement  reinforced 
concrete   club   building. 

Owner  —  Young  Women's  Christian 
Association. 

Architect — Marston  &  Van  Pelt,  600 
Chamber    of    Commerce   Bldg. 

Contractor — Wm.  C.  Crowell,  No.  412, 
Chamber  of  Commerce  Bldg.,  Pas- 
adena. 


Plans  Being  Prepared. 

ALTERATIONS  Cost,  $8,500 

SAN  FRANCISCO.     Presidio  Golf  Club. 

Alter  club  building  (enlarge  main 
locker  room,  new  toilet  and  shower 
facilities,  etc.) 

Owner — Presidio    coif   Club. 

Architect— 'Smith  O'Brien,  Bankers'  In- 
vestment Bldg.,  San  Francisco. 


Contract    Awarded. 

CLUBHOUSE,    ETC.  Cost,   $ 

WOODLAND,    Yolo    Co.,    Cal. 

Erection  of  clubhouse  and  construc- 
tion of  swimming  pool. 

Owner— Yolo    Fliers'   Club. 

Architect— W.  H.  Weeks,  369  Plnb  St., 
San    Francisco,    Cal. 

Contractor— W.  R.  Fait,  Woodland,  Cal. 


MERCED,  Merced  Co.,  Cal. — Yosem- 
ite  Lodge  No.  30.  Knights  of  Pythias, 
complete  drive  for  funds  to  construct 
new  lodge  building.  A  building  cost- 
ing  $30,000   is   contemplated. 


HOSPITALS 


i.nnn 


Plans  Being  Prepared. 

ADDITION 

ROSS,    Marin    Co..    Cal. 

Frame  or  concrete  addition  to  sani- 
tarium. 

Owner  —  Ross  Sanitarium  (Dr.  A. 
Ritter). 

Architect — J.  W.  Dolliver,  114  Sansome 
St.,  San  Francisco. 


Plans    Being   Figured. 

HOSPITAL     BLDGS.  Cost.     $ 

SANTA    BARBARA,   Cal. 

Three  reinforced  concrete  and  hollow 
tile  hospital  buildings  (1  4-stor.v: 
1    3-story  and  .a  1-story  structure). 

Owner — St.   Francis  Hospital. 

Architect — E.  L.  Mayberry,  472  Pacific 
Bldg.,  Los  Angeles  and  Pool,  Kirk- 
huft  &  Schaaf,  Santa  Barbara. 


Plans  Being  Prepared. 
HOSPITAL  Cost,   $250,000 

SANTA    ANA,    Orange    Co..    Cal. 
Hospital. 

Owner — Santa    Ana    Community     Hos- 
pital Assn. 
.\rcbitect — F.  H.   Eley,  Santa  Ana.  Cal. 


Preliminary  Plans  Being  Prepared. 

PREVENTORIUM  BLDGS.     Cost,  $ 

L.4RENA,  Fresno  Co..  Cal.,  about  45 
miles  from   F'resno. 

Preventorium    (tuberculosis)    buildings. 

Owner — County  of  Fresno,  D.  M.  Barn- 
well, Clerk. 

Architect — Swartz  &  Ryland.  Rowcll 
Bldg.,   Fresno,  Cal. 


Bids   Ordered   Called    For. 

HOSPITAL    UNIT  Cost.    $40,000 

EUREKA.   Humboldt   Co.,   Cal.      County 
Hospital   Grounds. 

First    unit    (main    building)    of   Tuber- 
culosis   Hospital. 

Owner — Humboldt   County. 

Architect — Newton  Ackerman,   430   "H" 
St„    Eureka,   Cal. 
It   is   probable   that   the  bids   will   be 

opened   Nov.    15. 


missioned      to 


Wins      Competition — d 

Prepare   Plans. 
WARD  BLUGS..  E i'C.  Cost.   $250,000 

DKCOTO.  Alameda  Co..  Cal. 
One    three-story      and    one      four-story 

brick    ward      buildings    also      one- 

.story  addition  to  present  hospital. 
Owner — Masonic  Home  of  California. 
Architect — Wm.   Mooser,    Nevada    Bank 

Bldg.,  San  Francisco. 


SAN  FRANCISCO. — Mr.  John  D.  Mc- 
Gilvray  returned  October  7th  from  At- 
lanta with  the  authentic  news  that  San 
Francisco  will  have  a  $225,000  hospital, 
to  be  erected  by  the  Mystic  Shrine  for 
crippled  children,  irrespective  of  creed 
or   color. 

Other  cities  to  win  hospitals  were 
St.  Louis.  Montreal.  Shreveport,  Min- 
neapolis and  St.  Paul.  The  latter  two 
having  one  joint  hospital. 

The  structures  will  be  built  on  the 
same  plan.  Mr.  McGilvray  will  have 
charge  of  the  details  relating  to  the 
San  Francisco  building,  for  which  an 
allotment  of  $50,000  a  year  was  voted 
for    maintenance. 


BAKERSFIELD.  Kern  Co.,  Cal. — 
Members  of  the  Kern  County  Welfare 
Board  ar.d  the  Board  of  Supervisors 
have  made  a  tour  of  sites  proposed  for 
the  new  county  hospital  and  selection 
of  a  site  is  expected  in  the  near  future. 
Plans  for  the  building,  to  cost  $250,000, 
are  being  completed  by  Architect 
Chas,     Bigger     of     Bakersfleld.     It     la 


planned    to    have    construction    starti; 
by  January  1. 


PASADENA.  Los  Angeles  Co..  Cal. 
William  Crowell.  Chamber  of  Cot 
merce  Bldg.,  Pasadena,  has  bC' 
awarded  the  general  contract  at  $17l' 
000  for  erecting  a  new  four-story  Cla 
A  ward  building  for  the  Pasadei 
Hospital  Association.  Pasadena.  W. 
McArthur.  I.  W.  Hellman  Bldg.,  L 
Angeles,  was  awarded  the  plumbin 
heating  and  ventilating  at  about  $51 
000  and  the  painting  was  let  to  'Wo 
mell  &  Drawbaugh.  Pasadena,  at  abo 
$12,000.  Myron  Hunt.  1107  Hlbernli 
]3ldg.,  Los  Angeles,  is  the  architect. 


AHWAHNEE,  Madera  Co.,  Cal.— Di; 
til  Nov.  12.  11  a.  m.,  bids  will  be  rl 
ceived  by  T.  J.  Cronin,  secretary,  Tr! 
County  Tuberculosis  Committee,  f.i 
fur.  and  del.  one  X-ray  transform! 
and  one  adjustable  fluoroscopic  screejl 
installed  complete  at  Ahwahnee  saoj 
torium.  Cert,  check  10%  required  wii 
each  bid.  Spec,  may  be  had  from  tij 
secretary.  .' 


POWER  PLANTS 


PASAT)KS\.  Los  Angeles  Co..  Cal.j 
Llewel'.yn  Iron  Works,  I>os  AngelC] 
awarded  contract  for  steel  column] 
trusses  and  purlins  for  municipal  pov: 
er  plant  at  Glenarm  St.  and  Rayraoii 
Ave.  Pac.  Iron  &  Steel  Co.  award) | 
roofing   at    $3125.  ( 


PUBLIC  BUILDINGS 


NEVADA  CITY,  Nevada  Co..  Cal.-1 
A.  Quandt  &  Sons,  180  Jessie  St.,  Ss; 
Francisco,  at  $2223  awarded  contraj 
by  Supervisors  to  paint  county  court 
house,  the  county  to  furnish  the  nece;| 
sary   materials.  ! 


MODESTO,  Stanislaus  Co.,  Cal. — \ 
H.  Blizzard.  Modesto,  at  $576.63  awari 
ed  contract  by  Council  to  replace  S-p! 
asbestos  roof  on  City  Hall. 


SACRAMENTO,  Cal.  —  Constructic 
of  a  municipal  auditorium  in  Sacri 
mento  is  urged  by  City  Manager  CIy< 
L.  Seavey.  A  majority  of  the  Cll 
Council  is  in  favor  of  such  a  stmi 
ture.  It  is  proposed  to  finance  coi 
struction  through  a  bond  issue, 
building  costing   $500,000   is  planned. 

MADERA,  Madera  Co.,  Cal. — SulW 
visors  accept  bid  of  E.  N.  White  ft 
carpeting  rooms  in  county  courthoui 
at  $2.48  sq  .yd.  laid,  and  $.15  for  linini 
C.  A.  Dunn  at  $2.80  sq.  yd.  awarde 
contract  for  laying  linoleum  in  Count 
Hospital. 

WASHINGTON,  D.  C— Following  bU 
were  received  by  the  Commissioner  < 
Indian  Affairs,  on  October  5  for  ool 
structing  power  house  and  improTf 
ments  to  heating  plant  at  Salem  India 
School,   Oregon. 

Johnson  Construction  Co.,  Fargo,  1 
D..  item  1,  $17,703;  2,  $21,981;  3,  $8,70i 
150  days. 

R.  F.  Yoder,  Gallup,  N.  M.,  total  |t 
SS5. 

Hillard  &  Pearce,  Inc.,  220  W.  42d  SI 
New  York  City,  item  1,  $26,000;  2,  $13 
000;  3.  $10,000;  150  days:  total,  $58,000 

Alphonse  Custodis  Chimney  Construt 
tion  Co.,  95  Nassau  St.,  New  York  Clt 
item  :i,  $7,975;  alternate  for  brick,  f. 
li.  cars  Seattle,  $7,250:  e.xtra  concret 
$18  per  cu.  yd.;  extra  excavation,  $4  P< 
cu.  yd.;   60  days. 

W.'VSHINGTON,  D.  C. — The  contraj 
tor  installing  metal  vault  shelving  I 
the  U.  S.  public  building  at  HonoluU 
Hf.    T.,    was    awarde)}    to    the    pe^t« 
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MeUI   iitg.  Co.,  Camden.   N.   J.,    $2,071; 
time  for  completion,  90  days. 


Bureau  of  Yards  and  Docks,  Navy 
Department,  Wash. — Bids  are  wanted 
until  November  2,  specification  4489. 
for  remodeling;  barracks  at  the  riavy 
yard  at   Mare   Island,   Calif. 

Plans  may  be  obtained  from  Wash- 
ington or  within  a  few  days  from  the 
Commandant  at  Mare  Island  Navy  Yard 
as  they  are  now  on  the  way  from 
Washington.      Deposit    JIO. 

Bureau  of  Yards  and  Docks,  Navy 
Department,  Wash. — Bids  are  wanted 
until  December  7,  specification  4504, 
for  constructing  a  one-story  storehouse 
at  the  naval  station  at  Pearl  Harbor, 
H.  T.  Plans  may  be  obtained  from 
Washington  or  within  a  few  days  from 
the  Commandant  at  the  Mare  Island 
Navy  Yard  as  they  are  now  on  the  way 
from  Washington.     Deposit  $10. 


SACRAMENTO.  Cal.  —  The  finish 
hardware  for  the  San  Francisco  State 
Building  has  been  purchased  through 
the  Department  of  Public  Works  Pur- 
chasing Agent  and  the  order  just 
awarded  to  the  Palace  Hardware  Co., 
681  Market  St..  San  Francisco,  for  the 
amount    of   J7.494. 


BESIDENCES 


Contract  Awarded. 

DWELLING  Cost,    $15,576. 

SACRAMENTO.     2726   "J"  St. 

Two-story  frame  dwelling. 

Owner — Paul     Fletcher,     2804     "J"     St, 

Sacramento. 
Architect — Not  given. 
Contractor — Betz    &    Mabry.    324    Ochs- 

ner  Bldg.,  Sacramento. 


Contract  Awarded. 

RESIDENCE  Cost,   $13,000 

B'RESNO.      3707    Huntington    Ave 

Frame    residence. 

Owner — E.  M.   Prescott,  3343  Kerckhoff 

Bldg..   Fresno. 
Contractor-^Shorb    &    Neads.    627    Mc- 

Klnley  Ave..  Fresno. 


To  Be  Done  By  Day's  Work. 
RESIDENCE  Cost,  $10,000 

SAN   FRANCISCO.     NW   41st  Ave.   and 

Fulton   St. 
One-story     and     basement     frame     and 

plastered    residence. 
Owner — Mrs.  Sarah  McGee. 
Architect — Matthew    O'Brien,    Foxcroft 

Budg.,  San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost,    $11,100 

SAN  "FRANCISCO.  N.  Francisco  125 
W.  Franklin. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — N.  Gallucoi,  1242  Montgomery 
Street. 

Architect — T.  Zanolini.  706  Montgom- 
ery St. 

Contractor — F.  C.  Amoroso,  1336  Kear- 
ny St. 


Contract  Awarded. 

RESIDENCE,    ETC.  Cost.    $15,000 

STOCKTON,    San    Joariuin    Co..    Cal. 

Two-story  frame  and  plastered  resi- 
dence   and    garage. 

Owner — Dr.    Louis   M.    Halglit. 

Architect — Wm.  E,  Milwain,  AUiany 
Bldg..  Oakland. 

Contractor— F.  W.  Maurice,  1362  E. 
loth  St.,  Oakland. 


General    Contract    Awarded. 

hESIDENCE,    ETC. 

Cost.    $16,000    to    $17,000 

PIEDMONT.    Alameda    Co.,    Cal. 

Two-story  and  basement  frame,  plas- 
ter and  brick  residence,  11  rooms 
and  garage. 

Owner — Dudley   Dexter. 


Architect — Sidney  B.  and  Noble  New- 
som.  Nevada  Bank  Bldg.,  S.  F. 
H.  M.  Frostholm,  877  Lakeshore  Ave., 
Oakland,  has  been  awarded  a  con- 
tract at  $8,775  for  all  work  except  the 
plumbing,  heating,  electrical,  wiring, 
and  fixtures,  plastering,  hardwood 
floors,  wall  paper,  etc.  Grading  award- 
ed  to   E.    E.   Armstrong. 


Plans  Being   Figured. 

BUNGALOW 

ELMHURST,    Alameda    Co.,    Cal.      2615 

Jones  Ave. 
One-story    4-room   frame   bungalow. 
Owner — J.    Segel,    Premises. 
Architect — Not  given. 

See    owner    on    Saturday    or    Sunday 
afternoon. 


INGLEWOOD,  Los  Angeles  Co.,  Cal. 
— W.  F.  Ferch  &  Co..  4972  Pasadena 
Ave.,  Los  Angeles,  have  subdivided  an 
18-acre  tract,  cor.  Lincoln  and  Los 
Angeles  Sts.,  Inglewood,  into  77  lots 
for  J.  C.  Cunningham  and  will  imme- 
diateJy  start  constructing  4  and  5-rm. 
bungalows.  Curbs,  gutters  and  side- 
walks will  also  be  constructed.  The 
bungalows  will  be  frame  constr. ;  sid- 
ing, comp.  shingle  rfs.,  pine  fls.,  o. 
p.  trim:  $250,000.  Bids  will  be  taken 
about  Oct.  15  on  all  sub-contract  work. 


SCHOOLS 


Plans    Being   Figured — Bids   Close   Oct. 
26.   1921,   9  a.   m, 

SCHOOL  Cost.    $ 

LOS    ANGELES.       Latona    Ave.     school 
site    at     Avenue    43     and    Berenice 
Ave. 
Two-story    brick    school.    5    classrooms, 

assefhblyroom   and   lavatories. 
Owner — Los   Angeles   Board    of   Educa- 
tion, 
Architect — Architectural    Dept.    of    Los 
Angeles    Board   of   Education, 
Plans  may  be  obtained  at  the  secre- 
tary's   office.    730    Security    Bldg,,    Los 
Angeles.      Separate   bids   will   be   taken 
for      a      general      contract,      plumbing, 
painting,    heating   and    wiring. 


Contracts    Awarded. 

SCHOOL  Cost,  $7786 

PROBERTA,    Tehama    Co.,    Cal. 

Concrete   school. 

Owner — Flores    School     District. 

Architect — Jas.  H.  Hoose,  Graves  Bldg.. 

Chico. 
Contractor — R.     B.     McKenzie.     Gerber. 

Cal. 


Plans    Being    Prepared. 

SCHOOL  BLDGS.  Cost,  $300,000 

PORTERVILLE.    Tulare    Co.,    Cal. 

Group  of  reinforced  concrete  and  brick 
school  buildings;  main  bldg.,  two 
stories  high  with  320  ft.  frontage; 
auditorium  seating  1200;  gymna- 
sium, etc. 

Owner — Porterville   School   District. 

Architect — Coates  &  Traver,  Rowell 
Bldg,.    Fresno,    Cal. 


Commissioned  to  Prepare  Plans. 

GYMNA.SIUM  Cost,  $ 

OXNAltD,  Ventura  Co.,  Cal. 

One-story  brick  or  hollow  tile  gym- 
nasium, 40x116. 

Owner — Oxnard  Union  High  School 
District. 

Architect — Allison  &  Allison,  1403  Hi- 
bernian   Bldg.,    Los   Angeles. 


Plans    Being    Figured — Bids   Close    Ocl. 
24,  1921,  2  P.  M. 

OVMNA.SIUM  Cost,  $30,000 

TRACY.  San  Joaquin  Co.,  Cal. 

One-story      reinforced     concrete     gym- 
nasium   building. 

Owner — West    Side    Union    High    School 
District. 

Architect— W.    H.    Weeks,    369    Pine   St., 
ijan  Francisco. 
For    further   particulars- see   call    for 

bids  In  "Official   Proposals." 


Plans  Approved. 

SCHOOL  BLDGS..  ETC.       Cost,  $360,000 
SELMA,  Fresno  Co.,  Cal. 
Group    of    school    buildings    and    addi- 
tions to  present  structures. 
Owner — Selma  Union  High  School  Dis- 
trict.  J.   R.   McKillop,   Principal. 
Architect — Norman    F.     Marsh,    Broad- 
way   Central    Bldg.,    Los    Angeles, 
Calif. 
.New  group  will  consist  of  two-story 
and    basement    Science    building;    one- 
story     gymnasium;     one-story     Manual 
Arts    building.      Erection    of    buildings 
depends    upon    bond    issue   carrying   on 
.Vov.  3  or  5,  the  exact  date  not  having 
been    set.      Members    of    the    Board    of 
Education      are:      Frank      A.      Dodson, 
chairman;     C.    W.     Christensen,    clerk, 
and    J.   B.   Crocker,    Walter   Staley   and 
Joel    H.  Smith. 


Commissioned    to    Prepare    Plans 
SCHOOL   BLDG.  Cost,    $150,000 

MA.NTECA,   San   Joaquin   Co.,   Cal. 
Three   1-story   reinforced   concrete   and 
brick  high   school   buildings    (main 
bldg.,   gymnasium   and   shop   build- 
ings). 
Owner — Manleca    Union     High     School 

District. 
Architect    —    Davis-Heller-Pearce    Co., 
Delta  Bldg..  Stockton. 

Plans   Being   Figured — Bids   Close   Oct. 

22,    2    p.    m. 

SCHOOL    BLDG.  '        Cost,    $ 

GLENDORA,    Fresno   Co..    Cal. 

Erection  of  school  building. 

Owner — Glendora  Joint  School  District, 

Lewis  Roberts.  Clerk. 
.-Architects — Glass.    Butner    &    Peterson. 

Cory   Bldg..   Fresno,   Cal. 
See   call   for  bids  under  ofllclal   pro- 
poMAl  colnmii. 


Plans    Being   Figured — Bids   Close   Oct. 
21.  3  p.  m. 

SCHOOLS,  ETC.  Cost.  $ 

FRESNO.    Fresno   Co.,   Cal. 

Erection    of    two    2-room    schools    and 
toilet  buildings  for  each  structure. 

Owner — Tielman  School  District,  G.   H. 
Van  Meter,  Clerk. 

Architect — Coates  &  Traver,   626  Row- 
ell   Bldg.,    Fresno,    Calif. 
See    cnll   for   bids    under   ofllclal   pro- 
posal column. 


Plans      Being      Refigured — Bids      Close 
Nov.  1.   1921.  8  p.  m. 

SCHOOL    BLDG.  Cost,    $160,000 

NAPA,  Napa  Co.,  Cal. 

Brick    and    reinforced    concrete    gram- 
mar school  bldg. 

Owner — Napa    School    District. 

Architect — W.   H.    Weeks,   369   Pine  St., 
San   Francisco. 
Slight    changes    have    been    made    In 

the    plans.      Figures    are    beiag    taken 

for  a  general   contract. 


Plans   Being   Figured — Bids    Close   Oct. 

27,  2  p.  m. 

SCHOOL  BLDG.  Cost.  $ 

REDWOOD    VALLEY,    Mendocino    Co.. 

Cal. 
Elementary   school   building. 
Owner — Redwood     Valley     Elementary 

School     District,     Alex     Kauhanen, 

Clerk,  Redwood  Valley,  Cal. 
.Architect  —  Norman      R.      Coulter,      46 

Kearny  St..   San   Francisco. 
See   call    for   bldw   under   official   pro- 
pONnl    coloniii    in    fhiN    Ihhuo. 


Plans  Being   Figured — Bids  Close   Nov. 
5.  2  p.  m. 

SCHOOL  BLDG.  Cost,  $ 

PARLIER,   Fresno  Co..  Cal. 

Erection   of   high   school    building. 

Owner — Parller  Union  High  School  Dis- 
trict. 

Architect — Anton    Johnson,    Kingsburg 
Uank    Bldg..    Kingsburg,    Cal. 
Segregated   bids    will    be   taken.      Sec 

rail    for     bIdN     under     nfflrinl     proposal 

iMilumn. 


10 

rians   Being   Figured — Bids   Close   Oct. 

26.  7:30  p.  m. 

SCHOOL   BLDGS.  Cost,  $ 

VISALIA.   Tulare    Co..    Cal. 
Group    of    high    school    buildings. 
Owner — Visalia     Union      High      School 

District,   C.  T.  Pool,  Clerk,  Visalia, 

Architect— ErnestJ.   Kump,   207-S   Row- 
tll   Bldg..   Fresno.   Co. 
See   call   lor   bids   under   official   pro- 
posal eolnmn  In   this  issue. 
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Plans  Being  Figured— Bids  Close  Oct. 
26.  8  p.  m. 

SCHOOI-  BLDG.  Cost,  $ 

XAPA.   Napa  Co.,  Cal. 

One  and  2-story  reinforced  concrete 
and  brick  school  bldg.  (John  Shear- 
er   grammar    school). 

Owner — Napa  School  District.  Howard 
E.  Roper.  Clerk,  Napa,  Cal. 

Architect— W.   H.   \Veeks,   369   Pine  St., 
San   Francisco,   Cal. 
See   cnll   for  bids   nnder   official   pro- 

liosnl   column   in  this  issue. 

HA.NFORD,  Kings  Co..  Cal. — Until 
Oct.  24,  8  p.  m..  bids  will  be  received 
bv  O  W.  .^.rmstead.  Clerk,  Hanford 
Union  High  School  Dist.,  for  fur.  and 
il.-l.  one  plain  60-in.  bed  lathe  with 
12-in.  swing  over  bed;  one  4-speed 
;ilternating  current  motor  with  head 
.stock  in  arbor  of  motor,  and  one  4- 
.speed  motor  head  controller  and  ac- 
cessory equipment.  Cert,  check  10% 
required  with  each  bid.  Spec,  may  bi 
had  from  clerk. 


Moaly  &  I'ollins 4200 

John    Thompson    4855 

W.    T.    Bond ■ISOO 

Carpentry    and    Mill    Work 

John  M.  Bartlett »  9.843 

CoUman   &   Spiedel 12,898 

I.    M.    Sommers 10,700 

John    Morton     11,300 

Conner  &  Conner 11,500 

F.   W.  Maurice..... lu,780 

Walter  Sorensen 13,395 

A.    Wegner    11,680 

A.    J.    McPhee 11,383 

Hansen   &   Petersen 11,450 


BERKELEY,  Cal.— The  Berkeley 
Board  of  Education  received  the  fol- 
lowing bids  on  October  11th  for  me- 
chanical equipment  for  the  boiler 
house  at  the  High  School  and  for  the 
construction  of  a  one-story  brick  vo- 
cational shop  building  in  South  Ber- 
keley to  be  known  as  the  "Edison 
Shop  Building."  Plans  were  pre- 
pared by  Architect  Wm.  C.  Hays.  First 
National  Bank  Bldg..  San  Francisco. 
All  bids  taken  under  advisement. 
Mechanical  Equipment  for  High  School 

F.    W.    Snook    Hl'lA 

J.  E.  OMara f*-**^ 

Herman    Lawson     35.300 

Turner    Co 36,960 

Frank    J.    Klimm    3»-»J» 

W.    K.    Nottingham    "•'"" 

Scott    Co l^''ll 

Hunt   Merk    ,»'eon 

Carl   T    Doell    36,biU 

EDISON      SHOP      BUII.DING 
Painting; 

Burton    &   Kirkhouse ♦l"^ 

R.  Zelinsky  " 

A.    Quandt   &   Co ••  •  •    "-i' 

Rooanis    and    Sheet    Metal    Work^^^ 

H.    C    Brown    

A.   K.   Goodmundson.  . 

Walter  Mork    

Heidt   Cornice    Works 


%S62 
968 
1204 
1133 


Electrical    Worlt  ,,.,,,„ 

Spencer    Elec.    Works *H»? 

Newbery  Elec.  Co 

B.   C.  White 

M.    B.   Ryan 

Berkeley  Electrical  Co 

Kohlwey-Smith    Co 


1250 
.  1477 
.  1421 
.  1629 
.  1856 
.    1500 


1615 


Watts    Elec.     Co 

Butte   Elec.   Mfg.   Co 

Excavating     and     Concrete 

J.   M.    Bartlett *^l°i 

Collman     &    Spiedel 

I.    M.    Sommers 

A.    Wegner    

Jepson    Bros 

Plumbing 

Thos.    I.    cotton »^^»» 

J.  E.  O'Mara 
F.  W.  Snook 
Carl  T.  Doell 
Scott  Co.  ... 
Herman  Lawson 


Masonry     VVork 


x919 
1556 
2214 
2170 


1325 
960 
955 
1000 
1346 


SANTA  ROSA.  Sonoma  Co.,  Cal. — 
Central  Electric  Co.,  185  Stevenson  St.. 
San  Francisco,  at  $2,590,  submits  only 
bid  to  Board  of  Education  for  wiring 
Santa  Rosa  high  school.  Bid  taken 
under  advisement. 

BAKERSFIELD,  Kern  Co.,  Cal.— 
Smetzner  &  Howard.  Bakersfleld,  at 
$2,965.  awarded  contract  by  Midway 
School  District  to  install  Clow  Gas 
Steam  Radiation  System  in  school 
building.  Other  bidders  were:  W.  M. 
Fisher,  Bakersfleld.  Buffalo  gas  steam 
radiation,  $2,220— Potter  Warm  Air 
Gas.  $1,600;  Williams  Radiator  Co.,  Los 
\ngeles.  Clow  gas  steam,  $2,715.20.  Or- 
ville  C.  Clark,  Brower  Bldg.,  Bakers- 
fleld,  architect. 

OAKDALE,  Stanislaus  Co.,  Cal. — The 
Board  of  Trustees  of  the  Oakdale 
Grammar  School  District  received  tHe 
following  bids  on  October  10th.  for  the 
construction  of  a  one-story  brick  and 
concrete  five-room  school.  Plans  were 
prepared  bv  Architects  Davis-Heller- 
Pearce  Co..  Delta  Bldg..  Stockton. 
The  lowest  bids  were  taken  under  ad- 
visement. 

Rnllding   Complete 

Shepherd    &    Riley *??!I^ 

L'bel  &   Van  Till,   Ripon 40,500 

Bid    of   Shepherd    &    Riley,    Yosemite 
Bldg.,    Stockton,    taken    under    advise- 
ment. 
General       Contract       (Except       Heating, 

Plumbing.    Electric    and    Painting) 

Jos.     Chirhart $31,942 

Sample    &     Cody 34.450 

Bid  of  Chirhart,  521  S-San  Joaquin 
St..   Stockton,   taken  under  advisement. 

Heating 
Carl   T.   Doell,  Oakland $1*84 

Scott   CO.    : llf 

Horace   Thompson    ^<>» ' 

P.    J.    Enright 2900 

Jas.    Nelson     '^75 

Bid    of    C.    T.     Doell    and    Scott     Co. 
taken  under  advisement. 
Plumbing 

Horace    Thomiison     $2590 

carl    T.    Doell 2426 

Scott    Co 3719 

Bid  of  H.  Thompson  taken  under  ad- 
visement. 

Electrical    Work 
Turner    Hardware    Co $1062 

Bid    of    The      Turner   Hardware      Co. 
taken  under  advisement. 
Painting 

D.     Zelinsky     ^}ll^ 

R.   Zelinsky    1»^- 

Garrow   &   Capps l^'i 

Zeb.     Knott     l^*^ 

All    bids   rejected    on    painting. 
Plumbing.      Heating,      Electrical       and 

Sheet    Metal    Work    (Combined) 
Miller-Hays.    Stockton     $6769 

Bid  taken  under  advisement. 


on  the  electrical  work  at  $4325;  and  A. 
Quandt  &  Son,  San  Francisco,  on  the 
painting  at  $2911.  The  building  will 
contain  ten  classrooms;  two  stories. 
150x37  ft,  with  a  wing,  47x62  ft.; 
brick  construction,  terra  cotta  trim, 
clay  tile  roof,  pine  trim,  maple  Hoors. 
The  bids  were  referred  to  the  business 
manager  for  recommendation.  The  bids 
received  were  as  follows: 

General  Contract — J.  F.  Kobler.  $70.- 
447;  John  Simpson  &  Co..  $75,000: 
Bavin  &  Burch  C'o..  $76,900;  T.  Ben- 
nett, $77,972;  Willard-Brent  Co..  $79,- 
003;  Alex.  Grant.  $79,400;  'Walter 
Slater  Co..  $83,000;  Rommel  Constr.  Co., 
5:84,500;  J.  D.  Keen  Constr.  Co.,  $87,000. 

Plumbing — H.  E.  Murray,  $7444:  G. 
C.  Sutton.  $7571;  E.  W.  Crowell,  $7789; 
J.  Hokom,  $8355;  and  Thas.  Haverty  Co. 
$8790. 

Heating — Arthur  Hess.  $3813;  J.  Ho- 
kom, $3842;  G.  C.  Sutton,  $4050;  Thos. 
Haverty  Co..  $4325.  and  Jas.  A.  Nelson. 
$4388. 

Electrical  Work  —  F.  E.  Newberry 
Electric  Co.,  $2642;  American  Electric 
Constr.  Co.,  $2800;  Prewitt  Electric 
Co..  $2847.  and  Renard  &  Stary  Electric 
Co..    $289S.50. 

Painting — A.  Quandt  &  Son,  $2911; 
Alhambra  Wall  Paper  &  Paint  Co., 
$3190;  D.  Zelinsky  &  Son,  $3500;  G.  C. 
Hewitt.  $3575;  E.  A.  Lindgreen,  $3680, 
and    Arenz-Warren    Co,,    $4114. 


.$3850 


John  Morton    

Herbert    Beckwith     ^9»» 

White  &  Gloor *^^» 

M.    B.   McGowan **"" 


LOS  ANGELES.  Cal.— J.  F.  Kobler. 
918  W.  8th  St..  Los  Angeles,  submitted 
the  lowest  bid  at  $70,447  on  the  gen- 
eral contract  for  erecting  a  new  school 
building  at  Belvedere  school  site,  at 
Rowan  Ave.  and  First  St.  Train  & 
Williams.  226  Western  Mutual  Life 
Bldg..  Los  Angeles,  is  the  architects. 
The  low  bidders  on  the  other  con- 
tracts were:  H.  E.  Murray  on  the 
plumbing  at  $7444;  Arthur  Hess  on  the 
heating  at    $3813;   F.   E.  Newberry   Co. 


YUBA  CITY,  Stutter  Co..  Cal. — The 
following  bids  were  receivefl  on  Get. 
8th  by  the  Trustees  of  the  Center- 
Gaither  Union  High  School  District 
near  Yuba  City  for  the  construction  of 
a  one-story  hollow  tile  and  plaster 
school  building.  Plans  were  prepared 
by  Architects  Geo.  C.  Sellon  &  Co., 
Mital  Bldg..  Sacramento.  All  bids  were 
taken   under  advisement. 

Masonry    and    Carpentry 
H.    W.    Robertson,    1209    20th    St.. 

Sacramento     $26,200 

Jas.  L.   McLaughlin,   S.   F 29,500 

W.   A.    Sabin 32,500 

Plastering 
Thos.    S.   ScoUan    Co..    2909    T   SL, 

Sacramento     $6,767 

Painting    ■ 

D.    Zelinsky,     S.     F $1,027 

R.    Zelinsky.    S.   F 1,683 

B.    E.    Burgess 1,341 

Roofing 

A.    Burr     $1,990 

Plumbing 

Booth   &  Herbooth,  Marysville. .  .$2,880 

Heating 

Booth    &    Herbooth     $2,565.75 

Sheet   Metal  Work 

Booth    &    Herbooth $1,060 

Electric  Work 
T.   Syvertsen   &   Son,   Marysvillt.  .$4,019 
Calif.  Mechanical  &  Elec.  Eng.  Co   5323 

Complete   Mechanical  Equipment 
Latourrette-Fical    Co..    Sacto $8,200 


PORTL.'V^ND,  Ore. — Following  low 
bids  received  by  the  School  Board  for 
James  John  high  school  in  St.  Johns 
district:  General  contract,  Geo.  Isack- 
son.  Builders'  Exchange,  Portland, 
$189,106;  electric  work,  NePage,  Mc- 
Kenny  Co.,  $9,397;  plumbing.  Rushlight 
&  Hastorf,  $16,220;  heating.  Dausch 
Heating   and   Engineering   Co.,   $48,000. 

H.  E.  Doering,  Portland,  at  $59,327 
submitted  low  bid  for  constructing 
third  unit  of  Rose  City  Park  school. 
All   bids  taken  under  advisement. 


REEDLEY,  Fresno  Co.,  Cal. — Until 
Oct.  21.  7:30  p.  m.,  bids  will  be  re- 
ceived by  Marion  Deneen.  clerk.  Reed- 
ley  Joint  Union  High  School  District, 
for  constructing  wire  fence  and  erect- 
ing bleachers  on  new  high  school 
grounds.  Spec,  on  file  in  ofBce  of  clerk 
at  Reedley. 

LOS  ANGELES,  Cal.— J.  F.  Kobler, 
918  W.  Sth  St..  Los  Angeles,  was  the 
lowest  bidder  at  $62,308  on  the  general 
contract    for    erecting    a    new    school 
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^    .   , nioru-   «t   hieh  school      True-  One-story     reinforced     concrete     store 

ulMing  at  Breed  St.  school  "He.  Noe-  had  from  Clerk  *J  '"^^^^00'        _^u^  ^^^^^^^^ 

snberg  &  Johnson,  401  LA    Ry  Bldg.,  tees    "f    ^  str  ct    an>                              (,     j  Owner-Leon  Lewi... 

OS   Angeles,   are    the    architects.      The  ?•  ^-  f„  '  „ ^ M    Bron ich  Architect— S.     Llghtner     Hyman.     Fox- 

>w     bidders     on     the     other     contracts  Luhrseji   and   M.   Bronicn.  ^^^^^  ^^^^     ^^^   Francisco. 

.ere:      J.    Hokom    on    the    plumbing   at  .,„wv.av     Qtani^laus   Co      Cal.— The  

6665;  Thos.  Haverty  Co.   on   the   h.ai-  r^f^;^^;;.!    were    received    on    Oct.  l'la..s  Being  Prepared. 

,B  at    »3390;    E.    A.    Llndgreen-  on    the  '"""^'"f,,  '"pL^,.    of    Trustees    of    the  STOKK    BLDO.                              Cost.    » 

ITnting  at  $2865;  and  Renard  &  Stary  't^    by    the    Board    of    Trustees    of    the  ^^       ^^g.       g^,,     m^uo     Co..   Cal. 

Mec    Co    on%he  wiring  at  $2082.     Ten  Newman    t.  ram  mar   School    District  f^or  nurlingame  Avenue, 

iassrooms.     2-sto..     145x81     ft.,     br.ck  the  coiistruct.on  of  a  o"«-«t°'-y  ^°>'°*  -,wu-story  concrete  store   building, 

onstruction.     plas.     exter..    cast    stone  1''^   school    bu.Id.ng       Plans   were   pre  owner-Prederick  Smith  Furniture  Co.. 

rim    clay  tie  rf..  pine  trim,  maple  fls.  pared    by    Architects    Geo.    C.    SeUon    &^  ^^_^^^^ 

•h^'bids  received  were  as   follows;  Co..  Mitau  Bldg     S»<=^/^|";"'"-     .^"  ''"^^  Architect-Tho.s.  M.  Edwards.  833  Mar- 

Gener^l  Tontract-J.  F.  Kobler.  $62,-  were    taken    ""'^f '•_^i^^^";*"^„,fc  ket  St..   San   Fra.iclsco. 

(.8     J     B    Dawson.  $63,894;  John  Simp-  Ma»oiiry  and  Carpentry  Work  

on'  Co     $67  500?  k     R.   Bradley  Const.  Knutson   &  Engen,  Sacramento.. $36.. 86  ^^^^^                 Prepared. 

•o     $67  879;  Macdonald  &   Driver,  $70,-  Earle  H.bbard      ^2.14.  ^,^,^^^                                           ^.^^^     ^ 

00  and    Walter    Slater   Co.,    $9S.ij00.  J.   L.   McLaughlin    ".»""  BUKLINGAME,     San     Mateo     Co.,     Cal. 

plamblnB-J.     Hokom,     $6665;    <:.     C.  C.   A.   Tornell    ...... 38,9^9  Burllngame  Avenue. 

iuuo"    $7032;     E.     W.    Crowell,     $7227;  West    Coast    Conslr.    Co 45.679  one-story  brick  store. 

,nd    Thos.    Haverty    Co.,    $7400.  ,,          aJ„"f„„„tn     S  9  980  Lessee— Penn  Furniture  Co..  130  Second 

Heating— Thos.    Haverty    Co..    $3S;.o;  Thos.    F.    Scollan.    Sacramento .  .$9,980  st,  san  Mateo. 

;   C    Sutfon.  $3737;  Arthur  Hess.  $3a80;  Perry    Bros..    Sacramento 11.150  J^^^^,^^^^^_}^„J,^_ 

l'  Hokom,   $4060;   and   Hoagland-Lakin  Faintme  Contractor— Geo.  A.  Born.  Burlingame. 

riec     &    Engr.   Co..    $4389,  Max    Kidder.    New;man. $1,850  _ 

I.alnMBK--E.   A.   Lindgreen.  $2865;  G.  D.  Zelinsky,  San  l-  rancisco 2,083  ^.^^^^^  ^           Prepared. 

-Hewitt,    $3523;    Alhambra   Wall    Pa-  Zeb    Knott.    Richmond    ^.b»"  STORE  &  LOFT  BLDG.            Cost.  $ 

I'er   &    Paint    Co.,    $3727;    A.    Quandt    &  R.  Zelinsky,  San  !•  ranc.sco   2.682  ^  ^  ^,    pj^^j^-dgcQ.       N.    Mission    St.    75 

Jon.    $3789;    Arenz-Warren    Co..    $3!i4.;  RooBng                  11087  50  W.  4th  St.  75x160. 

Ind   D.    Zelinsky    &    Son,    $4100.  .lohns-Manv.lle    Lo.     fe.    F ^i-^lLl,,  Tl.ree-story    and    basement    reinforced 

Electrical    Work— Renard      &      Sta.  y  Simpson-Gray    Lumber    Co i.iau.uj  concrete   store   and  loft  building. 

"o      $2082;    American    Electric    Const.-.  Plumbing               .0  701  .;o  Owner— Name  withheld. 

V  $2529;    Prewitt   Electric  Co.,   $266.^;  Geo.   Miller  &   Co ,'n^fiOo  Architect— Sidney    B.    and    Noble    New- 

ind    F     E     Newberry    Co.,    $2758.      The  CarlT.    Doell s.uob.m  ^^^^      Nevada      Bank      Bldg..      San 

I>ld8  were  referred  to  the  business  man-  Heating                        ^  ^^^  Francisco. 

aeer  for  recommendation.  Scott   Co %'s7'i  Construction  will  be  started  as  soon 

Carl  T.   Doell    ••--■,•-- "•"'•'  as    tenants    can    be    obtained     for    the 

LOS    ANGELES.    Cal.-J.    B.    Dawson.  MUerrCo                                  •  • -JSSO  building. 

Fay  Bldg  .  Los  Angeles,  submitted  the  Geo.   Miller  &   Co.    .  .  •  _^.^^- •  

r„J....    hid    at    $56  985    on    the    general  Electrical  Work  Vlumbing  Contract  Awarded. 

Contract  1or     erecting     2    new     schoul  Turner    Hdw.    &    Imp.   Co $5,572  ^.^^^^^^  ^^^^                            ^^^^    ,,;,„,„„ 

hMe     at    Santa    Barbara    Ave.     school  Patterson   Elec.  Co 4.418  OAKLAND,   Alameda   Co.,   Cal.     Broad- 
en,   at     Santa     Barbara     and     Western  C.    E.    Osborn    ■•■••-•    i    p-- ' '....n^nt'  way  between  15th  and  16th  S.s. 
l":s.''Lfs"Tngfles'"Edw.    C.    Taylor.  ^""f,*^'^,,'^  Co""  S^ctf.*"'"    $11  500  Th.ee-story    reinforced    concrete    store 
713  W    8th  St  .  Los  Angeles,   is  the  ar-  Latourett-F.(.al    Co.,    bacio.  .  .  .  I.uilding. 

chitect      The  low  bidders  on  the  other ^ Owner— H.   C.   Capwell   t  o. 

^nntActs    were-      H     E.      Murray,    1631  Le.see— Reich   &   Lievre. 

7?h    Ave      on    the    plumbing    at    $4684;  CHICO,    Butte    Co.,    Cal.— Mechanical  Architect— Wm.     Knowles.    Call     Bldg.. 

J    Hokom  on  the  heating  at  $3295;  -Al-  Engineering    and    Supply    Co..    906    7lh  San    Francisco,    and    Central    Bank 

h'ambra    Wall     Paper     &   Paint    Co.     on  Sacramento,  at  $8599  awarded  con-  Bldg..   Oakland. 

^?e  t^rr^o"^  uL  *l:"Vth^S?..  'o^^Th':  'traef \y  Chico,  Bcbool  Board  to   install  ^  -- ^Co.^  -rting^^l^dT.umbfng."^ 

Electric    Co..    a^^    i^-     *  i.»i    ►-'^  .             nrpssnre  Dumpins  plant  for  water  syh 

wiring    at    $1760.      The    bids    were    re-  PJff^^/rwoHi^h  School      Latourette-  ^ — 

""^'mrnd^?ion''nhr\und"i^rwm  ^afc^o'l-^o^^sl^rLento    only    other  Pians  ^Be.g^Prepared.             ^^^       _ 

ron^in    lfcrssrooms;T-sto..^l3x62  bidder.                  SAN      FRANCISCO.        Gore      Columbus 

ft      cem.    basement,    brick    walls,    plas.  Cal.-Until  Oct.    22,  Avenue  and   Kearny  Street 

exier.^ast  stone   trim.,  comp.  rf.,  pine  TAFT,  Kern   Co     ca                   ^^^^    by  Alterations    (reinforced   concrete   slabs, 

"m,   maple   floors.     The   bids  received  .-^30^  P^^--;_    'ii?^h\school    District     E,  g.r_ders  and  columns,  etc., 

were    ^« /°''°J«^^,_j„h„    B.    Dawson.  W.    Nesbit,    Jr      ^le.  k.    for    excavat  on  ^,,hi^,,^_s„^h  O'Brien,  Bankers'  In- 

U;;;?5TEsche"ri'crBr'os'!%5l344;   Ale.  an^^«-^'-    'o%%iUe""  Clar'k'   Brewer  vestment  Bldg.,  San  Francisco. 

--^-^"=HVS;  S    l^pI^t^B^^'of^  ^.^:^o    .r^n     End     Of    This 

Plnmblng—H.  E.  Murray.  $4684;  G.  C.  clerk.  graph  Ave. 

Sutton    $4890-    W     W.  Brooks.  $5100;    L.        , .^ Two    l-story    frame    store    bldgs    (1    to 

W.    Crowell    Co..    $5147;    Thos     Haverty  ^^ORF^  AND  OFFICES  "f"^^'"^    ^    ^'""^    ^"^    '"^    ""'"■    ^ 

Co     S5225    and  J.  Hokom,  $6138.  ^^  lUlitjb  Al^  LI  KJP  r  i\jua  stores). 

HeatlnE— J       Hokom.      $3295;      Thos.        ^ _ Owner— Name  withheld. 

Haverty  Co.,   $3940,  and   W.   W.  Brooks.  Drawings    Being    Completed.  Architect  -  W      E.     Milwaln,     Albany 

$4500.                                                    „              .  nPPlCFS    ETC                       Cost.   $350,000  Bldg..   Oakland. 

Palntlng-Alhambra    Wall     Paper    &  f^^^^^^'  j^r.sno    Co.,    Cal.      Adjoining  Figures  will   be   taken   for  a  general 

Paint  Co.,  $3792;  G.  C.  Hewitt,  $4150,  D.  j;  «i!-oi^u,^_^  Theatre  contract, 

Zelinsky  &  Son,  $4250;  E.  A.  Lindgreen,  gix-story    concrete      and    brick      stores  

'^B^'r^B^^t^  Owt^iB^^S^Vr^Sn:^  ^^^«^^-             cost,   ,17,500 

^Ke;aVd"^-sfary"E^c3.U36.M,    and  l,-,,J^-^^..  ^^^^  SAN    FHANCI.CO.      E.    Mission    90    N. 

American  Electric  t  onstr.  Co..  $205..  ^,^^,^,^,  _  Eugene    Mathewson.    Cory  ^^^^/^y^y  reinforced  concrete  building. 

TVPLOCK    Stanislaus  Co.,  Cal.— Mo-  H'dg..  Fresno^ Owner— Samuel    Hamburger,     110    Sut- 

^-i:^:'M"^^^^^P  lV;^-''l%X^''^''-\o.U    $9000  Arcf  <^^H^Kn:;r°Hearst    Bldg.. 
rrlei'''dL^s';?e,%T"a"c*:L*^ro^-  -N^fPS^O.     NW  Geary  and  21st  -n     F>ancisco_ 
lion  of  families  employed  on  the  proj-  .^^7"  ,,.j^„„  stores.  LOS  ANGELES,  Cal.— Leonard  Wood- 
ed. Owner-W    A.  Savage.  81  7th  Ave..  San  ruff.   262   S.   Mariposa  St..   Los  Angeles 

■                   ,      ,T  Francisco  has     purchased     a     lot     on     Hollywood 

TRACY.   San    Joaquin    Co..   Cal.— Un-  .  „i,ltect-"Morrow  &  Garren.  Chronicle  Blvd.,  opposite  the  Branch  Library  and 

til  Oct.  24,  2  p.  m.,  bids  will  be  received  ArCited              j-ranclsco,  contemplates  the  erection  of  a  4-8tory 

'    by  West   Side  Union  HlBh  School  Dist ,  u.oB.. ^^^^^    ^   ^,^r^   j,,^^      .p,,^   owner  stales 

1  Tracy,  for  fur.  and  del.  «''">"'"'"'„''"''  p,,^^g    Uolng    Prepared.  that    be    will    probably    not    commence 
supplies    for    manual    training    depart  P^^^^^/^'l^G.                           Cost,  $15,000  work   for  six   months. 

ments  of  the  high  schoob     Ce^t CecK  |'^''^^NCISCO.     OFarrell  near  Pill-  — 

10%    payable    to    Clerk    of    District    re-  BAN  F«ani,isl-u.     vj  (Continued  on    Page    20) 

quired    with    each    bid.      Spec,    may    be  more. 
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Saturday,  October  IB,  1981 1 


Official    Proposals 


BIDS   ■WAIVTKD   FOR    SCHOOL 


NOTICE  IS  HEREEIY  GIVEN  that 
bids  will  be  received  by  the  Board  of 
Trustees  of  the  West  Side  Union  High 
School  District  up  to  Z  o'clock  P.  M.,  on 
the  24th  day  of  October,  IKSl,  and  will 
bo  opened  at  the  same  time,  for  the 
erection  and  completion  of  a  concrete 
gymnasium  building  according  to  plans 
and  specifications  made  for  the  same 
by  W.  H.  Weeks.  Ihe  authorized  archi- 
tect employed  by  the  Board. 

Bids  will  be  received  for  the  building 
complete  and  a  separate  bid  on  the 
electric  wiring.  Plans  and  specifications 
mav  be  seen  at  the  oflice  of  the  rierk 
of  the  Board  in  the  West  Side  TTnion 
High  School.  Tracy,  California,  or  at 
the  office  of  the  archiiecl.  W.  H.  Weeks, 
:)6.i   T'ine   Street,   San  F'rancisco. 

A  deposit  of  ten  dollars  ($10.00)  cash 
will  be  required  on  all  plans  loaned  out 
as  a  guarantee  of  good  faith.  All  bids 
must  be  made  out  on  blank  forms  fur- 
nished by  the  architect  and  must  be  ac- 
companied by  a  check  for  not  less  than 
ten  (10)  per  cent  of  the  amount  of  bid. 
check  to  be  made  payable  to  W.  Schloss- 
man,  president  of  the  Board  and  certi- 
fied to  by  some  responsible  banking 
house  This  check  to  be  forfeited  in  the 
event  tliat  the  successful  bidder,  after 
having  been  awarded  the  contract,  fails 
within  ten  (10)  days  to  sign  the  con- 
tract and  furnish  a  good  and  sufficient 
bond,  as  required  by  law.  The  Board 
reserves  the  right  to  reject  any  and  all 
bid. 

Dated   Sept.    27.    1921. 

W.     SCLOSSMAN.     President, 

B.   S.  CRITTENDEN, 

H.  A.  FRERICHS. 

G.  J.   LUHRSEN. 

M.    BRONISH. 
Board  of     Trustees  of      the  West     Side 
Union  High  School  District. 

♦ 

'  Bins   WANTED   FOR    SCHOOIi 


NOTICE   TO    CONTU.VCTORS 


Pursuant  to  an  order  of  the  Board  of 
Trustees  of  the  Tielman  School  District, 
duly  past  and  entered  in  its  minutes 
of  October  6,  1921.  notice  is  hereby 
given  that  the  said  board  will  receive 
sealed  proposals  for  the  following 
work; 

(1)  The  erection  of  a  two-room 
school   building  on  Hughes  Avenue. 

(2)  The  erection  of  a  two-room 
school  building  on  Tielman  Avenue. 

(3)  The  erection  of  toilet  buildings 
at  each  of  the  above  mentioned  loca- 
tions 

Plans  and  specifications  are  on  file 
with  G.  H.  Van  Meter,  Clerk  of  the 
Board,  and  copies  may  be  obtained  at 
the  offices  of  the  architects.  Coates  & 
Traver,  626  Rowell  Bldg.,  Fresno, 
California. 

All  proposals  must  be  in  the  hands 
of  the  Board  at  the  Architects'  offices 
on  or  before  S  P.  M.,  October  21,  1921, 
and  each  proposal  must  be  accom- 
panied by  a  certified  checlc  equal  to  at 
least  10  per  cent  of  the  amount  of  the 
proposal    submitted    for    the    work. 

The  Board  reserves  the  right  to  re- 
.iect  any  and  all  bids  received  and  all 
bids  received  must  be  sealed  and  the 
name  of  the  bidder  clearly  marked  on 
the  envelope. 

THE  BOARD  OF  TRUSTEES. 
Tielman   School  District.   Fresno   Coun- 
ty,  California. 

G.    H.    Van    Meter,    Clerk. 
♦ 

BIDS     W-'VNTED     FOR     REINFORCED 
CONCRETE   AND    BRICK    SCHOOL 


NOTICE   TO    CONTR.ACTORS 


day  of  October,  1021,  for  the  erection 
and  completion  of  a  concrete  and  brick 
school  building  to  be  known  as  the 
.John  Ij.  Shearer  Grammar  School,  in 
the  City  of  Napa.  Napa  County,  Cali- 
fornia, all  in  accordance  with  plans 
and  specifications  made  for  the  same 
by  W.  H.  Weeks,  the  authorized  ar- 
chitect employed  by  the  Bo>ard. 
Bids  will  he  received  as  follows: 

(1)  The  General  Contract,  together 
with    alternate    propositions. 

(2)  The   Heating  System. 

Plans  and  specifications  can  be  seen 
at  the  office  of  the  Clerk  of  the  Board 
in  .\'apa,  between  the  hours  of  9  a.  m. 
and  3  p.  m.  of  any  day,  except  Satur- 
davs.  Sundays  and  holidays,  or  at  the 
office  of  the  Architect.  W.  H.  Weeks. 
.369  Pine  street.  San  Francisco,  Cali- 
fornia, during  business  liours. 

On  a  deposit  of  Twenty  ($20.00) 
Dollars  complete  sets  of  said  plans 
and  specifications  may  be  had  by  any 
prospective  bidder.  IJ  not  returned  by 
the  time  bids  are  received  or  if  muti- 
lated, the  said  deposit  may  be  retained 
by  the  said  School  District  as  agreed 
and  liquidated  damages  for  said  mu- 
tilation  or   detention. 

Bids  must  be  made  on  proposal 
blanks  obtained  at  the  office  of  the 
Architect  and  to  be  signed  by  the 
bidder,  accompanied  by  a  certified 
check  for  at  least  ten  per  cent  (10 
per  cent)  of  the  amount  of  the  bid  or 
proposal,  certified  to  by  some  respon- 
siljle  bank  and  made  payable  to  How- 
ard E.  Roper.  Clerk  of  the  Board  of 
Trustees  of  the  Napa  School  District, 
to  be  retained  by  said  School  District 
as  liquidated  damages  should  any  par- 
ty or  parties  to  whom  the  contract 
.shall  be  awarded  fail  to  enter  into 
contract  after  the  award,  or  to  give 
bonds  required  for  the  faithful  per- 
formance of  the  contract  or  any  bond 
required   by  law. 

The  Board  reserves  the  right  to  re- 
ject  anv  and  all  bids. 

Address  bids  to  Howard  E.  Roper, 
Napa.    California.    Clerk    of    the    Board. 

♦ 

HI1>S  WANTED  FOR  SCHOOL. 


NOTICE   TO    CONTRACTORS 


NOTICE  IS  HEREBY  GIVEN  that 
the  Trustees  of  the  Glendora  Joint 
School  District  of  Fresno  and  Kings 
Counties.  California,  will  receive  sealed 
bids  up  to  and  not  later  than  2  o'clock 
P.  M.,  on  Saturday,  October  22,  1921,  for 
the  construction  and  completion  of  a 
school  building  in  accordance  with  the 
plans  and  specifications  prepared  by 
Glass,  Butnur  &  Petersen,  Architects, 
Cory  Bldg.,  Fresno,  (_'alifornia.  Bids 
will  be  opened  at  the  First  National 
Bank  of  Riverdale.  California. 

Plans  and  specifications  may  be  ob- 
tained  from   the   Architects. 

All  bids  to  be  accompanied  by  a  certi- 
fied check  on  some  solvent  bank  in  the 
amount  of  ten  per  cent  of  the  amount 
of  the  bid  in  favor  of  the  clerk  of  the 
said  school  district,  upon  the  condition, 
that  if  awarded  the  contract,  the  suc- 
cessful bidder  will  within  five  days 
thereafter,  execute  a  contract  for  the 
construction  of  the  work,  and  that  he 
will  furnish  an  approved  bond  in  the 
amount  of  fifty  per  cent  of  the  contract 
price. 

The  Trustees  reserve  tlie  right  to  re- 
ject any  and  all  bids. 

LEWIS  ROBERTS. 
Clerk    of   the    Board    of    Trustees    Glen- 
dora Joint  School  District. 

♦_ 

NOTICE  INVITING  SEALED  PRO- 
POSALS FOR  THE  CONSTRUCTION 
OF  AN  ELEMENTARY  SCHOOL 
BUILDING    .\T    REDWOOD    VALLEY 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by 
the  Board  of  Trustees  of  the  Napa 
School  District.  Napa  County,  Califor- 
nia, ap  to  8  o'clock  p.  m,  on  the  20tli 


NOTICE  IS  HEREBY  GIVEN.  by 
tlie  Board  of  Trustees  of  the  Redwood 
A'alley  Union  School  District,  at  Red- 
wood Valley.  Mendocino  County,  Cal- 
ifornia, that  bids  will  be  received  by 
said  Board  for  the  erection  and  con- 
struction  of  a  new  Elementary  School 


Building  at      Redwood   Valley      in   said 
district. 

Plans  and  specifications  may  be  ob- 
tained from  the  Clerk  of  the  Board  at 
Redwood  Valley,  or  from  the  Archi- 
tect. Norman  R.  Coulter,  at  4  6  Kearny 
Street.  San  Francisco.  A  deposit  of 
Ten  ($10.00)  Dollars  will  be  required 
for  each  set  of  plans. 

All  bids  will  be  opened  by  the  said 
Board  of  Trustees  on  the  27th  of  Oc- 
tober at  2  P.  M.,  at  Supt.  Good's  office, 
Ukiah.  Calif.,  and  all  bids  must  be  de- 
livered to  Alex  Kauhanen,  Clerk  of 
said  Board,  before  said  hour,  enclosed 
in  sealed  envelope  and  marked  on  the 
outside.  "Bids  for  construction  of  El- 
ementarv  School  Building  at  Redwood 
Valley." 

All  bids  must  be  accompanied  by  a 
certified  check,  cash  or  a  certificate  of 
deposit  equal  to  ten  (10)  per  cent  of 
the  amount  bid;  checks  or  certificates 
of  deposit  to  be  made  payable  to  the 
Board  of  Trustees  and  to  be  returned 
to  the  party  or  parties  whose  bid  or 
bids  are  not  accepted,  and  to  the  party 
whose  bid  is  accepted  upon  his  enter- 
ing into  a  contract  with  the  said 
School  District  and  giving  such  bonds 
as  may  be  required  by  law  or  said 
Board. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids. 

ALEX    KAUH.\NEN. 
Clerk   of   the  Board   of  Trustees  of  the 

Redwood    Vallev    Elementary    School 

District.  Redwood   Valley,   California. 


BIDS    WANTED    FOR    HIGH     SCHOOL 
BUILDING 


NOTICE   TO    CONTRACTORS 


The  Board  of  Trustees  of  the  Par- 
lier  Union  High  School  District,  Par- 
lier,  California,  will  receive  sealed  i 
bids  up  until  2  o'clock  P.  M.,  Novem-  | 
ber  the  r.th,  at  the  present  High  School  ' 
Building.  Parlier.  California,  at  whion  i 
time  and  place  said  bids  will  be  opened  i 
and  read  in  public,  for  furnishing  tlie  ! 
required  labor  and  materials,  for  erect-  ( 
ing  and  completing  the  proposed  new  ' 
High  School  Building,  in  accordance  ' 
with  ijlans  and  specifications  prepared  I 
therefore  by  Anton  Johnson.  Architect,  ' 
of  Kingsburg.  California.  Bids  will  be 
received  separately  for  the  different  I 
segregated  contracts  as  follows:  ' 

Contract  No.  .1 — For  the  Excavating,  ■ 
Concrete.    Carpenter    Work,    Millwor^,  i 

(Contract  No.  II. — For  Masonry  Woi*  ] 
and  Terra  (^otta.  -t  ■ 

Contract  No.  III. — For  all  Sheet  Met^  ^ 
Work.  ,i  ■ 

Contract       No.       IV. — Includes      "Itp  | 
Roofing  and  paper  for  same.  .    . 

Contract    No.    V. — Includes    Compoai-  i 
tion   Roofing  and  Flashing  throughout  ; 

Contract    No.    VI. — For    Lathing    and  > 
Plastering.  \ 

Contract     No.  VII. — For     FurnishlB 
and  placing  of  Blackboards.  L 

Contract  No.  VIII. — For    the     Painl 
ing. 

Contract      No.      IX. — For      Plumbim 
Sewering  and  Gas  Ftting. 

Contract      No.       X. — For      Electrics 
Work.  .- 

Contract  No.  XI. — Includes     PrograTJH 
Clock  and  Bell  System. 

Contract    No.    XII. — For    the    Heating 
and  Ventilating.  ^j 

A  certified     check     or  bidders'     BonoJ 
for   an    amount   not    less    than    ten   poTI 
cent   (lO'Vr)  of  amount  of  bid  should  ae-1 
company   each   proposal,   made   payable  I 
to   the  order  of  Mr.  F.  B.   Frost.  ClerK 
of  the   Parlier  Union  High   School  Dis- 
trict,   as   a    guarantee    that    the    bidder' 
will,   within   ten    (10)    days   after  being  | 
notified    of    the    acceptance    of    his   bid,  j 
enter    into    a    contract   with    said   Hlgb  : 
School   Board   in   accordance   therewith, 
and  shall   furnish  bonds  as  required  by 
the    specifications.      Said   check    or   bid- 
der's  bond    to   be   forfeited   to   the   said 
High  School  District   should  the  bidder  i 
refuse  to  execute  contract  and  furnisn 
bond  as  above  mentioned. 


Saturday.   October   15,    1921 


BUILDING     AND     ENGINEERING     NEWS 
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Plans  and  sn«*clflcations  for  all  the 
above  work  may  be  seen  in  the  odlop 
of  th«^  architect. 

A  deposit  of  $20.00  will  be  roiuirPil 
from  all  contractors  receivinpr  i)lans. 
Said  deposit  will  he  refunded  whr'n 
plans  and  specifications  are  return«-d 
In    uood   condition. 

Tlie  Roard  res.-rvix  the  rigriil  tr.  r. - 
ject  any  or  all  bids  sutunitted. 

By  order  of  the  Itoard  of  Trusipcs. 
Parller  Union  High  School  Pl.^iiiri. 
Parlier.  California.  l>y  Mr.  F.  B.  Frost, 
^lerk   of  the   Board   of  Trustees. 

Paled.  October  10.   1921. 


VOTICB   TO    CONTRACTORS 

Notice     Is     hereby     given     that     the 

Board    of    School    Trustees    of    the    Vi- 

salia    I'nion    Hitrh   School    District,   Citv 

it  \isalia.   County  of  Tulare.   Slate   of 

l^alifornia,   will   receive  sealed   bids  for 

:he    furnishing  of   all   labor  and    mate- 

•ials     necessary     in     tlie     erection     and 

completion     of    a     PHV'SICAL   EDfCA- 

riOV    nUILDIXG,    Job    No.    S05-A,   Con- 

V...     1— MANUAL    ARTS    BUILD- 

li    No.    80.')-B.    Contract    .N'o.    2 — 

-TIC    SCIE.N'CE    BUILDINO    (Rc- 

mt)   .Job  No.  S0,"i-C,  Contract  No.  a 

RSTIC  ARTS-  BUILDINO    (Addi- 

Job    No.    805-D,    Contract    No.    i. 

1,'    works,    to   be    located    on    the 

1    Union   High  School   Grounds  on 

Haiii   street,    between   Giddings   Avenue 

ind     Conyer     street.     City     of     Visalia, 

:;ounty   of   Tulare,   State    of  Californi:i. 

loicjiding    to    Plans    and    Specification.^ 

•  rl    by    ERNEST    .1.     KUMI'     CO., 

■  ts,    of    the    City   of   Fresno,    ac- 

^     to    Bids    and    Alternate    Bids 

,-..     .    1  .r   in  Specifications. 

Sa.'i  .Sealed  Bids  will  be  received  up 
o  and  Including  rt.tO  p.  m.  of  the  2etli 
Ibt  of  Ortnbi-r,  1931,  by  the  under- 
lignod  Clerk  of  the  Board  at  the  Ilieh 
School  Building,  at  the  City  of  Visalia, 
bounty  of  Tulare,  State  of  California, 

Said  Sealed  Bids  must  be  accompa- 
lied  by  a  Certified  check,  Cashier's 
iheck  or  Bidders'  bond  in  a  sum  equal 
It  least  to  10%  (ten  per  centum j  of 
he  amount  of  bid  to  do  the  work  men- 
fonofl  and  made  payable  to  the  undcr- 
ligned  Clerk  of  the  Board  as  a  guar- 
intee  that  the  Bidder  or  Bidders  will 
xecnte  the  Proper  Contract  and  Bonds 
n  case  either  or  all  Contracts  are 
.warded  to  him  or  them  by  reason."; 
it  their  Bids. 

Plans  and  Specifications  are  on  file 
.t  the  office  of  the.  Clerk  of  the  Board 
,t  the  High  School  building  and  addi- 
lonal  copies  may  be  obtained  at  the 
ffices  of  the  District's  Architects,  the 
5P.NEST  J.  KUMP  CO..  207-S  Kowell 
iuilding,   Fresno,   California. 

AM  Bids  to  be  made  out  on  Blank 
'orms   furnished   by    the    .Architects. 

The  successful  bidder  or  bidders  will 
ave  to  give  bonds  in  the  sum  of  50% 
Fifty  per  centum)  covering  labor  and 
nateiials  and  in  addition  a  20% 
Twenty  per  centum)  Bond  for  Falth- 
ul  Performance,  as  fully  set  forth  in 
peeifications. 

The  said  Visalia  Union  High  School 
)lstrict  (  as  owners)  reserve  the  right 
0  reject  any  and  all  bids  or  alternate 
ids  or  any  part  or  parts  of  any  bids 
r  alternate  bids  rcceviert  and  reject 
he  balance  thereof  and  to  waive  any 
uformality  in  any  bids  or  alternate 
Ids  received. 

All  bids  to  be  addressed  to  C.  T. 
'ool.  C'erk  of  the  Bo.-\rd  of  the  Vis.ilia 
inion  High  School  District,  of  the  Citv 
f  Visalia.  County  of  Tulare.  Stale  of 
allfornia. 

By  orders  of  said  r.oanl  of  Trustees 
f  the  Visalia  Union  High  .School 
Hstrlct.  r.  T.  poor.,  ri.rk. 


IDS         WANTi:n    KOH         INKIIMIMI'k 
BUILDINGS,   HI3ATING   SYS- 
TEM,  RTC, 


NOTICK    TO    (OX  in  ACTORS 


TP.R.A.SUItY  DEi'AP.TMENT.  Super- 
Islnu  Archilect's  Ofllcc.  Washingioi], 
.C.  Sept.  2!).  192I.--SKAr,ED  PP,0- 
OSAI.S  will  be  opened  In  this  oifice  at 
P.  M..  October  31.  1921.  for  the  con- 
ruction  (except  mechanical  eqult)- 
lent)  of  an  Inflrmarv  Group  (3  biilld- 
i|?8).  and  for  <■  .len.oioiis  to  the  b.-at 
>K.  power,  and  refrlgei  ating  plants. 
)r  the  United  Slates  Public  Health 
Brvlce    Hoapltal,    at    Fort    Bayard,    N. 


Mex.  Drawings  and  specifications  may 
be  obtained  from  the  Superintendent 
of  Construction  at  Fort  Bavard.  New 
Mexico,  or  at  this  ollice,  lii  the  dis- 
cretion of  the  Supervising  Architect. 
Jas.  A.  Wetmore.  Acting  Supervising 
Architect. 


INVITATION    FOR    l-ROI'OSAI.S 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Oflice,  Washington. 
D.  C,  September  30,  1921. — SEALED 
PROPO.SALS  will  be  opened  In  this 
office  at  3  P.  M..  November  2,  1921,  for 
the  construction  complete  (except 
mechanical  eouipmenl)  of  two  semi- 
ambulant  quarters,  four  double  quar- 
ters for  OfTicers.  one  double  nuarters 
for  1st  class  Personnel,  and  o".  iiuar- 
ters  for  married  Attendants  for  the 
United  States  Public  Health  Service 
Hospital  No.  50.  at  Whipple  Barracks. 
Prescott,  Arizona.  Drawings  and 
specifications  inay  be  obtained  at  this 
office  or  from  the  Superinteedi-nt  of 
Construction  at  Whinnle  Barracks. 
Prescott,  Arizona,  in  the  discretion  of 
the  Supervising  Architect.  Jas.  A.  'Wet- 
more.    Acting    Supervising    Architect. 


ST.4TE  OP    CALIPORNI.A 


DEPARTMENT     OF      PIULIC      WORKS 


CALIFORNIA  HIGHAVAY  CO.MMISSION 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOS.VLS  will  be  re- 
ceived at  the  olflce  of  the  Cnlifornin 
Highnay  ComniiKKlun,  315  Furuni 
Bnllding,  Saer.iniento,  Cal.,  until  2 
tt'clock  P,  M.,  on  October  :tl»t,  1921,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made. 

(1)  Work  incidental  to  the  State 
Highway  as  follows:  Glenn  Countv 
near  Orlanrl  (III  Gle-7-(")  consisting 
of  the  construction  of  pile  and  wire 
dikes  and  the  planting  of  willow  cut- 
tings for  the  protection  of  Stony  Creek 
bridge. 

(2)  Portions  of  State  Highway  as 
follows:  San  Joaquin  County,  between 
1.3  miles  east  of  Clements  and  Easterly 
Boundary  (ITI-S.  J.  21-A).  about  4.3 
miles  in  length  to  be  graded. 

San  Luis  Obispo  County,  across 
Huasna  <.'reek  and  Alamo  Creek.  (V- 
S.  L.  0.-57-A).  two  bridges  as  follows; 
Across  Huasna  ("reek  a  bridge  consist- 
ing of. two  steel  spans  of  100  feet  each, 
with  reinforced  concrete  girder  ap- 
proach spans;  across  Alamo  creek  a 
bridge  consisting  of  two  steel  spans  of 
100  feet  each. 

Los  Angeles  County,  between  Las 
Flores  Canon  and  Santa  Monica  (VII- 
L.  A.-60-B).  about  7,4  miles  in  length 
to  be  paved  with  Portland  cement  con- 
crete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  .San  Francisco,  and  ai  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  olfices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento, 
San  Francisco,  San  Luis  Obispo.  Fresno 
and    Los   Angeles, 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  beat  In- 
terest of  the  State. 

NEWELL  n    r> '.r!T.iNi;To\ 

CHARLES    A.     WIIITMOKE.  ' 
GEO.    C.    MANSFIELD. 
California    Highway  Commission 
.VUSTIN    H     FLETCHER. 

.Stai.     Highway   Engineer. 
JOHN  F.  GALVIN, 

Secretary. 
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SEALED  BIDS  will  be  received  at 
Ibe  office  of  the  Comptroller.  Univers- 
ity of  California.  Berkeley.  California, 
at  or  before  0  A.  H.,  Monday,  October 
17,  11(31,  for  Concrete  Work,  Tile  and 
l:rick  Work,  Plumbing  Work,  Heating 
\^ork.  and  Electric  Work  for  the 
.s'Uuknt  Union  Building  on  the 
srounds  of  the  University  of  Californ- 
ia at  Berkeley. 

Plans  and  specifications  may  be 
obtained  at  the  ollice  of  John  Galen 
Howard,  Architect,  .",02  First  National 
Lank  Building.  San  Francisco,  on 
deposit  of  $50  for  each  set  of  plans 
and  specifications  taken  out,  which 
deposit  will  be  refunded  on  return  of 
said  plans  and  specifications  in  good 
condition  and  accompanied  by  a  regu- 
lar l)id  for  the  work.  No  bids  will  be 
considered  unless  accompanied  by  a 
certified  check  or  bond  in  favor  of  the 
undersigned,  equal  to  10%  of  the  bid, 
to  secure  the  execution  of  the  contract 
by    the   successful    bidder. 

The  right  is  reserved  to  reject  any 
or  all    bids. 

THE    REGENTS  OF  THE  UNIVERS- 
ITY   OF     CALIFORNIA. 


nms    WANTED    FOR    SCHOOL 
BUILDING 


NOTICE    TO     CONTRACTORS 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by 
the  Board  of  Trustees  of  the  Soquel 
I  nion  Grammar  School  District.  Santa 
("ruz  County,  California,  up  to  S 
<>*cIo<-k  P.  M.  on  the  1st  day  o«  No- 
vember, tuai,  at  Public  Library,  So- 
quel. Cal..  for  the  erection  and  com- 
pletion of  a  concrete  school  building 
to  be  known  as  the  Soquel  Union 
Grammar  School,  in  the  Town  of  Se- 
quel. Santa  Cruz  County.  California, 
all  in  accordance  with  plans  and  speci- 
fications made  for  the  same  by  W.  H. 
Weeks,  the  authorized  architect  em- 
ployed by  the  Board. 

Bids   will    be   received  as   follows: 

(1)  The  General  Contract,  together 
with    alternate    propositions. 

'2)     The  Heating  System. 

Plans  and  specifications  may  be  seen 
at  the  office  of  the  architect,  W.  H. 
Vieeks.  369  Pine  Street,  San  Frarfcisco, 
California,  during  business  hours,  and 
at  the  office  of  Collins  &  Byrne,  New 
Theater  Building.  Santa  Cruz,  Cal. 

On  a  deposit  of  Twenty  (?20.00)  Dol- 
lars complete  sets  of  said  plans  and 
.specifications  may  be  had  by  any  pros- 
pective bidder.  If  not  returned  by  the 
time  bids  are  received  or  if  mutilated, 
the  said  deposit  may  be  retained  by 
the  said  School  District  as  agreed  and 
liquidated  damages  for  said  mutilation 
or  delention. 

Bids  must  be  made  on  proposal 
blank.s  obtained  at  the  office  of  the 
architect  and  to  be  signed  by  the  bid- 
der, accompanied  by  a  certified  check 
for  at  least  ten  per  cent  (10  per  cent) 
of  the'  amount  of  the  bid  or  proposal. 
certified  to  by  some  responsible  bank 
and  made  payable  to  Jos.  J.  Young. 
C'erk  of  the  Board  of  Trustees  of  the 
.<oquol  Union  Grammar  School  District, 
to  bo  retained  by  said  School  District 
as  liquidated  damages  should  the  par- 
ty or  parties  to  whom  the  contract 
shall  be  awarded  fail  to  enter  into 
contract  after  the  award,  or  to  give 
bonds  required  for  the  faithful  per- 
formance of  the  contract  or  any  bond 
required   by   law. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  bids. 

JOS.    J.    YOUNG, 
W.   11.   OLIVER, 
G.  A.  MORGAN, 
W.  R.  JONES, 
E.    R,    RICE. 


In  New  York  state  fire  extinguishers 
must  be  carried  as  a  part  of  the 
equipment  on  all  omnibuses  with  a  ca- 
pacity  of  ten    or  more    passengers. 


Tie  word  "gus"  w:i8  invented  by  the 
FlemlBli  chemist  Van  Helmont,  who 
lived   from   1677  to  1644. 
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BRIDGES,   DAMS   &   HARBOR 
WORK 


SACRAMENTO,  i  al.  —  Supervisors, 
Harry  H.  Hall.  County  Clerk,  reject 
bids  submitted  for  constructing  Deer 
Creek  bridge  on  Wilson  road  near  Za- 
ner  Ranch  and  bids  ordered  re-adver- 
tised, to  be  opened  Oct.  26.  Certified 
check  10%  payable  to  Chairman  Board 
of  Supervisors  required  with  each  bid. 
Drury  Butler,  County  Engineer. 


SAN  DIEGO.  Cal.  —  San  Francisco 
Bridge  Co..  Nevada  Bank  Bldg.,  San 
Francisco,  awarded  contract  for  dredg- 
ing about  1.000.000  cu.  yds.  to  widen 
and  deepen  channel  at  fleet  repair  base 
at  San  Diego.  Ross  Constr.  Co.,  Forum 
Uldg..  Sacramento,  was  awarded  con- 
tract for  extension  of  sea  wall  about 
1100    ft. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Oct.  31,  10  a.  m.,  bids  will  be  re- 
ceived by  Eugene  D.  Graham.  County 
Clerk,  for  removing  present  floor  and 
placing  new  floor  in  McMullen  Lake 
bridge  in  Castoria  Road  Dist.  Cert, 
check  10%  payable  to  Chair.  Bd.  of 
Sups,  required  with  each  bid.  F".  E. 
Quail  County  Engineer. 


MARTSVILLE.  Tuba  Co..  Cal. — In 
the  event  that  the  State  Highway 
Commission  locates  the  Ukiah-Tahoe 
highway  on  the  north  side  of  the  Yuba 
River,  the  Yuba  County  Supervisors 
will  construct  a  reinforced  concrete 
bridge  over  Dry  Creek  near  Brown's 
Valley  and  widen  the  Parks  Bar  bridge 
over  the  Yuba  River  and  pave  the  floor 
of  that  structure.  Leslie  B.  Crook, 
County   Surveyor. 


MADERA,  Madera  Co.,  Cal. — Super- 
visors reject  bids  to  construct  bridge 
over  Ash  Slough  and  order  bids  re- 
advertised,  to  be  opened  Nov.  7th.  J. 
O.   Rue,   County  Surveyor. 


FRESNO,  Fresno  Co.,  Cal. — C.  C.  Gil- 
dersleeve  awarded  contract  by  Super- 
visor to  construct  bridge  in/  Rose  Ave. 
Chris.    P.   Jensen,   County  Surveyor. 

FRESNO.  Fresno  Co..  Cal. — Super- 
visors reject  bids  for  repair  of  Fire- 
baugh  bridge,  the  lowest  being  25% 
in  excess  of  County  Surveyor  Chris.  P. 
Jensen's  estimate.  Temporary  repairs 
will   be  made  by  the  county. 


OAKLAND,  Cal. — County  Clerk  Geo. 
E.  Gross  instructed  to  call  bids  for 
driving  center  piling  for  Bay  Farm 
Island  bridge;  estimated  cost  $3900. 
P.   A.   Haviland,   County   Surveyor. 


MODESTO.  Stanislaus  Co.,  Cal. — 
Contracts  for  thirteen  reinf.  concr. 
bridges  awarded  by  Supervisors,  as  fol- 
lows: 

Three  bridges:  Over  branch  of  Dry 
Creek  on  La  Grange-Coopertown  road. 
2  miles  northeast  from  La  Grange; 
over  branch  of  Dry  Creek  on  Warner- 
ville-Roberts  Ferry  road.  %  mile  south 
of  Warnerville.  and  over  gulch  on 
River  road  0.3  miles  west  of  Oakdale- 
Thalheim  road,  awardid  to  Davidson 
&   Nicols.  San  Francisco.   $4,647. 

Three  bridges;  Over  Turlock  main 
canal  on  Keyes-Montpelller  road;  over 
T  I  D.  lateral  3V2  miles  north  of  De- 
nalr;  over  T.LD.  lateral  No.  1,  or  1  ml. 


north  of  Ceres,  awarded  to  J.  L.  Web- 
ster.  Chico.   $4,985. 

Two  bridges;  Over  M.  I.  D.  lateral  No. 
7.  on  Dale  road,  over  M.  I.  D.  lateral 
No.  6  on  Toomes  road,  awarded  to 
Frank  Bryant.  2S6  W.  San  Carlos  St., 
San  Francisco,  at   $3,323. 

Five  bridges:  Over  M.  I.  D.  lateral 
Xo.  3,  on  Oakdale  road;  over  M.  I.  D. 
lateral  No.  6,  on  Oakdale  road;  over 
M.  I.  D.  lateral,  main  canal,  on  Oak- 
dale road;  over  M.  I.  D.  lateral  No.  1, 
%  mile  north  of  Claus;  over  M.  I.  D. 
lateral  No.  1  on  Empire-Hugson  road 
%  mile  southeast  of  Empire,  awarded 
to  J.  L.  Webster.  Chico.  $10,704. 

Webster,  at  $3,660.  awarded  contract 
for  trestle  over  south  end  of  Empire 
bridge.  J.  S.  Hoskins.  County  Sur- 
veyor. 


OROVILLE.  Butte  Co.,  Cal. — Until 
Nov.  14.  1:30  p.  m..  bids  will  be  re- 
ceived by  C.  F.  Belding,  County  Clerk, 
for  constructing  suspension  bridge 
over  north  fork  of  Feather  River  near 
Pulga  station  on  Western  Pacific  Rail- 
road. Cert,  check  10%  required  with 
each  bid.  Harry  H.  Hume.  County 
Road    Engineer. 


WILLOWS.  Glenn  Co.,  Cal. — W.  R. 
Zumwalt.  Willows,  at  $1650.  awarded 
contract  by  Supervisors  to  construct 
reinf.  concr.  (Kockville)  bridge,  about 
fi  mi.  south  of  Elk  Creek  in  Road  Dist. 
Xo.  4.  F.  H.  Neilson,  Orland,  $1680, 
only  other  bidder.  Bayard  Knock, 
County    Surveyor. 


PHOENIX,  Ariz. — It  is  expected  bids 
will  be  called  for  soon  for  construc- 
tion of  an  earth  fill  dam  with  concr. 
core  for  flood  control  on  Cave  Creek, 
24  mi.  north  of  Phoenix.  Est.  cost, 
$350,000. 


RED  BLUFF.  Tehama  Co..  Cal. — C. 
E.  McCartney.  Red  Bluff,  at  $2,590. 
awarded  contract  by  Supervisors  for 
constructing  north  and  south  bridges 
on  Lassen  road.  9  mi.  southeast  of 
Vina. 

Contract  for  dirt  fill  for  Elder  Creek 
bridge  at  Gerber  awarded  to  Sam  Con- 
rad at  32 ',4c  cu.  yd.  W.  F.  Lunning, 
County    Surveyor. 


LOS  ANGELES.  Cal.— Ross  Constr. 
Co..  Ochsner  Bldg.,  Sacramento,  sub- 
mitted lowest  bid  to  County  Supervis- 
ors at  $42,750  for  improvement  of  flood 
channel  of  Rio  Hondo  from  S.  P.  Sta- 
tion at  Vinevale  to  Los  Angeles  River, 


Engineers    mid    Contractors 
PLEASE  NOTE 

We     Carry     In     Stock     Here     and 
Sell     at     Eastern     Factory     Price 

Milburn  Carbide  Flare  Lights 

in  candlepower  from   50  to   12,000 

Milburn  Oxy-Acetylene 

Welding  and  Cutting  Apparatus 

All  Safety  Appliances 

As   Required   by   Accident 
Commission 


E.  D.  BULLARD 

Distributor   for 
Alexander  Milburn  Co. 

268  Market  St.,   San  Francisco 

Phone   Doasria*   1118 


about  9000  ft.,  involving  about  190.- 
000  cu.  yds.  earth  work  for  which  his 
unit  price  was  22i/4C.  Other  bids  were; 
P.  B.  Engh,  $43,700.  23c  yd.;  Geo.  Pol- 
lock. $43,700.  23c  yd.;  D.  McDonald, 
$45,600.  24c  yd.;  E.  Schelling.  $47,025, 
21Y,c  yd.;  C.  Miles,  $49,400,  26c  yd.;  \ 
C.  F.  Thompson.  $51,300,  27c  yd.;  E.  R.  J 
Adams.    $56,620.    29.8c  vd.  ' 


EUREKA.  Humboldt  Co..  Cal. — Su- 
pervisors reject  bid  of  S.  C.  King  at 
$3865  to  construct  Carter  Creek  cul- 
vert.     A.  J.  Logan,   County  Surveyor. 


Oakland.    Cal. — Until    Oct.    31.    10    a.  j 

m..    bids    will    be    received    by    Geo.    B.  1 

Gross,    County    Clerk,    for    replacement  ji 

of    piles,    caps    and    bracing    in    center  V 

pier  of  Bay  Farm  Island  bridge.    Cert,  t 

check    10%    payable    to    clerk    required  C 

■with   each   brd.      George   Posey   is   Act-  I 

ing  County  Surveyor.  [ 


IRRIGATION  PROJECTS        I 


WILLOWS.     Glenn     Co.,     Cal. — Glenn-  | 

Colusa    Irrigation    Dist.    adopts    resolu-  ! 

tions    directing    Fred    H.    Tibbitts,    en-  j 

gineer,    Alaska    Commercial   Bldg..   San  I 

Francisco,     to     commence     the     survey  i 

and   preparation   of  plans   for  a  drain-  ; 

age     system.       The    district    comprises  i 

about  100.000  acres  of  land  on  the  west  ' 

side  of  the  Sacramento  River  in  Glenn  I 

and   Colusa   Counties.  ' 


MODESTO.   Stanislaus   Co..   Cal.— Un-    [ 
til  Nov.  7,  10  a.  m..  bids  will  be  received    | 
by  C.  S.  Abbott,  secretary,  Modesto  Ir-    i 
rigation    District.   823   Eleventh   St..   for    i 
constructing  16-in.  concrete  pipe  drain,    I 
an      extension      to     South     Branch     of 
Davis-O'Connor    drain,    approx.     12.000 
lin.  ft.  in  length.     Cert,  check  10%  pay- 
able to  President  of  Board  of  Directors 
of    District     required     with    each     bid. 
Spec,     on     file     in    office    of    secretary. 
Percy    Jones.    Chief    Engineer. 


LIGHTING  SYSTEMS 


MERCED,  Merced  Co..  Cal. — Until 
Nov.  7.  8  p.  m..  bids  will  be  received 
by  W.  W.  Cornell.  City  Clerk,  for  in- 
stallation of  street  lighting  sjnstem 
(460  Marlielite  standards)  in  portions 
of  G.  H.  I,  J.  K.  L.  M,  N,  O.  P.  Q.  R, 
16th.  17th.  18th.  19th,  20th.  21st.  23rd'- 
and  24th  Sts.  Estimated  cost.  $300.000..- 
Work  under  Imp.  Act  1911.  Cert  check* 
10";  payable  to  city  required  with  eacht 
bid.  Plans  on  file  in  office  of  clerk.J 
C.  D.  Martin,  Cnty   Engineer. 


MACHINERY 


M.4DERA,  Madera  Co..  Cal. — Super- 
visors authorize  purchase  of  Univer- 
.sal  road  imachine  (grader)  to  cost  not 
less  than  $500  and  not  more  than 
$1200.  for  use  in  Road  Dist.  No.  2.  Pur- 
chase of  a  Best  tracklayer  for  $3200 
for  use  in  Road  Dist.  No.  3  also  author- 
ized.     J.    O.    Rue.    County    Surveyor. 


TAFT.  Kern  Co.,  Cal.— Until  7:30  p. 
m..  Oct.  24.  bids  will  be  received  by 
City  Clerk  C.  Z.  Irvine  for  fur.  f.  o.  b. 
Taft.  4-in.  an^i  6-in.  cast  iron  or  stand- 
ard   screw    pipe    In    accor<^ancg    W*'* 


Saturday,   October   15,    1921 


spec,  on  file  in  office  of  City  Clerk. 
Alternate  bids  will  be  taken  for  pipe 
to  withstand  working  pressure  of  200 
lbs.  to  sq.  in.,  bidder  to  turni.sh  spec. 
Cert  check  for  5Vc-  E.  M.  Lynoh,  Cen- 
tral   Bldg..    Los    Angeles.    Engineer. 
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LODI,  San  Joaquin  Co,  Cal.— Until 
Oct.  17,  8  p.  ra..  bids  will  be  received 
by  .1.  F.  Blakely.  City  Clerk,  for  fur. 
f.  o.  b.  Lodi  9,000  ft.  of  ai-ln.  stand, 
galv.  wrought  iron  pipe.  L.  F.  Bar- 
zellottl.   City    Ehigineer. 


TURLOCK,  Stanislaus  Co..  Cal. — Un- 
til Nov.  1.  2  p.  m..  bids  will  be  rereived 
by  Anna  Sorenson.  Secretary  of  the 
Turlock  Irrigation  riistrlct  for  fur.  ana 
install,  hydraulic  and  electric  machin- 
ery for  the  first  three  units  of  the  hy- 
dro-fleotric  plant  at  the  Don  Pedro 
dam.  each  unit  consl.sting  of  50nn  K.  V. 
a',  generator  driven  by  a  direct  con- 
nected water  wheel,  together  with  the 
necessary  exciters,  governors,  switch- 
boards, switches,  tran.sformers.  trave. 
ine  crane,  penstocks,  etc.  Bids  will  oe 
considered  on  all  or  any  part  of  the 
equipment.  Cert,  check  10%  payable  to 
treasurer  of  district  required  with 
each  bid.  Plans  may  be  had  from  sec- 
retary on  deposit  of  ?15,  returnable. 
Material  will  be  purchased  by  Modes- 
to and  Turlock  Irrigation  Districts, 
acting  jointly.  R.  V.  Meikle,  chief  en- 
gineer for  Turlock.  and  Percy  Jones, 
chief  engineer  for  Modesto  Irrigation 
District. 

CASPER.  Wyo.— The  Ohio  Oil  Co. 
announces  a  lO-in.  gas  pipe  line  to  cost 
$1,000,000  will  be  constructed  trum  the 
Elk  Basin  field  in  northern  Wyoming 
to  Billings,  Montana.  A  15-mile  6-in. 
line  will  also  be  built  from  Byron  field 
to    Powell. 


ONTARIO.    San    Bernardino    Co.,   Cal. 

Until   7:30  p.  m.,  Oct.  17,  bids  will  bfc 

received  by  City  Trustees  for  1  revers- 
ible road  grader  with  6-ft.  blade 
equipped  with  4-horse  evener  and  one 
set  doubletrees.,  spec,  to  be  submitted 
with  bid.     D.  B.  Wynne,  City  Clerk. 

bOS  ANGELES.  Cal.— Until  3  p.  m., 
Oct.  21,  bids  will  be  received  by  Board 
of  Public  Service,  207  South  Broadway, 
for  standard  dipped  bell  and  spigot 
castiron  pipe.  12  ft.  lengths,  as  follows: 
5000  pieces  4-in.,  Class  B,  650  tor\s;  2750 
pieces  6-in..  Class  B,  550 
pieces  10-in.,  Class  B.  15a 
pieces  6-in.  Class  C,  86  tons 
f.  o.  b.  Los  Angeles.  Spec 
P.   Vroman.   Secretary. 


tons:     400 

tons;    400 

Delivery 

585-B.    Jas. 


EUREKA.  Humboldt  Co.,  Cal.— Bids 
for  a  portion  or  all  of  the  rock  quarry 
equipment  owned  by  the  City  of  Eu- 
reka will  he  received  on  Oct.  1 .  by 
Walter  Kildale.  City  Clerk.  Material 
for  sale   listed   in   City  Clerk's  oflice. 

GLENDALE,  Los  .Angeles  Co..  Cal. — 
Until  8  p.  m..  Oct.  20,  bids  will  be  re- 
ceived by  City  Clerk  J.  W.  Blake  for 
the  following:  150  tons  4-in.,  106  tons 
6-in.  393  tons  8-in.,  43  tons  10-in.  and 
97  tons  12-in.  Class  B  cast  iron  pipe; 
121  tons  8-in.  Class  C  pipe  and  30  tons 
Class  D  fittings.     Cert  check  for  10%. 


PHOENIX.  Ariz. — Until  10  a.  m..  Oct. 
19  bids  will  be  received  by  City  Mgr. 
V.  A.  Thompson  for  150  %  bends  and 
60  1/lS  bends  6-in.  sewer  pipe  and  bal- 
ance of  carload  6-in.  standard 
sewer  pipe. 


vlt. 


RAILROADS 


RL  CENTRO.  Cal— The  San  Diego 
&  Arizona  Ry.  Co.  has  started  con- 
.struction  of  a  branch  line  from  Maria 
in  Imperial  County  to  a  point  25  miles 
north  to  tap  a  gypsum  deposit  con- 
t.-olled  by  the  Imperial  Valley  Gypsum 
&  Oil  Co..  which  has  its  main  office  in 
the   Spreckels  Bldg..   San   Diego. 


LOS  ANGELES.  Cal  — Tho  toll. .wing 
bids  were  received  by  Board  of  Public 
Works  for  fur.  and  installing  a  ..-ton 
electric  traveling  crane  and  runways 
at  thr-  garbage  loading  station:  '»»><" 
Iron  Works,  traveling  crane.  ?67(10; 
runway  128  ft.  long.  J1720.  Fulton  En- 
gine Works,  crane  completely  installed 
$18,200. 

SAN  FRANCISCO.— Time  for  upen- 
tng  bids  for  fur.  and  del.  strcft  sIrtis 
has  been  extended  by  Board  of  Public 
Works  to  Nov.  2.  3  p.  m.  Spec,  may 
be  had  from  City  Engineer's  office, 
third   floor,   City   Hall. 


FIRE  EQUIPMENT 


FRESNO,  Fresno  Co..  Cal. — Everett 
S.  Minard.  319  Abby  St..  awarded  con- 
tract by  Council  to  furnish  60  fire 
hydrants  for  installation  in  the  down- 
town   district. 

PHOENIX.  Ariz. — Until  3  p.  m.,  Oct. 
26.  bids  will  be  received  by  City  Mgr. 
V.  A.  Thompson  for  fur.  and  installing 
a  police  signal  system.  Cert,  check 
10%. 


SEWERS,    STREET    WORK, 
ROADS    &    WATER    SYSTEMS 

CALIFORNIA. — Following  bids  re- 
ceived by  State  Highway  Commission 
on   October   3; 

San  Bernardino  County,  between  Sum- 
mit and  Victorville  (VII-SBD-31-C). 
15.7  miles,  to  be  paved,  either  with 
cem.  concr.  or  bituminizecl  macad. — 
62.000  cu.  yds.  excavation  witliout 
classification;  55  cu.  yds.  Class  "A"  con- 
crete (culverts  and  monuments);  110 
cu  yds.  Class  "A"  concrete  tfords): 
628  ft.  18  in..  244  ft.  24  in.,  and  124  ft. 
30  in.  met.  pipe:  1.768  ft.  guard  rail;  192 
each,  hauling  and  setting  monuments. 
Alternate  Item.s — 20.100  cu.  yds.  Class 
"A"  cement  concrete  (pavements);  5<>.- 
000  tons  broken  stone  (pavement);  700 
tons  oil  asphalt  Grade  "E"  spread. 
Kaiser  Paving  Co..  Oakland  (1)  Con- 
crete. $261,472;   (2)   Macadam,  $ 

R.    T.    Shea.    Riverside    (1)    $ ;    (2) 

$226,219. 
Mercer-Frazer    Co..    Eureka    (1)     $326.- 

242.60;    (2)    $ . 

Lynn      S.    Atkinson      (1)    $333,644;       (2) 

$312,894. 
Lee  Moore  Contracting  Co..  EI  Paso  (1) 

$264,802;    (2)     $352,127. 
.VIcPeak-Burton    &    Bruckman.    Los    An- 
geles  (1)    $ ;    (2)    $527,801. 

J.  C.  Beckjorg.  Los  Angeles  (1)  $358,158 

(2)    $306,798. 
Geo.    R.    Curtis.    Los   Angeles    (1)    $386.- 

609:    (21    $277,509. 
Herbert    Francisco.     Los     Angeles      (1) 
$264,509.50;   (2)    $262,629.50. 
Engineer's    estimate.    Concrete,    $257- 
217.51;  Macadam.  $233,355.01. 

Stanislaus  Co..  between  Tuolumne 
River  bridge  and  1.2  mile  north  of  Ceres 
(III-Sta-4-B).  1.9  mile  to  be  surfaced 
with  asphalt  concrete — 2.100  tons  as- 
Iihalt  concrete  surface. 
Standard  Paving  Co..  Modesto.  .$14.1 54 
Engineer's  estimate.  $16,905. 
Kern  County,  between  south  line  Sec. 
19.  T.  II  N..  K.  20  W.,  S.  H.  B.  &  M..  and 
13. fl  miles  south  of  Haki'rsfield  ( V'T- 
Ker-4-B),  100  miles  to  be  surfaced 
wl'h  asphalt  concrete — 10.680  tons  as- 
phalt concrete  surface. 
Southwest  Paving  Co.,  L.  A. .  .$47,953.20 
California  Constr.  Co..  S.  F. .  .  53.652.80 
Warren    Constr.    Co..    Portland  61, 944.0" 

A.   Tclchert   &    Son,   Sacto 65,041.20 

Federal    Constr.    Co 85,333.20 

Clark    &    Hciiery.    Stockton...    85,338,20 
Bnvlneer'9  estimate,  |56.26t. 


.$161,712,110 
.  185.679.50 
.    186.810.00 


.San  Luis  Obispo  County  between  6 
miles  north  of  San  Simeon  and  north 
boundary  (V  SLO-56-A),  10.0  miles  to 
be  graded — 169,500  cu.  yds.  excavation 
without  classification;  1,750  cu.  yds. 
Class  "A"  Portland  cement  concrete 
(culverts  and  mounments);  1.000  cu. 
yds.  dry  rubble  (retaining  walls); 
1.310  ft.  12-in..  1.212  ft.  18-in..  512  ft. 
24-ln.,  150  ft.  30-in.,  and  186  fl.  36-in. 
met.  pipe;  5,000  ft.  guard  rail:  3.000  cu. 
yijs.  riprap  slope  pavement;  360  each, 
monuments, 
liiake    &   Heaney,    Oakland. 

<liadwick  &  Sykes.  S.   F 

W.lsh  &  Costello,  S.  F 

lOrickson     &     Peterson 188.831.50 

I'     L.   Burr,   S.   F 202,210.00 

l':i!mer   &    McEryde,    S.    F 204.657.00 

Frank  C.   Mclntyre,   Stockton   225,243.50 
.Maurice  Ryan  &  Son,  L.  A...    210.852.50 

\V.    N.   Ledbetter,    L.    A 232.747.50 

U.  McLeran  &  Co..  S.  F 237,548.00 

.Marsh  Bros.   &  Eargemier,  S. 

F 246,610.00 

SiKittuck     Constr.    Co.,    L.    A.     &    S.    F. 
filial  luck     Constr.     Co..   Los 

Angeles  &  San  Francisco   257,025.00 
.Northern    Cal.      Constr.      Co.. 

Alturas     259,520.00 

W  .    A.    Dontanville,    HoUister  276,743.5" 

Pacific  Constr.  Co.,  S.  F 277.326. Hi 

lOngineer's  estimate,  $222,062.13. 

RICHMOND,  Contra  Costa  Co.,  Cal.— 
(1.  D.  Chapman.  City  Engineer,  com- 
pletes specifications  for  improving  Bay 
\  )ew  Ave.  Council  petitioned  to  im- 
prove 41st  St.  from  Florida  to  Ohio  Sts. 


YUBA  CITY.  Sutter  Co.,  Cal. — Super- 
\-isors  order  bids  received  up  to  Nov, 
S  for  work  on  Knights  Landing-Kirks- 
\  ille  road  from  Knights  Landing  to 
Maddock.  about  4  "A  miles.  Edward  von 
Ccldern,  County  Engineer. 


RED  BLUFF.  Tehama  Co..  Cal. — city 
I'liigineer  W.  F.  Lunning  in  a  report  to 
the  City  Trustees  estimates  the  paving 
of  portions  of  Main.  Walnut  and  Oak 
streets  at  $45,655.  No  action  taken. 


STOCKTON.  San  Joaquin  Co..  Cal.— 
County  Engineer  F.  E.  Quail  instruct- 
ed to  prepare  specifications  for  paving 
two  miles  of  highway  in  Tulare  dis- 
trict, near  Garden  school  on  Roberts 
Island. 

County  Engineer  Quail  also  author- 
ized to  spend  $1,000  to  gravel  Clayton 
Ave.,  in  the  McKinley  tract. 


HUNTINGTON  PARK,  Cal.— Geo.  P.. 
Curtis.  2440  E.  26th  St..  Los  .Angeles, 
awarded  contract  for  grading  and  pav- 
ing with  asph.  concr.  and  constructing 
concr.  gutter  on  Passaic  St..  Clarendon 
.\ve.  and  Gentry  St.,  about  3^«  blocks 
in  all,  at  15. Sc  sq.  ft.  for  paving,  in- 
cluding grading,  and  30c  sq.  ft  for  gut- 
ter on  all  streets.  Los  Angeles  Paving 
Co.  submitted  the  only  other  bid  at  loc 
.s(i.  ft.  for  paving  and  27c  S(i.  ft.  for 
fruiter  on  all  streets  and  $1  lin.  ft.  for 
erading  on  Passaic.  80c  lin.  ft.  for 
Krading  of  Clarendon  and  $1.20  for 
Krading  on  Gentry  St.  Curtis'  contract 
amounts  to  about  $22,624.27.  involving 
about  131.315  sq.  ft.  paving  and  6256 
sq.  ft.  grutter. 


LOS  ANGELES.  Cal.— Until  11  a.  m., 
Oct.  21.  bids  will  he  received  by  Su- 
liervisors  of  Los  .\ngeles  County  for 
paving  Alameda  St.  (Harbor  Tract 
Blvd.)  lietw.  Compton  and  Wilmington. 
.-.77  miles,  in  Koad  Dist.  No.  4  The 
c.intraci  involves  39.4on  cu.  yds  excav. : 
:iM,328  lin.  ft.  shaping  roadbed:  placing 
t2.000  tons  disint.  gran.  base.  7  in 
thick;  620  ft.  IS-in..  60  ft.  24  in.  and  5ii 
fl.  30-ln.  corru.  iron:  144  ft.  18-ln..  380 
ft.  24-in.  and  70  ft.  30-ln.  reinf.  concr. 
pipe;  3385  ft.  guard  fence;  4350  lin.  ft. 
wood  piling;  962  cu.  yds.  concr.  In 
bridges;  78  cu.  yds.  ,-..ncr.  In  culvcris 
and  headwails;  36.000  lbs  relnf.  steel; 
697  IbB,  »te»l  plates  and  <1  lbs.  bolu; 
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1420  bbls.  cem.,  700  tons  sand,  1270 
tons  g^ravel.  County  will  furnish  dis- 
int.  gran,  and  cem.  Average  haul  for 
gran.,  .67  mi.  trom  nearest  siding  S. 
P.  Ry.  and  for  other  materials  .33  mi. 
from  nearest  siding  same  road.  This 
is  a  cash  job.     Cert,  check  or  bond  for 


EL.  CENTRO,  Imperial  Co..  Cal. — 
Until  2  P.  M..  October  17.  Iiids  will  be 
received  by  Supervisors  of  Imperial 
County  for  paving  unpaved  portions  of 
Brawley-Calipatria  highway,  involving 
100  cu.  yds.  excavation  and  embank- 
tl^Hjji^.  616,945  sq.  ft.  cement  concrete 
p,averrx^t,  including  preparation  of 
sub-grade  and  shoulders,  placing  rein- 
forcement in  72,000  sq.  ft.  pavement. 
An  alternate  bids  will  be  taken  for 
Willite  pavement.  Certified  check  for 
10%.  Plans  and  specifications  may  be 
examined  and  blank  forms  may  be. ob- 
tained at  the  office  of  the  County  Clerk. 
E.  P.  Watson  Jr.,  Chief  Highwty  Engi- 
neer. 


I..OD1,  San  Joaquin  Co.,  Cal. — Clark 
&  Henery  Construction  Co.,  38  S-Sutter 
St..  Stockton,  at  $.02  sq.  ft.  grading, 
?.18>^  sq.  ft.  paving  have  been  awarded 
a  contract  by  the  Trustees  to  improve 
Lockeford  St.  from  Church  to  School: 
School  to  Sacramento  and  Sacramento 
to  a  point  125  ft.  easterly  by  grading, 
constructing  hydraulic  concrete  curbs 
and  gutters,  paving  with  1%-in.  as- 
ph.altic  concrete  wearing  surface  with 
2V2-in.  asphaltic  concrete  base.  L.  P. 
Bazelotti,  City  Engineer. 


LONG  BEACH,  Cal.— Fairehild-Gil- 
more-Wilton  Co.,  Los  Angeles  Railway 
Bldg.,  Los  Angeles,  submitted  lowest 
bid  at  $61,230.69  for  paving  Chestnut 
Ave.  between  Fourth  St.  and  Loma 
Vista  Dr.  with  cement  concrete  base 
and  asphaltic  wearing  surface  and  con- 
structing cement  curb,  sidewalk,  gut- 
ter and  corrugated  iron  culverts.  Geo. 
R.  Curtis  of  Los  Angeles  bid  J64,- 
835.98.  Fairchild-Gilmore-Wilton  Co. 
also  submitted  lowest  bid  at  $20,898.1)8 
for  paving  St.  Louis  Ave.  between 
Fourth  and  Tenth  Sts.  with  cement 
concrete  base  and  asphaltic  surface  and 
constructing  cement  curb^  gutter,  and 
corrugated  iron  ana  concrete  culverts. 
Geo.    R.    Curtis   bid   $21,050.17. 


VISALIA,  Tulare  Co.,  Cal. — Michael 
Murphy,  1321  Milvia  St.,  Berkeley,  at 
$29,750.90  has  been  awarded  a  contract 
by  the  Trustees  for  additions  to  sewer 
system  involving,  main  line:  5570  ft.  of 
24-in.  pipe,  17  manholes.  1  special  man- 
hole. Intercepting  line:  3100  ft.  of  12 
in.  pipe,  11  manholes  along  12-in.  sec- 
tion, 1950  ft.  of  10-in.  pipe,  including  54 
4-in.  wye  branches,  and  6  manholes 
along  10-in.  section.  L.  H.  Gadsby, 
City  Engineer, 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Greenfield  Bros.,  Santa  Cruz,  at  $35,253 
awarded  contract  by  Council  to  im- 
prove portions  of  Cayuga  St.,  Soquel 
Ave.,  Pine  St.,  etc.,  involving  108,022.56 
sq.  ft.  grading;  107,822.82  sq.  ft.  5-in. 
concrete  pavement;  179.14  sq.  ft.  con- 
crete sidewalks  (including  76.54  lin. 
ft.  concrete  curb),  41.20  lin.  ft.  con- 
crete curbs  for  present  sidewalks;  1.- 
694.35  lin.  ft.  14-in.  concrete  pipe; 
1.754.63  lin.  ft.  12-in.  concrete  pipe; 
223.90  lin.  ft.  10-in.  concrete  pipe;  5 
concrete  catchbasins;  15  combination 
catchbasins  and  manholes;  104  lin.  ft. 
corrugated  iron  culverts:  1380  lin.  ft. 
•f-in.  vitrified  pipe  sewer;  46  handhole 
traps,  etc.  Other  bidders  were:  W.  E. 
Miller.  $36,787.05;  Granite  Rock  Co., 
$42,407.61.  James  K.  James,  City  En- 
gineer. 


storm    waters    flooding    the    highways. 
Geo.  Kneese,  County  Engineer. 


BERKELEY.  Alameda  Co.,  Cal.— 
Council  considering  improvement  of 
Telegraph  Ave.  from  Sather  Gate  to 
Oakland  line.  Work  will  probably  be 
done  by  Street  Department.  C.  L.  Hug- 
gins.    City    Engineer. 


BAKERSFIELD.  Kern  Co.,  Cal.— 
City  Council  rejects  bid  of  Bakersfleld 
Engineering  Co.  for  improving  Street 
Dist.  76,  the  lowest  bid  submitted  at 
$S3,255.37.  AVillite  specifications.  Other 
bidders  were:  Braun,  Bryant  &  Austin, 
$05,957.85;  George  H.  Oswald,  $95,- 
342.58,  and  E.  P.  Gavin,  $86,410.20.  R. 
H.  Hubbard,  City  Engineer. 

CALIFORNIA— State  Highway  Com- 
mission awards  contracts  as  follows: 

To  R.  T.  Shea,  Riverside,  bid  $226,219 
— San  Bernardino  County,  bet.  Summit 
and  Victorville  (VII-SBD-31-C),  15.7 
miles,  to  be  paved  with  bituminized 
inacadaTm;  62.000  cu.  yds.  excav.  with- 
out classification;  55  cu.  yds.  Class  "A" 
concrete  (culverts  and  monuments); 
110  cu.  yds.  Class  "A"  concrete  (fords): 
62S  ft.  18-in.,  244  ft.  24-in..  and  124  ft. 
30-in.  met.  pipe;  1,768  ft.  guard  rail; 
192  each,  hauling  and  setting  monu- 
ments. 

To  Blake  &  Heaney.  Oakland;  bid 
$161,712 — San  Luis  Obispo  County  be- 
tween 6  miles  north  of  San  Simeon  and 
north  boundary  (V  SLO-56-A),  10.0 
miles  to  be  graded — ^169,500  cu.  yds. 
excavation  without  classification;  1,- 
750  cu.  yds.  Class  "A"  Portland  cement 
concrete  (culverts  and  monuments); 
1,000  cu.  yds.  dry  rubble  (retaining 
walls):  1,310  ft.  12-in..  1,212  ft.  IS-in., 
512  ft.  24-in.,  150  ft.  30-in.,  and  1S6  ft. 
36-in.  met.  pipe;  5,000  ft.  guard  rail; 
3.000  cu.  yds.  riprap  slope  pavement; 
360    each,    monuments. 

To  Standard  Paving  Co..  Modesto; 
liid  $14,154 — Stanislaus  Co.,  between 
Tuolumne  River  bridge  and  1.2  miles 
north  of  Ceres  (III-Sta-4-B),  1.9  miles; 
2,100   tons  asphalt  concrete   surface. 

To  Southwest  Paving  Co..  Los  Ange- 
les; bid  $47,953.20 — Kern  County  bet. 
south  line  Sec.  19,  T.  11  N..  R.  20  W.. 
S.  B.  B.  &  M.,  and  13.0  miles  south  of 
P.akersfield  (VI-Ker-4-B),  10.0  miles; 
10,680   tons  asphalt  concrete   surface. 


TURLOCK,  Stanislaus  Co.,  Cal. — J.  A. 
Costello,  Mills  Bldg.,  San  Francisco,  at 
$33,846  has  been  awarded  a  contract 
by  Trustees  for  improving  portions  of 
Myrtle,  Merritt  and  Sycamore  streets, 
by  grading,  constructing  concrete 
curbs  and  gutters  and  paving  with  an 
asphaltic  concrete  base  2^4  in.  thick 
with  a  Warrenite  surface  1%  in.  thick; 
at  $24,599  for  improving  portions  of 
East  Olive  street  by  grading,  paving 
with  asphaltic  concrete  3  in.  thick  with 
Warrenite  surface  IVi-in.  thick,  cement 
concrete  gutters,  corrugated  iron  cul- 
verts, etc.;  at  $17,476  for  improving 
Florence  street  from  pavement  in  place 
in  North  Broadway  to  Grant  avenue, 
by  grading,  paving  with  3-in.  asphaltic 
concrete  base  with  1^/^-in,  Warrenite 
surface,  cement  concrete  curbs  and 
gutters;  at  $2,873  for  improving  Lander 
avenue  from  Angelus  street  to  south 
city  limits  by  removing  asphalt  cover- 
ing and  replacing  same  with  a  War- 
renite surface  li^-in.  thick;  at  $1,- 
7:)3.69  for  improving  portions  of  North 
and  South  First  streets  by  removing 
existing  curbs,  etc.,  grading  and  paving 
with  concrete  6-in.  thick.  Horace  Hill, 
City  Engineer. 


REDWOOD  CITY,  San  Mateo  Co..  Cal. 
— Until  Nov.  7.  bids  will  be  received  by 
Elizabeth  M.  Nash,  County  Clerk,  for 
opening  up  Colma  creek  to  carry  pff 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — Until  Oct.  24,  7:30  p.  m..  bids  will 
be  received  by  W.  A.  Price,  Town  Clerk, 
for  improving  Finger  Ave.,  involving 
205S  cu.  yds.  of  excavation;  2030  lin. 
ft.  of  cement  concrete  curb;  640  lin.  ft. 
of  6-in.  vit.  tile  pipe  sewer;  30S  lin.  ft. 
of    4-ln.   vlt.    tile    pipe   sewer   laterals; 


11  6-in.  by  4-in.  wyes;  3  brick  man- 
holes with  cast  iron  frames  and  cov- 
ers; 1  lamphole,  with  cast  iron  cover; 
48,055  square  ft.  of  asph.  macadam 
pavement. 

Separate  bids  same  date  for  improv- 
ing certain  streets  in  Redwood  High- 
lands. Work  consists  of  preparing  ex- 
isting macadam  pavement  for  con- 
struction thereon  of  asph.  oil  wearing 
.surface,  and  construction  of  said  wear- 
ing surface;  also  includes  one  culvert 
of  corru.  galv.  iron  arches  4  in.  by  24 
in.  with  concr.  base  and  top.  Approx. 
721.000  sq.  ft.  of  pavement.  Cert,  check 
10%  payable  to  town  required  with 
each  bid.  C.  L,  Dimmitt,  City  Engi- 
neer. 


YREKA,  Siskiyou  Co.,  Cal. — No  bids 
received  by  Supervisors  for  construct- 
ing macadam  road  bet.  Grenada  and 
Big  Springs,  and  County  Engineer  H. 
J.  Sarter  instructed  to  perform  work 
liy  day  labor. 

OROVILLE,  Butte  Co.,  Cal.— Until 
Oct.  21,  2:15  p.  m.,  bids  will  be  received 
by  C.  F.  Belding,  County  Clerk,  for 
paving  that  part  of  the  Oroville  and 
Pentz  bonded  road  from  Oroville  bridge 
V.  est  one  mile.  Cert,  check  10%  re- 
quired with  each  bid.  H.  H.  Hume, 
County  Road  Engineer. 


LONG  BEACH,  Cal.— Res.  of  int.  for 
the  following  work  have  been  adopted 
by  City  Council:  Walks  and  curbs  on 
Roswell  Ave.  bet.  Broadway  and 
Fourth;  Mira  Mar  Ave.  bet.  Eliot  and 
Colorado;  21st  St.  bet  Atlantic  and 
California;  Newport  Ave.  bet.  Anaheim 
and  14th;  Massachusetts  bet.  Roswell 
and  Ximeno:  Myrtle  Ave.  bet.  State 
and  19th;  Freeman  bet.  10th  and  Ana- 
heim: Newport  Ave.  bet.  10th  and  11th. 

YUMA,  Ariz. — E.  L.  Plantico,  4120 
Central  Ave..  Los  Angeles,  was  award- 
ed the  contract  at  $119,319.50  for  con- 
structing a  vit.  pipe  sewer  system  in 
Sanitary  Sewer  Dist.  No.  3,  Yuma,  in- 
volving 2835  ft.  20-in.  pipe  at  $4.90  ft.; 
760  ft.  18-in.  pipe  at  $3.45  ft.;  740  ft. 
16-in.  pipe  at  $3  ft.;  400  ft.  12-in.  pipe 
at  $2.20  ft.:  6875  ft.  10-in.  pipe  at  $1.95 
ft.;  11,860  ft.  S-in.  pipe  at  $1.75  ft.;  11,- 
646  ft.  6-in.  pipe  at  $1.34  ft.;  30,475  ft. 
4-in.  pipe  at  $1.11  ft.;  pump  house 
compl.,  $4000;  concr.  outfall.  $400;  13 
flush  tanks  at  $200  each;  53  manholes 
at  $160  each.  Tropico  Potteries,  Inc., 
Glendale,  will  furnish  the  pipe.  This 
job  has  been  let  twice  previously,  but 
contracts  were  not  signed  because  of 
technical  errors  in  proceedings  under 
Arizona   state    improvement   laws. 

HANPORD,  Kings  Op..  Cal.— Until 
Oct.  20,  2  p.  m.,  bids  will  be  received 
by  J.  A.  Crawshaw,  clerk.  Hanford 
Grammar  School  Dist..  for  construct- 
ing cement  sidewalks  on  south  and 
west  sides  of  lots  Nos.  1  to  4,  inclu.,  in 
block  D,  Noel's  Add.  Spec,  on  file  in 
office   of  City  Clerk  at   Hanford. 


LONG  BEACH,  Cal.— Fairchild-Gil- 
more-Wilton Co.,  L.  A.  Ry.  Bldg.,  Los 
Angeles,  was  awarded  contract  at  $61,- 
230.69  for  paving  Chestnut  Ave.  bet. 
J'ourth  St.  and  Loma  Vista  Dr.  with 
cem.  concr.  base  and  asph.  wearing 
surface  and  constructing  cem.  curb, 
sidewalk,  gutter  and  corru.  iron  cul- 
verts. Geo.  R.  Curtis  of  Los  Angeles 
bid  $64,835.98.  Fairchild-Gilmore-Wil- 
ton Co.  was  awarded  contract  at  $20.- 
898.58  for  paving  St.  Louis  Ave.  bet. 
Fourth  and  10th  Sts.  with  cem.  concr. 
base  and  asph.  surface  and  construct- 
ing cem.  curb,  gutter  and  corru.  iron 
and  concr,  culverts.  Geo.  R.  Curtis 
bid   $21,050.17. 


SAN  DIEGO.  Cal.  —  Warren  Bros. 
submitted  low  bid  at  $123,910.36  for 
paving  Chattsworth  Blvd.,  Lytton  St. 
and  other   streets,  at   Point  Lonja,   in- 
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living  14.440  cu.  yds.  exoav.  at  94. 6c 
[.;  14.002  cu.  yds.  embank,  at  44c  yd.: 
8.2S9  sq.  ft.  bitulithic  paving-  at  25. .ic 
;  1994  ft.  curb  at  tl.l3  ft.;  352S  sq.  ft 
led  gutters  at  5c  ft.;  290  ft.  gu.ird 
nee  at  $1.25  ft.;  culverts  and  catcli- 
sins  complete.  J2532.  Geo.  R.  Daley. 
0  McXcece  Bldg.,  submitted  the  only 
tier  liid  at  $124,819.71  for  cem.  conrr. 
se  with  asph.  top,  his  unit  prices  ln-- 
U  Sic  for  excav.,  12c  embank..  27.  tc 
ivlng.  SOc  curb.  7c  gjutters.  $1,40 
ard   rail   and  $3035  culverts. 


HAMILTON  CITY.  Glenn  Co..  Cal. — 
S.  Lewis.  CoIu.sa.  at  $6192  awarded 
ntract  by  Hamilton  Boulevard  Com- 
ssion  to  construct  reinf.  concr.  paved 
adway  over  a  portion  of  Stony  Creek 
ar  St.  John.  K.  B.  Ferguson,  Engi- 
er,   Colusa. 


OAKLAND.  Cal.— Dr.  R.  G.  Brodrick. 
ector  of  the  County  Hospital,  urfres 
pervisors  to  repair  roads  in  the 
;lnity  of  the  dairy  farm  at  the  hos- 
:al.  P.  A.  Haviland.  County  Sur- 
yor. 


FRESNO.  Fresno  Co..  Cal. — Council 
titioned  to  pave  with  concrete  th<- 
ley  in  block  339.  Petitions  wen- 
anted  by  the  Council  seeking  the 
ving  of  Linden  Ave.  from  Olive  tr» 
oradora  and  Carmen  from  Wishon 
Lucerne.  V,'m.  Stranahan.  City 
mmissioner  of  Public  Works. 


HAY\V.\KD.      Alameda      Co..      Cal.— 
iwrn   Engineer  J.    B.   Holly   instructed 
prepare    plans    for    improving   Alert 
e. 


SOUTH  SAN  FR.\NCISCO.  San  Ma- 
>  Co..  Cal. — Hickey  &  Harmon.  1230 
een  St..  San  Francisco,  at  $5733 
■arded  contract  by  Trustees  to  con- 
duct concrete  storm  sewer  under 
>»eing  of  S.  P.  tracks  near  Fontana 
>od   Products    site. 


3ANGBR.  Fresno  Co..  Cal. — Petition 
esented  to  City  Trustees  seeking  im- 
ovement  of  several  street-s.  A  per- 
inent  pavement  is  asked. 


r,0-VG  BEACH.  Cal. — Resolutions  of 
:ention  to  pave  the  following  streets 
ve  been  adopted  by  City  Council: 
tth  St.  bet.  Daisy  and  American; 
irs  Ct.  bet  10th  and  11th:  first  alley 


each  of  American  south  of  State;  alley 
in  block  bounded  by  Pine  and  Locuat 
and  Anaheim  and  14th;  alleys  in  block 
bounded  by  Fourth  and  Fifth  and  Bo- 
nito  and  Cerritos:  Minerva  Ct.  bet.  10th 
and  Anaheim;  also  Solano  Ct.  and 
Royal   Way. 


OROVILLE.  Butte  Co..  Cal.— Until 
Oct.  21.  1:45  p.  ni..  bids  will  be  received 
by  C.  F.  Belding.  County  Clerk,  for 
maintenance  of  Lone  Tree  road  from 
Power  House  Hill  south  to  Central 
House  Cross  Road,  approx.  S  miles, 
for  fiscal  year  ending  June  30.  1922. 
H    H.   Hume.  County  Road  Engineer. 


LOS  ANGELES.  Cal.— Engineer  E.  L. 
Mayberry.  472  Pac.  Elec.  Bldg..  is  tak- 
ing bids  for  constructing  a  75n,000-gal. 
reservoir,  pump  house  and  settling  ba- 
sin at  the  golf  course  on  Pico  Blvd. 
south  of  the  Speedway  for  the  Ambas- 
sador Hotel  System.  The  reservoir 
will  be  85  ft.  in  diameter  and  17.5  ft. 
deep;  reinf.  concr.  construction,  wood 
and  comp.  rf.  The  pump  house  will  be 
10x12  ft.,  reinf.  concr.  construction, 
with    settling    basin    on    the    roof. 


STOCKTO.V.  San  Joaquin  Co..  Cal.— 
Cit.v  Council  w-ill  file  applications  with 
State  Railroad  Commission  to  con- 
struct subways  under  tracks  of  S.  P. 
and  W.  P.  at  Fremont.  Market  and 
South  Sts.  City  Engineer  W.  B.  Hogan 
has  been  directed  to  prepare  plans 
and  estimated  cost  of  the  work. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
I'ntil  Nov.  S.  10  a.  m..  bids  will  be  re- 
ceived by  Eugene  D.  Graham.  County 
Clerk,  for  improving  portions  of  Fine 
road.  Miller  and  Waterloo-Linden  ro.id 
in  Linden  road  district,  a  distance  of 
approximately  5,946  miles.  Cert,  check 
10%  payable  to  Chair.  Bd.  of  Sups,  re- 
quired with  each  bid.  Plans  on  file  in 
offlce  of  clerk.  F.  E.  Quail.  County 
Eng'ineer. 


FULLERTON.  Cal.— M.  &  F.  Pipe 
Line  Contracting  Co..  534  Douglas 
Bldg..  Los  Angeles,  was  lowest  bidder 
at  $38,725.50  for  trenching  and  laying 
pipe,  and  San  Francisco  Steel  Products 
Co.,  San  Francisco,  was  the  lowest  bid- 
der at  $108,520.51  for  furnishing  pipe 
for  the  extensions  to  the  FuUerton 
water  system.  J.  B.  Lippincott.  Cen- 
tral Bldg..  Los  Angeles,  consulting  en- 


gineer.    The  bids  received  were  as  fol- 
lows: 

Trrnchlns — M.  &  F.  Pipe  Line  Con- 
tracting Co.,  $38,725.50;  W.  E.  Hall. 
$41,420;  R.  T.  Shea  &  Co..  $41,651.10; 
M.  Murphy.  $43,972.80;  R.  F.  Ware.  $54.- 
035.10;  Thos.  Haverty  Co..  $67,185.15; 
Foundation   Co.,    $91,029.65. 

KurnlKhlnir  PIpp  —  Sar 
Steel  Products  Co.,  $108,520.51;  V.  S. 
Ca.m  Iron  Pipe  Co..  $115.2S5.3S:  Found- 
ation lo..  $115,915.27;  American  Cast 
Iron  Pipe  Co.,  $119,327.61;  Pacific  Pip.. 
&  Supply  Co..  $120,516.50;  and  U.  D. 
Wood  &  Co..  $129,433.26. 


Francisco 


TRACY.  San  Joaquin  Co..  Cal. — City 
Engineer  Harrington  ordered  to  pre- 
I>are  specifications  for  paving  llth  St. 
.Spec,  will  provide  for  a  6-in.  reinf. 
concr.  pavement  for  a  distance  of  6Soci 
ft.  The  Trustees  also  plan  to  place  a 
4-in.  reinf.  concr.  pavement  in  4th  and 
6th   Sts. 


MODESTO.  Stanislaus  Co..  Cal. — City 
Council  orders  paving  of  alley  btt.  15th 
and  16th.  I  and  J  Sts.  and  bet.  G  and 
H  Sts.;  sidewalks  in  both  sides  of  Stan- 
islaus .\ve.  bet.  Jefferson  and  Frank- 
lin and  paving  llth  St.  from  B  to  F  St. 
.\n  extension  of  the  storm  sewer  to 
the  Borden  plant  was  also  ordered. 
Geo.    Freitas.    City   Engineer. 


OROVILLE.  Butte  Co..  Cal.— UntH 
Oct.  21.  2  p.  m..  bids  will  be  received 
by  C.  F.  Belding.  County  Clerk,  for 
maintenance  of  the  Lot.  E.squon.  Oak 
Lawn  and  Garden  roads  in  the  Durham 
State  Land  Colony  for  the  fiscal  year 
ending  June  30.  1922.  Harry  H.  Hume. 
County   Road    Engineer. 


SEBASTOPOL.  Sonoma  Co..  Cal.— 
City  Engineer  Mueller  instructed  to 
prepare  specifications  for  paving  Flor- 
ence Ave.  full  width;  North  Main  St.. 
lull  width  from  Methodist  Church  to 
High  School  St.;  Santa  Rosa  Ave.,  full 
width  from  railroad  to  city  limits.  It 
is  expected  to  have  the  plans  ready  for 
adoption  at  the  Oct.   14  meeting. 

SACRAMENTO.  Cal— Until  Oct.  20. 
9  p.  m..  bids  will  be  received  by  M.  J. 
Desmond.  City  Clerk,  for  improving 
5th  St.  from  Q  to  S  Sts.  by  constructing 
concr.  curbs  and  gutters,  cast  iron  gut- 
ter drains  connected  to  sewer  with 
6-in.  vit.  pipe;  grading  and  paving  with 
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a  B-in.  asph.  oonor.  Cert,  check  10% 
payable  to  city  required  with  each  bid. 
Albert    Givan,    City    Engrineer. 


MADERA,  Madera  Co..  Cal. — Super- 
visors award  contract  to  Piedra  Rock 
Co.  tor  fur.  and  del.  600  yds.  2-in. 
crushed  rock  at  $2.49  sq,  yd.  and  600 
yds.  of  IH-in.  crushed  rock  at  $2.78 
sq.  vil.     J.  O.   Rue.  County   Surveyor. 


LO.NG  BEACH,  Cal. — Western  Reinf. 
Oincr.  Pipe  Co.  was  low  bidder  at  $1.90 
lin.  tt.  for  furnishing  3300  ft.  of  24-in. 
concr.  waler  pipe.  Bent  Bros,  bid 
$2.25.  ^ 

FRIOSNO.  Frt-sno  Co.,  Cal. — Freder- 
iskson  anil  Shannon.  Cory  Bldg.. 
Fresno,  awarded  contract  by  Council 
for  reconstructing^  24-in.  sewer  in  Cali- 
fornia Ave.  bet.  Tehama  and  Fruit 
Aves.  Wm.  Stranahan.  City  Commis- 
sioner of  Public  Works. 


SANTA  BARBARA.  Cal.  —  Resolu- 
tions of  intention  to  pave  the  following 
slree's  with  5-in.  concr.  base  with  1V4- 
in.  ash.  concr.  surface  have  been  intro- 
duced in  Council;  Haley  and  Cota  Sts., 
est.  cost  $58,335;  Alamar  Ave..  $12,666; 
Cottage  Grove  Ave..  $4607;  De  la  Vista, 
$4030. 

FRESNO.  Fresno  Co.  Cal. — Thomp- 
son Bros.,  1514  H  St.,  Fresno,  awarded 
contract  by  Council  to  grade,  oil  and 
construct  cement  curbs  and  sidewalks 
in  roplar  Ave.  bet.  McKinley  and 
Home  Aves.  Wm.  Stranahan.  City 
Comm.   of    Pub.    Works. 


TAFT,  Kern  Co..  Cal. — Until  7:30  p. 
m.,  Oct.  24,  bids  will  be  received  by 
City  Clerk  C.  Z.  Irvine  for  laying  san- 
itary sewers  and  constructing  flush- 
tanks  and  manholes.  City  will  furnish 
vit.  pipe  for  sewers.  Cert,  check  or 
bond  for  10%.  E.  M.  Lynch,  Central 
Bldg..    Los    Angeles,    City    Engineer. 


FRESNO,  Fresno  Co.,  Cal.— The  Su- 
pervisors have  instructed  County  Sur- 
veyor Chris.  Jensen  to  prepare  plans 
and  spec,  for  improvement  of  Route  1. 
Sec.  }';  county  highway. 


gutter  drains  connected  to  sewer  with 
6-in.  vit.  pipe;  1  concr.  manhole;  8-in. 
vit.  sewer,  grading  and  paving  with 
5  ■■i-in.  asph.  concr. 

35th  St.  from  Y  to  3rd  Ave.,  concr. 
curbs  and  gutters,  4  C.  I.  gutter  drains 
connected  to  sewer  with  6-in.  vit.  pipe, 
paving  with  5% -in.  asph.  concr.  Imp. 
Act  1911.  Albert  Givan,  City  Engi- 
neer. 


BAST  SAN  DIEGO,  Cal.— City  Engi- 
neer E.  Paul  Ford  has  been  authorized 
by  City  Trustees  to  prepare  plans  and 
spec,  for  paving  Stockton  Ave.  If  ar- 
rangiments  can  be  made  with  the 
County  Supervisors  about  20  blocks  in 
Kensington  Park  will  also  be  paved. 
The  proposed  paving  will  cost  about 
$65,000.      Bonds   will    be   issued. 

FRESNO;  Fresno  Co.,  Cal. — Council, 
R.  Y.  St.  George.  City  Clerk,  declares 
int.  to  construct  art.  stone  sidewalks 
in  Inez  St.  bet.  Huntington  Blvd.  and 
Kern  Ave.  Imp.  Act  1911.  Wm.  Stran- 
ahan,  Commissioner   of   Public   Works. 


STOCKTON,  San  ,Ioaquin  Co.,  Cal. — 
Until  Nov.  8,  10  a.  m.,  bids  will  be  re- 
ceived by  Eugene  D.  Graham,  County 
Clerk,  for  improving  Lockeford-Elliott 
road  in  Elliott  Road  Dist..  commenc- 
ing at  the  improved  road  from  Locks- 
ford  10  Acampo  north  3.82  miles,  and 
for  improving  Kettleman  Lane  in  Elk- 
horn  Road  Dist  from  Cherokee  Lane 
west  1.01  miles.  Cert,  check  10%  pay- 
able to  Chair.  Bd.  ot  Sups,  required 
with  each  bid.  F.  E.  Quail,  County 
Engineer. 


—City     Commis 
clerk,    declare 


SUSANVILLE,  Lassen  Co.,  Cal. — 
Warren  Construction  Co.,  Rialto  Bldg.. 
San  Francisco,  at  $116,844.88  awarded 
contract  by  Trustees  to  pave,  etc.,  in 
Pine  and  Weatherlow  Sts.  C.  C.  Ken- 
nedy, 58  Sutter  St.,  San  Francisco, 
Engineer. 


SACRAMENTO,  Cal 
sion,  M.  .1.  Desmond, 
intention    to    improve; 

Franklin  Blvd.  from  1st  to  2nd  Ave., 
concr.  curbs  and  gutters,  placing  9  C. 
I.  gutter  drains  connected  to  manholes 
■with  6-in.  vit.  pipe;  8-in.  and  lO-in.  vit. 
sewers.  4  concr,  manholes,  grading  anil 
paving  with  5 14 -in.  asph.  concr. 

y  St.  from  Sacramento  Blvd.  to  34th 
,St.,    concr,    curb?   and    gutters,    4   C.   I, 


F'KESNO,  Fresno  Co.,  Cal. — Freder- 
ickson  &  Shannon,  Cory  Bldg.,  Fresno, 
awarded  contract  by  Supervisors  to 
construct  1640  ft.  of  36-in.  concr.  pipe 
in'  Rose  Ave.,  near  Selma.  Chris.  P. 
.lensen,    County    Surveyor. 


OAKLAND,  Cal. — County  Surveyor 
P.  A.  Haviland  instructed  to  prepare 
plans  for  improving  county  roads  from 
Hayward  to  Mt.  Eden  and  from  East 
14th   St.    to    San   Lorenzo. 

OAKLAND,  Cal.— Until  Oct.  27,  12 
m.,  bids  will  be  received  by  Eugene  R. 
Sturgis,  City  Clerk,  for  improving 
22nd  St.  bet.  25th  and  27th  Aves.,  grad- 
ing, concr.  curbs  and  gutters,  side- 
walks and  paving  with  oil  macadam. 
Imp.  Act  1911.  Geo.  Mattis.  City  En- 
gineer. 


COLUSA,  Colusa  Co.,  Cal.— Trustees 
are  contemplating  construction  of  new 
outlet  for  sewer  system.  It  is  pro- 
posed to  construct  18-in.  reinf.  concr. 
pipe    sewer;    estimated    cost,    $15,000. 

LODI.  San  Joaquin  Co.,  Cal. — Clark 
,t  Henery  Construction  Co.,  38  So.  Sut- 
ter St.,  Stockton,  awarded  contract  by 
S;  P.  Co.  to  pave  bet.  and  2  ft.  outside 
ot  rails  with  approx.  10.000  sq.  ft.  31,4- 
in  asphalt  base  with  li,4-in.  asph. 
concr.   wearing   surface. 


MODESTO,  Stanislaus  Co.,  Cal. — City  I 
Council,  L.  A.  Love,  clerk,  declares  i 
intention   to   improve: 

Alley  bet.  15th.  16th,  G  and  H  Sts.:  I 
Grading;  paving  with  6-in.  concr.;  0..j 
P.  curbs.  ] 

Alley  bet.  15th,  16th,  I  and  J  Sta.:i 
Grading,  paving  with  6-in.  concr.;  O.  i 
P.  curbs. 

Both  sides  of  Stanislaus  Ave.  bet: 
Jefferson  and  Franklin:  Cement  con-i 
Crete  sidewalks.  Imp.  Act  1911.  Geo.) 
Freitas,    City   Engineer. 


Brown,  Sec- 


LOS  ANGELES.  Cal. — Geo.  R.  CurHB,! 
2440  E.  26th  St.,  was  awarded  contract! 
by  Board  of  Public  Works,  at  $9765.08,' 
for  inirpoving  Seventh  St.  bet.  Wiltonl 
PI.  and  Norton  Ave.,  involving  37,5Bil 
sq.  ft.  grading  at  3c  ft.  and  37.558  8q  | 
ft.  6-in.  concr.  pavement  at  23c  ft  I 
Other  bids  were:  A.  D.  Chalmers  | 
$9765.08;  Wm.  Liddington.  $9858.98;  es-jj 
gineers'    est..    $10,478.68.  £ 


SAN  LUIS  OBISPO,  Cal. — Until  Nov. 
7,  2  p.  m.,  bids  will  be  received  by  F'. 
J.  Rodrigues.  County  Clerk,  for  con- 
structing Pozo-San  Juan  grade.  Cert, 
check  5%  payable  to  Chair.  Bd.  ot 
Sups,  required  with  each  bid.  Plans 
may  be  had  from  Warren  Burch, 
County    Engineer. 

SALINAS,  Monterey  Co..  Cal. — Until 
Nov  3.  8  p.  m.,  bids  will  be  received 
by  Arthur  Walter,  secretary,  Board 
of  Education,  for  constructing  cement 
sidewalks  in  Alisal  St.  and  tor  side- 
walks and  curbs  in  Lincoln  .\ve.  Spec, 
may  be  had  from  Donald  Davies,  City 
Engineer. 

OAKLAND,  Cal. — Hutchinson  Co., 
444  17tb  St.,  Oakland,  awarded  con- 
tract by  Council  to  improve  Orion  St. 
bet.  62nd  and  64th  Aves.:  Grading, 
$05  sq.  ft.;  concr.  curb,  $.75  lin.  ft.; 
concr  gutter.  $.26  sq.  ft.;  oil  macadam 
pave..  $.137  sq.  ft.;  cement  sidewalk. 
$.17.-;  .sq.  ft.  Geo.  Mattis,  City  Engi- 
neer, 

SAN  FRANCISCO.— Board  of  Public 
Works  petitioned  to  pave  Eighth  St. 
bet  Howard  and  Bryant  Sts.  M.  M. 
OVShaughnessy.   City   Engineer. 

CORCORAN,  Kings  Co..  Cal.— L.  F. 
Rhodes.  Corcoran,  at  $1,889.89,  only 
bidder  awarded  contract  by  Corcoraii 
Irrigation  District  for  5730  sq  ft.  of 
concr.  paving;  315  lin.  ft.  lO-in.  and 
40  lin.  ft.  30-in.  concr.  irrigation  pipe, 
8  10-in.  outlets  and  53o  Ijn^ft.  ot  3^-in. 
concr.  wheel  guard.  '    " 

retary  of  District. 


RICHMOND,  Contra  Costa  Co.,  Cal.— )| 
F.  W.  Bilger,  at  $24,718,  awarded  con-< 
tract  by  Council  to  improve  2nd  fit  1 
from  A..  T.  &  S.  F.  right-of-way  tt' 
Cutting  Blvd.  by  grading,  paving  wltli 
2-course  asph.  concr.  5  in.  thick,  con-f 
structing  concr.  curbs  with  galv  stee  jj 
curb  bars,  concr.  gutters,  sidewal^jj 
and  driveways,  open  drains,  winij 
walls  and  portals,  corru.  iron  or  steej 
culverts  and  vit.  sewer  pipe.  H.  pi 
Chapman,   City   Engineer.  J 


SAN  JOSE,  Santa  Clara  Co.,  Cal^i 
City  Council  planming  improvemeBlt 
with  concr.  base  and  asph.  covering  , III 
North  Ninth  St.  from  Santa  Clara  ttj 
Julian;  North  Twelfth  from  Taylor  tcf 
Mission  St.;  North  Tenth  St.  from  San-j 
ta  Clara  to  Julian  St.;  Julian  St.  fron-. 
Eleventh  to  Twenty-first  St.  and  am* 
block  on  South  Eleventh  St.  from  3ar| 
Salvador  to  William  St.  Wm.  Poppj 
City  Engineer.  J 


SANTA  CRUZ.  Santa  Cruz  Co.,  Oal 
City  Council  planning  immediate  Im- 
provement of  Errett  Circle.  James  fi 
James,  City  Engineer. 


VALLEJO.  Solano  Co..  Cal. — A.  B 
Bodie.  Vallejo.  awarded  contract  ■bj 
Council  to  improve  Reo  alley  from  So- 
noma to  Sutter  Sts.  by  grading,  con-j 
structing  redwood  curbs  and  pavfns 
with  5-in.  concr.  Also  to  improve  a\\ 
ley  in  Blk.  445,  from  Sutter  to  N^i; 
St..  by  grading,  constructing  redwfloc! 
curbs  and  paving  with  concr.  16  ft^ 
wide.  5  in.  thick.  Bid  is  approx.  $8,50»| 
T.   D.   Kilkenny,   City   Engineer.  I 


LODI,  San  Joaquin  Co.,  Cal. — OUtJl 
Trustees  reject  bids  for  turn,  and  Itg/-' 
ing  sewer  pipe.  Bids  were  taken  (i]i 
for  fur.  and  del.  800  ft.  16-in.;  900  ft| 
IS-in.;  440  ft.  20-in.;  500  ft.  22-in.  »»■ 
8000  ft.  24-in.  s.g.v.  or  cement  sent 
pipe;  (2)  for  excavating  and  lay""" 
same;  (3)  for  fur.  pipe  and  instalU 
same.  W.  J.  Tobin,  San  Francisco,' 
$16,227,  was  low  bidder  for  fur. 
laying  pipe,  and  Ed.  Spiekerman, 
bidder  at  $10,596  for  pipe  only, 
pipe  will  be  purchased  in  the 
market  and  the  city  lay  the  sewer. 
F.    Barzellotti,    City   Engineer. 


RICHMOND.  Contra  Costa  Co.. 
City   Engineer  H.    D.   Champan    prog 
ing  spec,  for  oil  macadam  pavemeir 
McBryde    and    Lincoln    Aves.    bet. 

and   29th   Sts. 


SANTA  CRUZ.  Santa  Cruz  Co..  cAri 
Due  to  the  fact  that  the  Supreme  OoMI 
declared  the  County  Engineer  Act  in- 
valid, bids  for  two  highway  uni" 
were  returned  unopened  by  the  SupWt 
visors.  New  bids  will  be  asked  UBOel 
the  old  law,  to  be  opened  probably  Oct 
26th.  Lloyd  Bowman,  Ooiunty  "Bat* 
veyor,  "    \ 

1 
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REDWOOD  CITY,  San  Mateo  Co.. 
Cal. — W.  F.  Donnelly,  San  FTranclsco, 
at  {2900,  awarded  contract  l>y  Super- 
visors to  construct  stone  water  sewer 
in  San  Bruno  road  near  the  Seven-Mile 
House.  Geo.  Kneese,  County  Engi- 
neer. 


The  Obsever. 


(Continued  from  Page  4) 


NAPA,  Xapa  Co.,  Cal. — Council,  H.  H. 
Thompson.  City  Clerk,  passes  res  o( 
Int.  to  improve  College  St.  bet.  1st  and 
2nd  by  grading,  constructing  Conor, 
curbs  and  paving  with  2-course  asph. 
macadam  IS  ft.  wide.  Imp  Act  1911. 
H.    A.    Harro'd.    City    Engineer. 


Air-Way  Electric  .\ppliance  Cvrpo 
ration,  Toledo.  Ohio,  wishes  to  gpt  ii 
touch  with  dealers  In  electric  washini 
and  ironing  machinery  and  vacuun 
cleaners. 


Oakland  Tribune  says:  Oakland  is 
in  the  midst  of  a  new  construction 
boom.  Buildings  of  concrete  and  steel 
are  going  up  in  the  downtown  district, 
and  the  streets  of  the  residence  sec- 
tions are  dotted  with  lumber,  brick  and 
cement.  There  are  more  dwellings 
now  under  way  in  the  Eastbay  cities 
than  at  any  time  since  the  depression 
of    1907. 


SAN  M.\TEO.  San  Mateo  Co..  C.il — 
Excavation  has  been  started  by  .Tack 
Prince  on  the  speedway  at  San  Carlob. 
San  Mateo  County,  for  a  company 
headed  by  Fred  E.  Beer  of  San  Mateo. 
The  structure  will  be  of  the  saucer 
type.  1V4  miles  in  length,  having  a 
grandstand  with  a  seating  capacity  of 
45,000.  Others  interested  in  the  pr^J^ct 
are:  Wm.  J.  Loring,  president  of  the 
American  Mining  Congress  and  a  di- 
rector of  the  First  National  Bank  of 
Sonora.  and  C.  F.  Morton,  former  resi- 
dent of  San  Mateo.  Prince,  the  con- 
tractor, maintains  offices  with  F.  Mor- 
ton, 1001   Hobart  Bldg.,  San  Francisco. 


W.  P.  Fuller  &  Co.  announce  a  re- 
duction of  8c  per  gal.  in  prices  of  lin- 
seed oH.  effective  Sept.  29,  the  new 
quotations  being  92c  per  gal.  for  raw 
in  barrels  and  $1.07  in  cases  and  94c 
per  gal,  for  boiled  in  barrels,  and  $1.09 
in  cases.  Prices  of  turpentine  are  un- 
changed. 


The  annual  convention  of  the  South- 
ern California  Retail  Lumber  Dealers' 
Association  is  set  for  Saturday,  Nov. 
12,  at  Alexandria  hotel,  Los  Angeles, 


The  official  advertisement  for  bids 
for  paving  the  unpaved  portions  of  the 
Brawley-Calipatria  county  road  in  Im- 
perial County  states  that  "bidders  must 
satisfy  themselves  as  to  the  accuracy 
of  the  plans,  profiles,  cross-section  ex 


Advance  Construction 
Reports 


Larsen  Construction  Reports,  issued  every  bus- 
iness day  of  the  year,  furnishes  information  as  to 
contemplated  construction  projects  of  all  kinds, 
covering  the  State  of  California. 

If  you  want  to  know  when  Architects  and  Engi- 
neers are  preparing  plans  or  taking  figures  tor 
materials  and  for  fonstruction,  we  supply  the 
information. 

BUILrDING  REPORT  SHHIVICE  covers  every 
class  of  building. 

ENGINEERING  REPORT  SERVICE  covers 
bridges,  dams  and  harbor  work;  street,  sewer  and 
highway  projects;  irrigation  works,  machinery, 
fire  pfiuiprnent,  etc. 

Sample  copies  furnished  on  request.  State 
character  of  construction  in  which  you  are  in- 
terested. 


Larsen  Construction 
Reports 


r.fMl  Mission  Street 


San  Francisco,  Calif. 


limates.  and  all  other  matters  which 
may  influence  the  prices  set  forth  in 
their  propo.^Is."  Why  ask  the  con- 
tractor to  check  the  work  of  the  en- 
trineer? 


San  Leandro.  Alameda  County  issued 
building  permits  totaling  $71,137  dur- 
ing .September,  of  which  $70,270  was 
f'lr   residence   buildings. 

Clyde  L.  Seavey.  City  Manager  of 
^arramento.  proposes  a  bond  issue  to 
flnanoe  construction  of  a  municipal 
auditorium.  A  majority  of  the  City 
<  ommissioners  favor  such  a  structure 
A  building  to  cost  $500,000  is  contem- 
plated. 


Strong  eastern  and  western  inter- 
'sts  have  combined  to  establish  a  ce- 
ment plant  in  or  near  Porterville. 
Tulare  County,  according  to  word  re- 
ceived in  that  city.  Chas.  Sumnei 
W  oody  of  San  Francisco  is  said  to  be 
interested   in   the   project. 


The  Cleveland  Metal  Products  Co. 
will  shortly  commence  the  erection  of 
a  plant  in  Richmond,  Contra  Costa 
County,   to  employ  about   75   men. 


Violation  of  the  plumbers'  license 
law  in  the  City  of  Fresno  is  costly  to 
both  the  owner  and  the  person  who 
attempts  to  do  plumbing  without  a 
licen.se.  Dan  Burkelo  of  Fresno  was 
fined  $25  in  police  court  for  working 
as  a  plumber  without  a  city  license. 
Moreover,  the  plumbing  work  which 
he  did  was  condemne'd  and  must  be 
done  over  again  at  a  cost  of  $100  to 
the   owner. 


Thos.  Dupes,  Building  Inspector  of 
Bakersfleld.  report  sthe  issuance  of  42 
building  permits  during  September, 
with  an  aggregate  valuation  of 
$72,395. 


The  California  Wire  Company  is 
planning  to  establish  a  plant  at  Or- 
ang.-.  Cal.  Buildings  costing  appro.x- 
imato'y    $200,000    are    planned. 


An  important  timber  deal,  involving 
large  holdings  in  the  vicinity  of  Camp- 
bell River.  Vancouver  Island,  has  just 
been  consummated  by  which  the  con- 
tr.illing  interest  of  the  International 
Timber  Company  has  reverted  to 
David  Jeremiason,  secretary-treasurer 
of  the  Booth  Logging  Company,  Ltd., 
Vancouver,  and  his  partner,  Andrew 
J.  Anderson,  president  of  the  same 
company  and  secretary  of  the  Lamb 
Lumber  Company,  Ltd.  Mark  D.  Rec- 
tor of  Vancouver  is  manager  of  the 
International  Company.  Several  large 
camps  were  operated  by  this  company 
at  Campbell  River  a  few  years  ago.  It 
Is  reported  that  the  camps  will  re- 
sume logging  operations  in  the  near 
future  and  that  a  large,  new  sawmill 
at  Campbell  River  may  soon  be 
erected. 


Says  the  Alameda  Times-Star:  .Ala- 
meda building  material  prices  are  re- 
duced. .\ot  only  is  the  wholesale  cat 
of  10  cents  a  yard  on  building  rock 
been  met  by  the  prices  to  the  retail 
trade,  but  the  reduction  was  15  cents 
instead  of  10  cents  on  rock,  sand  and 
gravel.  Cement  went  down  25  cents  a 
barrel  the  flrat  of  the  month.  Lime 
and  putty  wera  reduced  this  v^eek. 
lime  being  60  cents  per  barrel  lower 
than  before  and  putty  being  30  cents 
prr  barrel  lower.  These  reduced 
prices  are  now  in  effect  In  Alameda 
and  the  new  quotations  are  available 
to  .Til  contractors  and  for  all  con- 
si  ru'^t  inn    jobs. 

Emeryville,  Alameda  County,  has 
been  chosen  by  the  Great  Western 
Meter  Company  as  the  location  for  a 
new    $125,000   factory. 
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The  Governor  of  Missouri  has  signed 
n  bill  passed  by  the  Legislature  for 
a  state  bond  issue  of  $60,000,000  for 
the  improvement  of  Missouri  high 
ways. 

Mortimer  E.  Cooley,  dean  of  the  Col- 
lege of"  Engineering  and  Architecture 
cf  the  University  of  Jlichigan,-  has 
been  elected  president  of  the  Ameri- 
can Engineering  Council  of  the  Feder- 
ated American  Engineering  Societies, 
to   succeed   Herbert    C.   Hoover. 
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"XOW  is  the  time  to  build."  says  W. 
A.  Forter.  president  of  the  Berkeley 
Keai  Estate  Exchange.  "When  build- 
ing costs  are  high,  real  estate  is  low 
and  when  building  becomes  cheaper, 
rnalty  values  rise."  says  Porter.  "Ber- 
keley is  now  at  the  turning  of  the  tide. 
Building  costs  have  been  lowered  per- 
ceptibly in  the  last  few  weeks  and  now 
are  as  low  probably  as  they  will  be 
for  many  years.  On  the  other  hand, 
land  values  have  not  yet  gone  up. 
Tho.se  who  decide  to  own  their  own 
homes  today  can  take  advantage  of 
both  conditions.  Home  building  now 
will  carry  out  President  Harding'is 
idea  of  providing  employment  for  as 
many  as  possible.  But  quite  apart 
froip  such  considerations,  all  those  who 
have  been  planning  to  build  Avould  do 
wc!|  to  put  their  plans  into  execution 
at   once." 


Peter  C.  Spence  has  been  appointed 
manager  of  the  Construction'  Depart- 
ment of  the  National  Lime  Association. 


The  -Vu.stin  Machinery  Corporation, 
Chicago,  announces  that  the  Canadian 
Austin  Machinery,  Ltd..  Woodstock. 
Ont..  incorporated  under  the  laws  of 
Canada,  will  henceforth  act  as  sole 
manufacturers  and  distributors  in  Can- 
ada of  the  complete  Austin  line  of 
earth-moving  and  concrete-mixing 
equipment. 


A.  J.  Bryan,  dean  of  Chico  architect.s, 
died  October  in  after  an  illness  of  a 
year.  A  stroke  of  paralysis  hastened 
the  cntl  of  the  architect.  Bryan.  73 
years  old.  is  survived  by  his  widow, 
two  daughters,  one  of  whom.  Miss  Jo- 
sephine Bryan,  is  principal,  of  the 
Rosfdale  .school  at  Chico,  and  a  son, 
E.   E.   Bryan   of  Yuba  City. 


Oroville  Chamber  of  Commerce  pre- 
paring to  launch  an  "own  your  own 
home"  campaign  as  a  means  of  reliev- 
ing  the   housing  shortage. 


The  United  States  Steel  Corporation 
has  voted  an  expenditure  of  JIO.000.000 
in  a.ij  endeavor  to  alleviate  the  unem- 
ployment situation.  The  funds  will  be 
expi  nded  in  the  extension  of  manufac- 
turing plants.  The  action  was  taken 
witli  the  understanding  that  exten- 
sions be  made  where  the  services  of 
their  own  employes,  who  are  now  idle, 
can  he  utilized  and  where  costs  will  be 
fair. 


Perry  .\.  Haviland,  surveyor  for  Ala- 
meda County  for  the  past  16  years, 
died  October  12  at  his  home.  910  Ox- 
ford street.  Berkeley,  following  a  brief 
period  of  illness.  Haviland  was  the 
senior  member  of  the  engineering  firm 
of  Haviland  &  Tibbetts  in  San  Fran- 
cisco. He  was  the  designer  of  city  of 
Richmond's  harbor  and  also  laid  out 
water  systems  for  many  of  the  smaller 
cities  of  the  State.  At  the  time  of  his 
illness  he  was  preparing  plans  for  a 
liasrule  bridge  across  the  Oakland  es- 
tuary. George  Posey,  Deputy  County 
Surveyor  for  many,  years,  is  the  proba- 
ble  successor   to   Haviland. 


The  Washoe  County  Building  Tradea 
Council,  with  headquartnrs  at  Reno, 
.N'evada.  has  made  arrangements  to 
provide  for  all  needy  rnenihcr.s  who  are 


in  Reno  and  cannot  find  employment. 
.\  per  capita  tax  will  be  levied  on  all 
the  members  to  defray  the  expense. 


According  to  reports  in  Mexico  City. 
George  Goethals  of  Panama  Canal 
fame  is  to  become  confidential  adviser 
to  General  Obreg-on  in  the  series  of 
works  the  Mexican  president  will  un- 
dertake for  the  development  of  Mexico. 


One  of  the  most  ingenious  plans 
for  a  bridge  across  the  bay  is  that 
suggested  by  John  Meholin  of  Oak- 
land, a  designer,  who  has  an  idea  for 
a  bridge  comprising  eight  floors,  which, 
if  built,  would  be  one  hundred  feet  in 
height.  Meholin  claims  that  by  reason 
of  the  great  height  the  bridge  could  be 
made  highly  rigid,  permitting  of  longer 
spans  and  fewer  piers.  Each  floor 
would  unload  on  a  separate  special 
branch  of  traffic,  permitting  one-way 
travel  and  high  speed,  so  that  the  dis- 
tance would  be  shortened.  Each  floor 
would  unload  on  a  separate  street, 
avoiding  traflic  congestion.  Meholin 
says  that  any  bridge  desi.gned  should 
provide  for  expansion  to  meet  the  fu- 
ture requirements,  and  claims  that  his 
idea  would  meet  that  demand.  He  will 
present  his  plans  to  Marston  Campbell, 
head  of  the  East  Bay  Bridge  Commit- 
tee. 


Sheehan  &  Butler  Roofing  Company 
has  been  organized  by  Bart  Sheehan 
and  Art  Butler.  The  firm  will  handle 
any  size  job.  making  a  specialty,  how- 
ever, of  bungalow  and  old  roof  repairs. 
Work  undertaken  by  the  firm  will  be 
done  under  the  supervision  of  Art 
Butler. 


What  next?  Says  the  San  Mateo 
News-Leader:  The  oyster  beds  of  lied- 
wood  City,  long  since  abandoned,  are 
about  to  be  developed  to  supply  a  ?90,- 
000  cement  plant  which  Peninsula  cap- 
italists will  put  up  there.  Scientists 
have  discovered  that  there  is  a  bed  of 
shells  three  miles  long,  a  mile  wide 
and  hundreds  of  feet  deep.  The  bed 
can  produce  100  barrels  of  cement  a 
day,  it  is  said. 


As  Yolo  County  Engineer.  Asa  G. 
Proctor  received  a  salary  of  $3,000  a 
year.  The  Supreme  Court  declared  the 
County  Engineer  Act  unconstitutional 
and  not  operative.  Proctor,  due  to  the 
decision,  has  been  made  County  Sur- 
veyor.    His  salary  is  now  $1.S00  a  year. 


-A  material  reduction  in  the  cost  of 
concrete  buildings  and  of  buildings  in 
the  industrial  district  of  Long  Beach 
will  be  effected  by  the  provisions  of 
the  new  building  code  now  being 
drafted,  according  to  announcement 
made    by    Roy    D.    Van   Alstine,   assist- 


ant City  Engineer  of  that  city.  Light- 
er construction  of  roofs  for  industrial  ^j 
buildings  will  be  permitted  by  a  pro-  ' 
posed  reduction  of  the  required  al- 
lowance for  live  loads  from  40  to  25  ij 
pounds  per  square  foot.  No  limit  will  1 
be  placed  on  the  height  of  Class  A  J, 
buildings,  but  height  of  all  other  ■ 
classes   of  structure  will    be   restricted,  f 


STORES  AND  OFFICES 


(Continued    from   Page    11) 


Plastering  Bids  Being  Taken — Tile 
Contracts   .Awarded. 

.ADDITION  Cost,    $300,000 

SAN  FRANCISCO.  NE  Mission  and 
New  Montgomery  Sts. 

Three-story  Class  A  addition  to  pres- 
ent two-story  building,  also  a  one- 
story  super-structure  on  roof. 

Owner — Schwenberg  Metzger  &  Aron- 
son.  Merchants'  Exchange  BIdg., 
San  F'rancisco. 

Lessee — Associated  Oil  Company. 

.Architect  —  Mel.  I.  Schwartz,  Nevada 
Bank  BIdg.,  San  Francisco. 

Engineer — C.    H.    Snyder,    251    Kearny 
St..    San    Francisco. 
The  tiling  for  the  lavatory  i?artitions 

has  been  awarded  to  Ginsberg  Tile  Co., 

1205   Sutter  St. 

Tiling    for    light    courts    awarded    to 

Eri   Richardson,   77   O'Farrell   St. 


TURLOCK,  Stanislaus  Co..  Cal.— 
Herbert  H.  Clougher  has  purchased 
property  at  northwest  corner  of  East 
Jlain  and  Thor  Sts.  and  will  move  the 
present  building  from  the  site  and 
construct  a  two-story  brick  store 
building,  with  apartments  or  offices 
above.  About  $50,000  will  be  expend- 
ed in  construction 


THEATRES 


LONG  BEACH.  Cal.— F.  F.  Latta.  .S55 

Obispo    Ave.,     Long    Beach,     is    having  ; 

plans  prepared  and  will  erect  a  2-story  j 

lirick  moving  picture  theater  and  office  'i 
Ijuilding    at    the    southwest    corner    of   ■    i 

.\naheim    and   Orizaba  Sts.     The   lot   is  ^ 

40x130  feet.  ,• 


ROSEVILLE,  Placer  Co.,  Cal.— Ira  • 
I  iordon  of  this  city  has  purchased  the  , 
Keehner  property  in  Mt.  Vernon  St.  V 
and  plans  the  erection  of  a  store  and  »■ 
theatre  building.  The  theatre  will ' 
have  a  seating  capacity  of  900  persons.  ' 
Early  construction   is   planned. 


WV^.  -,?^^^7V. 

1^* 

The  onlf  daily  neTrspaper  in  tlie 

West    wliose    columns    are 

dcToted 

exclusively  to  Building  News 

.    Covers 

San    Francisco    and    Bay 

Counties. 

$1.25  per  month,  payable  in 

advance. 

Send  for  sample  copy. 

560  MISSION  STREET 
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Contracts    Awarded    Liens^Acceptances,  Etc 


BUILDING  CONTRACTS 


SAX    FRANCISCO    COILNTY 

The    following    is    an    index    for    the 
contracts   for   this   issue: 
No.     Owner  Contractor 

2S20     Colombo    Hotel        Chlappa 


Savage 
Everett 
Fink 
Lindauer 
Aronsoii 
Paulist    Fathers 
Fennell 
Hagis.>tt 
Gibson 
Savii),-<; 
Frasi.r 
Daly 
IJerge 
Schwab 
Xelson 
Same 
Same 
De    Ryana 
Rennett 
Voorhies 
Wold 
Cabanski 
Hundemer 
Neary 
Merrino 
Barrett 
Allen 
JlcKenna 
Sife'wart 
Hamburger 
Commercial 
Same 
Heskins 
Associated 
Vanni 
Pucci 
Greslot 
Long 
Harder 
Duff 

Butushon 
Bothin 
Soans 
Schutt 
McFarland 
Huhland 
Janssen 
Horwege 
Bjorkman 
Cocke 
Merritt 
Lacey 
Galut 
Koepke 
Carty 
Bjorkman 
Cullen 
Newberry 
Brown 
Reinhold 
Homes 
Everett 
Brooks 
Callucrl 
Rpr-h 
Kellnv 


Allr 


Cullen 

Nelson 

Harrison 

Campbell 

Same 

SclBler 

'  'ampbell 


Ittc 


l,un.- 

L.ipp 

Anglo-Calif 

Hamburger 

Deluccbl 


Morrow 

Mangles 

Owner 

Coburn 

Robinson 

Scully 

Fennell 

Kiiicanon 


iner 


Ov 


I'ner 

Foulkes 

Reedy 

Owner 

Nelson 

Owner 

Same 

Same 

Fillipis 

L#yon 

Owner 

Owner 

Mensor 

Owner 

Downs 

Draga 

Owner 

Swenson 

Owner 

Mager 

Fontanella 

Del    Favero 

Same 

Bosse 

Owner 

Owner 

Stevenson 

Mohler 

Mohler 

Owner 

Gardner 

Foulkes 

Hinson 

Britt 

Koenig 

Volpatti 

Hantzsche 

Owner 

Ijorenzen 

Owner 

Sheffield 

Fischer 

Owner 

Fournier 

Owner 

Prout 

Owner 

Merritt 

Kulchar 

Owner 

Hansen 

Mangels 

Mangels 

Morton 

Amoroso 

Jess 

Sheridan 

Owner 

Merritt 

Owner 

Sandberg 

Owner 

Same 

Owner 

Owner 

Heal 

Vukiccvlch 

Owner 

Owner 

Owner 

Owner 


Amt. 
1000 
48000 
3000 
1100 
3500 
400U 
4000 
6000 
10000 
5000 
IIOOO 

700, 

1425 

5600 

4500 

12000 

12000 

4000 

18000 

15300 

12000 

10000 

30000 

2000 

500 
2000 
4000 
1900 
5000 
2000 
1450 
3000 
3500 

500 

975 
2000 
1900 
4000 
3800 
5600 

500 
2000 
4800 

500 
15675 

500 
3000 

750 
2500 
3000 

800 

500 

900 

650 
7500 

500 
3000 

75T) 

2900 

12000 

6400 

9400 

6000 

6200 

11100 

lORTI 

1430 

10000 

750 
4000 
6600 
4000 
12000 
4000 
4000 
2500 
4600 
3000 
6000 
11000 
8000 


No.  Owner 

23U1   Kice 

2302  Orpheuni 

2303  S    P    Co. 
23i'4      Mission 


Contractor 

Amt. 

Owner 

12000 

Butte 

54188 

Wocker 

4375 

Diestel 

17S11 

Alte 


PKRMITS 

ALTEKATIONS 

(2220)      NO.      615    BROADWAY, 
store:   compolith   flooring,   etc. 

Owner — Colombo    Hotel.    Premises. 

Architect — Italo     Zanolini,     604      Mont- 
gomery St.,  San  Francisco. 

Contractor — I'hiappa   &  Coppellotti,   615 
Broadway,   San   Francisco.  91000 


FL.ATS 

(2221)  S  CALIFORNIA  27-6  and  96-3 
K  loth  Ave.  Two  two-story  and 
basement  frame  buildings  (4)  Hats 
each. 

Owner — W.  A.  Savage,  81  7th  Ave..  San 
Francisco. 

Architect — Morrow  &  Garren,  Chroni- 
cle   BIdg.,   San   Francisco. 

Days    work.  t24,000    each 


RKSIUE.VCK 

(2222)  W  HlLlJ.AGU  TERR.-VC'E  135-3 
K  Dolores.  One-story  and  base- 
ment frame  residence. 

Owner — Harold    F.    E^-erett, 
sion  St.,  San  Francisco. 

Architect — None. 

Contractor — Mangels     Bros., 
sion  St.,  San  Francisco. 


2008    Mis- 


T92     Mis- 

$3000 


BAKE   OVEN 

(2223)  NO  771  BUSH.  Install  Middle- 
by  portable   bake  oven  in  bakery. 

Owner — Frank  Fink,  89  .Vaples  St.,  San 
Francisco. 

Architect — .None. 

Day's    work.  $1100 


REPAIRS 

(2224)  NO.  35  OAK  GROVE  AVE.  Re- 
pair hre  damages  to  sawdust 
warehouse. 

Owner — Gus.  Lindauer,  Premises. 

Architect — None. 

Contractor — Chas.  Coburn,  180  .lessie 
St.,    San     Francisco.  $3500 


ADDITION 

(2225)  E  -NEW  MONTGOMERY  bet. 
Mission  and  Jessie.  Construct  ad- 
dition on  roof  of  office  building. 

Owner — Aronson,  Schoenberg  &  Metz- 
ger.  Merchants'  Exchange  BIdg., 
San  Francisco. 

Architect — Mel.  I.  Schwartz,  Nevada 
Bank  BIdg.,  San  Francisco, 

Contractor — Robinson  &  Gillespie.  lO.jI 
Sutter   St..   San   Francisco.  $4000 


ALTERATIONS 

(2226)  E  STOCKTON  103  N  Clay. 
Alterations  and  changes  for  dwell- 
ing: rearrange  plumbing,  etc. 

Owner — Paulist  Fathers,  660  Califor- 
nia St.,  San  Francisco, 

Architect — C.  E.  Gottschalk,  Phelan 
BIdg.,  San  Francisco. 

Contractor — J.  E.  Scully,  Phelan  BIdg.. 
San    Francisco.  $4000 


RESIDE.NCE 

(2227)      E    .SIXTEENTH    AVE    243-6    N 

Cabrillo.      One-story   and   basement 

frame   residence. 
Owner — Alice   S.   Fennell,      1907      Baker 

St.,   San    Francisco. 
Architect — None. 
Contractor — Jas.   E,  Fennell,   180  Jessie 

St.,  San   Francisco,  $6000 


FLATS 

(2228)      E    THIRTEENTH    AVE    150    N 

(Jeary.     Two-story     and     basement 

frame  (2)  flats. 
Owner — Mrs.    C.      F.    Haggett,      700    2nd 

Ave..   San   Francisco. 
Architect  —  O.     R.    Thayer,    110    Sutter 

.St.,  San  Francisco. 
Conlractor — Kincanon     &     Perego,     159 

Sutter  St.,  San  Francisco.         $10,000 


DWELLING 

(2229)  W  THIRTY-SECOND  AVE  12» 
S    Lincoln     Way.  One-story    and 

basement  frame  dwelling. 

Owner — R.  N.  Gibson,  424  Rllis  St..  San 
Francisco. 

rians  by  Owner. 

Day's    work.  $5U0o 


STOKES 

(2230)  NW  GEARY  &  TWENTY-FIRST 
Ave.     One-story  frame  stores. 

Owner — W.  A.  Savage.  81  7th  Av«.,  San 
Francisco. 

.•\rchitect — Morrow  &  Garren,  Chroni- 
cle BIdg..  San  Francisco. 

Day's     work.  $90o0 


'ONCRETE    PIER    BEAM 

(2231)  .\  BCSH  102  E  Leavenworth. 
Construct  reinforced  concrete  pier 
beam  to  suport  one-story  brick 
garage. 

Owiur — Mrs.  A.  M.  Frasier,  1073  Uush 
St..   San    Francisco. 

Architect — Norman  R.  Coulter.  46  Kear- 
ny St.,  San  Francisco. 

Contractor  —  W.  M.  Foulkes,  1514 
O'Farrell    St.,    San    Francisco. 

}70o 


FOL'.N'D.VTION 

(2232)  .NO.  1472  DOLORES.  Con- 
crete foundation:  underpinning: 
add  porch:  cement  basement  and 
plaster   front   of   residence. 

Owner — Miss  Margaret  P.  Daly,  1470 
Dolores    St.,*  San    Francisco. 

A  re  h  i  tec  t — Xo  n  e. 

Ccintractor — Wm.  M.  Reedy,  267  Ells- 
worth  St.,   San    Francisco.  $1425 


DWELLINt; 

(2233)      SE     DORANTES       20     W       San 

Marcos.       One-story  and     basement 

frame  dwelling. 
Owner — Julius    Berge.    1234     30th    Ave,, 

San    Francisco. 
.\rchitect — None. 
Day's   work.  $5600 


RESIDE.NCE 

(2243)  W  ANDOVER  70  N  Crescent. 
One-story  and  basement  frame 
residence. 

Owner — Mrs.  L.  U.  Hundemer,  1417  Cen- 
tral   Ave.,    Alameda. 

.Architect — None. 

Day's    work.  $2000 


RESIDE.NCE 

(2234)  E  MONTECITO  142  NE  Hazel- 
wood.  One-story  and  basement 
frame   residence  and   garage. 

Owner — Edilh  Svhwab,  405  Van  Ness 
Ave..  San  Francisco. 

Architect — Chas,  F.  Strothoft,  2274  15th 
St.,    San    Francisco. 

Cr.Mtractor  —  Nelson  Bros..  1375  Ply- 
mouth   Ave,,    .San    Francisco.      $4500 

RESIDENCES 

(22.'i5)  N  STAPLES  90."  121-6,  153  and 
184-6  W  Phelan  Ave.  Four  one- 
story  and  basement  frame  resi- 
dences. 
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(iwiH-r — Xelsoii     Bros.     1375     Plymouth 

Ave.,    San    Francisco. 
.Arcliitect — Chas.  F,  Strothoft,   2274   15th 

St..   San    Francisco. 
Day's  work.  $3000   each 

KESIDBNCES 

C2236)  W  VALDEZ  48-128  and  208 
S  Montecito.  Three  1-story  and 
■basement   frame   residences. 

Owner — Xelson  Bros.,  No.  1375  Ply- 
mouth   Ave. 

Architect— Chas.  F.  Strotholf,  No.  2274 
15th   St. 

Day's  work  $4000   ea. 

RESIDENCE 

(2237)  W  VALDEZ  90  N  Montecito. 
One-story  and  basement  frame  res- 
idence. 

Owner — Nelson  Bros..  No.  1375  Ply- 
mouth  Ave. 

.-Vrchitect — Chas.  F.  StrthofE,  No.  2274 
15th  St. 

Day's   work.  $4000 


RECORDED 

APARTMENT    BI.DG. 

(2238)  N  PINE  105  E  Leavenworth 
37.6  X  137.6.  Concrete,  carpenter, 
mill,  rough  hdw.,  roof,  glazing. 
etc..  for  a  3-story  frame  apartment 
building. 
Owner — R.  V.  De  Ryana,  1040  Lake  St. 
Superintendent — The     Re<public     Eivgi- 

neeringr   Co..   1040   Lake  St. 
Conlraetor  —  Vincent      Filippis,       1527 

Powell   St. 
Filed  Oct.   7,  1921.    Dated  Ooct.  5.   1921. 
Concr.   walls   and   concr.   found- 

,       ations   done    $2000 

2nd   story  joists   laid    2000 

Rcof  and  ext.   walls  done 2000 

Ready  for  plaster  and  stairs  set  2000 
Jams,  cases  and  braces  set  up..  2000 
Carpenter    work    completed....   2600 

Finish   hardware    set 1000 

TJsual  35  days   4500 

TOTAL  COST,  $18,000 
Bond.  $9000;  surety.  Republic  Casualty 
Co.;  forfeit.  $10;  limit,  90  days.  Plans 
and    specifications   filed. 

NOTE:— Permit     reported     Sept.      17. 
1921,    No.    1964. 


RESIDENCE 

(2239)  W  FOURTEENTH  AVE  202-8 
S  Balboa  43-4x135.  All  work  for  a 
frame  residence. 

Owner — Wilson  H.  and  Mary  L.  Ben- 
nett, 120  Market  St.,  San  Francisco. 

Architect — None. 

Contractor — Lyon  &  Hoagr.  660  Market 
St.,    San    Francisco. 

Filed  Oct.   7.  '21.      Dated  Sept.   24,  '21. 
Lyon  &  Hoag  to  superintend  con- 
struction and  pay  all     bills  for 
construction      and    be      allowed 
$1500  tor  said  service  to  be  paid 

30    days    after    completion 

TOTAL  COST.    $15,500 

Bond.    none.      Limit.    68    days.      Forfeit, 

none.      Plans   and   specifications    filed. 
NOTE — Permit  reported  Sept.  29.  1921 

No.    2096. 


(2240)  E.  ISTH  AVE.  28-11  and  53-11 
.V.  Clement.  Two  2-story  and 
basement  frams  bldgs.  (2  flats  ea.). 

Owner — Voorhies-Newman  Co.,  No.  50 
Divisadero  St..  San   F'rancisco. 

Architect — Wm.  Gunnison,  No.  1666 
Golden    Gate   Ave.,    San    Francisco. 

Day's  work.  $6000  ea. 


APARTMENTS 

(2241)  W.  LAGUNA  62.6  N.  Pine.  Two- 
story  and  basement  frame  (4)  apts. 

Owner — C.  L.  Wold,  No.  40  Montgom- 
ery St.,  San  Francisco. 

Architect — None. 

Day's  work.  $10,000 


APARTMENTS 

(2242)  S.  BUSH  162.6  W.  Jones.  Four- 
story  and  basement  brick  (14) 
apartments. 


Owner — Eva  Cabanski.  No.  950  Steiner 
St..  San  Francisco. 

Architect — C.  O.  Clausen.  Hearst  Bldg.. 
San   Francisco. 

Contractor- — I.  Mensor,  No.  3-565  Wash- 
ington St.,  S.  F.  $30,000 


ALTERATIONS 

(2244)      NO.    416    BARTLETT.      Rebuild 

wash     room:    concrete    foundation, 

etc. 
Owner — Mrs.    J.   Neary,   Premises. 
Architect — None. 
Contractor- — F.     Downs,     1320     Valencia 

St.,    San   Francisco.  $500 


REPAIRS 

(2245)      NO.    618    BOSWORTH.      Repair 

fire   damage    to    (2)    flats. 
Owner — Sam   Ganci  and  I.   Merrino,   679 

(.^lenery  St..  San  Francisco. 
Architect — None. 
Contractor — Antonio    Draga,    733    Chen- 

ery  St.,  San  Francisco.  $2000 


RfJSIDENCE 

(2246)      W   FORTY-EIGHTH  AVE  84   N 

CabriUo.     One-story   and   basement 

frame  residence. 
Owner — Barrett.  Jackson     &     Hoffman, 

516  O'Farrell  St.,  San  Francisco. 
Architect — Ida    F.    McCain,    318   Kearny 

St..   San   Francisco. 
Day's  work.  $4000 


ALTERATIONS 

(2247)  SE  FIFTH  AND  FOLSOM. 
Raise  building  to  plumb  lines;  al- 
terations   to   store    front,   etc. 

Owner — Dr.  Geo.  Allen,  870  Camino  Del 
Mar,  San  Francisco. 

Architect- — None. 

Contractor — Swensen  &  Franzen.  Hu 
Natoma  St.,  San  Francisco.       $19ou 


CONCESSION 

(2248)  NO.  814  GREAT  HIGHWAY. 
Erect  "Dod-Gem"  (amusement  con- 
cession). 

Owner — J.   McKenna,  Premises. 

Architect — None. 

Day's   work.  $5000 


ALTERATIONS 

(2249)  NO.  1640  HAIGHT.  Alter  store. 
Ratproofing.  etc. 

Owner — J.  A.  Sigwart,  Premises. 

Architect — J.  S.  McNally,  23  Woodland 
Ave.,    San    Francisco. 

Contractor  —  Mager  Bros.,  1318  Val- 
encia St.,  San  Francisco.  $2000 


ALTERATIONS 

(2250)      NO.    1240   MARKET.        Remodel 

store  front. 
Owner — S.    Hamburger,    110    Sutter    St.. 

San    Francisco. 
Architect — A.    H.    Knoll,    Hearst    Bldg.. 

San  Francisco. 
Contractor  —  Fontanella  &  Teza,   1682 

Eddy  St.,  San  Francisco.  $1450 


ALTERATIONS 

(2251)      W  MISSION  200  E  24th.     Alter 

store  fronts;  ratproofing;  plumbing, 

general  repairing. 
Owner — Commercial  Center  Realty  Co., 

916   Kearny  St.,  San  Francisco. 
Architect — None. 
Contractor — Del   Favero   &   Rasori.    180 

Jessie  St.,   San   Francisco.  $3000 


ALTERATIONS 

(2252)      W   MISSION   137   S  24th.      Alter 

store  fronts;  ratproofing.  etc. 
Owner — Commercial  Center  Realty  Co  , 

916   Kearny   St.,   San  Francisco. 
Architect — None. 
Contractor — Del    Favero    &    Rasori,    180 

Jessie  St..  San  Francisco.  $3500 


ALTERATIONS 

(2253)      NO.      1900    MARIPOSA.        Alter 

store  front. 
Owner — B.  Heskins,  3844  Clay  St.,  S.  F. 
Arcliitect — None. 
Contractor — A.    F.    Bosse,    2472    Sutter 

St.,  San  Francisco,  $500 


STATION 

(2254)  I.NJTERSECTION  MARKET, 
Dolores  and  Clinton  Park.  One- 
story  steel  service  station. 

Owner — Associated  Oil  Co.,  817  Sharon 
Bldg.,   San   Francisco. 

Architect — None. 

Day's    work.  J975 


STOCK   ROOMS 

(2255)      NO.      27      PRE.SCOTT      COURT. 

Two-story  frame  stock  rooms. 
Owner — M.   Vanni.   30     Prescott     Court, 

San  Francisco, 
Architect — .None. 
Day's    work.  $2000 


ADDITION 

(2256)  NO.  1258  TWELFTH  AVE. 
Addition  (2  stories)  in  front  of 
residence    for    two    rooms. 

Owner — Mrs.    D.    Pucci,    Premises. 

Architect — None. 

Contractor — L.  H.  Stevenson.  45  Worth 
St.,     San     Francisco.  $1900 


RESIDENCE 

(2257)      E   THIRTY-THIRD  AVE    225  S 

Geary.       One-story   and      basement 

frame  residence. 
Owner — Henry   Greslot.   6816   Geary   St., 

San   Francisco. 
-Architect — None. 
Contractor — T.    E.    Mohler.    2400    Balboa 

St..   San   Francisco.  $4000 


RESIDENCE 

(2258)      E  TWENTY-FIRST  AVE  350  S] 

Lincoln   Way.     One-story  and  base-! 

ment  frame  residence.  1 

Owner — K.  J.  Long.  1262  21st  Ave,,  S.  P. 

.■Architect — None.  I 

I'ontractor — T.    E.    Mohler.    2400   Balboa j 

St.,    San    Francisco.  $3800 


liESlDENCES 

(2259)  E  THIRD  AVE  125  and  150  S 
Anza.  Two  one  and  one-half-story 
and   basement  frame   residences. 

Owner— John  Harder,  S70  39th  Ave..  San 
Francisco. 

Plans  by  Owner. 

Day's    work.  $2800    each  . 


DWELLING  I 

(2260)      SW   GOETTINGEN   50   NW  SI1-! 

liman.       One-story    and    basement 

frame   dwelling. 
Owner — Eveleen   C.  Duff,   No.   64    Goet- 

tingen    St.,   San   Francisco. 
Architect — None. 
Contractor — K.     C.     (3ardner,     No.     336 

Raymond   Ave.,   S.   F.  $500 


ADDITION 

(2261)  1514  O'FARRELL  ST.  Addi- 
tion for  flats. 

Owner  —  Abraham  Butushon,  1514 
O'Farrell    St.,    San    Francisco. 

Architect — Mohr,  207  Diamond  St.,  San 
Francisco. 

Contractor — Foulkes  Bros.,  179^4  Geary 
St..   San    Francisco.  $2000 


ALTERATIONS,    ETC. 

(2262)  NO.  536  SIXTH  ST.  Altera- 
tions and  repairs  for  factory. 

Owner — Bothin  Real  Estate  Co..  2nd 
and  Mission  Sts.,  San  Francisco. 

Architect — A.  S.  Bugbee,  No.  26  Mont- 
gomery   St.,    San    Francisco. 

Contractor — L.  A.  Hinson,  No.  1228 
Grove  St..   San   Francisco.  $4800 


ALTERATIONS.   ETC. 

(2263)       NO.     1553    TURK     ST.       Raise 

roof;    extend    blacksmith    shop- 
Owner — Frank    Scans.    No.    1553    Turk 

St.,    San    Francisco, 
Archi  I  ect — None. 
Contractor — O.    W^.    Brltt.    No.    1267    l8t 

Ave.,  San  Francisco.  $509 


RECORDED 

FR.-VME    FLATS 

(2264)  NW  HAYES  AND  CLAYTON 
27-6  on  Hayes  by  100.  All  work 
for  two-story  frame  building 
(flats.) 
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ler — Airs.   I...    Schutt. 

,iieci— Wm.    Koenig.  788    16lh   Ave.. 

San    P'raiicisco. 

tractor— Koenig       BIdg.       <'o..       520 

Church  St..  &!tn  Francisco. 

d  Oct.   10.    21.      Dated   Oct.   4.  '21. 

»of    on     »3ai8.7.-, 

rown    coated    3i»:8.7.T 

mipleted   and    accepted 3918. 7o 

sual    35   da.vs 3918.75 

TOT.\L  t-OST,   $15.67.^.00 

d,  »7837.50.     Sureties.  Wm.  A.  New- 

and    A.    W.    Buschke.      Limit.    U'U 

3.     Forfeit,  none.     Plans  and  speci- 

Llons   tiled. 

OTP}: Permit  reported  Oct.   7.   1921. 

2217. 


RAOE 

56)      NE    BON   VIEW    &    EUCtENIA 

One-storv  frame   (private)  parage, 
ner— J.     McFarland.     No.     199     Bon 

View  Av«. 
•hitect — None. 
It  ractor— Jesse     Volpattl.      No.      301 

Nevada  St.  ^S"" 


SIPENCK 

661       S:    CI^EMENT    96    E    33rd    Ave. 

Ono-5;triry      and      basement      frame 

residence. 
T,er_r;h.    niihland.    No.    6816    Geary 

St. 
jhitect— None, 
ntriclor — G.    M.    Hantzsche,    No.    528 

Slst  Ave.  ?3000 


FLATS  „„     o       .       » 

(2274)  E.  26TH  AVE.  120  S.  Anza. 
Two-story  and  basement  frame  (2) 
flats. 

Owner— W.    H     Koepke.    No.    661    10th 

Avenue. 
Architect— E.     H.     Hildebrand.     No.     68 

r^jr^of^.      »"<"> 

ALTERATIONS 

(2275)  NO.  2306  VALLEJO  ST.  Alter- 
ations for  private  garage;  concr. 
floor;    plastering,    etc. 

Owner— Mr.  Carty,  Premises. 
Architect— None. 

Contractor— J.  Prout,  No.  2020  Turk 
Street.  ♦■^'"' 

RESIDENCE 

(2276)  W  43RD  AVE  150  N  Fulton. 
One-story  and  'basement  frame 
residence. 

Owner— John   Bjorkman.   Alturas   Apts. 

Architect— None. 

Day's   work.  i^""" 

ALTERATIONS.   ETC. 

(2277)  540  40TH  AVE.  Raise  present 
building  and  alter  for  basement 
(private)    garage. 

Owner— Wm.    K.    Cullen,    540    48th   Ave. 

Architect    and    Contractor    —    Geo.     M. 

Merritt.    No.    3014    Geary    St.        $750 


IPATRS.    ETC. 

167)       E.    18TH    AVE.    225    N.    Geary. 

General  repairs  and  alterations  for 

church  and  school, 
rner— E.   A.   Janssen.   No.   402   Hearst 

Bldg. 
chite<_t — Plans  by  owner, 
.ys  work.  »"0 

'ARTMENTS 

2681      NO.    262-264    FREDERICK    ST. 

Alterations  and  minor  addition  for 

four    apartments, 
j-ner — Mrs.    E.    M.    Horwege,    No.    264 

Frederick  St. 
rchitect— W.     T.     Lorenzen,     No.     156 

Herman    St. 
>ntractor— W.    T.    Lorenzen,    No     156 

Herman  St.  »2,500 


Bonri.  sureties,  forfeit,  none:  limit.   120 
davs.      Plans  and  specifications  filed. 
XOTE: — Permit  reported  Oct.  8.  1921. 

No.    2222. 


OWin.LlNG 

i22H:(i       no.    1717    VALLEJO.      All    work 

except   plastering,    painting,  shades 

el-ctrlc  fixtures,  etc..  for  two-story 

hollow    tile    dwelling. 

Owiiii  — Dlgby    S.    Brooks,    1717    Vallejo 

HI  .  San  Francisco. 
Architect  —  Henry    H.    Gutterson,    278 

Post  St.,  San  Francisco. 
Contraiior — John  Morton.  Balboa  i;idg.. 

San  Francisco. 
Filed    Oct.    11,   '21.      Dated  Oct.    8.   '21. 

211(1  lloor  joists  on $1550 

Tile-  work   in  place  and   roof  on    1550 

cotiiiileled  and  accepted 1550 

Usual    35    days 1&&" 

TOTAL  COST.  $6200 
Bond.  none.  Limit,  65  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


STALL  FIXTURES 

(2278)  NO.  359  SUTTER  ST.  Install 
store    fixtures.  . 

Owner— T.  E.  Newbery  Electric  Co.. 
No.   359   Sutter  St. 

Architect— Alfred  Kahn.  No.  S33  Mar- 
ket   St. 

Contractor-S.  Kulchar.  8th  Ave  and 
E.    10th    St..    Oakland.  $2900 


ESIDENCE 

269)      W.    43RD   AVE.    200   N.    Fulton. 

One-story      and      basement      frame 

residence, 
wner— John   Bjorkman.   Alturas   Apts. 
rchitect— None, 
ay's  work.  $3,000 

LTERATIONS  ,,.^ 

!270)     NO    1031  GOLDEN  GATE  AVE 
Alterations  to   front  of  stores  and 
fiat-  interior  work  tor  store,  etc. 
wner— Caroline  Gocke,  No.  105  Mont- 
gomery  St. 
rchitect — None.  ,.,    , 

ontractor- W.   A.   Sheffield,   No.    167-A 
Castro  St.        ^  »^"° 

lETAINING  WALL 

2271)  NO.    612    HOWARD    ST.      Con- 
crete  retaining    wall   at   curb    line. 

,wner— Dr.    Geo.    W.    Merritt,    No.    61- 

Howard  St. 
rchitect— None, 
•ontractor— E.      L.      Fischer,      ^o-      »;■ 

Montgomery   St.  ♦5"" 

•LUMBING   SHOP  ^ 

2272)  S.  HOWARD  26  W.  Morse.  One- 
■       story  frame  plumbing  shop. 
)wncr— E.  V.  Lacey,  No.   180  Jessie  St 
vrchitect-C.  O.  Clausen.   Hearst   Bldg^ 
lay's  work.  ♦^" 

ALTERATIONS  „    .  „„      ., 

2273)  NO.    1643  OAKDALE   AVE.    Al- 
i        ter  2-»iory  residence  for   2   flats. 
.Jwner- Felix  Galut.  No.  835  Pacific  St. 
Architect — None.  ,.o,   . 

Contractor— A.    Fournler,    No.    """A 

Powell  St.  »«" 


RE>SIDENCES  „„    ^ 

(2279)  W  37TH  AVE.  30-60-90-120  S. 
Irving.  Four  1-story  and  base- 
ment   frame    residences. 

Owner— Ward  C.  Brown.  No.  2945  Har- 
rison   St.,    City. 
Architect— None. 
Day's   work.  $3,000    ea. 

RESIDENCES  ,   „„,   xr    r> 

(2280)  E  39th  Ave.  178  and  204  N.  Ca- 
brillo.  Two  1-story  and  basement 
frame  residences. 

Owner— D.  O.   Relnhold. 
Architect— C.  O.   Clausen.   Hearst  Bldg^ 
Contractor-H.  E.  Hansen.  No.  423  30th 
Avenue.  ♦^■^''"   ^^' 


RECORDED 

RESIDENCE 

(2281)       LOT    9    BLK    16    ST    FRANCIS 

Wood.       Two-story     and    basement 

frame    residence. 
Owner — Homes  Loan  Corp. 
Architect— Chas.  F.  Strothoff,  2274  15th 

Contractor— Mangels    Bros..    4792    Mis- 
sion St. 

Filed  Oct.  11.  '21.     Dated  Oct.  7,    21. 

Roof     on     mil 

White     coated     *«»" 

Completed    and   accepted    "»" 

U.sual    3    5days    ■■^■.lAr^ 

TOTAL    COST.    $9400 

Bond,   $4700;   sureties,   Theresa   Gamma 

and    Jno.    A.    F.    Stelmke;    forfeit.    $o; 

Umlt.  90  days.     Plans  and  specifications 

filed.  

RESIDENCE  .  .   „   r, 

f2282)      S   HIDALGO  TER   153-3  B  Do- 
lores B  25  X  S  100.     One-Story  and 
basement   frame   residence. 
Owner— Harold    F.    Everett.    2008    Mis- 
sion St. 
Architect— W.  J.   Mangels. 
Contractors— Mangels    Bros..   4792   Mis- 
sion St.  ,,    ,„, 
Filed  Oct.   11.  '21.     Dated  Oct.  11,    21. 

Frame  up   »"00 

Brown    coated     ^  •  • JSOO 

Completed    and    accepted IBOO 

Usual   85    days    .J*?? 

TOTAL  COST.   $6000 


IlKSIDENCE 

{22MI  N.  FRANCISCO  165  W  Frank- 
lin 50x137.8.  All  work  except  fin- 
ish hardware,  light  fixtures,  elec- 
tro-steam radiators  and  window 
shades  for  a  two-story  frame  res- 
idence. 

Owner N.    Gallucci.    1242    Montgomery 

SI..  San  Francisco. 
Architect — Italo     Zanolini.     706     Mont- 
gomery St..  San  Francisco. 
Contractor — F.   C.    .\moroso,    1336    Kear 

nv   St..   San    Francisco. 
FiledOct.  11.  1921.     Dated  Oct.  11.  1921. 

Roof    on     *2775 

Brown    coated    %il,t 

Completed    and    accepted 2775 

Usual    35    days    -'';• 

TOTAL  COST,  $11,100 
Bond  $5550;  sureties.  G.  Totaro  Natal 
Arieta;  forfeit,  none;  limit.  90  days. 
Plans  and  specifications  filed. 

NOTE: — Permit    also    applied    for    to- 
day. 

ALTERATIONS,   ETC. 

(22S5)      2860     GREEN    ST.     Alterations 

and  additions  to  residence. 
Owner— Mrs.    Alfred    J.    Rich.    Jr..    2860 

Green  St. 
Architect— Plans  by   A.   J.    Rich    &   ^o., 

58  Sutter  St. 
Contractor— Carl    Jess. 
Filed  Oct.    11.  '21.     Dated  Oct.   8.     21 
Frame  and  roof   posts  in    place.. $2dO 
Plastering    and    rough    plumbing 

completed     ■•• ^ 

Completed   and    accepted    ^»« 

usual  35  days.. ^^^^.^.^.^.■- ^330 

Bond.  $500;  sureties.  G.  A.  Ritter  and 
J  E  Davis:  forfeit,  none:  limit.  30 
days.      Plans  and   specifications   filed. 


ADDITIONS 

(■>2S6)      NO.  806-808  HAIGHT.  All  work 
"     except  painting,  electric  wiring  and 
fixtures   for  aditions   to   building. 
Owner— Mrs.  Mary  R.  Kelley.  Premises. 
Plans  by  Owner.  ,   „    „ 

Contractor— Phil    Sheridan.    1510    Har- 
mon St..  Berkeley. 
Filed  Oct.  11.  '21.     Dated  Oct.  10.  "n. 

1st  coat  plaster  on ♦»"" 

Inside    finish    ready    for    painter 
and  outside  done    ;•    500 

^^O'"'""''"'    TOTAL    cost:  ■$14  30 

Bond.  $715.  Sureties,  Howard  P.  and 
Walter  H.  Sheridan.  Limit.  60  days. 
Forfeit,  none.     Plans  and  apeclflcatlons 

x;OT10: — Permit      reported      Sept.      30, 
l!t21.   No.    2142. 

RKSIUKNCES 

(2"87)  N  DORANTES  120  and  186  V\ 
Moutalve.  Two  two-story  and 
basement  frame  residences. 

Owii.r  '••  S.  Allred.  159  Liberty  St.. 
San   Francisco. 

irchii'ci — None. 

Says   work.  »5000  e^C* 


24 


AVE. 

alter 


ALTI^RATIONS 

(228S)      NO.       540       FORTIETH 

Itaise    present    building    an 

lor   basement    garage. 
Owner — Wm.    K.    Cullen,   Premises. 
Architect — Geo.   M.   Merritt,   3014    Geary 

yt.,    San   Francisco. 
Contractor — Geo.       M.       Merritt,       3014 

Geary    St.,    S.    F.  $750 
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COMPLETION  NOTICES     ! 


RKSIDENCE 

(22811)      W     FORESTSIDE     AVE     160     S 

UUoa.      Two-story    and      basement 

frame    residence. 
Owner — Fernando  Nelson  &  Sons,  West 

Portal   Park,    San   Francisco. 
Architect — None. 
i.)ay's    work.  $4000 


RESIDENCE 

(2290)  E  FUNSTON  AVE  100  S  Lake. 
Two-story  and  basement  frame 
residence. 

Owner — C.    B,    Harrison,      104      Funston 

Ave.,  San  Francisco. 
.•\rcliitect — None. 
Contractor — Sandberg   &   Easmann,   501 

Fourth    St.,    S-an    Francisco. 

$6800 

RESIDENCE 

(2291)  SVV  P^ORTY-FIFTH  AVE  AND 
Pt.  Lobos.  One-story  and  base- 
ment  frame   residence. 

Owner — J.     V.    Campbell,     1040    Bryant 

St.,  San  Francisco. 
Architect — None. 
Day's   work. 


$4000 


RESIDENCES 

(2292)  W  FORTY-FIFTH  AVE  35 
67-9  and  100-B  N  Geary.  Three  one 
story  and  basement  frame  resi- 
dences. 

Owner — J.  V.  Campbell,  1040  Bryant 
St.,   San  Francisco. 

Architect — None. 

3>ay's    work.  $4000    each 


MACHINE     POLISHING     PLANT 
(2293)      N      GEARY    55    W    Palm      Ave. 

One-story        reinforced        concrete 

washing     and     machine      polishing 

plant. 
0>vner — H.    M.    Seigler.    110    Sutter    St., 

San   Francisco. 
Engineer — J.    J.    Moore,    110    Sutter    St.. 

San    Francisco. 
Day's   work. 


$4000 


RESIDENCE 

(2294)      NW      GEARY      AND      FORTY- 

(ifth  Ave.     One-story  and  basement 

frame  residence. 
Owner — J.     V.     Campbell,     1040     Bryant 

St.,  San  Francisco. 
Architect — None. 
Day's  work. 


$4000 


AMUSEMENT    CONCESSION 

(2295)      GREAT  HIGHWAY   bet.   Geary 

and  Fulton.     Construct  amusement 

device   to   be   known   as   "Chutes  at 

Beach." 
Owner — Pacilic      Amusement      Co.,    251 

Russ  Bldg.,  San  Francisco. 
Architect. — None. 
Contractor — C.    H.    Beal,    520    Jones    St., 

San    Francisco.  $2500 


SHOP 

(2296)      SW     HAMPTON     PLACE     AND 
Folsom.     One-story  concrete  shop. 

Owner — L.   R.  Lurie,  Mills  Bldg.,  S.   F. 

Architect— J.     C.     Hladik,     825     Monad- 
nock  Bldg.,   San   Francisco. 

Contractor — Vukicevich    &    Bagge.    180 
Jessie  St.,  San  Francisco. 

$4600 


COTTAGE 

(2297)      N     IRVING     95     W     29th     Ave. 

One-story      and      basement      frame 

cottage. 
Owner — I.   P.   Lipp,    1266    18th   Ave.,   San 

Franciesco. 
Architect — None. 
Day's    work.  $3000 


ALTERATIONS 

(2298)      N  MARKET  70  E  Jones.     Alter 

front;  erect  metal  lath  and  plaster 

partitions:     mezzanine     floor,     etc., 

for  store. 
Owner  —  Anglo    California    Trust    Co., 

Care  Architect. 
Architect  —  S.     Heiman,     57     Post     St., 

San   Francisco. 
Day's   work.  $6000 


SAN  FRANCISCO  COUNTY 


STORE 

(2299)      E    MISSION    90    N    Nineteenth. 

One-story        reinforced        concrete 

store. 
Owner — Samuel  Hamburger,    110   Sutter 

St.,  San  Francisco. 
Architect — Andrew,     H.     Knoll,     Hearst 

Bldg.,  San  Francisco. 
Day's    work.  $11,000 


FLATS 

(2300)      W  SEVENTEENTH   AVE  275   S 

Anza.        Two-story   and      basement 

frame   (2)   flats. 
Owner — J.   J.   Delucchi,   Care   Architect. 
Architect — C.    O.    Clausen.    1128    Hearst 

Bldg.,   San   Francisco. 
Day's    work.  $8000 


FRAME  PLATS 

(2301)  —  TWENTY-SEVENTH 
150  N  Lake.  Two-story 
basement  frame   (2)    flats. 

Ownei- — Rice       Bros..       1227-A 
Ave.,  San  Francisco. 

Architect — None. 

Day's   work. 


$12,000 


RECORDED 

ELECTRICAL    WORK 

(2302)  NW  (30LDEN  GATE  AVE  A.\D 
Taylor.     Electrical  work  for  bldg. 

Owner  —  Junior  Orpheum,  San  Fran- 
cisco by  W.  S.  Dinwiddle,  Crocker 
Bldg.,   San   Francisco. 

Architect — G.  Albert  Lansburgh,  709 
Mission  St.,  San  Francisco. 

Contractor  —  Butte  Electric  &  Mfg. 
Co.,   534   Folsom   St.,   San   Francisco. 

Filed  Oct.   13,  '21.     Dated  Aug.  30,  '21. 
Monthly   payments  as   work  pro- 
gresses   of    75% 

Usual     35    days 25% 

TOTAL  COST,  $54,188 

Bond,    $54,188.      Surety,    Hartford    Acci- 
dent &   Indemnity  Co.     Limit,  120  days. 

Forfeit,  none.     Plans  and  specifications 

Hied. 


PA1NT1N(J,    ETC. 

(2303)  THIRD  ST.  STATION.  All 
work  for  redecorating,  painting 
and  polishing  main  waiting  room 
and  dining  room  of  railroads. 

Owner — Southern    Pacific    Company. 

Architect — None. 

Contractor — A.  C.  Wocker,  1370  Sutter 
St.,    San    Francisco. 

Filed  Oct.  13,  '21.     Dated  Sept.  24,  '21. 

Monthly  payments   of 7o"r 

Usual   35    days 25% 

TOTAL    COST,    $4375 

Bond,  $3280.     Surety,  Hartford  Accident 

&  Indemnity  Co,     Limit,   100  days  after 

commencement.      Forfeit,    none.      Plans 

and   specifications,  none. 


REPAIRS 

(2304)      NO.     3541     EIGHTEENTH     ST. 

SW  18th  and  Lapidge.  All  work  for 

reconstruction  of  building  damaged 

by   Are. 

Owner — Mission    Turn   Verein    Inc.,    248 

Russ  Bldg,,  San  Francisco. 
Architect — None. 
Contractor — John      Diestel,      248      Russ 

Bldg.,  San  Francisco. 
Filed  Oct.  13,  '21.     Dated  Oct.  12,  '21. 

Root   on    $3339.60 

Brown    coated    33oj.B5 

Interior  wood  work  done....    3339.60 

Accepted     4452.83 

Usual    35    days 

TOTAL  COST,  ?1  7. 8 11. 33 
Bond,  none.  Limit,  40  days.  Forfeit, 
plans  and  specifications,  none. 

NOTE: — Permit  reported  Oct.  5,  1921. 
No.   2184. 


Recorded  AccBDt«<i 

Oct.  13,  1921— NE  BUSH  &  HYDE  ' 
E  195  N  137-6  W  57-6  N  10  W  4 
137-6  S  147-6.  St.  Francis  Hospital  i 
Co  to  C  E  Gordon,  Oct.  11.  1921;  I 
C  Petersen  Co Oct.  4,  192 ' 

Oct.  13,  1921 — E  TWENTY-THIRD  ) 
Ave  150  N  Fulton  N  lOOxE  120.  j 
Jonathan  Anderson  to  Theodore  G  i 
and    Rollin    E    Meyer... Oct.    13,    1»2J 

Oct.  13,  1921 — E  TENTH  AVE  225  N  ! 
Anza  N  25xE  120.  W  O  Lindemi^n  i 
to    W    R   Lindeman Oct.   13,   192j 

Oct.  13,   1921 — S  BRANNAN  W  of  8th   I 
St.    George    Winery.      The    Western  ,i 
Pacific  Railroad  Co  to  G  V  Daniels 
and  The  Central  Elec  Co.. Oct.  1.  192J 

Oct.  13,  1921 — NW  POLK  AND  PINB 
MacDanold  &  Kahn  to  whom  It 
may    concern Oct.    13,   HJ|| 

Oct.  13,  1921— W  SIXTEENTH  AVB 
150  N  Fulton  N  25xW  120.  Peter 
Bradley  to  whom  it  may  concern 
Oct.    13.   U2l 

Oct.  13,  1921 — S  TWENTIETH  27-6  W 
Shotwell  W  95xS  65.     Mary  B  Rice, 
Wm    F    Rice    and    BenJ    F    Rice   to   j 
Martin   M   Fennell Oct.    12,  1J|;| 

Oct.    11.    1921— S    WEST    CLAY    AVB 
32-6   B   26th  Ave  50x100.     BlizabetlJ 
E     i'racey    to    whom    it    may    conr   ' 
cern Oct.    10,    1J2:I 

Oct.  11,  1921 — NE  NINETEENTH  AVE  J 
and  Fulton.  Frank  H  Doran  to  ( 
Gus  May Oct.   11,  iM: 

Oct.  10,  1921- N  PACIFIC  52-6  E  I 
Battery  B  85xN  67-6.  Louis  R  : 
Lurie  to  Spencer  B  Bagge  and  M  B  j 
Vukicevich Oct.    7,    ISK 

Oct.  11,  1921— SB  MISSION  225  NB 
Brazil  Ave.  NE  25  x  SE  83.6,  ptn 
lot  3  blk  2  Bxcl.  Hd.  Assn.  Frefl 
A.  Steinmann  to  whom  it  may  con- 
cern     Oct.    10,    192) 

Oct.  11,  1921— SE  LISBON  DISTANT 
thereon  N  29°  22'  E  314;  th.  N. 
29°  22'  E  30.261;  th.  along  SW 
line  Amazon  Ave  W  65°  15'  49"  B 
100.66;  th.  S  29°  22'  W  38.39;  th.  N 
60°  38'  W  100.337  to  beg.  pnt.  lots 
15.  16,  17  and  18  blk  8  Crocker. 
Amazon     Tract.       Kristine     Svend- 

sen  to  whom  it  may  concerni i 

Oct.    10,   mil 

Oct.  11,  1921— W  6TH  AVE  125  N  I 
Geary  N  25  x  W  120.  David  Lelgrh  ! 
to  whom  it  may  concern. .Oct.  10,  19211 

Oct.  11.  1921—40  FT  ON  DEWBT  i. 
Blvd  370  E  of  Pacheco,  lot  14  bit  i 
2  Forest  Hill.  Chas.  E.  Reinhart.  i 
to    H.    C.    Lewis Oct.    10,   iWlf 

Oct.  10,  1921— B  TWENTY-FIRST  AV  , 
379  S  Balboa.  John  Flause  to  whoni  i 
it   may   concern Sept.   28,  19211 

Oct.  10,  1921— N  GEARY  110  W  ] 
Commonwealth  Ave  70x100.  Tbos..; 
Hamill  to  whom  it  may  concern...  i 
Oct.    10,    19211 

Oct.  8,   1921— B     20TH     AVE     225     S 
Balboa  S  25  x  B  120.     Michael  Mc-     I 
Donough   to  whom  it  may  concern,     j 

Oct.  S.  1921— W  2ND  AVE  115-11% 
S  Cabrillo  S  29  x  W  120.  Lena  Bet- 
ti    to   Michael   McDonough 

Oct.  8,  1921— W  MONTGOMERY  75  S 
N  Post  W  160  X  N  100.  The  First  ) 
Nat.  Bank  of  San  Francisco  to  Cal-  J 
ifornia    Artistic    Metal    and    Wire     ( 

Co Oct.  8,  19211 

Oct.  7,  1921 — W  EIGHTH  AVE  175  S  ( 
H  St.  S  25xW  120.  Josephine  'V  f 
Yost  to  George  M  Merritt. Oct.  5,  1921 

Oct.  7,  1921— S  CASBLLI  AVE  206.8 
W   Douglass   W  25  X  S   96.     Marie     I 

Peterson    to   W.   C.    Petersen 4 

Oct.    5,   1921  i' 

♦ i 

LIENS  FILED  I 


SAN   FRANCISCO   COUNTY  1 

Recorded  Amoantj 

Oct.     13,     1921— LOT       19    BLK      2619     \ 

fraly    Lyon    &    Hoag    Sub   Ashbury     f 

Terrace   No.   2    (N  Levant  bet  'Vul-     « 


Saturday.   October   15,    1921  BUILDING      AND       ENGINEERING 

ran    ana    Slates).      Eric    W  ioklund.  N'o.     Owner  Contractor     Amt 

Hi;    Gust    Jelm.      »H5    vs      Ot  nrge  3523     B'ord  Lucas        SOOu 

Mastabinich    3524     Lekeiio  Hale  800 

t      13.    ia21— E    FAIR    OAKS    1«3    S  3525     Moore  Leiter       2500 

JIstSeixE  117-6.     Mission  Lumber  3526     Crane  Owner       400" 

'o    va    T    O    Anfonsen    and    i  arrie  3527     Morse  Hind        400o 

'•■•Ker     5206.54        3528      Waggner  Itandlett       2500 

I     10,    1»21— NE    EGBERT    L'25    N  W  3529     Hill  Cowart        1850 

I'helps  N\V   28   NE   48   SE   5   S\V   82.  3530     Alolt  Hillen      looi;, 

.V   Mullcr   vs  J  J   Chase |45        3531      NoIjIk  Owner       330cp 

* 3532      Reite  Reite        3000 

RELEASE    OF   LIENS  *'^*     Morris  Kochendorfer         500 

. ,  3534      Godfrey  Lockwood  800 

SAN    FRANCISCO    COUNTY  l''l^     Hally  Owner       3500 

3o36     Addl^<on  Knight        4300 

Recorded  Amonm        '■'•''     ^■o'>le  Owner       3.=ioo 

Oct.  8,  1921— NW  JERSEY  &  VICKS-  ''^8     Cal.   Cotton  Owner         400 

burg   N    25    X    W    100.      Hart-AVood  3539     Zwaal  Owner       3000 

Lumber    Co.    vs    Edw.    E.    Sullivan  3540     Conant  Hauri         925 

and   .\  G   Hathcock 3S41      Marianni  Torre        1500 

9 3542     Harmon  Hendricks       4330 

BUILDING   CONTRACTS  ^\l     .Sl.aulding  Relman         450 
3»44      Waiters  Owner       3000 

AL.4MEDA 'county  H*.^      ^'tZ?.  ^^I,'^"      '  t-T. 
•>54()     Paner.«  Lodge        3700 

The    following    is    an    index    for    the  ^^*l     Schumann  Sherman        1800 

contracts   for   this   issue:  l?*,^     ^J"^^  Christensen     30000 

No.     Owner  Contractor     Amt.  r..-i     •^.'r'l"*"''  Anderson       3385 

3452  Von    Adelung  Daw.«on        9000  ^?-^"      J^  <^''''  Flittner       2500 

3453  Merritt                      Gla.sgow         700  ^^  Peterson     15000 
.-,|.-.4     Seldon                   Scheussler       3500  '^*^     Woodburn  Owner       4000 

-,     Kinley  Bletroart       4000  •*??*     Curtis  Curtis       2000 

■;      .Schaw  Own.i-  SOO  ^if,      Fennacy  Owner        1600 

:      Button  Button        4575         ''''''     ■Zimmerman  Owner  40o 

ni.iS     Booker  Owner       4000  '??5     Bloodworth  Owner       3000 

3459  Morgensen  Owner       4000  ■*??'      Kinnon  Roscrane         3000 

3460  Bank    Italy  Owner         500  .,?!,      '^'""^  Spfague       zSnii 

3461  Harrington  Hanson        4000  ^'"'■'     '"'"'^^  Anderson        59SO 

3462  Ratto  Perona        5800  

3462      Dupont  Coli  400  ,  „.^,  ,  PERMITS 

3464  Roos  MacDonald      23000  DWELLING 

3465  Flood  Courtright  475  '^^"-^      ^'  DOMIXGO  AVE  350  X.  Plaza 

3466  Brackctt  Knight       2000  Dr.,    Berkeley.      Two-story    7-room 

3467  Guthrie  Marshall        1800  ,        dwelling. 

3468  Grainger  Owiu-r        5000  Owner — Katherine  and  Edw.   Von  Ade- 

3469  Foster  Warner  800  lung.    3125    College    Ave.,    Berkeley. 

3470  Allcnder  Cal  Bldr.«         .lOO  Manager     of     Construction — Frederick 

3471  Arena  Perona        5500  ^^^litton.     193     Hillcrest     Rd..    Ber- 

3472  Smith  SpragUf        "i700  keley. 

3473  Harris  Owner     20000  Hillcrest    Road.    Berkeley. 

3474  Clark  Owner         500  Contractor — J.     Dawson,     2121     Durant 
3175      Dunham          Sommarstroni        1200  -Ave.,  Berkeley.  19000 

3476  Fry  Wiel.en        1900  

3477  Eiglh   A  v.   M.    E.        Owner  400  ALTERATIONS,   ETC. 

3475  Reedell  Owner       3800  <3453)        2216     GRAXT     ST..     Berkeley. 

3479  Carbonic  Owner         500  Alterations  and  addition. 

3480  Jones  Taylor         500  Owner — Mrs.   Merritt.   Premises. 

3481  Stefflns  Owner       2500  Architect — Xone. 

3482  Smith  Owner        2500  Contractor — W.    L.    Glasgow,    2436    Du- 

3483  Clarino  Owner         800  rant  Ave.,   Berkeley.  $700 

3484  Wiggins  Owner        2000  

3485  Gwanovich  Carbett         615  DWELLIXG 

3486  Low  Low  800  (3434)      1733  SAX  LOREXZO.  Berkeley. 

3487  Halladay  Owner  500  One-story   6-room    dwelling. 

348S     Hayes  Owner         500  Owner — Thomas    W.    Seldon,    Berkeley. 

Martorana  Jones  500  .\rchi  tect— Xone. 

McKee  Cuthbertson       .5322  Contractor — II.    H.    Srheussler,    Berke- 

Picard  Jones       4950  'ey.  $3500 

Kauffman  Bischoff     15000  

Rose  Owner        4000  DWELLING 

Van   de  Mork  Han.sson        4500  <3155)      X  SAX    LUIS   AVE   154    W    Do- 

Leonard  Owner         500  mingo.     Berkeley.       Twio-story     8?- 

Setaro  Jones       1500  room    dwelling. 

Shane  Smith       1500  Owner — Conradena    Kinley.     R.     F.     D. 

Ebinger  McWethy         450  Xo.   1.   Box  51.   Berkeley. 

Capwell  Fortln       2138  Architect — Xone. 

3500     Broadway  Fortin       2146  Contractor— D.  T.  Blethroad,  946  Shat- 

35(11     Oakland  Schncbly       2.'!01  tuck   Ave..   Berkeley.  $4"0o 

3502  Bernard!  Owner        3sU0  

3503  Hilson  Nelson        1600  ADDITION 

3504  Robinson  Gaba        .'.000  (3456)       1330    2XD    ST.,    Berkeley.      Ad- 

3505  Decorte  Owner  500  dition. 

3506  Studby  Oakley       5500  Owner — Grecne-Schaw    Co.,    Premises. 

3507  Francis  Owner        2500  Architect — Xone. 

3508  Fignare  Donald  875  Day's  work.  $800 

3509  Day  Larscn  730  

3510  Moore  Owner        4000  DWELLI.NG 

3511  United  Oakland  500  (3457)     CAMBRIDGE  WAY  &  GREEN- 

3512  Sanitary  Mowat  500  l>ank.     Piedmont.       One      and      one- 

3513  Carpenter  Robin.><       4000  halt-story    frame    dwelling. 

3514  Johnson  Fish        7894  Owner— F.    Button.    347    63rd    St..    Oak- 
3a  la     Berry                                 Lewis          400  land 

3516  1,'sevlch  Owner     10500  Architect None 

3517  Webb  Flittner       2500  Dav's    work  J4575 

3518  rgland  Leonard        7200  

3519  Clanciarulo  Wiser        4026  DWELf  IVG 

III",      !5?"J^??^"  ^i"=,'"i"       ':7Z  '"5«)    'x    ARKAXSAS    300    E    Maple. 

nil     ^^"^  ^"  ^^L"       till  Oakland.    One-st9ry  B-room  dwell- 

t52Z     Addison  KniKhl       4200  l„- 


NBW8 
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Mwner — Booker    &    Kelly,    5S3    5th    St.. 

Richmond. 
-Vrchitect — Xone. 
Day's  work.  J4000 

DWELLING 

1.1459)  W  BROADWAY  150  S  M«iila. 
Oakland.  One-slory  5-room  dwell- 
ing. 

Owner — Morgensen  Bros.,  602  42nd  St.. 
Oakland. 

.Vrchitect — None. 

Day's  work.  $4000 


ALTERATIONS 

(3460)      3701   COLLEGE  AVE.   Oakland. 

Alterations. 
<)«ner — Bank  of  Italy. 
.\rchitect — None. 
Pay's  work.  $500 


nWELLl.VG 

(3461)  N  E-28TH  ST  12S  E  Bella  Vista. 
Oakland.  One-story  7-room  dwell- 
ing. 

Owner — Margueritte    Harrington. 

.\  rihitect — None. 

Contractor — A.  F.  Hanson.  512  A  St.. 
St.,  Hayward.  $4000 


STORE    BLDG. 

'•!462)      SW    COR    4TH    &    FRANKLIN 

Sts.,    Oakland.      One-story    concrete 

and   brick   store  building. 
Owner— A.    Ratto    Co..    1203    High    St.. 

Alameda. 
Architect— C.  W.  McCall,  Central  Bank 

Bldg..   Oakland. 
'  V.,".iraotor — John    Perona,    370    7th    St.. 

Oakland.  $5800 

.\ODITION 

(.5163)  5S12  FRK.MONT  Oakland.  Ad- 
dition. 

Owner — A.  Dupont.  Premises. 

.\rehitect — None. 

Contractor — P.  Cole.  718  Evelyn  Ave.. 
Albany.  J400 


STORE    BLDG. 

(3464)      S    GRAND    AVE    60    E    Bdwy., 

Oakland.     One-story  concrete  store 

building. 
Owner — Irene   M.    Roos. 
.\rchitect — Reed     &     Corlett.     Oakland 

Lank   of  Sav.   Bldg..   Oakland. 
Contractor — MacDonald     &     Kan.i      130 

Montgomery  St.,   S.    F.  »J3,000 


ALTERATIONS 

(3465)  1704  LINDEN  ST.,  Oakland.  Al- 
terations. 

Owner — E.    Flood,    Premises. 

.Vrchitect — None. 

Contractor — T.  Courtright.  345  51st 
St.,  Oakland.  $475 

A  DDITIOX 

(3166)      SW   COR   MILES   &    COLLEGE 

Aves..   Oakland.      .Addition. 
Owner— Brackett   &   Co. 
.Vrchitect — None. 
Contractor — Harry     Kr-'-ht,     388     12th 

St.,   Oakland.  $2000 


HWELLI.NG 

(3167)        3311      VALE     AVE..     Oakland. 

One-story   3-room   dwelling. 
Owner — Mary    Onthrie,    Premises. 
.V  rob  i  t  ect — None. 
Contractor — J.  S.  Marshall.  3521  E.  l«tli 

St..   Oakland.  .  $i8i)(i 


invELLING 

(..168)  W  KENMORE  AVE  100  N 
Lakeshore  Ave..  Oakland.  One- 
story   6-room   dwellinK. 

o.vner — I.  S.  Grainer.  525  GSth  St..  Oak- 
land. 

.Vnhilecl — None. 

Kiys  work.  $5000 


ALTERATIONS 

(3469)  NO.  1632  MYRTLE  ST..  Oak- 
land.    Alteration.". 

owner — Dr.   M.    Foster 

.vrchitect — Xone. 

Contractor  —  S.  A.  Warner,  1508  41si 
,\ve.,  paklan<l,  $s<r 
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KTOKE 

(3470)  S  TWELFTH  100  E  Harrison. 
Oakland.     One-story  brick  store. 

Owner— Wm.     Allender,     233     12th     St., 

Oakland. 
Archil  ect^None. 
Contractor  —  California  Builders     Co., 

1534    Franklin   St.,    Oakland.        550U 

HECORDCD 

STOKE 

(3471)  E  CLAY  50  N  Ninth  being  N  20 
Lot  2  and  S  20  Lot  3  Blk  117  Map 
Kellershergers  Map  ot  Oakland. 
Oakland.  All  work  for  1-story 
hrlck  store. 

O'.vner — Joseph   Arena.  Oakland. 
Architect — A.  W.  Smith.  1010  Broadway, 

Oakland. 
Contractor — John    Perona.    HTO    7th    St., 

Oakland. 
Filed    Oct.    8.    ■21.      Dated    Oct.    6,    '21. 

Bri.ck   walls  up Vi 

Root  completed % 

Completed  and  accepted V* 

Usual    35    days H 

TOTAL    COST.    $5500 
Bond,    none.      Limit.    45    days.      Forfeit, 
none.-     Plans  and  specifications  filed. 
NOTE — Permit   also   aplied   for    today 

DWELLINGS 

(3472)  LOTS  19  AND  20  BLK  2116  Map 
Alden  Tract  at  Temescal.  Oakland. 
All  work  for  three  one-story  frame 
dwellings. 

Ownc:- — Evelyn    Ellis    Smith. 

Arch4 1  ect — None. 

Contractor — .T.  E.  Sprague,  1529  Alice 
SI.,  Oakland. 

FilecVOct.  8,  '21.     Dated  Aug.  31.  '21. 

Ready    for    roof H 

Ready   to   lath Vi 

Plastered    Vt. 

Completed    H 

TOTAL  COST.   $5700 

Bond.  IfSOOti.        Surety.  National     Surety 

Co.     Limit.  .Jan.  1.  Forfeit,  none.     Plans 

and  specifications  filed. 


APAKTMENTS 

(3473)  E.  COLLEGE  AVE.  450  S. 
Woolsey.  Berkeley.  Two-story  30- 
rciom   apartments. 

Owner— Harris-Jenks  Co..  2977  Pied- 
mont  Ave..   Berkeley. 

Architect — Hutchinson  &  Mills.  Albany 
B  k..    Oakland. 

Day's   work.  $20,000 


ADDITION 

(3474)  SlOl  5TH  ST.,  Berkeley.  Ad- 
dition. 

Owne;— Peter  H.  Clark,  1322  Santa  Fe 
Ave..  Berkeley. 

Architect — None. 

Day's  work.  $500 


BAK.N 

(3475)      W  CASTRO  75  S  Seventh.  Oak- 

Innd.      Two-story   barn. 
Owner — Dunham    Farm    Creamery. 
Archi'ect — None. 
Contrictor — Sommarstrom      Bros..    1941 

21th    St..    Oakland.  $1200 


SHEIi 

(347B)      NO.        3300        E-FOUP>TEENTll, 

Oakland.      Shed. 
Owner — Perry    C.    Fry    Co. 
Architect — None. 
Contractor —  Alex      C.       Wichcn,       '.'.Wl 

Fruitvale    Ave..    Oakland.  $1900 


KESH  INGLE 

(3477)      NW     E-SEVENTEENTH     ANT) 

Eighth    Ave..    Oakland.      Reshinglc. 
Owner  —  Eighth    Ave.    M.    E,    Church, 

Premises. 
Architect — None. 
Day's    work.  $Hhj 


DWELLING 

(8478  1  E  EASTMAN  172  .N"  AlleMclale 
Ave..  Oakland.  One. .story  five- 
room    dwelling. 

Owner — Chas.  Reedell,  38S6  Eastman 
Ave:,   Oakland, 

Architect — None, 

pay'.i    work,  .?380<l 


TOWER 

(3479)      FOOT    FIFTH    AVE..    Oakland, 

Tower. 
Owner — ("arbonic   Gas  Co. 
Architect — None. 
Day's   work.  $500 


ALTERATIONS 

(3480)      NO.     1538       FIFTIETH       AVE., 

Oakland.     Alterations. 
Owner — David  Jones. 
Architect — None. 
Contractor — H.    Taylor.    1238    50th    Ave.. 

Oakland.  $500 


DWELLING 

(3481)      E     NINETY-FOURTH     .-VVE     75 
.S   Plymouth,    Oakland.      One-story   4- 
room   dwelling. 
Owner — Herman    D.   Steffins. 
Architect — None. 
Day's   work.  $2500 


DWELLING 

(3482)      N    NEY    AVE    355    E    Juno    St.. 

Oakland.     One-story  5-room  dwlg. 
Owner — W.    H.    Smith,      1102      Jackson 

St..  Oakland. 
.\rchitect — None. 
Day's    work.  $2500 


DWELLING 

(3483)      SW     SIXTH       AND       CASTRO 
Oakland.      One-story    2-i"oom    dwlg. 
Owner — I.   I'larino,   531   Castro   St.,  Okd. 
Architect — None. 
Day's    work. 


00 


ALTERATIONS 

(3484)  NO.  5663  SHAFTER  AVE., 
Oakland.  Alterations  and  addi- 
tions. 

Owner — H.    S.    Wiggins,    Premises. 

Architect — None. 

Day's    work.  $2000 


ALTERATIONS 

(3485)  NO.  1581  SEVENTH  ST..  Oak- 
land.     Alterations. 

Owner — N.    Gwanovich. 

.\rchitect — None. 

Contractor  —  Corbett  &  Bayliss,  lllii 
Franklin    St.,   Oakland.  $61j 


DWELLING 

(34S6)  S.  SALISBURY  365  W  35th 
Ave.,  Oakland.  One-story  4-room 
dwelling. 

Owner — H.  G.  Low,  757  65th  St.,  Oak- 
land. 

Architect — None. 

Contractor— A.  G.  Low,  757  65th  St.. 
Oakland.  $800 


ALTERATIONS 

(3487)      2931   23RD  AVE.,  Oakland.    Al 

terations. 
Owner — E.  A.   Halladay. 
Architect — None. 
Day's  work. 


5U0 


ADDITION 

(3488)      u89    22ND   ST.,   Oakland. 

tion. 
Owner — Mrs.    M.    Hayes. 
Architect — None. 
Day's  work. 


$500 


STORE   BLDG. 

(34S9)       W    TELEGRAPH    AVE     75    N 

24th  St.,  Oakland.     One-story  brick 

store. 
Owner — Joe  Martorana,  2441  Telegraph 

Ave..  Oakland. 
Architect — None. 
Contractor — Jones      &      Hamillon,      562 

2Uh   St..   Oakland.  $500 


iiWELLI.VG 

(:m;iM)  LOT  9  BLK  I  Map  Northrac. 
Berkeley.  One-story  5-room  dwell- 
ing. 

Owner— C.  It.  and  C.  E.  McKee.  930 
Union   St.,   Oakland. 

Architect — Andrew   T.   Haas. 

Contractor — Thos.    A.    Cuthbertson. 

F'iled  Oct.   10.  '21.     Dated  Oct.  — .  '21. 

Roof    boards    on     $1330 

prown  coated   1330 


Completed  and  accepted 13S0   ] 

Usual   35    days    1332   I 

TOTAL    COST,    $5322    1 
Bond.   $5322;   surety,   London  &   Lanca- 
shire   Indemnity    Co.;    forfeit    $1    day; 
limit.  60  days.     Plans  and  specifications 
filed. 


WAREHOUSE 

(3491)  NE  COR  COLLEGE  &  LA WTON 
Aves.  NW  536.98  NB  114.07  for  pt 
begin.  NW  92  NE  36  NW  42  NE  40 
SE  134  S^V  76.  Oakland.  One-story 
brick  warehouse. 
Owner — W.  H.  Picard,  477  Hardy,  Oak- 
land. 
Architect — A.    W.    Smith.    1010    Broad-; 

way,   Oakland. 
Contractor — H.  D.  Jones,  215  Okd.  Bank 

of  Sav.  Bldg.,  Oakland. 
Filed    Oct.    10,   '21.      Dated   Oct.    10,   '21. 

Brick    walls    up $1209 

Roof     completed 125i' 

Completed    and    accepted 125' 

Usual    36    days 125! 

TOTAL  COST.   $49 
Bond,  $2500.     Sureties.  J.  W.  Helm  an$ 
M.    G.    Kendall.      Limit,    30    days.     For- 
feit, $5  a  day.     Plans  and  specifications 
filed. 


DWELLING 

(3492)  NW  COR  ALCATRAZ  AVE  St 
tewiston  Ave..  Berkeley.  Two- 
story   11-room   dwelling. 

Owner  —  Jeanette  Kauffman,  2832, 
Cherry  St.,  Berkeley. 

Architect — None. 

Contractor — John  A.  Bischoft.  2717 
Russell    St.,   Berkeley.  $15,000 


DWELLIN(i 

(3493)  S.  CEDAR  255  E  Sacramento, 
Berkeley.  One-story  5-room  dwell- 
ing. 

Owner — Joe  Rose.  1453  16th  St.,  Oak- 
land. 

Architect— A.  W.  Smith,  1010  Broad- 
way,  Oakland. 

Day's   work.  $4000 


DWELLING 

(3494)  E.  CONTRA  COSTA  AVE.  40  N 
Indian  Rock.  One-story  5-room 
dwelling. 

Owner — Mrs.  Clara  Van  de  Mork,  Vir- 
ginia  and   Grove,   Berkeley. 

Architect — None. 

Contractor — Hans  A.  Hansson,  17*9 
Grove  St.,  Berkeley.  $4500 


ADDITION  ' 

(3495)        1139     FRANCISCO,  Berkeley: 

Addition.  : 
Owner — Mrs.    Nancy    E.    Leonard.    1141   ) 

Francisco  St.,  Berkeley.  | 
Architect — None. 

Contractor — Forsell.       1141  Francisco   ] 

St.,  Berkeley.  $500   • 


ALTERATIONS.   ETC. 

(3496)       2747     FX'LTON    ST.,     Berkeley.- 

Alterations  and  addition. 
Owner — A.  Setaro.  Premises. 
Architect — None.  ^-! 

Contractor— W.  P.   Jones,  2218  Los  Kn-i^ 

geles   Ave.,   Berkeley.  $150(H" 


ALTERATIONS 

(3497)  COR.  TELEGRAPH  AND  BAN-J 
croft,   Berkeley.     Alterations.  % 

Owner — Shane  &  Taylor.  S(| 
Architect — None. 

Contractor  —  Harry     C.      Smith,  20HjV.i 

Francisco  St..  Berkeley.  $1500t»^ 

GARAGE 

(3498)  1063     .VLCATRAZ     AVE.,     Oak-., 
land.     Garage.  4' 

Owner — M.    Ebinger. 

Architect — None.  '• 

Contractor — McWethy       &       Greenleaf,  I 
Albany   Bldg.,  Oakland.  $450   • 

ALTERATIONS 


(3499)      E     BROADWAY     150     N     15th, 

Oakland.      Alterations. 
Owner — H,  C,  Capwell  Co, 


Saturday,  October   15,    1921 


BUILDING     AND     ENGINEERING 


Architect — Urn.    Knowles,    Central    Bk 

Bid?..    Oakland. 
Contractor  —  O.    V.    Fortin    and    H.    B. 

Henderson.  $213S 


N     13ih. 


ALTERATIONS 

(35UU)      E     BKOADWAY     225 

Oakland.      Alterations. 
Owner — Broadway    Realty    Co. 
Contractor  —  O.    V.    Fortin    and    H.    n. 

Henderson.  $L'H6 


ALTEKATIO.VS 

(3501)      CITY    HALL,    Oakland.       AU.r- 

aiions. 
Owner— City   of   Oakland. 
Architect — None. 
Contractor — Schnebly      &      Hostraw.scr, 

th6    and    Jackson    Sts.,    Oakland. 

?2301 


DWELLING 

(J502)  E  CAMPBELL  350  N  Sevenih. 
Oakland.      Two-story    6-room    dwls 

Owner — Theodore  Bernardi,  895  Wil- 
low St..   Oakland. 

.Architect — None. 

Day's    work.  JSoOu 


SARA'JES 

(3503)      N\V     COTTAGE       AND      OHIO. 

Oakland.      Two    one-story   concretu 

garages. 
Jwner — D.     L.     Hil.son.     U61     Alice    -St, 

Oakland. 
Vrchitect — None. 
Jontractor — H.    P.    Nelson.    1947    Blak- 

St.,    Berkeley.  {isnii 


)WEr,LlNG 

3604)      W    CLARE.VIONT     AVE     300     X 

Chabot    Uoad.    Oakland.     One-story 

7-room  dwelling:. 
)wnpr  —  Jlrs.     E.     M.     Robinson,     6431 

Benvenue.   Oakland. 
Lrchitect — None. 
;ontractor — John    Gaba,    5535    Hermosa 

St.,   Oakland.  i.jfiiiM 


)WELLING 

35US)      W    EIGHTY-SECOND   AVE    12.-, 

N    B    St.,    Oakland.      One-story    4- 

room   dwelling, 
iwner— Antonio   Decorte.    8308    Blanch.- 

St.,  Oakland, 
rchilect — None, 
lay's   work.  j50o 


AHAGE 

5506)    N   E-FOURTEENTH    120   E    filth 

Ave..    Oakland.        One-story      brick 

garage, 
wner— studley  &  McMenemv. 
rchitect — None, 
ontractor— Oakley    &    Kolmodin,    1911 

65th  Ave.,   Oakland.  $.-,r,ftii 


WELLING 

1507)      VV    FORTY-FIFTH    AVE    58 

•Melrose    Ave..    Oakland.      One-stor 

4 -room  dwelling, 
wner-     R.   o.    Francis.    3940   E-14th    Ki 

Oakland, 
rchilect — None, 
ay's   work.  f}=,i, 


WELLING 

1508)      NO.        1510       HIGH.       Oakland 

Two-story    4-room    dwelling, 
wner — Joe   Fignare. 
rchitect — None, 
ontractor  —  A.         McDonald.  l.-.:i 

Franklin    St.,   Oakland.  »S7 


WELLING 

509)      E     HARRINGTON     300     N     .S-ar 

Juan.    Oakland.      One-story    3-roon- 

dw.-lling. 
"fner—John    Day,    3827    San    Juan    SI. 

Oakland, 
xhllecl — None, 
•ntractor — O.   Larsen,   Nlles,  Cal. 


^VELLING 

51" I      S    MANDANA       BLVD.      650    W 

Mandana   Path,  Oakland.   One-story 

6-room   dwelling. 

*"or  T  ^      "      Roore.     703    Mandiina 
Blvd..  Oakland. 


Architect — None 
Day's    work. 


$4000 


ALTER.\TIONS 

Oakland.       Alterations 
(3511)      SE    NINTH    AND    BROAD\V\Y 

Oakland.     Alterations. 
Owner — United   Meat  Co. 
Architect — .None. 
Contractor— Oakland     Kef.     &     Butcher 

Supply    Co..    2766    Grove    St..    Oak- 
$500 


land. 


ALTERATIONS 

(3512)  NO.  470  NINTH  ST.,  Oakland 
Alterations. 

Owner — Sanitary    Market. 

Architect — None. 

Contractor— Mowat     Ref.     Co.  f.^nij 

DWELLING 

(3513)  S.  TAFT  AVE.  300  E.  Broad- 
way, Oakland.  One-story  6-room 
dwelling. 

Owner — Carpenter  &  West,  5643  Col- 
lege Ave..  Oakland. 

Architect — None. 

Contractor- R.  L.  Robins,  5717  Broad- 
way,   Oakland.  $4000 

ALTERATIONS.    ETC. 

(3514)  1127  3RD  AVE..  Oakland.  Al- 
terations and  addition  to  building 
and  erect   garage. 

Owner — Ray    B.    Johnson. 
Architect — None. 

Contractor— M.  H.  Fish,  1333  Fountain 
St..     Alameda.  $7894 

DWELLI.NG 

(3515)  E  39TH  AV..  300  N.  Bayo  Av 
Oakland.  One-story  l-room  dwell- 
ing. 

Owner— Mrs.  E.  E.  Berry.  4002  3rd  Ave 

Oakland. 
Architect — None. 
Contractor— G.    H.   Lewis,    2402    E.    27th 

St.,  Oakland.  j^qq 

APARTMENTS 

(3516)  SE  COR  VALLE  VISTA  AND 
Elwood,  Oakland.  Two-story  15- 
rooni   apartments. 

Owner — S.     Usevich.     172     Valle     Vista 

Ave.,   Oakland. 
Architect — None. 
Day's  work.  $10,500 

DWELLING 

(3517)  W.  WII..SO.N  AVE.  43  S  Hop- 
kins St.  S  S3-7  W  130  N  126-7  E 
30  S  43  E  100,  Oakland.  One-story 
4-room    dwelling. 

Owner — L.  c.  and  Genevieve  Anita 
Webb.    3320    Davis    St..    Oakland. 

Architect — Not   given. 

Contractor — Jos.  Flittner.  1700  35th 
Ave..    Oakland. 

Filed   Oct.    11,    -21.      Dated    Oct.    11,    '21 

Frame   up    $550 

Brown   coated    550 

Ready    for    painting     550 

Completed    and    accepted 550 

Usual    35    days    300 

TOTAL    COST,    $2500 

Bonds,   sureties,    none:    forfeit,   $1    day; 

limit,  60  days  after  Oct.   12.     Plans  and 

specifications  filed. 

FX,ATS 

(351S)      S    BROOKLYN   AVE   AND    NW 
Park   Blvd  W  100  SE  to  pt  100   SW 
pt    begin    .N'E    100,    Oakland.      Two- 
story   flats. 
Owner— Chris   and   Bertha   Ugland.    130 

E.    nth  St.,   Oakland. 
Architect— Not    given, 
'•ontractor — Earl  B.  Leonard,  589  Ken- 
more  Ave..  Oakland. 
Klled   Oct.    11.   '21.      Dated  July    11,   '21. 

Ready  for  lath    $2400 

Plastered     2400 

Completed     and    Accepted 2400 

TOTAL  COST.  $7200 
Bonds,  sureties,  forfeit  limit,  plans  and 
specincatlons,    none. 

NOTE; — Permit      reported      .Tuly      13. 
H>21,    No.    2S46.  -      ->•  . 
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DWELLING 

•3519)        LOT     107     NOVA     PIEDMONT 
Tract.      Piedmont.      Two-story      6- 
room  dwelling. 
Owner— Joseph      A.      Cianciamlo.      812 

Broadway.  Oakland. 
Architect — Not   given. 
Contractor — Gordon     Wiser.     1533     Vir- 
ginia St.,    Oakland. 
Filed    Oct.    11.   '21.      Dated    Oct.    II.    '21. 

Roof    completed     ^ 

Brown  coated .% 

Completed  and  accepted   u 

Usual    35    days ' .  % 

TOTAL  COST.  $4025 
Bond,  sureties,  forfeit,  none:  limit  90 
days.      Plans  and   specifications   filed. 

1 'WELLING 

(3520)  LOT  106xSO  O.V  NW  COR  LEW- 
iston  and  .-Mcatraz  Axes..  Berkeley. 
Two-story    dwelling. 

Owner— Jeanette  A.  and  Forrest  A. 
Kauffman,  2828  Cherry  St.,  Oak- 
land. 

Architect — Not   given. 

Contractor— John  A.  Bischoff.  2717 
Russell  St.,   Berkeley. 

Filed   Oct.    11.   '21.      Dated   Oct.    5.  '21. 
Owner    pays    bills. 
Contractor   gets — 

3"   days    J500 

60    days     500 

90    days     500 

Balance  on  completion. 

COST  PLUS  10% 

Bond,  sureties,  forfeit,  none;  limit,   120 

days.     Plans  and  Specifications  filed. 

DWELLING,    etc! 

(3521)       LOT     IS     BLK    A     MAP     ELM- 
wood     Park,     Berkeley.       One-story 
6-room   dwelling   and    garage. 
Owner— Frank     Joseph     Kockritz     and 
Ida  B.  Kockritz.  151S  Grant,  Berke- 
ley. 
.\rchitect — Not   given. 
Contractor — Harrv  C.   Knight,   3Ss    12th 

St..  Oakland. 
Filed   Oct.    10.   '21.     Dated   Oct.  4.   '21. 

Rafters    in   place    :..$1000 

Brown    coated     1 500 

Int.    finish    on    job 1500 

Completed    and    accepted    1750 

Usual    35    days    900 

TOTAL  COST.  $6650 
Bonds,  sureties,  forfeit,  none;  limit,  75 
days.     Plansand  specifications  filed. 

DWELLING 

(3522)      LOT       10     BLK        ■(-     Rollevue 
Tract,    Alameda.         All    work       foi- 
one-story    5-room    dwelling. 
Owner — George    C.    and    May    A.    Ailiii- 

son.    2361    E-22nd    St.,    Oakland. 
Architect — None. 
Contractor— Harry   c.    Knight.   388    12th 

St..    Oakland. 
Filed  Oct.  11.  '21.     Dated  Sept.  27,  '21. 

Rafters     in     place $1000 

Balance    when    loan    secured.... 

TOTAL  COST.  $4'"" 
Bond.  none.  Limit.  75  days.  Forfeit, 
none.      Plans    and    specifications    filed. 

DWELLING 

1032   MARIPOSA.    Berkeley.      One-story 

5-room  dwelling. 
Owner— C.     R.    McKee.     192!     Francisco 

St..   Berkeley. 
Architect — A.    Haas. 
Contractor — Thos.  A    Cuthberlson.   1766 

12th   Ave.,   San    Francisco.  $5350 

NOTE: — Recorded    contract    reported 
Oct.   1".  1921.  No.   3490. 

BUNGALOW 

(3.S23)      RK'ARDO       AVE.,        Piedmont. 

One-story  bungalow  and  garage, 
owner— <".   F.  Ford. 
Architect — None. 
Contractor — L.    L.    Lura.x.    555    59th    St.. 

Oakland.  $3000 

ALTERATIONS 

(3524)      NO.      1519      ALCATRAZ      AVE.. 

Berkeley.      Alterations. 
Owner — Mr.«.   H.    Lekeno.    Premises, 
Arxjhlteci— None, 
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Contractor — J.    R.    Hale,    18 
St.,  Kerkeley. 
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Saturday,   October   16, 


f 

■  i 


Harmon 
1800 


ALTERATION'S 

(35:!5)      NO.    1928    HOME   ST.,   Berkeley. 

Alter  dwelling  into  apartments. 
Owner — Miss   Moore.   Premises. 
Architect — None. 
Contractor   --  BL  T.   I^eiter  &  Son.   36U1 

"West  St.,  Berkeley.  $2,500 


DWELLING 

(3526)  B  OXFORD  250  N  Cedar,  Ber- 
keley.    Two-story  B-room  dwelling 

Owner — ]"".  L.  Crane,  2695  Cedar  St., 
Berkeley. 

Architect — None. 

E>ay's   work.  $400(1 


nWKLLlNG 

(3527)      .\0.     1743     SAN     PEDRO    AVE., 

Herkiley.      One-.story   5-room   dwlg. 
Owner — (  linton    R.    Morse.    Elks'    Club, 

Berkeley. 
,\rchitect — None. 
Contractor  —  Harry      W.      Hind.      2012 

Chan:iing   Way,    Berkeley.  $4000 


Ala- 


ALTERATIONS 

(3528)      NO.    1416      BROADWAY, 

meda.      Alterations. 
Owner — Mrs.    Geo,    D.    Waggner,    Prem. 
.Architect — None. 
Contractor  —  E.       A,       Randlett.       1534 

Chestnut    St.,   Alameda.  J2500 


DWELLING 

,3529)  NO.  3271  CENTRAL  AVE.,  Ala- 
meda.     One-story    3-room  dwelling. 

Owner — .Mrs.  F.  Hill,  3269  Central  Ave., 
Alameda. 

Architect — None. 

Contractor— J.  T.  Cowart,  3275  Central 
Ave.,   Alameda.  $1850 


DWELLINGS 

(3530)  NO.  1800-4-8  PEARL  ST.,  Ala- 
meda. Three  one-story  5-rooni 
dwellings. 

Owner — H.  B.  Mott, 

Architect — None. 

Contractor — R.  C.  Hillen,  5364  Trask 
St.,   Oakland.  $3338.50   each 

DWELLING 


(3531)      NO.   1033  PEARL  ST.,  Alameda. 

One-story  5-room  dwelling. 
Owner — (Teo.    H.      Noble,       2205      Santa 

Clara  Ave.,  Alameda, 
Architect- -None. 
Day's    wo.  k.  $3500 


DWELLING 

(3532)  NO.  470  LINCOLN  AVE.,  Ala- 
meda.     One-story   4-room   dwelling. 

Owner — J.   B.   Reite,    1561    5th    St.,    Ala.. 

Architect-  -None. 

Contracto  — O.  C.  Reite,  3276 V4  Briggs 
Ave.,  .Mameda.  $3000 


ADD^rIo^.• 

(3533)  NO.  2110  LINCOLN  AVE.,  Ala- 
meda.    Addition. 

Owner — J.   A.  Morris,   Premises. 

Architect — None. 

Contractor — Leo  F.  Kochendorfer,  2204 
Lincoln     Ave.,    Alameda.  $!)00 


ALTERATIONS 

(3534)      NO.    1547      ST.    CHARLES      ST., 

Alanifda.     Alterations. 
Owner — 11.   S.    Godfrey,   Premise.'. 
Architect — None. 
Contractor — H.  Lockwood,  717V4   Haight 

Ave.,  Alameda.  $800 


DWELLING 

(3535)  NO.  1408  S.\N  .lOSE  AVE..  Ala- 
meda.     One-story   6-room   dwelling 

Owner — Hally  &  Co.,  2315  Santa  riara 
Ave.,  Alameda. 

Architect — None. 

Day's    work.  $350<^ 


DWELLING 

(3536)      NO.  880  W.VLNUT  ST.,  Alameda, 

One-siory  5. room  dweliins, 
Owner — Geo.   A,   Ad(}|Son,  SI^O    !!2nil   St., 

Oakland, 
Ar(?hltect — None. 


Contractor — H.    C.    Knight,    2265    Powell 
Blvd.,  Alameda,  $4300 


DWELLING 

(3537)      NO.    2624      WASHINGTO.N'      ST., 

Alameda.     One-story   5-room   dwlg. 
Owner — G.   H.   Noble,   2205   Santa   Clara 

.\ve.,  Alameda, 
Architect — None, 
Day's   work.  $3500 


Oak- 


ADDITION 

(3538)       CAL.     COTTON     MILLS, 

land.      Addition. 
Owner — Cal.   Cotton   Mills,   23rd   Ave.    & 

Kennedy,    Oakland. 
Architect — None. 
Day's  work.  $400 


DWELLING 

(3539)        N.     CALIFORNIA     ST.     166     E. 

Maple.     IVi -story  5-room   dwelling. 
Owner — L.    Zwaal,    3076    California    St.. 

Oakland. 
Architect — None. 
Day's   work.  $3000 


Addi 


ADDITION 

(3540)       4527    ELLEN,    Oakland. 

tion. 
Owner — F.    H.    Conant,    Premises. 
Architect — None. 
Contractor — Hauri    &    Wierk,    S22    56th 

St.,  Oakland.  $925 


ADDITION 

(3541)       3518    E.     12TH    ST.,    Oakland. 

Addition. 
Owner — N.   Marianno. 
Architect — None. 
Contractor — P.  J.  Torre,  1328  86th  Ave., 

Oakland.  $1500 


DWELLING 

(3542)  W.  EDGEWOOD  AVE.  160  S. 
Hollywood,  Oakland.  One-story  5- 
room    dwelling. 

Owner — Miss  Myrtle  Harmon.  1749  4th 
Ave.,   Oakland. 

Architect — W.  R.  Yelland,  Perry  Bldg.. 
Oakland. 

Contractor — A.  T.  Hendricks,  47  Fair- 
view    Ave..    Piedmont.  $4330 


.\DDITION 

(3543)  625  ELDORADO  AVE.,  Oak- 
land.     Addition. 

Owner — .N'.    H.    Spaulding. 

Architect — None. 

Contractor — H.  A.  Reiman,  731  Market 
St.,   Oakland.  $450 


DWELLING 

(3544)      W.    46TH   AVE.    77    S.    Melrose 

Ave..    Oakland.      One-story    5-rooin 

dwelling. 
Owner— Walters   &    Hill,    1600  High   St., 

Oakland. 
Architect — None. 
Day's   work.  $3000 


DWELLING 

(3545)  N.  44TH  ST.,  600  W.  Telegraph, 
Oakland.  One-Story  5-room  dwell- 
ing. 

Owner — D.  Ferero,  2947  West  St.,  Oak- 
land. 

Architect — None. 

Contractor— H.  Malley,  2947  West  St,. 
Oakland.  $5000 


DWELLING 

(3546)       S.     FOOTHILL    BLVD.    260    W. 

Fairfax,     Oakland.       One-story     6- 

room  dwelling. 
Owner — .loe     Paners,    E.    38th    St.     and 

Everett   Ave.,  Oakland. 
Architect — None. 
Contractor — C.    F.     Lodge,     5494     Bond 

St.,    Oakland.  $3700 


DWELLING 

(3547)  SW  COR.  F'RUITVALE  AND 
Whittle.  Oakland.  One-story  three- 
room  dwelling. 

Owner — Marie  Schumann,  3764  Fruit- 
vale  Ave.,  Oakland. 

Architect — None. 

Contractor — H.  D.|  Sherninn,  1037  X'ista 
pt.,  OaKland,  *1800 


GARAGE 

(3548)      1493  HARRISON  ST.  One-alj 

concrete   garage. 
Owner — Cross  Investment  Co. 
Architect — None. 
Contractor — H.    J.    Christensen,    Peiv 

al   Bldg.,   Oakland,  $30  i( 


ADDITION 

(3549)      2333    HARRISON   BLVD..  C; 

land.     Addition   to  church. 
Owner — Seventh  Church  of  Christ,   \ 

entist. 
Architect — Chas.     W.     McCall,     Cenl 

Bank   Bldg.,   Oakland. 
Contractor — H.  C.  Andreson,  1229  T:| 

St.,    Alameda.  $; 


DWELLING 

(3550)      S.    HOPKINS    ST.    100    W.  \ 

son,     Oakland.     One-story     4-r' 

dwelling. 
Owner — G.    A.    and    L.    C.    Webb,    : 

Davis  St.,   Oakland. 
A  rchitect — None. 
Contractor — Jos.      Flittner.      1700     : 

Ave.,  Oakland.  $: 


APARTMENTS 

(3551)      N.    LAKE    PARK    AVE.    75  , 

Rand      Ave.,    Oakland.        Two-s  ■; 

16-room  apartments. 
Owner — A.    W.    Kiel,    239     E.    16th  ,. 

Oakland.  i 

Architect — W.      E.      Schirmer,     ThJii 

Bldg,,   Oakland. 
Contractor — Alfred  Peterson,  3918  li 

wood  Ave.,  Oakland.  $16  I 


DWELLING 

(3552)       N,    MANDANA    BLVD.  SOOS 

Calmar,     Oakland,       One-story  ; 

room  dwelling.  j 

Owner — P.    E.    Woodburn.    3965  Grij' 

wood  Ave,,  Oakland, 

Architect — None.  ! 

Day's   work.  $  ;( 


DWELLING 

(3553)       N.    NEY    -WE.    250    E.     Pal  I 

Ave.,    Oakland.      One-story    4-r  r 

dwelling. 
Owner — Kathrine    Curtis.    7808    Hill  i 

St.,  Oakland. 
Architect — None.  I 

Contractor — C.    A.    Curtis,    7808    Hill  i 

St„    Oakland.  $:  ( 


DWELLING 

(3554)  E.  34TH  AVE.  150  N.  Pax  i 
Oakland.  One-story  4-room  dw 
ing. 

Owner — J.   E.   Fennacy,    2524   34th  A- 

Oakland. 
Architect — None. 
Day's  work.  $  ' 

ADDITION  I' 

(3555)  2024  27TH  AVE.,  Oakland,  t 
dition. 

Owner — W,    A.    Zimmerman. 
Architect — None.  ; 

Day's  work.  ■" 


DWELLING 

(3556)       W.    VICKSBURG    100    S.    :' 

Ave..    Oakland.      One-story   5-r  i 

dwelling. 
Owner — J.    Bloodworth,    5005    Cong  ■ 

Ave..   Oakland. 
Architect — None. 
Day's   "work.  $"'' 


DWELLING 

(3557)       E.    WOODLAND    AVE.    163^ 

Kempton  Ave.,  Oakland.     One-s  '! 

.')-room  dwelling. 
Owner — Geo.      G,     MacKinnon,     Ea; ' 

Bldg.,  Oakland, 
.\rchitect^None. 
Contractor — C.    T.    Roscrane,    859    : 

St..    Oakland,  ?• ' 


DWELLING 

(3558)       W,    WE.CTT    ST.    ( 
Oakland,     One-story 


N,   47th  ■■ 
-room  dvfl' 


Owner— E.    R,    SpiHh,    Syndicate   Bl 
Oakland. 


urday.  October   15,    1921 
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iltect — None. 

tractor — J.    E.    Spraptic.    152D    Alio. 

St.,  Oakland.  »280n 


UF.rOKDKU 

BLUNG 

9)        N.     MAXWELL     ST.      160      E. 

Brookdale.     being     Maxwell     Park 

Oakland.     One-.story  dwelling:. 

er— William  Souza.   1929   47th  Ave  . 

Oakland. 

litect — F.  H.  Slocombe.  1st  Savings 

Bank  Bldg..   Oakland. 

tractor — A.      Frederick      Anderson, 

4332   Leach    Ave..   Oakland. 

d  Oct.   13,  '21.     Dated  Oct.  11,  '21. 

t  day  each  month 75% 

impleted   and   accepted 85% 

9ual     35     days        Balance 

TOTAL  COST,    $5980 
i,  sureties,    forfeit,   none;   limit.    90 
I.     nans  and   specifications  filed. 
JTE: — Permit    also    applied    for    to- 


COMPLETION  NOTICES 


AL.t^MED.V     COUNTY 


>rded  Accepted 

jrded  Accepted 

13.  1921— LOT  7  BLK  14.  Map 
ike.side  Sbdvn  Adams  Point 
ity.      K   K   and   Ethelza  M   Henra- 

m  to   whom    it  may  concern 

Oct.   11.   I9:;i 

13,  1921 — LOT  2  BLK  4  Map 
aremont,   Berkeley.     May   W  Mc- 

lUln    to    Koy    O    Long    Co 

Sept.    26,    19L'l 

11.  1921 — LOT  33  Map  Oakland 
•ospect  Homestead.  Okd.  Emma 
Land  tn  whom  it  may  concern.. 
Sept.    20,    1921 

11.  1921 — W  25  LOT  14  and  E  62 
)t  13  Kesljdvn  Lois  18  to  27  in- 
J8lv>-.  Map  Crocker  Tract,  Pled- 
ont  Regula  Hoffman  to  L  L 
icas Oct.    11,   1921 

II.  1921 — LOT  15  BLK  10,  Xorth- 
ae.  Berkeley.  O  E  Heino  to 
Horn   it    may  concern.  .  .Oct.   10,   1921 

11.  1921— LOT  11  BLK  -SV  Map 
i8t  I'iedmont  Heights.  Oakland. 
»uis  W  Roth  to  whom  it  may 
ncern    Sept.    1,    1921 

10.  1921 — W  BROADWAY  AND 
illeg.-  Ave  126x88.  Oakland.  As- 
claied  Oil  Co  to  Alfred  H  Vogt 
Oct.    3,    l^l^ 

11.  1 931 — LOT  26  and  SE  M  Lot 
i.dvn  Lots  22.  23.  24  Map 
ifl  Tract.  Oakland.  Geo  K 
.  V    Sr   to   whom    it  may  con- 

, Oct.    8.    1921 

8,  1921— S  PRINCE  ST  320  E 
lUege    Ave    thence    along    Prince 

54.78  S  110,  Berkeley.  Juliette 
.    Savage    to    George    W.    Nunes, 

lameda   .'Aug.  6,  1921 

8,  1921—1538  EVERETT  AVE, 
tkland.  F.  M.  Nlles  to  whom  it 
ay  concern    Oct.   8,  1921 

16.  1921— S  BIRCH  bet.  92nd  and 
tb  Aves.  Oakland.     F  W  Stephens 

Antone  Andersen Oct.  5.   1921 


LIENS  FILED 
ai...\me:da    county 

srded  Amoant 

13.  1921 — PTN  BLK  7.  Patter- 
in  Ranch,  Brooklyn  Tp.     M  G  and 

J  McGrlllin  (Fruitvale  Electric 
y)  vs  Gus  Steffens,  James  J  and 
ira   M    Pollard $285.94 

13.  1921 — S  FOOTHILL  BLVD 
10  yards  K  Inez  Road.  100x200, 
— .  Chas  1!  Daniels  vs  .Toseph 
:id    Alice    Miller     $216. SO 

11.  1921— PTN  BLK  7,  Patterson 
anch.  A  T  Smith  vs  G  Steffens, 
imes  J  and  EfTa  M  Pollard.  .»774. 30 


RELEASE  OF  LIENS 


AL,AMED.\     COUNTY 


Recorded  Amount 

Oct.  7.  1921 — LOT  5  HLK  -X"  Map 
Toler  Heights.  Oakland.  Geo  W 
Purbeck  to  riifford  L  and  Leslie 
.May     H.Will      f21 


Notice  of  Non-Besponsibility 


ALAMEDA    COUNTY 


Oct.  10,  1921— SW  TWELFTH  .\ND 
Broadway.  Oakland.  Levy  Estate 
*-0  as  to  improvements  on  property 

Oct.  6,  1921 — POINT  OPP.  AND  AT 
right  angles  to  Engineer  Station 
1072  plus  57  SE  576.3  SW  25.3  NW 
228.65  NW  392.3  .NE  28.6.  South- 
ern Pacific  Co.  as  to  improvements 
on     property 


HOMESTEADS 


ALAMEDA     COUNTY. 


t^ot.  13.  1921 — PTN  LOT  1  BLK  K 
Map  Vernon  Park.  Oakland.  A  S 
Behm     $6000 

O.'t.  11,  1921 — W  41  LOT  20  BLK  C 
Map  Property  Berkeley  Homestead 
Ass'n..  Berkeley.  Oretchen  B 
Kelly    (wf    Edgar    Albert) $5000 

Oct.  10,  1921 — LOTS  14  AND  15  BLK 
24,  Map  Warner  Traci,  Oakland. 
Mary   L   Hasley    (wf   Henry )...  .$2500 

Oct.  11,  1921 — LOT  5  BLK  "A"  Map 
Valley  View  Tract,  Okd.  Lillian 
Clark  Owens   (wf  William) $3000 

Oct.  8.  1921— NE  E-30TH  ST  128  NW 
21st  Ave  NW  122  NE  221-6,  Oak- 
land. Sophie  II.  Johnson,  wife 
Ben     O $15,000 

Oct.  8,  1921 — N  PACIFIC  AVE  450  E 
Chestnut  St  E  50  N  150,  .\lameda. 
Gusta    Nelson,    wife    of   John ...  $5,000 

Oct.  6.  1921 — W  FORTV-SIXTH  AVE 
684  N  E-14th  N  35xW  115.  Oakland. 
Nils  Anderson    $4000 

Oct.  6.  1921 — W  McGEE  AVE  60 
N  Delaware  W  85xN  40.  Berkeley. 
Aida  M  Fulford  (wf  Thomas 
I!)       $5000 


BUILDING  CONTRACTS 


SACRAMBNTO    COUNTT 


WAREHOI^SE 

1222    2ND   ST.,   Sacramento.      One-story 
warehouse. 

Owner — Crane    Co..    1st    and    "M"    Sis.. 
Sacramento. 

A  rch  i  tect — Non  e. 

Contractor — Geo.    D.    Hudnutt.    Califor- 
nia  Fruit    Bldg..    Sacramento. 

$11,000 


REPAIRS 

2115   "T"   St.,   Sacr.imento.     Repairs. 

Owner — Pearl    T.    Jones,    1816    "L"    St.. 

Sacramento. 
.Architect — None. 
Contractor — Simmons  &  Chase.       $6000 


BRICK  ADDITION 

2719  SACRAMENTO  BLVD..  Sacra- 
mento.    Brick  addition. 

Owner — P.  P.  Dldeo.  3420  2nd  Ave., 
Sacramento. 

A  rchltect — None. 

r'ontractor — L.  F  Gould.  600  Ventura 
Way,    Sacramento.  $6700 

RESIDENCE 

NO.  2726  J  ST..  Sacramento.  Two- 
story  frame   residence. 

Owner — Paul  Fletcher.  2804  I  St..  Sac- 
ramento. 

.\  rchltect — None. 

Contractor — Betz  &  Mabrey.  324  Ochs- 
ner    Bldg.,    Sacramento.  $15,576 

CHURCH 

SACRAMENTO.      Brick    church. 


uwnri  — Greek  Community  of  Sacra- 
mento  and    vicinity. 

Aribiieci — Geo.  >..  Scllon  &  Co..  Mitau 
Bldg..    Sacramento. 

C'intractor — Jas.  L.  McLaughlin,  251 
Kearny   St.,   San    Francisco.    $12,300 

Filed   Ocl.    4,   '21.      Dated   Sept.    28.   •21.  ' 

DWELLING 

NO.  1 11,1  FORTY-SECOND  ST.,  Sac- 
rain.nto.  One-story  5-room  frame 
dwei.ing. 

Owner — J.  A.  Sowell,  1519  17th  St..  Sac- 
ramento. 

Architect — None. 

Contractor  —  Birdsall  &  O'Brien.  221S 
13th  St..  Sacramento.  $50«n 


DWELLING 

.VO.    1300    FORTIETH    ST..    Sacramento. 

Two-story    5-room    frame    ilweJiing 
Ov.air — r:imer    F.    Leavltt.    1223    F    St., 

Sacramento. 
Architect — None. 
Contractor — A.  L.  Johnson,  2605  Portola 

Way,    Sacramento.  $6113 


BUILDING 

PARKER  AVE..  Sacramenlo.  Two- 
story  brick  building. 

Owner— .•\.   W.  Clifton. 

.•\ic  ill  tect — None. 

Contractor — Betrz  &  Mabrey.  Oehsner 
Hidg.,   Sacramento.  $ 

Filed  Ocl.    1.  '21.     Dated  Sept.  21,  '21. 


DWELLI.NGS 

NO.  2984  TWENTY-FOURTH  ST..  318 
Twenty-fifth  St..  416  Twenty- 
fourth  St..  and  1900  Thirteenth  St., 
Sacramento.  Four  one-story  live- 
room   dwellings. 

Owner — Chas.  E.  Wright,  817  J  St., 
Sat;ramento. 

Architect — Noie. 

Day'.s   work.  $2500  each 


BUILDING     CONTRACTS 


FRESNO    COUNTY 


UWKLLl.NG 

NO.    3707    HUNTINGTON   AVE.,    Fresno. 

Dwelling. 
Owner — E.   M.   Prescott.   3343   KerckholT 

St..   Fresno. 
Architect — None. 
Contractor — Shorb    &     Meads,     627     Mc- 

Kinley  Ave..   Fresno.  $13,000 


DWELLING 

NO.     1235    SAN    PABLO    AVE..    Fresno. 

Dwelling. 
Owner — Jeo.    A.    Robbins.    1420    Engle- 

wood.  Fresno. 
.\rchitect — None. 
Day's   work.  $5000 


DWELLINGS 

N'O.     2827     AND     3819     ILLINOIS    AVE.. 

Fresno.      Two   frame  dwellings. 
Owner — M.    C.     R.    Nelsen.     1766     L    St.. 

Fresno. 
Architect — None. 
Day's  work.  $3500  each 


STORE 

NO.    1814     V..\N       .NESS    AVE..       Fresno. 

Store. 
Owner — 1.  Trelman. 
Architect — None. 
Contractor — M.  C.  R.  Nelson.   1766  L  St.. 

Fresno.  $10,000 

.ALTERATIONS 

GAS  PLANT.  Fresno.  All  work  for  ex- 
tension to  otilce.  meter  and  booster 
building. 

Owner — Pacific  Gas  &  Electric  Co. 

Architect — None. 

Contractor — R.  P.  Fisher  and  H.  W. 
McNully. 

Filed  Oct.   7.  '21.     Dated  Oct.  1.  '21. 

On   completion    76% 

Usual  35  days 25% 

TOTAL  rO.'?T.   $3497 

Bond,    $1760.         Surety.      Massachusetts 

Bonding  .&    Insurance  Co.     Limit,  none. 

Forfeit,   none.      Plans  and  specitlcationH 

filed. 
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COMPLETION  NOTICES 


PRIiSlVO   COUNTY. 


Recordea  Accepted 
Oct..  8,  ia21 — LOTS  17  AND  18  BLK  4. 
Fresno      Home      Addition.      Fresno. 
J    B    Cregor    to   whom    it    may   con- 
cern  Oct.    8.    1921 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 

Oct.  8,  1921— LOTS  13  AND  14  BLK 
53.  Fresno.  E  D  Rice  vs  Hart  & 
H.art   and   Joe   Olivers $35 

Oct.  6.  1921— LOTS  9  AND  10  BLK  4, 
Grand  Ave  Park  Addition.  Fresno. 
Madrays  Planing  Mill  vs  O  Muri- 
gida.  R  A  Valalaro  and  Ada  E 
Osborne     ?125 

Oct.  6.  1921 — GRAND  AVE  Park 
Addition.  Lots  9  &  10  Elk  4,  Fresno. 
Valley  Lumber  Co  vs  Ad.a  E  Os- 
borne, R  A  Valalaro(  Onofrio  Mur- 
igid.T    and    Avedi.s    Hagropiaii    ....$242 


fompleted    and    accepted 1600 

Usual    35    days 1650 

TOTAL   COST.    $6450 

Bond.   $3225.       Sureties.     John   C.     Mc- 

Combs    and    Glen    C.    McCombs.      Limit. 

forfeit,    none.      Plans  and   specifications 

filed. 

DWELLING 

TENTH    AND   WASHINGTON   STS.,    San 

Jose.     Three-room  dwelling. 
Owner — E.   H.   Parker. 
Architect — None. 
Day's   work.  $985 

ALTERATIONS 

NO.  51  N-SIXTH  ST.,  San  Jose.  Al- 
terations. 

Owner — J.    Calice.    Premises. 

Architect — None. 

Contractor — W.  J.  Moore.  75  Duane  .St.. 
San    Jose.  $1000 


ADDITION  : 

NO.    731    N-T\VE;LPTH      f-T..      San   Jose,  i 
Addition.  i 

Owner — Pietro  Schifano.  i 

Architect — None. 
Contractor — G.   Leone.  $500 


COMPLETION  NOTICES 


SAN  HATKO   COUNTY 

Recorded  Aocej 
« 

COMPLETION  NOTICES 


ALTERATIONS 

NO.    179      ORCHARD      ST..    San      Jose. 

Alterations. 
Owner — Leo    Sullivan,    Premises. 
Architect — None. 
Contractor — W.    J.    Moore. 75    Duane    St.. 

San    Jose.  $500 


SANTA  CLARA  COUNTY 

Recorded  Accepted 

Oct.     — .     1921— PALO    ALTO.       W    L 

Holman   to  The  Minton   Co.  Oct.  4,  '21 
t)ct.    5.    1921 — LOT    NO.    29,    Piedmont 
Map    2    being    ptn    of    Section    12    T 
S.    8    S.    R    2,    W.    M.    D.    M..    Santa 
Clara     County.       Gertrude     French 

Scott   to   Anton    M  Jensen 

Sept.     24.     1921 


BUILDING  CONTRACTS 


SANTA  CLARA  COUNTY 


COTTAGE 

LOS    GATOS.      All    work    for    one-story 

frame    cottage,    garage    and    septic 

lank. 
Owner — Leland   H.    Walker.   First  Natl' 

Bank    Bldg..    San    Jose. 
Architect — C.     S.     McKenzie,     Bank     of 

San   .lose   Bldg..  San  Jose. 
Contractor  —  J.     Earle    McCombs.    214 

Hobson   St..  .San  Jose. 
Filed   Oct.   5,   '21.     Dated  Oct.    3.   '21. 

Rafters    up     $1600 

Plastering    coinpleted     1600 


ADDITION 

NO.  162  S-FIRST  ST..  San  Jose.  Addi- 
tion. 

Owner — Melvin.  Roberts  &  Howarth, 
Premises. 

Architect — Binder  &  Curits,  25514  R- 
1st    St.,    San    Jose. 

Contractor — T.  J.  Lannin,  312  S-9th 
St..    San    Jose.  $5400 


COTTAGE 

N-THIRD    ST..    San    Jose.       Four-room 

cottage. 
Owner — J.   Heinlen  Co..  580  N-First   St.. 

San  Jose. 
Architect — None. 
Day's   work.  $1950 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

C'lpacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  OaK  Street 

Bet.  Gough  and  Octavia  San  Francisco 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

ManufaotureH  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  YEON  BUILDING 

San   Francisco.   Cal.  Portland.  Oregon 
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VrmTVntn    CinVmAflTfi  Architect  — .Vono.  'amino    Real     lon    fin    N    line    f.ir- 

SAM  jn*aiTTiH  roUMTV  '-"'■        L    C    P    Wilson    vs      Ausiin 

SAN  JOAOUINCOUNXY  AL.TEKATIONS                                                                  Crten            J492  SH 

^ ,^.  ,  NO.    1048    SOUTH    CENTER    ST..    Stock- 

Vl.Ti:HATXO.\S  Remodel                                                                     ♦ 

■INE    AND   CALIFORNIA    STS..    Slock-  owner  —  Nathan   Sweet        '-.   W-\Vorlh 

ton       Remodel  Owner  —  -Nathan   hweet.      ...    \\-«oiih  hkjhuaY      TIOST.S      EXPLAIXEU    BY 

)wner— Mary    Risso.    2311    -N-Californla  Architect—None"'  KXGINKEU   ALDRICH 

SI..  Stockton.  no«'c.    w/^i-i/                                                   «i-nii                                           

architect— None.  uay  s    worK.         jioim  Highway   tests    now    being   conducted 

Jay's    work.                                                  jmOO  rfPAIRS  ^^'     "*''     •-""'"'"bia     Steel     Company     at 

NO.   321  SOUTH  CK.VTElt  ST.,  Stockton  ;;i'tshurgh.    Cal         were    explained       to 

iESlDENCE  Kepairs  members   of    the    Optomist    Club    ai 

VEST   PINE   ST.,  Stockton.      Residence  owner-,T.    P.    Gilbeau.    Stockton.  ","'""   .    '""'=''!°"  „     '"     "l*",      "•"*',   ,^'- 

and    garage.  Architect— None  Francis,     Sept.     27,    by    Lloyd    Aldrich. 

)wner— J.    W.   Pearce,   633   .V-California  Davs    work                                                   SlOdii  ffirineer   In    charge    of    the    tests.      The 

SI..    Stockton.                                                          "   "              ' ^ talk  was  Illustrated  by  moving  pictures. 

architect- None.  nTTTTTITIffn    PAIOnrDAriTa  Thirteen     different     types     of     liigh- 

)ay"s   work.                                                  »8600  BUIUUIMM    l/UnXA&V±0  way  construction    are   being   tested   out 

_       .        — ;-; ;          ...  -i'    "'^    plant    at    Pittsburgh,    said    Ald- 

VAREHOUSE  S.VX    M.XTIOO    COl  .\T\  rich.      The      unique    feature      of      these 

STOCKTON         CHANNEL,          Stockton.  BUNGALOW  tests,     he    said,     is     the    observation    of 

Warehou.se.  PTN  LOT  7  BLK  r,.   Western  Addition  I'"'     ""''"■"<'     °\    the     slabs    under     load 

.wner-Santa   Fe    Railroad    Co..    Slock-  ,„„„  of  San  Mateo,  San  Mateo.       All  ^^  "'';■'"''    "'    '""'"''■''    """"    ''j'"    '"^^■ 

'"»•  work    for    frame       bungalow      with  J*"f    "",''    never    been    done    before,    he 

Irchitect-None.  basement  and   garage.  declared      and     it     ts    expected     by     this 

"•y-^    ^'"-^                                           «:!"•"""  Owner-Francis  and  Pauline  Robinson.  ""^f."^    •»    ^ain    much    valuable    mfor- 

„,.    „       Architect-James    Keegan.    21    North    E  "'"'""    regarding    the    action    of    roads 

tESHJENCE  yt     gan  Mateo  under  strain. 

JORTH    SAN    JOAQUIN    ST.,    Stockton.  contractor-James  Keegan.  21  North  E            ,    No     HlRrliway     Re«ea«-h 

Residence  and   garage.  v^j     j^^,^  Mateo  Ihere     has     never    been     any     high- 

»wner-Chas.    Finkbohner.    525    E-Fr.-  ^.j,^^   O,;,     „     .^j    '  ^^t^^  ^^t     ^     ..^^  way       research       in     Califronia.-       said 

mont    St.,    Stockton.  Frame  up  and  root  sheathed. ...  J112.5  A'""'^''.     Ihesc  tests  w>  I  answer  many 

Irchitect-None.  I3t  ^^^^  ^,^3,^^  „„ \y^-^  :i"''fV°n''    "'"«„■"    ''°"'''  ,^"^    *'"    """ 

)«y's   work.                                               J8000  comDleted                                                 ll'S  doubtedly  result    in   the  discovery   of  a 

Csual  33  davs 11'5  '^'"^     "'     highway    construction     which 

ITORE   ROOMS  •             TOT  AI "coST '  S 4 ^ mi  *''"    >'"'"''    '"e    heavy    truck    trattio    to 

rAN  BUREN  AND  SOUTH  STS..  Stock-  j^ond,    limit,    forfeit,    none^      I'lan.s    and  ^■^"=';     '"^    '-alifornia     roads    are    sW.- 

ton.     Storerooms.  specifications  tiled  Dected. 

iwner —  Ray      Friedberger,      Yosemite                          '_^ "Adobe  soil,  such  as  prevails  in  many 

Club.  Stockton.  nmVTDT 'CTTrk'M'   Wn'PTr'li'a  "^'■'•''    °^    California,    is     the    eau.se    ot 

irchltect— None.  WU«LrljJ!i  1  lUW    nUXlUJiiS  much    trouble      to    the    road      builders. 

)ay's    work.                                              $3500  When   this  soil  dries  after  heavy   rains 

SAN   MATEO   COUNTY  H    hardens    and    cracks.       It     has    been 

iPARTMENTS  R.«corded  Accented  tound  that  ordinary  cement  roads 
SOUTH  EL  DOItADO  ST..  Stockton.  Oct  8  1°21— LOT  "E  '  of  Ptn  Map  '^"'"  °"  ""'*  ®°''  <=''^ck  and  crumble. 
Apartments.  S^lby  Tract.  Atherton.  Wm  G  "  'f  '"^  ""^.^  «>:''.^  of  road  that  will 
•wner-S.  Dal  Porta.  41»  S-El  Dorado  oesting  to  Charles  Pedersen "^''^'  "'*'^«'  difficulties  that  we  are  con- 
st.. Stockton.  Qgf  Y  j(,.,j  ducting  our  tests. 
LTChitect— None.  Oct.' 'i.' 'mi— LOT  T  BLK  7,  Central'  ..«  °',"TrK  '^''T  '^T"' 
)ays   work.                                               17500  Addition.    San     Mateo.       LenoraE  Several   of   the  roads  under   test  are 

i«-«inB.xT,-Tr       Bale  to  J  E  Bale Oct.  6.   1921  of   the   reinforced   concrete     ype.      Steel 

tEblDENCE                                                               „        -     ,„,, „  r.niiMTv  poAn   ivn  ''"^^   '""*    ®^'    '"    '^e   concrete    to    make 

10.   649    EAST   SOUTH      ST..      Stockton.  Peninsula   Ave     SarMar;o(PenVn-  the  surface  more  flexible  and  lasting. 

Residence.  ^^1          ^^^        School)         San     Mateo  entire      cost    of      these      experl- 

*^"ir~«,-    I';    ■'^"^'"'^'    ^■*^    ^V-Acacla  -^^^^^^    District       to    Frederick      W  ments  is   being   borne   by   the   Columbia 

St..   Stockton.  g^    o^   ^^ S^         ,5     jg,,  Steel    Company,   and   much    of   the    ma- 

irchitect — None.                                                                         ^ 2_  chinery    and    equipment    has    been    do- 

)ay's  work.                                                $1600  T  TVIffa  OTT  vn  nated    by    firms    desirous    of    perfecting 

XiUiTIO  JTUiCLI  their  product." 

lOTEL.    ETC.  « 

OUTH        CENTER         ST.,         Stockton.  SAN   MATEO   COUNTY 

Office   and   hotel   building.  Every    month    over    one    billion    two 

>wner— Josiah    C.    Caine.    27    .S-El    Do-  S*?*'^     ,.,.,,      v.^     ,,„n    ,^t     ,..V;^°J^°  hundred   million      telephone     calls     are 

rado  St.,  Stockton.  0<='     ^}-    l^-l-'^O-    ^l^^    ^V-^.'Y^i?  mad,-  in   the  United  States. 

Keal.   Burling-ame.      <.  om    \\     side   El 


LIBERTY 


WALL  BOARD 

HANUPACTURIO    BY 

KEY- HOLD  PLASItRUTH  COMPANY 


C 


A      Fibercl 
Board     that     will 
w«rp   or   buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEICtHT  —  14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1   2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 


! 
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Circular  Steel  Windows-Cheaper  than  Wood 


Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 


San  Francisco,  California 


HarB^n  (Eonstrurttan  Erports 

Issued  every  lousiness  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
SOO   MISSIOIV    STRKET  SAN    FR.\lVCISCO,   C.VI... 


Reinhaft  Lumber  and  Planing  Mill  Company 

GENKHAl.   LUMBER  YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
cral    Mill    and    Cabinet    Work,    Stock    Doors,    Sash 
and    Mouldings 


Frar 


:Market   1057 


SAN    PRAXCISCO 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 


734-T44  Bush  St. 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exchange 


Just    FLUSH    it    on! 
lAPIPOilTH 

^■^iMMB     TRAOe    MARK      ^^^"^^ 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.    SOMIMEBORM  SOINS,  Inc. 


355  Pacific  Electric  Building,  Los  Angeles 


77  O'Farrell  Street,  San  Francisco 


l.l    Cents     Per    Copy 


Phone    Donsliis    2372 


I'ublication    Office 
noo      Mission      Street 


A.\    FRAXITSrO.     (   AL..     OCTOBER    22,     11121  rubli.hed   Every  Sati.rday 

Xwenty-flrst    Year*    >o.    4.* 


Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 
Are  Not 

Necessary 


A  One  Piece 

Wall  Can 

Be  Obtained 


WRITE  FOR  INFOU>l  ATIO.N 


Schumacher  Wall  Board  Co. 

Warehouse:  115  lownsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield   17 

FOR  SALE  BY  ALL    LI  MIIKK    DEALERS 
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Ornamental  and  Miscellaneous  Iron  Work 
Steel  Sash    ::    Wire  Work 

Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 
San  Francisco 


Phones 


Mariiet  730 
Market  731 
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Builders'  Exchange  Meeting 

An  informal  meeting  of  the  San 
'rancisco  Builders'  Exchange  was 
leld  on  October  19ih.  A  very  inter- 
sting  talk  was  given  by  Mr.  Charle-s 
V.  Gorapertz.  the  president,  telling  the 
nembers  of  the  progress  the  Exchange 
,nd  Central  Council  has  made  during 
he  last  six  months  and  the  increase  in 
oeml'-rship  ot  the  Exchange  to  ;i60 
nembers,  which  speaks  well  for  its 
ifflcers. 

It  was  voted  to  appoint  a  committee 
0  arrange  for  the  annual  banquet  of 
he  Exchange,  which  will  take  place 
n  the  near  future. 

The  establishment  of  a  school  for 
pprentices  was  also  discussed.  Talk.s 
rere  made  by  William  George  of  the 
lenry  Cowell  Lime  &  Cement  Com- 
lany;  \Villiam  Hague,  Secretary  of 
he  Oakland  Builders'  Exchange,  ami 
I.  Cleghorne  of  the  Edward  L.  Soule 
!ompany. 


B\RS     FOR    CONCRETE 
REIXFORCE.ME.\T 


The  suggestion  has  been  made  moi 
han  once  that  steel  bars  used  for  ;• 
einforcemcnt  of  concrete  ought  to  1 
•leaned  of  surface  rust  before  bein 
I'.srti^  In  position.  Experience  '■■. 
-'  over  periods  ranging"  up  ' 
l-i  of  years,  however,  .'^huii 
Vf.ly  that  steel  or  iron  bars  i 
,.■.-  .;.-d  indeflnitt-ly  when  embed-i* 
n  either  Porlland  cement  or  lime  '■ 
nent  of  good  quality.  A  thin  fl'ni  ■ 
■u«t  on  the  surface  of  a  bar  when  ii 
lerted  is  speedily  ab:?orbed  by  chemir. 
combination  with  constituents  of  il 
:em.nt,  and  the  process  of  corrosi- 
ippears  to  be  deflnilely  arrestoil 
las  been  found.  In  fact,  that  slift' 
usted  bars  embedded  in  concrete  f 
•everal  years  come  out  riult---  d.  \ 
vben  opened  up.  while  bars  whicli  li 
•een  carefully  cleaned  before  ins.  i  ' 
ame  out  afti-r  an   tsjual   period   witli 


61,000  Miles  of  Road  in  California; 

Public  Roads  Bureau  Compiles  Data 


There  are  approximately  Sl.OOu 
miles  of  dedicated  roads  of  all  kinds 
in  California  and  of  this  mileage  97r 
or  5.500  are  in  the  State  highway  sys- 
tem. The  maintenance  of  this  tre- 
mendous State  system  is  a  constantly 
growing  problem  as  the  mileage  of 
improved  highways  increases.  At  pres- 
ent over  3:;00  miles  are  constructed 
and  under  maintenance,  but  the  traf- 
fic is  doubling  every  thirty  months, 
without  any  proportionate  increase  in 
funds  for  maintenance.  The  road  prob- 
lem is  fast  becoming  of  first  import- 
ance among  governmental  activities, 
and  it  requires  no  stretch  of  the  im- 
agination to  visualize  the  entire  nation 
fretted  with  improved  and  semi-per- 
manent  highways. 

Realizing  the  importance  of  the  sub- 
ject, the  Federal  Bureau  of  Public 
Roads,  which  recently  made  a  survey 
of  the  California  State  system  show- 
ing our  present  State  paved  roads 
earning  us  $20,000,000  per  year,  is  un- 
dertaking a  project  of  ascertaining  the 
total  mileage  of  rural  and  urban  high- 
ways in  the  United  States,  the  char- 
acter and  extent  of  their  improvement 
and  the  origin  and  disbursement  of 
funds  for  their  improvement  and  main- 
tenance. In  speaking  of  the  project, 
the    Federal    bureau    says; 

"The  need  for  such  a  survey  is  most 
urgent.  The  whole  matter  of  Federal 
co-operation  in  road  construction  is 
now  under  consideration  in  Congress 
While  there  are  a  number  of  conflict- 
ing opinions  as  to  the  methods  which 
should  be  adopted  by  the  Government, 
it  is  practically  certain  that  future 
Federal  participation  will  be  limited  to 
a  small  percentage  of  the  roads  of  the 
country.  To  provide  a  basis  for  future 
action  by  the  Government  it  is  im- 
perative that  an  accurate  picture  of 
the  present  highway  situation  be  ob- 
tained both  with  respect  to  the  whole 
field  to  be  covered  and  a!so  as  to  the 
part  of  the  work  that  has  already 
been   done. 

"From    the    standpoint    of   the  States 


and  local  communities  themselvi-s.  it 
is  highly  desirable  to  collect  for  pur- 
pos-.s  of  reference,  information  as  to 
the  methods  of  administration  and 
financing  employed  by  every  commu- 
nity. The  States  have  set  out  to  build 
extensive  State  road  systems;  counties 
and  local  communities  are  voting 
larse  amounts  of  bonds  and  taxing 
themselves  to  the  limit  in  order  to 
raise  funds  for  the  betterment  of  their 
roads.  In  the  main,  each  State  and 
each  community  is  proceeding  to  the 
solution  of  its  own  local  problems 
with  no  conception  of  what  the  other 
is  doing.  Every  State  and  every  com- 
munity will  gain  by  a  better  knowl- 
edge of  what  is  being  done  elsewhere, 
particularly  in  respect  to  methods  of 
administration  and  financing.  Common 
council  is  a  wonderful  solvent  of  dilH- 
eultifs.  and  the  survey  which  is  being 
undertaken  will  serve  as  the  means 
for  an  interchange  of  ideas  which 
should  be  most  beneficial  to  every 
community  and  to  the  Xation  as  a 
whole. 

"The  Bureau  believes  that,  with  the 
total  annual  road  and  street  expendi- 
tures rapidly  approaching  the  billion- 
iloUar  mark,  it  is  time  that  the  Nation 
made  a  careful  survey  of  the  entire 
field  of  public  highway  activities  in 
order  that  it  may  have  at  least  as 
much  accurate  Information  in  regard 
lo  the  essential  features  of  our  high- 
way work  as  a  private  organization 
would  hold  absolutely  indispensable  in 
the  interest  of  common  sense,  effl- 
eienc.v,  and  economy.  The  present 
plans  provide  not  only  for  securing 
these  data  for  this  year,  but  look  for- 
ward to  keeping  this  information  up 
to  date," 

The  Bureau  of  Public  Roads  has  13 
Federal  district  offices  which  exercise 
control  over  Federal-aid  projects 
throughout  the  Nation.  It  is  proposed 
to  make  these  offices  the  centers  for 
i_-aihering  the  data  from  the  States 
comprising   each    district. 


film  of  rust  on  the  surface.  Therefore, 
the  cleaning  of  bars  does  not  preseiit 
an  acceptable  alternative,  and  it  is 
fairly  certain  that  no  paint  or  anti- 
rust  preparation  would  be  perfectly 
impermeable  or  permanently  durable, 
while  the  adoption  of  galvanized  metal 
would  he  olijoctionable  for  the  same 
and  other  reasons. — The  Times  Engi- 
neering Supplement  (London).  .Novem- 
ber.  1920. 


SAFF.TY       rOIJE    FOR      lOIIPRESSEI) 
.VIR    MACHINERY 


tional  committee  composed  of  represen- 
tatives designated  by  the  various 
bcriies    interested. 

Tliis  work  is  being  undertaken  as 
part  of  a  comprehensive  program  of 
safety  codes  in  process  of  formulation 
under  the  auspices  and  rules  of  pro- 
cedure ot  the  American  Engineering 
Standards  Committee.  The  American 
Society  ot  Safety  Engineers  was  ap- 
pointed sponsor  for  the  Code  for  Com- 
pressed Air  Machinery  on  the  recom- 
mendation of  the  National  Safely  Code 
commit'ee. 


The  American  Society  of  Safety  En- 
gineers has  been  designated  as  sponsor 
for  a  Safely  Code  for  Compressed  .Vi- 
Machinery  by  the  American  Engineer- 
Ing  Standard.^  Committee.  The  code  wi.l 
include  rule."!  for  the  ons'ruction  a.i.l 
use  of  compressors,  lank.'f.  pipe  line.-, 
and  the  utilization  apparatus  where 
compressed  air  Is  the  active  agent.  In 
accordance  with  the  usual  procedure, 
the  code   will    be    tormulat'd   by  n   src- 


There  arc  17.»75  pieces  of  gold  in 
the  dolphins  of  the  castle  built  iiy 
ifhoguii  icyasu  at  Nagoya  in  IBln. 


\ehiculnr  tralllc  on  highways  l:i 
France  keeps  to  the  right,  while  rail- 
way tralllc  keeps  to  the  left. 


.More  mahogany  is  used  in  the  Unl'.'.l 
States  than  In  all  other  countries  ul 
the   world   combined. 
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A.  B.  McWhorter  has  been  elected 
president  of  the  Building  Material 
Dealers'  Association  of  Fresno,  replac- 
ing Clarence  Foin,  the  retiring  execu- 
tive. Other  officers  are:  C.  C.  Court- 
■\vrighi.  vice-president;  L.  J.  Allen,  sec- 
retary-treasurer; Clarence  Foin,  S.  Ij. 
Piatt  and  V.  Prince  Brown,  directors. 
The  annual  meeting  of  the  association 
Avill  be   held  Monday,   November   14. 


The  American  Engineering  Stand- 
ards Committee  announces  a  confer- 
ence on  railroad  cross  ties  and  switch 
ties  will  be  held  October  25  in  the  At- 
lantic Building.  Washington,  D.  C.  The 
purpose  of  the  conference  is  to  decide 
(1)  whether  the  unification  of  specifi- 
cations for  railroad  cross  ties  and 
switch  ties  shall  be  undertaken,  (2)  if 
so,  what  the  scope  of  the  work  shall 
be,  (3)  how  the  work  shall  be  organ- 
ized. The  conference  was  called  at  the 
request  of  the  American  Railway  En- 
gineering Association  and  the  Forest 
Service  of  the  U.  S.  Department  of  Ag- 
riculture. 


Suit  for  $50,000  damages  has  b;en 
filed  in  the  Superior  Court  by  John  A. 
llurphy  against  the  Red  River  Lum- 
ber Company,  owners  of  a  theatre  at 
.Susanvillc.  Murphy  says  he  was  mak- 
ing $500  a  month  as  a  traveling  sales- 
man until  October  14,  1920,  when  he 
fell  through  a  trap  door  in  the  stage 
of  the  theatre,  to  a  cement  floor  fifteen 
feet  below.  He  says  he  was  perma- 
nentl.v   crippled. 


George  M.  Dodge  has  been  appointed 
Marin  County  Surveyor,  to  fill  the  va- 
cancy caused  through  the  resignation 
of   Charles   Richardson. 


Three  commissioners  have  been  se- 
lected by  the  Butte  County  Supervisors 
to  re-assess  lands  in  Reclamation  Dis- 
trict No.  833,  Gridley,  to  raise  $1,000,- 
noO  tor  a  drainage  system  and  com- 
plete other  improvements.  B.  A.  Et- 
cheverry.  expert  to  the  State  Recla- 
mation Board;  W.  E.  Jl,  Beardsley, 
Sacramento,  and  E.  W.  Stanton.  Live 
Oak,  have  been   chosen. 


Duncanson-Harrelson  Co.,  contract- 
ors of  San  Francisco,  are  pressing 
claims  for  $5.6S2  against  the  U.  S. 
Shipping  Board  for  driving  piles  at 
the  S.  F  Shipbuilding  Co.s  wharves. 
The  claims  were  disapproved  by  the 
district  manager  of  the  Emergency 
Fleet   Corporation. 

A  project  for  a  new  automobile  high- 
way over  the  Continental  Divide, 
shortening  the  distance  by  automobile 
to  San  Francisco  155  miles,  has  been 
approved  by  the  Colorado  State  High- 
way Commission.  The  plan  contem- 
plates construction  of  thirty-two  miles 
of  highway  over  Loveland  Pass  con- 
necting the  Pikes  Peak  Ocean-to-Ocean 
Highway  at  Red  Cliff  with  the  Den- 
ver-Georgetown Highway  at  Silver 
Plume.  Mount  Holy  Cross,  a  famous 
scenic  point  in  the  State  of  Colorado, 
will  be  made  accessible  to  motor  travel 
for  the  first  time  by  completion  of  the 
road. 


The  State  Board  of  Forestry  at  Sac- 
ramento has  obtained  an  option  to  pur- 
chase 394  acres  of  redwood  timber  in 
Humboldt  County  in  accordance  with 
the  redwood  conservation  act  passed 
by    the    last    Legislature,    It    was    an- 


nounced by  Solon  H.  Williams  of  the 
Forestry  Board,  October  11.  The  pu-r 
chase  price   is  $60,000. 


A  warrant  has  been  issued  for  the 
arrest  of  Joseph  Ferraro  on  a  charge 
of  having  obtained  under  false  pre- 
tense lumber  valued  at  $12,022  from 
the  Hartwood  Lumber  Company.  The 
complaint  was  sworn  to  by  Theodore 
B.  Lawrence,  301  Berry  street.  Law- 
rence stated  that  Ferraro  represented 
that  he  owned  $40,000  worth  of  grapes 
at  Lodi.  He  is  alleegd  to  have  pur- 
chased the  lumber  on  which  he  paid 
$1,000  when  it  was  delivered. 


The  estimate  for  the  construction  of 
the  Merced  Irrigation  District  project, 
calling  for  the  irrigation  of  173,000 
acres  in  Merced  County,  has  been  low- 
ered from  $14,000,000  to  $12,000,000  by 
the  California  State  Bond  Certification 
Board,  it  is  announced  by  F.  J.  Moun- 
tain, secretary  of  tlie  board.  De- 
creased cost  of  labor  and  materials 
and  modification  of  district  plans, 
which  call  for  the  impounding  of  the 
waters  of  the  Merced  River  and  the 
purchase  of  the  Crocker-Huffman  Com- 
pany water  system  have  made  possible 
a  cut  of  $2,000,000  in  the  estimate.  The 
district  may  now  hold  its  bond  elec- 
tion. The  plans  call  for  the  construc- 
tion of  a  vast  dam  that  will  necessi- 
tate the  removal  from  the  Merced 
River  the  right-of-way  of  the  Yosem- 
ite    Valley    Railroad   at   certain    points. 


The  1922  convention  of  the  Interna- 
tional Association  of  Fire  Engineers 
will    be   held    in    San    Francisco. 


At  a  meeting  of  good  roads  boosters 
in  Sacramento  it  was  decided  to  start 
a  campaign  to  raise  $100,000  by  pop- 
ular subscription  to  assist  Nevada  in 
building  a  highway  across  the  northern 
route.  James  K.  O'Brien,  president  of 
the  Utah-Xevada-California  Highway 
Association,  named  the  following  com- 
mittee: L.  A.  Nares.  Fresno,  chair- 
man; Carl  Lamus,  Sacramento;  Dudley 
Saeltzer.  Redding;  Ira  A.  Morris,  Ber- 
keley; Eugene  Wilhoit,  Stockton;  S.  F. 
B.  Morse,  Del  Monte;  Albert  Anderson, 
San  Francisco,  and  C.  C.  Cottrell,  of  the 
California  State  Automobile  Associa- 
tion. 


C.  C.  Kennedy.  San  Francisco  engi- 
neer and  former  City  Engineer  of  Ber- 
keley, has  filed  suit  against  George  B. 
Hund.  Town  Trustee  of  San  Anselmo, 
asking  $50,000  damages  on  libel 
charges.  Kennedy  was  recently  ousted 
as  Town  Engineer  by  Hund,  following 
alleged  charges  by  the  latter  that  Ken- 
nedy had  either  falsified  his  accounts 
or   was    incompetent. 

The  R.  C.  Storrie  Co.,  Crocker  Build- 
ing. San  Francisco,  submitted  the  low- 
est bid  to  the  Seattle  Board  of  Public 
Works  for  constructing  a  11.000-foot 
tunnel  for  the  Skagit  Power  Project, 
which  will  carry  water  from  the  dam- 
site  to  the  power  house  at  Gorge 
Creek.  The  bid  is  $2,203,865.  The  tun- 
nel will  be  driven  through  solid  gran- 
ite, 23  feet  in  diameter,  and  will  be 
lined  with  a  thick  casing  of  concrete. 
Other  bidders  on  the  project  were: 
Puget  Sound  Bridge  and  Dredging  Co., 
$2,332,371,  and  Grant  Smith  &  Co.,  $2.- 
476. S41. 


Trades  Council  has  voted  to  acce)  ; 
7U  per  cent  cut,  which  was  submig 
to  the  unions  by  the  contractors  t 
materialmen  several  weeks  ago  an  s 
that  time  rejected  by  the  unions.  ] 
lowing  the  rejection  of  the  714  ; 
cent  cut,  the  contractors  and  mateil 
men  organized  the  "Monterey  Cou 
Builders'  Association"  and  annoui!. 
that  a  wage  reduction  of  10  per  i 
wou'd  go  into  effect  October  1 
Whether  the  association  will  i)rO't. 
with  the  10  per  cent  cut  in  view  of| 
acceptance  of  the  7H  per  cent  rei; 
tion  by  the  unions  has  not  been  df 
mined. 


In  time,  all  irrigation  ditches  fl 
be  of  concrete.  That  is  the  predict 
of  A.  M.  Jensen  of  the  firm  of  Jeii 
and  Ross,  consulting  enginuers  i 
Fresno,  at  a  recent  meeting:  of  i 
California  Associated  Concrete  !i 
Manufacturers'  Association,  held 
Fresno.  This  type  of  construction  i 
pointed  out.  will  prevent  loss  of  w. i 
and  damage  to  land  which  results  f : 
continued  seepage  from  earth  ditci 
"The  time  has  arrived,"  Jensen  : 
Glared,  "when  engineers  can  reci 
mend  concrete  pipe,  because  it. 
reached   a   standard   of   productioii' 


Huntington    Park,   Calif.,    has   a^i 
Planning    Commission,    composed   01 
B.    Lowe.    Lloyd    L.    King,    H.    E.   Ki 
man.    F.    M.    Letteney    and    F.    A. 
Clung. 

.\  "save  the  surface"  campaiga 
been  inaugurated  by  the  nation^J 
sociations  of  paint  and  varnish  k 
ufacturers  in  an  effort  to  stinyi 
the  use  of  these  materials. 

tl.  S.  Reclamation  Service  has  r«fe 
mended  to  the  Public  Works  Co^ 
tee  of  the  President's  Unemplojj 
Conference  that  Congress  be  calla 
on  to  appropriate  $16,200,000  tor  m 
ing  up  work  on  11  Irrigation  pr^J 
in  the  West.  These  projects  iWBl: 
one  in  Oregon,  one  in  Washington  < 
two  in  Idaho.  Klamath,  in  On 
$1,000,000;  Yakima,  in  WashingtOTi 
600,000;  Boise,  in  Idaho,  $1.200,00^ 'I 
Minidoka,  in  Idaho,  $2,n00.0i'i0.  ( 

It    is    reported    in    Martinez    that  J 
Henry  Cowell   Lime   and  Cement  ^ 
perfecting    plans    for    building    eA 
mental  concrete  road  at  Cowell,  Cglj 
Costa  County.     The   roads,   it   Is  rf" 
stood,  are  to  be  built  around  the! 
pany    property    where    heavy    trrf 
is   done   and  various   types  of  cojj 
road  construction  is  to  be  used. 
the    roads    are    finished,    heavy 
will  be  operated  over  the  roads  M 
purpose    of    determining    the    ty| 
construction  which  best  withstaM 
heavy    loads.      A    similar    experlr^ 
road  was  built  recently  by  the  C 
bia  Steel  Company  at  Pittsburg 
the  near  future  the   destruction 
highway  will  be  started. 


The       Monterey       County       Building 


.\n  apparent  reluctance  on  the^ 
of  British  housewives  to  talc#'! 
American  household  labor-saving  i 
vices  is  noted  in  the  survey  ofj 
market  for  these  products  rem 
received  in  this  country.  There  Wl 
tie  demand  for  electrical  applMBj 
the  report  shows,  because 
houses  in  Great  Britain  are  -wirS 
electricity. 


rday,  October  22 
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imployment  for  the  Unemployed;  Effects  of  Excessive  Competition 


A  memorandum  submitted  to 
ssidenl's  Unemployment  Confer- 
!e  by  R.  C.  Marshall.  Jr..  Gen- 
.1  Manager  of  Associated  Gen- 
,1   Contractors    of   America.) 


rough  a   maze  of  interlocking  fac- 

and  their  effects  as  shown  b.v 
re,  conferences  and  discussions 
tg  my  service  on  the  President's 
iployment  Conference,  can  be  seen 
leed  of  business  coordination — eo- 
lation absent  for  want  of  the  co- 
ition that  specialized  industry 
res. 

jvision  for  the  two  outstanding 
1  In  our  industrial  evolution  seems 
Dg.  These  steps  are:  first,  the 
ge  during  fifty  years  from  an 
mltural  to  an  industrial  nation. 
a    growth     of    urban     population 

a  small  percentage  to  over  fifty 
sent  of  the  total,  and  from  a  rural 
lation  practically  independent  ol 
itrial  activity  to  a  population  of 
h  more  than  one-half  depends 
ely  upon  continuous  industry. 
h  on  three  occasions  since  1900. 
sly  190".  191*  and  1921,  has  been 
lied. 

sond.  the  development  of  trusts 
production  and  distribution  are 
led  on  a  cooperative  basis,  that  is. 
eration  between  producers,  whole- 
's and  retailers,  in  which  the  con- 
>r  gains  little  of  the  advantages  of 

cooperation. 

n  it  not  be  stated  as  a  fact  that  a 
!e  industry  may  be  operated  prof- 
y  by  a  combination  where  it  buys 
r  and  materials  in  a  competitiv» 
tet   and    sells   in    a   closed   market? 

when  all  industries  attempt  to 
ite  on  such  a  principle  they  de- 
f  a  peak  of  high  prices  and  the 
Itab'e  buyers'  strikes  which  is  the 
e    of    our    present    industrial    inac- 

y. 

combination  of  producers  leads 
rally   to   a  combination    of   middle- 

and  the  labor  trusts  now  forming. 
;h    look    so    formidable,    are    an    in- 
ible  result.      If  I  read   the  signs   of 
times    correctly,    the    present    situ- 
1     voices     an      incohorent     demanfl 
1  consumers   that   if   cooperation    i» 
le    the     accepted     principle     of     our 
ness    organization,     then    the    con- 
^r  demands    his   share    of   its   bene- 
If  the  foregoing  is  a  correct  state- 
'     111- >!    we    face   cither   a   complete 
of    the    cooperative    princi- 
I'lcting   business   in   place   rif 
itive.    or    a    partial    step    in 
ion.       I    believe    that    com- 
.rnition     of     the     cooperative 
involves   a   practical   econom- 
■voliiiion    and    that    it    would    para- 
Industry  until   we  arrive  at   a  sat- 
jtory    solution    of    its    many    prob- 
i;     because,     while     we     understan'l 
leration  as  affecting  manufacturing 

distribution,    we    have    hardly    l>f- 

10     Ihink     of     its     application     to 

culture,    and    the    farmer    will    noi 

nit     the     adoption     of     a     princlpl- 

Icabl.-  against  him  on  all  the  prod- 
he    purchases    and    not    applicab'e 
hose  he  produces. 

Cooprrntlon    nnd    rompetlMon 
am  finite  sure  we  an-  not  rc:idy  fr.t 
1  a  radical  step,  and  riuestion   If  w.- 

ready  to  apply  the  principles  of 
leration     to    the    production    of    the 

great  raw  materials,   namely:  coal. 

.  lumber,  nil  and  copper.  I  shall 
disappointed  In  this  conference  If 
oe»  not  face  this  situation  and  rec- 
n«nd    a    step    towards    cooperative 


business    organization.      We    must    not 
be  afraid  of  that  step. 

For  thirty  years  we  have  floundered 
through  a  mass  of  restrictive  legisla- 
tion in  an  effort  to  compel  competition 
as  illustrated  in  the  Interstate  Com- 
merce Commission  and  the  Public 
.Service  Commission,  and  this  effort 
can  be  plainly  cal!ed  an  error  which 
has  accomplished  nothing.  In  1913, 
disregarding  these  precedents,  we  or- 
ganized cooperatively  our  banks,  and 
thus  we  have  already  made  the  first 
step  towards  cooperative  organization, 
and  did  so  in  the  "nick  of  time."  Our 
nationally  organized  banks  have  Just 
ridden  through  the  greatest  financial 
storm  in  history,  maintaining  financial 
stability  throughout  a  period  of  great 
irflation,  and  we  can  now  confidently 
say  that  they  have  handled  the  much 
more  difficult  problem  of  deflation 
with  equal  success,  because  we  have 
passed   its  greatest  difficulties. 

This  financial  legislation  was  one  of 
the  first  steps  of  industrial  reorgani- 
zation and  the  most  important.  The 
next  step,  as  I  see  it.  is  the  national 
organization  of  coal  mining  and  dis- 
tribution as  the  most  important  move 
affecting  the  price  of  every  material 
and  its  transportation.  Cheap  coal  is 
necessary  to  maintain  our  position  ir 
the  world  market  for  our  surplus  prod- 
ucts, and  coal  mining  under  competi- 
tive conditions  has  reached  the  point 
where  reorganization  is  essential  in 
any  event.  The  argument  as  to  which 
industries  should  be  reorganized  is  not 
liere  opened,  Ijut  a  recognition  of  the 
principle  is  important  and  a  step  to- 
wards it  should  be  taken  by  this  con- 
ference. The  only  questions  that  1 
see  open  for  discussion  are  which  step 
shall  we  take  and  whether  that  step 
should  involve  several  industries  or 
but  one.  My  personal  preference  is 
one. 

Many  people  believe  the  development 
of  the  trusts  is  a  preliminary  step  to- 
wards Socialism,  instead  of  seeing  in 
them  the  single  inexorable  effort  to 
avoid  the  wastes  of  competitive  effort. 
1  am  convinced  the  development  of 
cooperation  as  exemplified  during  tht 
last  forty  years  in  big  and  little  bus- 
iness is  an  evolution  towards  scientific 
organization  of  business  and  that  that 
development  is  necessary  to  civiliza- 
tion. 

When  a  business  cycle  reaches  the 
period  of  depression  and  unemploy- 
ment, two  types  of  emergency  action 
are  possible.  First,  by  employment 
l>ureaus,  men  are  placed  in  touch  with 
any  available  work,  and  by  a  reduction 
of  working  time  or  alternate  shifts, 
employment  is  spread  to  a  greater 
number  of  men.  These  measures  di 
not  reduce  the  amount  of  unemploy- 
ment, but  they  do  mitigate  the  Intens- 
ity of  Its  effect.  The  second  type  ac- 
tually creates  a  demand  for  labor. 
Both  means  are  essential,  but  It  is 
through  the  second  in  some  field  of 
Industry  where  the  demand  for  com- 
modities Is  capable  of  stimulation  that 
actual  recovery  betrins.  So  far  the 
area  in  which  a  demand  can  be  arti- 
ficially stimulated  has  been  small,  and 
every  country,  as  shown  by  economic 
history,  turns  In  times  of  industrial 
depression  to  its  ever  present  shortage 
of  construction.  Both  private  and  pub- 
lic work  have  been  used  as  the  ful- 
crum for  starting  industrial  recovery. 
In  the  present  situation  the  well- 
known  slogan,  "build  public  worlcB  In 
tiroes   of   depression,"    Is   again    advo- 


cated, and  this  principle  should  bt 
carefully  investigated,  to  determine  its 
possibiliiies  as  a  remedy  for  unemploy- 
ment. If  construction  In  conjunction 
with  other  measures  is  advisable,  the 
ground  should  be  cleared  for  putting 
it  un.l.  r  way.  But  before  such  action 
can  be  successfully  carried  out,  the  co- 
operation of  public  officials,  industrial 
leaders,  and  the  public  at  large  must 
be  secured.  This  means  that  they  must 
see  exactly  how  construction  is  able 
to  give  relief. 

To  .siiow  the  feasibility  of  starting 
industrial  recovery  and  giving  em- 
ployment by  inaugurating  construc- 
tion (both  public  and  private  work), 
an  analysis  of  the  five  fundamental 
factors   is    presented.     They   are: 

I.     Hependence     of    other     industries 
upon    construction    for    a    mar- 
ket. 
^.      I'resent  shortage  and  the  demand 
for    construction. 

3.  Capacity  to  increase  employment. 

4.  Causes     delaying     construction. 

a.  Steps  necessary  to  revive  con- 
struction. 

The  factors  vitally  affecting  the 
present  unemployment  emergency  are 
here   briefly  outlined. 

1.     Dependence  of  Other  Indnstrle* 

Construction  holds  the  position  of  a 
key  industry  through  which  the  prod- 
ucts of  some  forty  other  industries 
find  their  way  to  a  consumer,  and  the 
innumerable  items  of  materials  and 
equipment  produced  by  them  convergt 
to  a  narrow  outlet,  governed  by  con- 
struction operations.  Therefore,  when 
these  operations  are  stopped  they 
block  the  outlet  for  hundreds  of  prod- 
ucts and  intensify  in  the  basic  indus- 
tries  the   effect  of  unemployment. 

Steel  and  lumber  production  espe- 
cially suffer  when  construction  be- 
comes stagnant.  Before  either  of  these 
can  again  give  employment  to  the  us- 
ual number  of  men.  orders  for  struc- 
tural members,  lumber  and  other  prod- 
ucts used  in  the  many  branches  of 
construction  must  be  received.  This 
principle  acts  also  in  all  of  the  forty 
basic  industries,  and  in  these  indus- 
tries more  than  in  construction  itself, 
the  capacity  to  provide  employe. ent 
lies. 
2.       Prenrnt    Skortagre    of    Conntrnction 

The  potential  demand  for  both  pri- 
vate and  public  works,  which  can  by 
proper  a<-tion  be  converted  into  a  com- 
mercial demand  for  materials  and 
labor,  has  been  estimated  by  numer- 
ous agencies,  who  place  the  amount  at 
from  fourteen  to  twenty  billion  dol- 
lars. Reliable  statistics  for  such  esti- 
mates are  meager,  but  the  main  items 
of  these  various  estimates  show  close 
agreement.  The  need  for  mercantile 
and  industrial  buildings  which  Is  ob- 
viously synchronized  with  the  trade 
cycle  is  low.  But  the  requirements  of 
housing,  public  utilities,  and  various 
types  ><{  public  works  undoubtedly 
need  an  intensified  building  program 
for  several  years  to  come.  The  hous- 
ing shortage  Is  placed  at  1.000.000 
homes,  involving  an  expenditure  of 
approximately  Ave  billions.  The  rail- 
ways, according  to  Mr.  E.  H.  Harri- 
man's  estimate  some  years  ago.  lacked 
construction  to  the  amount  of  five  bil- 
lions, practically  none  of  which  has  yet 
been  attempted.  An  expenditure  of  two 
billions  represents  the  needs  of  our 
public  utilities,  and.  according  to  th- 
plans  laid  for  highway  development. 
some  two  billions  Is  needed  for  public 
roads,      FlSQlamatlon,    irrigation,    bar- 
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bors,  and  hydro-electric  work  need  an- 
other     billion.      In      California      alone, 

projects  to  .the  extent  of  $400,000,000 
for  hydro-electrio  devplopment  are 
contemplated.  These  estimates  place 
the  country's  need  at  some  fifteen  bil- 
lions. 

3.  Caiiacity  to  Increase  Ebnployment 
Construction  normally  employs  some- 
what over  one  and  one-fourth  million 
men.  The  number  of  employes  in  the 
basic  industries  engaged  in  producing 
construction  materials,  products  and 
equipment  was  recently  estimated  by 
the  United  .States  Chamber  of  Com- 
merce to  be  one-fourth  of  the  em- 
ployes engaged  in  manufacturing  and 
mechanical  work — approximately  2.6 
millions.  Probably  one-eighth  of  those 
in  mining  and  transportation,  or  0.4 
million,  also  depend  upon  construction. 
If  these  figures,  commonly  accepted  in 
the  absence  of  accurate  statistics,  are 
correct,  the  ration  between  labor  in 
the  basic  industries  and  in  construc- 
tion is  about  two  and  one-half  to  one. 
This  indicates  that  when  two  men  are 
set  to  work  in  the  field,  seven  men  are 
employed  in  the  w^hole  construction 
group. 

In  the  present  emergency  not  only 
the  number  of  men,  but  also  the  time 
required  to  place  them  at  work,  is  im- 
portant. For  an  estimate  of  this  we 
can  rely  only  upon  the  judgment  of 
men  experienced  in  construction  ope- 
rations. 

Seasonal  considerations  and  the  lack 
of  preparation  in  matters  of  design 
and  plans  make  it  impossible  to  start 
immediately  all  work  for  which  public 
appropriations  have  been  provided. 
But  if  a  major  part  of  this  work  is 
started  in  November,  if  this  conference 
can  influence  private  agencies  also  to 
start  work  by  then,  it  is  estimated 
that  within  90  days  employment  could 
be  found  for  nearly  a  million  men. 
4.  Factors  Delaying  Constrnction 
Both  private  and  public  work  have 
been  delayed  primarily  on  account  of 
high  construction  cost.  This  cost  has 
been  brought  about  not  only  by  ad- 
vance cost  of  labor  and  material,  but 
also  by  increased  freight  rates  and 
heavy    financial    charges. 

<n)  Labor  and  Materials 
Government  index  building  material 
prices  reached  a  level  of  341  in  1920, 
while  construction  labor  advanced  to 
the  index  of  approximately  230.  Com- 
prehensive figures  are  not  available, 
but  both  of  these  are  believed  now  to 
be  in  the  neighborhood  of  160,  though 
union  labor  is  higher.  It  should  be 
remembered,  however,  in  considering 
these  index  numbers,  that  prices  were 
steadily  increasing  before  the  war  at 
the  rate  of  two  and  one-half  per  cent 
a  year  and  would  probably  have  landed 
without  the  war  at  what  is  now  120. 
The  present  level  is,  therefore,  some 
40  points  above  what  we  would  choose 
to  designate  as  normal.  The  index  of 
finished  construction  as  indicated  by 
industrial  buildings  stood  between  160 
and  170  in  July,  and  is  now  between 
150  and  160.  The  index  curve  has 
stopped  its  descent  and  immediate  de- 
flation is  apparently  at  an  end. 

It  should  be  noted  that  wages  have 
kept  in  step  with  the  per  capita  In- 
crease of  money  in  the  United  States. 
Whether  this  relation  must  necessarily 
continue  is  a  mooted  question,  but  as 
the  present  per  capita  wealth  is  some 
60  per  cent  above  that  of  1914.  it  ap- 
pears that  a  wage  level  of  160  as  pre- 
dicted over  a  year  ago  by  at  least  one 
economist,  is  at  a  stabilizing  point.  In 
any  event,  upon  this  index  principally 
depends  any  great  reduction  of  cost. 
Any  saving  that  might  be  made  by 
lower  labor  and  materials  cost  will  un- 
doubtedly be  insignificant  compared 
with  the  expense  of  any  system  of 
charity  or  doles  that  might  be  neces- 
sitated by  further  postponement  ot 
Tvork, 


If  construction  is  delayed  until  pro- 
ducers in  the  basic  industries  are 
driven  out,  recurrence  of  the  situation 
of  1920  may  be  expected.  The  supply 
of  material  will  be  so  low  that  price.s 
may  move  rapidly  upward  when  revival 
does  take  place.  We  shall  doubtless 
be  forced  to  look  outside  the  field  of 
actual  labor  and  materials  cost  to  find 
a  means  of  bringing  about  the  imme- 
diate reduction  which  will  influence 
the  demand  for  construction  in  the 
present    emergency. 

(b)  Freight  Rates 
Freight  rates  on  bulky  construction 
materials  are  a  significant  factor  of 
increased  costs.  Their  present  level 
has  not  only  discouraged  shipping  and 
construction,  but  has  in  some  locali- 
ties practically  killed  the  aggregate 
market.  Rate  discrimination  against 
construction  materials  was  made  by 
the  Railway  Administration  during  the 
war.  and  on  top  of  its  purposely  pro- 
hibitory rates  the  last  horizontal  in- 
crease was  added.  These  rates  have 
placed  the  transportation  cost  of  ma- 
terials on  an  18-foot  concrete  highway 
as  high  as  $11,000  per  mile.  In  spe- 
cific localities  the  rates  are  as  much  as 
129  per  cent  above  the  1917  charges. 
They  are  unduly  keeping  up  the  cost 
of  construction  and  preventing  its  re- 
vival. 

(e>  Financing  Charges 
In  everj'  section  of  the  country  own- 
ers have  declined  to  start  new  projects 
on  account  of  financing  charges.  Both 
the  interest  rate  and  the  premium  paid 
for  floating  loans  are  discouragingly 
high.  Premiums  for  floating  loans, 
varying  between  10  and  20  per  cent, 
are  charged  in  addition  to  7  or  8  per 
cent  interest.  F'or  example,  before  the 
flrst  work  of  construction  was  begun, 
the  owners  on  a  well-known  Washing- 
Ion  apartment  house  were  required  to 
pay  for  the  $1,250,000  involved  an  in- 
terest rate  of  7  per  cent,  a  bond  pre- 
mium of  1  Mi  per  cent  and  a  floating 
charge  of  10  per  cent,  making  the  to- 
tal financing  charge  ISVo  per  cent.  Fi- 
nancing charges  on  a  subsequent  loaii 
of  $250,000  for  the  same  structure  were 
$75,000.  This  is  a  charge  of  30  per 
cent.  It  is  doubtful  whether  the  ar- 
chitect, the  contractor  and  the  produc- 
er.s  in  the  basic  industries  made  a 
profit  all  combined  equal  to  the  financ- 
ing charges.  M'hen  an  owner  must  pay 
such  a  sum  before  construction  even 
.starts,  many  projects  are  postponed  or 
abandoned.  Before  private  work  can 
proceed  as  needed,  some  relief  from 
conditions    must    be    secured, 

.■>.  Steps  for  Reviving  Construction 
Certain  direct  action  which  will  open 
up  employment  through  construction 
can  be  taken  by  the  Oovernment,  while 
through  regulatory  action  and  example 
it  can  both  stimulate  the  demand  for 
construction  and  influence  other  agen- 
cies to  act.  The  following  steps  to 
bring  about  activity  in  both  private 
and    public    works    are    suggested: 

(a)  Place  under  construction  as  soon 
as  possible  all  Federal  public 
work  for  which  appropriations 
are  already  made,  at  the  same 
time  urging  State,  county,  and 
municipal  bodies  to  do  likewise. 
In  doing  this  the  Federal  au- 
thorities should  adhere  to  exist- 
ing precedents  for  administering 
public  works,  especially  public 
roads.  The  efficiency  and  ability 
of  the  Bureau  of  Public  Roads, 
which  have  been  thoroughly 
demonstrated  and  have  secured 
the  confidence  and  cooperation 
of  the  states,  must  not  be  wasted 
by  vesting  construction  admin- 
istration in  some  other  agency. 
Economical  road  building  re- 
quires the  specialized  engineer- 
ing ability  now  centralized  in  the 
Bureau   of  Public  Roads. 

(b)  Enact  any  necessary  appropria- 
tions that  are  already  contem- 
plated. The  McNary  Bill  provid- 
ing for  cooperation  between  Fed- 
eral   and    State    governments    on 


reclamation  would  give  employ- 
ment and  by  reclaimed  land  add 
to    the    Federal    treasury.  ' 

(c)  Establish  some  form  of  home 
loan  agency,  possibly  using  the 
postal  savings  funds,  to  furnish; 
money  at  reasonable  rates  f<w 
housing  construction,  making  It 
possible  for  the  agency  to  coope- 
rate financially  with  reliable 
Ijuilding  and  loan  associations. 
Financiers  will  not  turn  from  at- 
tractive foreign  loans  to  place 
money  in  construction  at  lower, 
rates   of   interest.  ,» 

(d)  Adjust  and  freight  rates  on  ma* 
terials  that  are  eliminating  mar* 
kets  or  causing  unreasonable 
charges  on  construction  mate* 
rials.  1 

(ej  Make  payments  of  claims  due  thit! 
railways  and  settle  other  exist- 
ing claims  so  that  these  agencies  I 
can  undertake  immediate  im-J 
provement  and  new  work.  j 

(f)  Push  investigations  of  unlawful- 
or  injurious  combinations  and 
agreements  in  finance,  buildingr 
and  materials  production. 

(g)  Encourage  private  agencies  by  I 
lax  exemption,  to  start  their  I 
projects  in  the  near  future;  this' 
plan  advocated  by  Senator  Cal-' 
der  proved  successful  in  increas-'l 
ing  housing  facilities  in  New 
York,  A!so  advocate  drawingV 
contracts  to  give  such  ownersf 
the   benefit   of   price    reduction.   i| 

(h)  Place  the  Federal  power  coni-?l 
mission  in  a  state  to  functioffii 
properly  so  that  private  powM| 
prospects  can  be  passed  upon  a^B 
put    under   way.  ^' 

The      factors     here      mentioned     ar|j' 
viewed     from     the    standpoint    of    con.«l| 
struction  and  obviously  any  action  per 
laining    to    them    must    be    taken    witl 
due    consideration    for    the    entire    eco 
nomic    situation.       We    know,    for 
.stance,   that   the   railroads   must   b 
lowed    to    rehabilitate    themselves    an 
that   to   do   so   they   must   operate   at 
profit.     But   in   the  event   that  stimula.  , , 
tinn   of   construction,   either   private   ois^ 
public,  is  brought  about  by  this  Unem- 
ployment Conference,   such   stimulation! 
may    be    relied   upon    to    aid   effectivel»i 
the   present  situation.  jt 

However,  before  artificial  stimulw 
lion  is  attempted,  one  vital  contingent' 
cy  must  be  taken  into  account.  ThW 
is  the  effect  of  sudden  expansion  upon 
construction  material  prices.  Unless 
constructors,  materials  producers  and 
labor  are  willing  in  this  emergency  tO 
accept  reasonable  profit  and  reason- 
able wages,  any  intensified  construc- 
tion program  may  end  in  disaster. 
If  the  supply  and  demand  for  construc- 
tion service,  materials  and  labor  are  ' 
permitted  to  constitute  the  sole  gov-  - 
ernor  of  prices,  a  situation  analagous  ■ 
to  that  of  1920  may  reoccur.  Since  we 
cannot  and  should  not  attempt  to  ar-. 
hitrarily  regulate  prices,  assurance  of 
reasonable  prices  must  come  from  two 
sources.  There  are,  first,  the  far- 
sightedness of  industrial  leaders  who 
know  the  ultimate  benefit  of  steady 
prices,  wages  and  markets:  and,  sec- 
ond, the  force  of  public  opinion.  It  is 
with  these  considerations  in  mind  that 
stimulation  of  construction  is  recom- 
mended. 


COiVSTHUCTlOlV     ."VCTI VITIKS 


Construction  business  in  the  East 
and  Middle  AVest  is  improving  steadily. 
Contracts  awarded  in  the  27  northeast- 
ern st.Ttes  during  September,  as  re-  , 
ported  by  F.  W.  Dodge  Company,  to- 
taled $246,186,000.  This  is  the  largest 
September  total  on  record  and  it  is 
11^.4  per  cent  greater  than  th.at  for 
August,  1921.  Residential  construction 
comprised  39  per  cent  of  the  Septem- 
ber total,  business  buildings  17  per 
cent,  public  works  and  utilities  14  per 
cent  and  educational  buildings  11  PSf 
cent 
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Building  News  Section 


AFARTMEXT  HOUSES 


oiitracts    Awarded. 

lPAKT.MENTS  Cost,     $ 

AN    Ki;  AX -I. SCO.      NW    Twenty-siN    , 

Ave.  and    West  Clay  Si. 
'hrec-story      and       hasement         friini. 

apartments    (6    «-room    and    1     lo- 

room   apts.   and    basement   garagr.j 
iwncr — C.   R.   Haley, 
irchllect — Kennelh    Macdonald  Jr..    .:; ; 

Pine   St.,    San    Francisco. 
^eavntlun         and         Concrete         AVurk 

awarded    lu    K.    J.    H.    Forbes.    .Mo- 

nadnock  Bldg. 
irlck  .and   Carpeiitr}'   AVnrk   to    Missiuu 

Concrete   Co.,   Call    Bldg. 
.atblne  and  Plnatering  to  Wm.  G.  <jjl- 

mour,   180  Jessie  St. 
tmamentnl     Iron       Work     to       Fulsoii) 

Street    Iron    Works.     18th    St.    and 

Treat   Ave. 
ron  mid  Steel  lo  Schrader  Iron  Work."--, 

1J17    Harrison    St. 
:ie«trirnl    Work    to      Butte      Electric.il 

Kquipment    Co.,    530    Folsom    St. 
llasK  and  (iln  :ins  to   VV.    P.  Pull.r  Co  . 

litale  and    Mission  Sts. 
looflne    to    ilalott    &      Peterson,      24 U 

Harrison  St. 
lombing;    to    W  ?n.    F.    Wilson    Co..    32!> 

.Mason  St. 
lentinR  lo  Turner  Co.,  272  Natoma  St 
'aintiiiK    to    I.    R.    Kissel,    1747    Sacra- 

n.unto  St. 
'in   and    Galvanized   Iron    to    Conlin    & 

lloberts,    414    Natoma  St. 


egrceated  Figures  Being  Taken. 

.PAJ:T.MEXTS  Cost,    JIOO.OOO 

AN  KltANCISCO.  N  Washington  St. 
H;i-G  a  Spruce  St. 

'our-story  and  basement  Class  C 
aijartmeni  house  (16,  6-room  apts.) 

wner — Miss  liiccardi,  3640  Washing- 
ton St.,  San  Francisco. 

.rchitect  —  O.  E.  Evans,  256a  Mission 
St..  San  Francisco. 


ub-Figures  to  be  Taken  Next  Week-  - 
To  be  Done  by  Day's  Work. 

PAllT.ME.N'TS  Cost,     J20,0(IO 

AN  FJ'.AXCISCO.  S  Washington  St. 
W     Van    Ness   Avenue. 

hrec-story  frame  and  plaster  apart- 
ment house  (6  4-room  apts.) 

wner — Withheld. 

rchitect — W.  C.  Falch,  Hearst  Bldg., 
San  Francisco. 


onlract    Awarded. 

.PAVtT-MENTS  Cost,    ill  A 

AN    FHANCISCO.      E    Dolores    30-6 

Fifteenth  Street, 
hree-s'ory    and    basement    fratiK;     i 

apartments. 
'Wner  —  O.    and    G.    Re,    18    Linda   i 

San  Francisco, 
rchitect — I.  Zanollnl,  604  Montgonn 

St.,    San    Francisco, 
ontractor — Sam    Glacomo. 


lans    Being    Prepared. 

PAHTME.VT    HOUSE  Cost,    $lS.ono 

A.\     FnAN(  ISCO.       Dolores    St..     no.ir 

Hidalgo  Terrace, 
hrce-slory    frame    and    plastered    .ipt. 

house    (six   3-room   apts.). 
wner— Mrs.   Sarah    H.   Barnum. 
rchitect— E.     E.     Youn^:.     251     KaMiy 

St.,  San  Francisco. 
Plana    will    be    ready    for    flgrures    in 
bout    two    weeks. 


Sub-Contracts    .'^warded. 
APARTMENTS  Cost,  $40,000 

SAN     FRANCISCO.       NW     Octovia    and 

California  Sts. 
Three -story    frame    and    stucco    apart- 
ment   house    (six    G-room    apts). 
Owner — E.  E.  Young. 
Architect — E.  E.  Young,  251  Kearny  St., 

Siin   Francisco. 
liUinber    to     Christensen     Lumber     Co., 

1950  3rd  St. 
Plumbing  to  C.  W.  Higgins,  1306  Shra- 

der   St. 
Heating     to     Gilley-Schmidt     Co.,      19t> 

Otis  St. 
I'JIertrieal  Work  to  The  American  Elec. 

Co.,   612   Howard  St. 


Sub-Contracts  Awarded. 
APARTMENTS  Cost,  $36,000 

SAN  FRANCISCO.     W.  Leavenworth  S. 

Sutter  St. 
Pour-story  brick  apartment  house   (six 

4-room    apts). 
Owner — Ralph    Brown. 
Architect — E.  E.  Young,  251  Kearny  St., 

San  Francisco. 
Concrete  ivork  to  Mission  Concrete  Co. 
Lnmber  to  Pope  &  Talbot  Lumber  Co., 

foot  of  3rd  St. 
Henting;  to   C.  Petersen.   730  Larkin  St. 
PIninbIng,',    Frederick     Snook     Co.,     596 

Clay    Street. 

Contract    Awarded. 

APARTMENTS  Cost,    $100,000 

LOS  ANGELES.  Cal.  SW  San  Marino 
Ave.  and   Serrano  St. 

Three-story  and  basement  frame  apart- 
ment house.  102x100  (18,  5-room 
apts.) 

Owner — Mira    Monte   Terrace   Co..    Inc. 

Architect — Not  Given. 

Contractor! — Lawrence  Burck  Constr. 
Co.,  325  S-Hill  St.,  Los  Angeles. 


Permit   Applied   For. 

APARTMENTS  Cost,    $14,000 

SAN  PR.\NCISCO.     E.  Palm  Ave.  150  S. 

California. 
Two-story     and     basement     frame     (4) 

apartment    bldg. 
Owner — I.    Silverstein,    215    7th   Ave. 
Architect — S.   Heiman,   57   Post  St. 


Contractor   Taking  Bids    For   Millwbrk 
and    Interior    Carpentry    Work. 

Sub-contracts    Awarded. 

APARTMENTS  Cost,   $-: 

.SAN  FRA.NCISCO.  E  Larkin  87-6  N  Mc- 
Allister St. 

Four-story      and      basement      Class    C 
apartment    house    building. 

Owner — S.  Ilersko. 

Architect — Not  given. 

Contractor— -W.    S.    King,    135    Webster 
St.,  San  Francisco. 
The    following    contracts    have    been 

awarded: 

Ulectrlral    Work    to    G.   A.    Metcalf,    315 
Turk  St. 

Ornamenfnl    Iron    Work    to    Folsom    St. 
Iron    Works,    18th   and   Folsom   Sts. 

Sheet    Mvtnl    Work    to    Guilfoy    Cornice 
Comp.iiiy. 


Plans    Being    Figured. 
APT.  HOUSE  Cost.  $150,000 

SAN    FRANCISCO.      Octnvia    Street. 
Eight-story   reinforced   concrete   ap-irt- 

ment    house    (IG    apartments). 
Owner — Thos.     McDougnll. 
Arch; Iff  I — Joseph     1..     St.<wart,     Claus 

Spreckels    l:ld>;..    San    Francisco. 
Figures   are   belnar   taken   for  a   gen- 
eral  contract. 


I'hin.s   Being  Figured. 

APT.    HOUSE  Cost,    $100,000 

SAN    FRANCISCO.     .\W   Francisco  and 

I.arkin  Sts. 
S.-vn-story    and    basement    Class    "B" 

ri  inforced        concrete        apartment 

liouse  (30  apts.  of  4,  5  and  6  rooms 

each). 
(jvviitr — Thomas  McDougall. 
Aichitect — Joseph     L.     Stewart,     Claus 

Spreckels  Bldg. 
Figures  are  being  taken  for  a  general 
contract. 


Sigr.  'jated  Figures  to  Be  Taken  Next 
Week. 

Al'T.  HOUSE  BLDGS.       Cost,  $20,000  ea. 

SAX    FRANCISCO.      Union    St. 

Two  3 -story  and  basement  frame  and 
plastered  apartment  house  bldgs. 
'.■'ix    4-room   apts.   each). 

Owner — Name    withheld. 

Architect — Arthur  S.  Bugbee,  26  Mont- 
gomery St.,  San  Francisco. 


Plans  Being  Prepared. 

STORE   &   APT.    HOUSE    BLDG. 

Cost,    $80,000 
r.Er.KELEY,   Cal.      Shattuck   Ave. 
Kour-.story     reinforced     concrete     store 

and    apartment    house    building — 12 

2    and    3-room    apts.    to    a    floor;    6 

stories  In  the  1st  floor. 
Architect    —  Schirraer-Bugbee,    Thayer 

Bldg.,    Oakland. 
Plans    will    be    ready    for    figures    in 
about   a   month. 


Sub-liids   V\  anted. 

.A.I'..MITMENTS  Cost,    $10,000 

S.\N    FRANCISCO.      W    Laguna    62-6    N 

Pine    Street. 
Two-story    and    basement      frame      (I) 

apartments. 
Owner — C.     L.     Wold,     40     Montgomery 

St.,  San  Francisco. 
Architect — None. 


TL'RLOCK,  Stanislaus  Co.,  Cal. — J. 
C.  Gotobed  of  Turlock  will  erect  two- 
story  store  and  apartment  building  at 
East  Main  and  Thor  Sts.  .\  building 
costing  $50,000  is  contemplated.  Louis 
Johnson  will  be  associated  with  Goto- 
bed   in    the    improvement. 


BANKS 


c,,niii.i.ssioned    to   Prepare    Plans. 
liAXK  a.  OFFICE  BLDtJ     Cosl.$3no.nnfi 
l.ONi;   BE.\CH,     Los  Angeles     Co..  Cal. 

K\Z   Third   St.   and    Pine  Ave. 
Si.v-story      Class    A    bank      and      office 

iMiildIng,  100x150. 
O'viii!   -Farmers     &     Merchant."?     Hank. 

(C.  J.   Walker,  President). 
Ai.li.uct — W.    Horace    .Austin.    222    1st 

National   Bank    Bldg..    Long   Beach 


BONDS 


Oct  27  bids  will  be  received  by  W.  H 
.--I  I..  County  Clerk,  for  purch.iso  of 
JKlii.iiOO  bond  Issue  of  Willows  Union 
School   District. 


tlon  will  be  held  Nov.  7  lo  vote  on  Is- 
:iiini:  $80,000  bonds  to  complete  the 
city  water  system  Including  purchase 
of  w.iter  bearing  land,  ron.strncting  of 
a  !  J  II.  ,-ast  Iron  pipo  line  and  6-in 
disiiibutlng  main  and  purchase  and 
Installation  of  pump  with  capacity  of 
1000  sals,  per  minute  and  tS-H.P.  Bm< 
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semer  oil  or  gas  engine.  Paul  E. 
Kressly,  H.  W.  Hellman  Bldg.,  Los  An- 
geles, City  Engineer. 


election  will  be  held  Oct.  28  in  the 
Palo  Verde  Drainage  Dist.  to  vote  on 
issuing  $850,000  bonds  tor  construction 
of  drainage  works.  \V.  J.  Burton  is 
secy,  of  the  dist.  D.  W.  Murphy,  drain- 
age  engineer. 


FOUT  BRAGG,  Mendocino  Co.,  Gal. — 
Bonds  of  $SO,000  to  finance  construction 
of  a  new  IS-room  school  building  vot- 
ed in  Fort  Bragg  School  District.  Plans 
for  the  structure  are  being  completed 
by  Architects  Geo.  C.  Sellon  &  Co.,  Mi- 
lan Bldg.,  Sacramento. 


AUBURN.  Placer  Co.,  Cal. — Placer 
County  Chamber  of  Commerce  proposes 
to  bond  county  for  JiiOCOOO  to  con- 
struct roads  connecting  rural  com- 
munities   with    state    highway. 


ANAHEIM,  Orange  Co.,  Cal. — Bonds 
of  $75,000  for  water  works  improve- 
ments  sold   by   City    Council. 


ANAHEIM,  Orange  Co.,  Cal. — City 
Council  sells  $30,000  bond  issue  to  con- 
struct extensions  to  sewer  system. 


ANAHEIM,     Orange     Co.,     Cal. — City 

Council   sells   $5000   bond   issue   to   pur- 
chase motor  fire  truck. 


ALAMEDA,  Alameda  Co.,  Cal.— It  is 
proposed  to  bond  the  city  for  two  high 
schools;  one  to  be  a  memorial  to  the 
soldiers  and  sailors  of  this  city  who 
lost    their    lives    in    the    world   war. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Nov.  7  bids  will  be  received  by  Super- 
visors for  purchase  of  $6,000  bond  is- 
sue of  Briones  Valley  School  District; 
proceeds  of  sale  to  finance  construc- 
tion of  a  new  school. 


CHURCHES 


Contract  Awarded. 

COMMUNITY  BLDG.  Cost,   $19,500 

OAKLAND,   Cal.     High  St. 

One-story    frame    community    building. 

Owner — High   St.   Presbyterian  Church. 

Architect — Miss  Julia  Morgan,  Mer- 
chants Ex.  Bldg.,  San  Francisco. 

Contractor— W.  R.  Llttlefleld,  353  12th 
St..  Oakland. 


Plans  Being  Figured. 

CHURCH   BLDG.  Cost,   $ 

SAN  FRANCISCO.  Ocean  Ave.  near 
Valencia. 

One-story  frame  church. 

Owner — Ocean    Avenue    Presb.    Church. 

Architect— Miss  Julia  Morgan,  Mer- 
chants Ex.   Bids.,  S.  P. 


BAKKItSFlELD.  Kern  Co.,  Cal.— 
Conservative  Jewish  Congregation  of 
this  city,  E.  A.  Klein,  President,  is 
planning  erection  of  a  $25,000  church 
building  on  a  site  yet  to  be  selected. 
Board  of  Directors  of  the  Congrega- 
tion is  composed  of;  E.  A.  Baer,  Chas. 
Baer,  A.  Weill.  M.  Redlick  and  Ira 
Homer. 


Plans   Being    Prepared. 

CHURCH   BLDG.  Cost.    $ 

WHITTIER.  Los  Angeles  Co.,  Cal. 
Two-story     and     basement    brick     and 

plastered  church,   88x120. 
Owner — Whittier   Christian    Church. 
Architect— Robert     H.     Orr.     1301     Van 

Nuys    Bldg.,    Los   Angeles. 


BERKELEY.  Cal.  —  Funds  will  be 
raised  shortly  by  the  Trinity  Metho- 
dist Church  of  Berkeley  for  the  erec- 
tion of  a  temporary  frame  church  to 
be  erected  on  their  new  site  on  Dana 
street  near  Bancroft  Way,  in  Berke- 
ley. <  1  i 


Contract   Awarded. 

CHURCH,    ETC.  Cost,   $11,000 

RICHMOND,  Contra  Costa  Co..  CaT.  NW 
10th   and   Barrett   Ave. 

One-story  frame  and  stucco  church  and 
guild    hall. 

Owner — St.  Edmund's  Episcopal  Church. 

Designer  and  Contractor — E.  A.  F.  Car- 
son,  542   4th  St..  Richmond. 


FACTORIES  &  WAREHOUSES 


Plans  Being  Prepared. 

LOFT   BLDG.  Cost,    $45,000 

OAKLAND.     W.  Webster  St.  N.  14th  St. 

Two-story     and     basement     reinforced 
concrete   loft   building,   50x150. 

Owner — Max    Horwinski. 

Architect — Sidney    B.    and    Noble    New- 
some,   Nevada   Bank   Bldg.,    S.    F. 
Plans    will    be    ready    for    figures    in 

about   two   weeks. 

Contract    Awarded. 

LOFTS  Cost,   $30,000 

SAN   FRANCISCO.      SW   1st  and  Clem- 
entina. 

Three-story   and   basement   brick   lofts. 

Owner  —  Manufacturers'    Bldg.    Corp.. 
Call   Bldg.      (Consolidation   of   the  M. 
&    H.    Plating   Works,   Larkin   Spe- 
cialty   Mfg.    Co.    and    the    Bankers' 
Utilities    Co.) 

Architect — Not   given. 

Contractor — P.   D.   Boese,   Call   Bldg. 


Plans   Being   Prepared. 

F.^CTORY  Cost.    $4.''),u 

SAN    FRANCISCO.      S    Folsom    St.   E 

Second    Street. 
Three-story    reinforced      concrete      a 

frame  Class  C  factory. 
Owner — Bothin  Realty  Co. 
Architect — Arthur  S.   Bugbee,   26   Mor 

gomery  St.,  San  Francisco. 
Plans    will    be    ready    for    figures 
about  two   weeks. 


Plans   Being   Figured — Bids   Close   Nov. 

15,    1:30    P.    M. 
WAREHOUSE  Cost.     $1,950 

HEALD«BURG.       Sonoma       Co.,       Cat. 

Mason  and  Fitch  Streets. 
Wood      frame      and      corrugated      iron 

warehouse. 
Owner — County    of    Sonoma.      W.      W. 

Felt    Jr.,    Clerk. 
County    Surveyor — R.    Perss    Smith. 

Plans     on   file   in     office     of     County 
Surveyor   at   .Santa   Rok.i. 


Contract   Awarded. 

FACTORY  BLDG.  Cost,  $70,980 

SOUTH   S.4N    FRANCISCO. 

All  work  for  reinforced  concrete  fac- 
tory bldg.,  except  roofing  and 
painting. 

Owner — Fontana  Products  Mfg.  Co..  112 
Market    St..    San    Francisco. 

.\rchitect — Rishetti  &  Hirschfeld,  12 
Geary    St..    San    Francisco. 

Contractor — J.  S.  Sampson  &  Co.,  682 
Monadnock  Bldg.,  San  Francisco. 


Contract  to  be  Awarded. 

FACTORY  BLDG.  Cost,  $ 

SAN  FRANCISCO.  S  Howard  W  First 
Street. 

One-story  Class  C  factory,  50x165. 

Owner — L.   R.    Lurie. 

Architects  —  O'Brien  Bros.,  240  Mont- 
gomery St..  San  Francisco. 

Contractor — J.  Martinelli,  1351  Mason 
St.,  San  p''rancisco. 


I'laiis  Being  Figured. 

AVAREHOUSE.  ETC.  Cost.   $ • 

PASADENA.-  Los  Angeles  Co..  Cal. 

Six-story  and  basement  Class  A  rein- 
forced concrete  warehouse.  66x150 
also  a  one-story  garage  building. 
64x66. 

Owner — Pasadena  Transfer  St  l-'torage 
Company. 

Architect — John  C.  Austin,  Baker-  Det. 
wiler  Bldg,,  Los  Angeles. 


Figures  Being  Taken. 

WHOLESALE    BLDG.  Cost,    $ 

O.^KLAND.  Alameda  Co.,  Cal.     Third  & 
Broadway. 

Two-story    reinforced    concrete    whole- 
sale   building. 

Owner — Tillman  &  Bendel.   Harrison   & 
Embarcadero    Sts.,    San    Francisco. 

Architects  —  Reed  &  Corlett,   Oakland 
Bank   of  Savings   Bldg.,  Oakland. 
NOTE: — Bids   are    being   taken    for   a 

general    contract. 


Preliminary   Plans   Being   Prepared. 

WAREHOUSE  Cost,    $30,000 

SAN  FRANCISCO.  Second  St.  near 
Stlllman. 

Two-story  and  mezzanine  reinforced 
concrete    warehouse. 

Owner — Name   withheld. 

.■Architect — O'Brien  Bros.,  240  Montgom- 
ery St. 


Plans  to  Be  Prepared. 

WHOLESALE   BLDG.  Cost,    $100,000 

SACRAMENTO,  Cal.  FYont  and  "M" 
Streets. 

Four-story  reinforced  concrete  whole- 
sale   building. 

Owner — Crane  &  Co.,  S.  S.  Day,  Mcr., 
Sacramento. 

Architect — Not    selected. 


Plumbing.      Heating      and      Mechanical 

Equipment    Contract    Awarded. 
FACTORY    BLDG.  Cost,    $70,»»« 

SOUTH    SAN    FRANCISCO. 
All    work    for   reinforced    concrete   fac- 
tory   building,    except    roofing    and 
painting. 
Owner — Fontana  Products  Mfg.  Co.,  112 

Market    St..    San    Francisco. 
Architect  —  Righetti    &   Hirschfeld,   12 

Geary  St..  San  Francisco. 
Contractor — J.  S.  Sampson  &  Co..  682 
Monadnock  Bldg.,  San  Francisco. 
The  contractors  has  awarded  a  con- 
tract to  J.  M.  Lettich,  185  Stevenson 
St.,  on  a  cost  plus  basis  for  the  plumb- 
ing, heating,  water  system  and  me- 
chanical   equipment. 


Plans  Being  Figured — Bids  Close  Oct. 
24,     1921. 

WAREHOUSE  Cost.    $200,000 

SACRAMENTO,  Cal.  L  St.  between 
6th  and   7th  Streets. 

Five-story  brick  and  mill  construc- 
tion with  steel  sash  warehouse, 
160x160  (2  elevators,  sprinkler  sys- 
tem,   heating    system,    etc.) 

Owner — John   Breuner   Co. 

Architect— Jens     C.     Petersen,    Peoples 

Savings    Bank    Bldg.,    Sacramento. 

NOTE; — Bids   are    being   taken    for  a 

general   contract. 

Steel  and  Masonry  Bids  Being  Taken. 
F.ACTORY   BLDG.  Cost.   $50,000 

SAN    FRANCISCO.      NW     Mission     and 

13  th   Sts. 
Two-story   steel   frame   and   brick   fac- 
tory   building. 

Owner — Pacific  Embroidery  Co. 
Architect — A.    W.    Burgren,    110    Sutter 
St.,    San    F'rancisco. 
Segregated   bids   will   be   taken    later 
on   the   balance  of  the   work. 


Contract   Awarded. 

SHOP  BLDG.  Cost,  $56,825 

SACRAMENTO.  Blk.  bounded  by  R,  S, 
Serra  Way  and  34th  St. 

Maintenance  shop  building. 

Owner — California  Highway  Commis- 
sion. 

Architect — Plans  by  owner. 

Contractor — M.  E.  Hopper  &  Son,  117 
Webster  St.,  Oakland. 


Plans    Being    Figured — Bids    Close    Oct. 

31,  1921.  9  A.  M. 
CREAMERY  BDGL.  Cost.   $160,000 

DAVIS.    Yolo    Co..    Cal. 
Two-Story  reinforced  concrete   and   tile 

creamery  building. 
Owner — University   of  California. 
Architect — Wra.    C.    Hays,    1st   National 


ki 


SaturUuy,  October  22.   1921 

Bank  Bide  .  S""  Francisco. 
Seeregaled  ngures  are  being  lakir 
follows: 

1.  Concrete  work. 

2.  lluilow  tile  and  lerra  cotta  w< 

3.  Lathing,   furring  and  plasterii 

4.  Koonng  work. 

5.  riuinbing  work. 

6.  Itetrigeralion    work. 

7.  Electrical  work. 
*.     Tile   work. 

a.     Elevators. 

10.  Painting  work. 

11.  Carpentry  and   mill   work,  etc 
Plans     may     be     obtained     from 

Jays'  ollicc-  on  a  dt-po.sit  of  ».')0. 

Sec    <-:ill    for    lildK    uiidrr    uOivial    | 
^ul   i-olunin    In    tlilx    iHsue. 
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PORTEllVlLL,E.  Tulare  Co.,  Cal. — 
;has.  .S.  Woody  of  San  Francisco  lias 
;om|)leted  arrangements  for  tlie  eru^- 
Jon  at  I'orterville  of  a  cement  faciury 
to  have  a  capacity  of  2000  bbls.  |jur 
Jay.  The  factory  will  be  built  by  i  ol. 
[^igh  Hunt  of  the  Hunt  Engineering 
Co.    of   Kansas  City. 


LiONG  BEACH.  Cal. — M.  O.  Hull,  vice 
president  Kimball  Motor  Truck  Co., 
1700  E-»th  St..  L.OS  .\ngele3.  announces 
Starting  erection  within  30  days  on  a 
1350. UOO  reinforced  concrete  muLor 
truck  manufacturing  plant  in  Long 
Beach.  Mr  Hull  states  plans  have 
l»een  made  and  bids  will  be  received 
irben  a  site   is  selected. 


FHESNO.    Fresno      Co..      Cal. — E.      A. 

*■    '  Tiis    Estate,    represented    by    Karl 

:macher.  Griltith-McKenzie  Bklg.. 

.   is  having  plans   prepared  for  a 

warehouse     to     be     erected     on 

Uaniilton    avenue    between    San    Diego 
and  Los  Angeles  streets. 


PORTLAND.  Ore. — Tellar  &  Allyn, 
Worcester  HIdg..  have  been  awarded  a 
contract  by  .Architect  .John  V.  Bennes, 
Chamber  of  Commerce  BIdg..  to  erect  a 
two-story  concrete  and  mill  (5)  stores 
and  loft  building  in  Park  St.,  between 
Tamhill  and  Morrison  streets,  to  be 
leased  to  Kelly,  Breitbarth  &  McLeod. 


BERKELEY,  Alameda  Co..  Cal.— Un- 
til Oct.  25.  lu  a.  m.,  bids  will  be  re- 
ceived by  E.  M.  Hann,  City  Clerk,  for 
constructing  auto  shed  on  City  Hall 
grounds.  Cert,  check  10%  payable  to 
city  required  with  each  bid.  Plans  on 
file   in   office   of  clerk. 


FIREHOUSES  AND  JAILS 


OAKLAXD,  Cal. — The  following  bids 
were  received  by  the  City  Clerk  of 
Oakland  for  alterations  and  renewal  of 
arst  floor  of  Engine  House  Xo.  9  in 
Magnolia  St.  near  14th,  and  for  altera- 
tions and  renewal  of  the  first  floor  in 
Engine  House  No.  3,  in  West  Eighth 
St.  bet.  Campbell  and    Willow: 

Enicine   House   No.  9 

Schnebly   &   Hostrawser $1336 

A.  J.  McPhee    1490 

R.   W.    Littlefleld    1749 

EnKlne   Hoaae  No.  3 

R.    W.    Littlefleld    $   639 

Robert  E.  Sheridan    999 

Schnebly   &    Hostrawser    1042 

Bid.M  were  al.^^o  received  for  ventilai  ion 
in  the  roof  of  the  Civic  Audiioiium 
Building  at  Twelfth  and  Fallon  Sts.: 

A.    J.    MoPhee    MoO 

Oakland  Machinery  Co.,  Oakland.  .$1^00 
Stubbe  &  Uomak,  Oakland   ll'^^O 


FLATS 


A!ter    2-story    frame    flats   into    four    4- 

room  apartments. 
Owner — .Vamc   withheld. 
Architect — O.    E.    Evans,    2569    Mission 

St.,   San    Francisco. 


.^'1 


rians  BeinR  Figured. 

ALTKHATIONS  Cost.    f2.-.00 

SAN    FRANCISCO.     Calltornia  and    7th 
Ave. 


Owner  Taking  Segregated  Figures. 
FLATS,  ALTERATIO.V 

Cost,  $6000  flats,  $2000  alterations 
SA.\     FRANCISCO.       Bryant     and     26th 

Sts. 
Two-story    frame    (2)    flats;    also    alter 

dwelling. 
Owner — Mr.    K.   Clifford,  2773-A  Bryant 

Street.  San  Francisco. 
Architect — O.     E.    Evans,    2569    Mission 

St.,    San    Francisco. 


Permit  Applied  For. 

FRAME   FL.4TS  Cost,   $15,000 

SAN   FRA.N'CISCO.        S\V   Twenty-ninth 

Avenue  and  California  Street. 
Two-story  and  basement  frame  (4)  flats 
Owner — W.     c    Petersen.   lo70-.\      Eddy 

SSt.,  San  Francisco. 
Architect — None. 


Plans  Being  Figured. 

FLATS  Cost.    $12,000 

SAN  FR.\NCISCO.  Jone  St.  between 
Pine  and  Bush  streets. 

Two-story  frame  flats   (2  4-room). 

Owner — Rocca  Bros. 

Architects — O'Brien  Bros.,  240  Mont- 
gomery St..  San  Francisco. 

Sub-figures   Being   Taken. 

FLAT  BLDGS.  Cost,   $9,000  ea. 

SAN  FRANCISCO.  S  Anza  60,  90,  120 
and  150  W  45th  Ave. 

Four  2-story  and  basement  frame 
buildings    (2   flats  each). 

Owner — York  Realty  Co..  40  Montgom- 
ery St. 

Architect — W.  S.  Schmolle,  40  Mont- 
gomery  St. 


Contract   .Awarded. 

FLATS  &    STORE  Cost,    $11,689 

EMERYVILLE.    Cal. 

Two-Story    frame    flats    and    store    (all 

work    excet    finish  hardware). 
Owner — E.    'Winsby,    1942    'Webster    St., 

Oakland. 
Architect — F.    D.    'Voorhees,    1829    'West 

St.,    Oakland. 
Contractor   —   Alfred      Peterson.      3918 

Lindwood    Ave.,    Oakland. 


Cost,  $14,000 
N'W    Fulton    and 


Plans    Completed. 

SAN    FRANCISCO 

21st  Ave. 
Two-story     and     basement     frame     (4) 

flats. 
Owner — Simon    Eraser,    3877    20th    St. 
.Vrchitect — Earle    B.    Bertz.    68    Post    St. 


GARAGES 


Contract  .Vwarded. 

CARACE    BLDG.  Cost.    $59,340 

SAN    FIIA.NCISCO.       N    Turk    St.    192-B 

W  Taylor  St. 
Two-story      and      basement    reinforced 

concrete  garage  building. 
Owner — Thos.    McDougall. 
Architect  —  .loscph    L.    Stewart.    Claus 

.Spreckels    BIdg.,   San   Francisco. 
Contractoi' — Monson   Bros..    2")!    Kearny 

St.,    San    Francisco. 

Preliminary    Figures   Being  Taken. 

GARAGE    BI.DG.  Cos.t   $ 

SAN     FRANCISCO.       Down-town     DIst. 

north   of  Market  St. 
Three-story    and    basement    reinforced 

concrete    garage.    100x120     (2    ele- 

vator.s,   1   passenger  and   1  freight). 
Owner — Name   withheld. 
Architect— Not   given. 
Contractor — W.    S.    King,    135    Webster 

St.,    San    Francisco. 


■KTO.N.  San  Joaquin  Co.  Cal.     San 
Joaquin   General    Hospital   grounds. 

nri'k  garage  and  shop  building. 

nv  ner^-County  of  San  Joaquin,  Eugene 
ilraham.    Clerk. 

Vr.  iiitect — Ralph  P.  Merrill,  1.  O.  O.  F. 
Uldg.,  Stockton.  Cal. 
I'crt.  check  10%  payable  to  Chair.  Bd. 

of  .Sups,   required  with  each   bid.   Plans 

iiia.\    be  had  from  Clerk. 


I'll  MS    Being    Figured. 

.\1.|)   TO   GARAGE  Cost.    $ 

.s.\;<,'  FllANCISCO.  Post  and  Taylor 
Streets. 

.\iiriition  to  Class  A  reinforced  con- 
crete garage. 

Owner — Musto  Estate. 

.Architect — Meyer  &  Johnson,  Bankers 
Investment  BIdg..  San   Francisco. 


PORTLAND,  Ore.  —  Wilcox  Invest- 
ment Co.  seek  permit  from  City  Coun- 
cil to  erect  6-story  reinf.  concr.,  lOOx 
1011,  building  at  southeast  cor.  Fourth 
and  Pine  Sts;  main  floor  to  be  used  for 
garage,  upper  floors  for  storage. 


GOVERNMENT    WORK    AND 
SUPPLIES 


SAN  FRANCISCO.— Until  Nov.  1.  11 
a.  m.,  under  Order  No.  3328,  bids  will 
be  received  by  U.  S.  Engineer  Office, 
240  Montgomery  St.,  for  the  purchase 
of  materials  no  longer  required  by  the 
department  and  which  may  be  seen  at 
Kio  Vista.  Solano  County.  Material 
consists  of  chain,  pipe,  locks,  saws, 
various  tools,  dredging  supplies,  scrap 
iron,  brass  and  copper,  electric  light- 
ing plant,  locomotive  type  boiler,  etc. 


S.AN  DIEGO,  Cal.— Until  Oct.  24  bids 
will  be  received  by  Com.  Norman  Smith, 
Xaval  Public  Works  Officer.  Loma  Por- 
tal, for  reinf.  concr.  pile  found,  for 
dispensary  and  post  exchange  build- 
ings at  Marine  Base,  San  Diego. 


WASHINGTON,  D.  C— The  following 
bids  were  opened  by  the  Supervising 
Architect.  Washington,  Oct.  12,  for  wir- 
ing postoffice  building  at  Port  Town- 
.^end,   Waah.: 

Mack    &    Mack,    New    York    City,    $10.- 
62S,    100  days. 

George  R.  Cooley  Electric  Co..  Seat- 
tle.   Wash.,    $14,559,    90    days. 

J.  T.  Lillie,  Port  Townsend,  Wash., 
$7,990. 

.Xepage-McKenny  Co.,  Seattle,  Wash., 
$10,413,  180  days. 

H.  L.  Hansen.  Port  Townsend,  Wash., 
$10,647,   120  days. 


Plan.s   Belnj;   Flcured — Bids  Close   Nov. 

8,  10  a.  in. 
GARAGE   BLDG.  Cost,   $ 


WASHINGTON,  D.  C— Bids  are  being 
received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  for  the 
fc.llowing  materials;  date  for  opening 
bills  as  noted  at  the  end  of  each  para- 
sraph: 

Schedule  8&63,  tor  Mare  Island,  Calif., 
ion. 1100  pounds  white  lead  in  oil  In  100- 
pound   drums.   Nov.    1. 

Schedule  S861,  for  Mare  Island.  Calif.. 
f.  o.  b.  works  or  Hampton  Roads.  'Va., 
l.iMiii  gallons  turpentine  in  50-gallon 
drums,   Nov.    1. 

Schedule  8862,  for  Mare  Island,  Calif., 
2  electric  winches.  1,500  lbs.  capacity 
fur  periscope  hoisting,  complete  with 
control  panel,  limit  switches  and  push 
button  stations,  together  with  spare 
parts  for  submarine   S-30,   Nov.   1. 

.Schedule  8872.  for  Puget  Sound, 
Wash.,  not  later  than  January  1,  1922, 
I  motor-driven  pipe  expanding  and 
flanging  machine,  together  with  spare 
parts  for  the  U.  S.  S.  Medusa.  Nov.  I. 

Schedule  8900.  for  delivering  f.  o.  b. 
coniractora'  works,  100  exhaust  head- 
er."   for   Liberty    engine.   Oct.   25. 

Schedule  8905,  for  various  eastern 
and  western  navy  yards,  hammers  of 
various    kinds,    Nov.    8. 
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WASHINGTON,  T>.  C. — Specifications 
No.  4540,  providing  for  the  construe 
tion  of  Dutch  ovens  at  the  Mare  Island, 
Cal.,  Navy  Yard  are  being  prepared  by 
the  Bureau  of  Yards  and  Docks.  Navy 
Department.  Further  mention  will  be 
made  of  this  work  when  a  call  for  bids 
is  issued. 
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ilier  oi:  the  State  Board  of  Con-  U 


WASHINGTON,  D.  C. — Bureau  of 
Yards  and  Docks.  Navy  Department,  is 
preparing  Specification  No.  4543  for 
cold  storage  and  refrigerating  equip- 
ment for  installation  of  San  Diego, 
Cal.,   Naval   Base. 


SAN  FRANCISCO.— Until  Oct.  29,  11 
a.  m.,  under  Order  No.  3344,  bids  will 
be  received  by  U.  S.  Engineer  Office, 
240  Montgomery  St.,  for  fur.  and  del. 
f.  o.  b.  U.  S.  Engineer  wharf,  Rio  Vista, 
Solano  County,  engine  oil  and  2  bbls. 
boiler  compound. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Cost, 
Cal. 


of 


Plans  Completed. 

CLITB  BLDG. 

MARYSVILLE.   Yuba   Co, 

Club    Building. 

Owner — Marysville    Golf   Club. 

Architect — Eugene     Kenyon,      care 

Geo.    C.    Sellon    Co.,    Mitau    Bldg, 

Sacramento,  Cal. 


l-'lans  Being  Prepared. 

CHAMBER  OF  COMMERCE  BLDG. 
Cost,    ?60.000. 

STOCKTON,    San    Joaquin    Co.,    Cal. 
Weber    Ave.    bet.    Sutter    and 
Joaquin    Streets. 

Two-story  and  basement  reinforced 
concrete  and  brick  Chamber  of 
Commerce  building  with  stores  on 
the  first  floor. 

Owner — Stockton  Chamber  of  Com- 
merce. 

Architects  &  Contractors-Davis-Heller- 
Pearce  Co.,  Delta  Bldg..  Stockton. 


San 


Plans  Being  Figured. 

COMMUNITY  BLDG.  Cost,  $ 

SAN  FRANCISCO.  De  Haro  near  23rd 
Street. 

One-story  frame  community  building 
gymnasium,  kindergarten,  etc.). 

Owner  —  Potrero  Hill  Neighborhood 
House. 

Architect — Miss  Julia  Morgan,  Mer- 
chants Exchange  Bldg. 

Preliminary   Plans   Prepared. 

CLUB   BLDG.  Cost,    ?60,000 

BERKELEY.  Alameda  Co.,  Cal.  Near 
University    Campus. 

One  and  two-story  frame  and  plaster 
club  building. 

Owner — Masonic  tlub  of  the  Univer- 
sitv  of  California. 

Architect — Mr.  Miller  of  the  Depart- 
ment of  Architecture,  University 
of    California,    Berkeley. 


Plans  to  Be  Prepared. 

STORES,   ETC.  Cost,   $ 

BAKERSPIELD,  Kern  Co..  Cal.    Baker 

Street. 
Three-story   stores  and  lodge  rooms. 
Owner — Caledonia    Bldg.    Assn.,    Dr.    A. 

I.   Fraser,   Pres.,  Bakersfleld,  Cal. 
Architect — Not   given. 

The  structure  will  be  leased  to  the 
Masonic  lodges  of  Bakersfleld.  Officers 
of  the  Caledonia  Bldg.  Assn.  are:  Dr. 
A.  I.  Fraser,  Pres.;  B.  L.  Sheehan.  V.- 
Pres.;  A.  W.  Hobison,  Secy.;  Gustav 
Scablin,  Treas. 


HOSPITALS 


-Bids   Close   Nov. 


Cost.   * 

County    Hospital 


Plans    Being    Figures- 

21,    1H21.    2    P.    M. 
WARD    BLDGS. 
SACRAMENTO.    Cal. 

Grounds. 
Erection  and  completion  of  service  and 

Children's    Ward.    Infectious   Ward. 

Women's   Ward   and  Men's  Medical 

Ward    Buildings. 
Owner — County    of    Sacramento,    Harry 

W.    Hall,   County   Clerk. 
Architect— R.    A.    Herold,    430-37    Forum 

Bldg..   Sacramento. 
See    call    for    bids    under    oflleiiil    pro- 
po.snl  column   In  tbis  issue. 


LOS  ANGELES,  Cal.— Al  Malaikah 
Temple,  A.  A.  C.  N.  M.  S.,  Louis  M. 
Cole,  Potentate,  will  erect  a  $1,000,000 
auditorium  in  Los  Angeles  to  replace 
the  structure  destroyed  by  Are  In  1920. 
The  structure  will  have  a  seating  ca- 
pacity  of   7,000. 


LOS  ANGELES,  Cal.— C.  J.  Kubach 
Co.,  701  Merchants  National  Bank  Bldg. 
Los  Angeles,  was  low  bidder  at  $216,- 
800  on  the  general  contract  for  the 
communicable  diseases  building  to  be 
erected  at  the  Los  Angeles  county 
hospital.  Plans  by  Wm.  Davidson, 
Chief  Mechanical  Engineer.  Jackson 
Iron  Works  was  low  bidder  at  $15,600 
on  ornamental  iron  work  and  Bedell 
Engineering  Co.  was  only  bidder  at 
$2585  on  refrigeration.  Bids  taken 
under  advisement.  Reinforced  con- 
crete structural  frame,  three  stories 
and  basement,  156x158  ft.,  capacity  100 
beds:  brick  filler  walls,  ruffled  brick 
facing,  art  stone  trim,  etc.  The  bids 
were  as  follows: 

aenenil  Contract — C.  J.  Kubach  Co., 
$216,800;  L.  A.  Planing  Mill  Co..  $217,777 
Weymouth  Crowell  Constr.  Co.,  $223,- 
200  for  art  stone  trim  and  $233,700  for 
granite;  C.  L.  Peck,  $224,000;  John 
Simpson  Co..  $228,000;  J.  D.  Kneen 
Constr.  Co.,  $236,000;  William  Simpson 
Constr.  Co.,  $253,000,  and  Walter  Slater 
Co.,   $262,000. 

Oruameutal  Iron — Jackson  Iron  Wks., 
$15,600;  Brombacher  Iron  Works,  $16,- 
260;  K.  O.  Wefzel  Co.,  $17,877,  and  City 
Ornamental   Iron   Works,    $18,780. 


REDWOOD  CITY,  San  Mateo  Co..  Cal. 
— L.  P.  Norberg  has  been  appointed  su- 
perintendent of  construction  for  the 
proposed  county  hospital,  the  general 
contract  for  which  has  been  let  to 
Barrett  &  Hilp,  Sharon  Bldg.,  San 
Francisco.  Plans  for  the  structure 
were  prepared  by  Architect  W.  H. 
Toepke,   942  Market   St.,   San  Francisco. 


HOTELS 


Plans  Being   Prepared. 

HOTEL  Cost,  $135,000 

FRESNO,  Fresno  Co.,  Cal.  NW  L  and 
Kern    Streets. 

Three  or  four-story  reinforced  con- 
crete and  brick  hotel  (76  rooms 
and   40   bathrooms). 

Owner — Milo  L.  Rowell. 

Architect  &  Constr.  Mngr.— R.  F. 
Felchlin,  Bank  of  Italy  Bldg., 
Fresno. 


Segregated    Figures    Being    Taken. 
HOTEL  BLDG.  Cost,   $250,000 

EUREKA,   Humboldt  Co.,  Cal. 
Three-story      frame      hotel,    100      rooms 

(Eureka   Inn). 
Owner — Eureka  Hotel  Co. 
Construction.      Mgr — Frederick      Whic- 

ton,  369  Pine  St.,  San  Francisco. 

PUBLIC  BUILDINGS 

SACRAMENTO.  Oct.  19.— A  construc- 
tion program  calling  for  the  expendi- 
ture of  more  than  $6,000,000  in  public 
works  during  the  coming  winter  and 
spring  to  provide  work  for  the  50,000 
unemployed  now  in  this  State  was  an- 
nounced  today    by   Egerton   Shore,   ju- 


irol.  !l 

The  program  has  yet  to  be  approved  ;  ■ 
by  Governor  W.  D.  Stephens,  but  in  its  ; 
tentative  form  is  the  most  comprehens-  ( 
ive  building  schedule  ever  launched  by  , 
the  State  in  a  similar  period  of  time. 

More  than  thirty  major  building  proj-  ,( 
ects  will  be  initiated  under  the  "unem-  -j 
ployment"    program.  \ 

The  construction  of  the  Capitol  an-  J 
nex  at  a  cost  of  $3,000,000,  one  of  the  1 
biggest  undertakings,  will  probably  be  i 
started    on    or    about    January    1.  j 

AVORK   OF    STATE  J 

Agnews    State    Hospital —  1 

Farm    implements    $20,000 

Repairs     65,004 

Cottages     1.600 

.\STicultural  Park,  Sacmment*^— 

Repairs     20,0((0 

California   Polyteclinic   School — 

Repairs     40,000 

Barn     4.000 

California   Redwood  Park —  J 

Repairs     25,000  1 

California   School   for  Girls —  ? 

Repairs     25,000] 

California   School   for  the  ' 

Deaf  and   Blind—  > 

Repairs     25,000  ( 

Fish   and    Game  CoDuniaston.  ! 

San   Pedro — 

Fish    and   completion    labora- 
tory and  office  game  bldg.  .        1,500  j 
Folsom   State  Prison —  1 

Repairs     25,000 

Five  cottages   15,000 

Humboldt    State   Tcachern'  j 

College — 

Completion    of   building 25,000  < 

Industrial  Farm  for  Women — i 

Alerations     15,000 

Dam   and   hospital    40,000 

Industrial    Home   for 
Adult    Blind — 

Repairs     12.500 

Mendocino  State  Hospital — 

Receiving    building    50,000 

Repairs     60.0JO 

Officers'    quarters    40,0?0 

Repairs     8,081 

Mission    San   Francisco    de 
Solano,   Solano— 

Repairs     l-""" 

Napa    State  Farm — 

Repairs     25.0M 

Napa  State  Hospital —  i 

Cottages     50,008  1 

Repairs     4».»»  1 

Power  house  and  equipment.     15,000 j 

Remodeling     19,000'. 

Norwalk    State   Hospital — 

Buildings    250.0Mi 

Buildings    

Buildings     ^ 

Two    cottages    i'SS 

Administration     buildings B,WIH 

Pacific  Colony—  ^J 

Buildings     lO.IHWl 

Preston  School  of  Industry —  t 

Repairs     ^"-^^ 

Sacramento   State  Bulldingrs—  ' 

Buildings    500,OOUi 

San   Diego   State  Tieachers' 

College—  ,' 

Repairs    .id,..-) 

San    Francisco    State    Bldg.—  ., 

Completion     400,B«»| 

San  Jose  Teachers'  College —  „- «.« 

Repairs     •^"•'™' 

San  auentin  State  Prison — 

Repairs     *»•'"' 

Santa   Barbara   State 

Tcaotiers"  College —  , 

Repairs     ",000, 

Sonoma  State  Home —  .. 

School  and  Assembly  bldgs...     75,000 

Cottages     "••YJJ 

Employes'   quarters    il'ml 

Repairs jIjjb 

Water  supply    

Southern   Cal.   State  Hospital—  \ 

Housing  and    training   of   pa-     ^^       I 

tients 2,;jjo] 

Repairs    

St.-ite  Capitol —  ggQ0| 

Repairs     •  • 


t^ 
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state  Xnrnery — 

Buildings     13,000 

State   Printing  Office — 

Buildint:     150,000 

Stoekton  State  Hospital — 

Receiving  building 30,000 

Uepalrs     40,000 

Sewage   disposal    10,000 

VHerana'    Home — 

Repairs     55.800 

Power  house   20,000 

Whittler  State   School — 

Repairs    100.000 

Water    supply    20.000 


Contract  Awarded. 

POST  OFFICE   BLDG.  Cost,   $  10.000 

SAN  FRANCISCO.  SE  Post  and  Avery 
Streets. 

One-story  brick  branch  post  office 
building. 

Owner — Avery-Fuller  Children's  Cen- 
ter, 2320  Funston  Ave.,  San  Fran- 
cisco. 

Architect  —  Herman  Barth,  Phelan 
BIdg.,   San   Francisco. 

Contractor — Harvey  A.  Klyce.  Call 
Bldg.,   San    Francisco. 


Contract    Awarded. 

MEMORIAL  Cost,    $500,000 

SAN   FRANCISCO.     Lincoln   Park. 

Class    "A"    reinforced    concrete    memo- 
rial. 

Owner — Mr.    and   Mrs.   A.    B.   Spreckels, 

Engineer    —    T.      Ronneberg,      Crocker 
BIdg. 

Architect — G.      A.      Applegarth,      Claus 
Spreckels    BIdg. 

Contractor — R.   McLeran  &   Co.,   Hearst 
B!dg. 
Construction  will  be  started  in  about 

a   mouth. 


BERKELEY.  Alameda  Co..  Cai.— J. 
W.  CJregg.  landscape  architect  of  the 
Universl'.y  of  California,  has  been  com- 
missioned to  prepare  plans  for  the 
general  arrangement  of  buildings  and 
iand«cape  features  for  the  new  Stale 
Home   for  Women   at   Sonoma. 


SAN  FRANCISCO — The  Board  of 
Public  Works  on  recommendation  of 
City  Architect  John  Reid  Jr.,  approves 
the  following  sub-contracts  awarded 
by  O.  Monson.  general  contractor  for 
the    residence    of   Fire    Chief   Murphy: 

Rough    lumber  to   Pope   &   Talbot. 

Reinforcing  steel   to  Badt-Falk  Co. 

Miscellaneous  iron  work  to  Fair 
Mfg.   Co. 

Mill  work  to  Acme  Planing  Mill. 

Sheet  metal  work  to  Fire  Protection 
Products   Co. 

On  the  Bernal  School,  for  ifrhich  O. 
Monson  is  general  contractor,  the  fol- 
lowing sub-contracts  were  approved: 
Painting  to  Frisk  &  Swanson;  plaster- 
ing to  E.  Dietlin;  rough  lumber  to  Loop 
Lumber  Co.;  mill  work  to  Acme  Plan- 
ing Mill. 

On  Emerson  School,  for  which  Quinn 
&  Riley  have  the  general  contract,  the 
following  sub-contracts  were  approved: 
Concrete  work  to  Atlas  Concrete  Co.; 
reinforcing  steel  to  Gunn  Carle  Co.; 
miscellaneous  iron  work  to  Michel  & 
Pfetfer;  sheet  metal  work  to  Ouilfoy 
Cornice  Works;  glass  to  W.  P.  Fuller; 
tiling  to  Ginsberg  Tile  Co..  and  paint- 
ing to  C.  E.  Gordon. 


SACRAMENTO.  Cal.— The  southwest 
corner  of  11th  and  O  Sts.  has  been  pur- 
chased by  the  State  Board  of  Control 
as  the  site  for  the  new  State  printcry. 
The  building  will  cost  $150,000. 


HELENA.  Montana — f".  H.  ci^ipp. 
President,  Montana  University,  an- 
nounces bids  will  he  asked  on  aliout 
November  2  for  a  $5,000,000  bulMing 
program.  The  proposed  structures  are: 
(excavations  and  foundations  com- 
pleted with  exception  of  gymn.i-^lum 
f"!    inlverslty   at   Butte): 


State  University  at  MIs.soula — Li- 
brary, $250,000;  Architects,  iiilvoi  .'c 
Cohagen,  Billings.  Heating  plani.  $150.- 
000;  Engineers  and  Archite<-i3.  t^'.  u . 
I'illsl>ury  Co..  Minneapolis.  Gym- 
nasium, $225,000;  Architect.  George  W. 
Carsley,  Helena.  Forestry  building. 
$100,000:  Architect,  Olc  Bakke.  Mis- 
soula. Residence  halls  for  men  and 
women,  $225,000;  Architects,  Link  ,.^^ 
Haire,  Helena. 

Stale  College  at  Bozeman — Engineer- 
ing building  and  shops,  $350,000;  Ar- 
chitect, Fred  Wilson,  Bozeman.  Heal- 
ing plant.  $150,000:  Architects  C.  W. 
PiUsbury  Co.,  Minneapolis.  Biology 
building,  $150,000;  Architect,  Georg.- 
Shanley,  Great  Falls.  (gymnasium. 
$225,000;  Architect,  George  Shanley. 
Great  Falls. 

State  Sshool  of  Mines  at  Butte — 
Metallurgical  building,  $200,000;  Archi- 
tect. Floyd  Hammcl.   Butte. 


RESIDENCES 


Segregated  Figures  Being   Taken. 

BUNGALOW  Cost,    $5500 

SAN  FRANCISCO.  42nd  Ave.  and  Cal- 
ifornia. 

One-story   4 -room  frame  bungalow. 

Owner — Mrs.    Childer. 

Architect — E.  O.  Evans,  25G9  Mission 
St..    San    Francisco. 


Segregated  Figures  Being  Taken. 
COMPLETE  DWLG.  Cost.  $2100 

SAN    FRANCISCO.        Ney    Street      near 

Mission  Street. 
Complete  unfinished  dwelling. 
Owner — Mrs.  McCready. 
Architect — O.    E.    Evans,    2569    Mission 

St.,  San  Francisco. 


Plans    Being    Figured. 
RESIDENCE  Cost,    $5,000 

SAN  FRANCISCO.     Visitacion  Valley. 
One-story  6-room  residence. 
Owner — Withheld. 

Architect — O.    E.    Evans.    2569    Mission 
St.,  San  Francisco. 
Figures   are    being   taken    for   a   gen- 
eral contract. 


Segregated  Figures  Being  Taken. 
BUNGALOW  Cost,     $6,000 

SAN  FRANCISCO.     Westwood  Park  on 

Granada  Avenue. 
One-story  5-room  frame  bungalow. 
Owner — Mrs.  McAulisse. 
Architect — O.    E.    Evans.    2569    Mission 

St..  San  Francisco. 


Contract  Awarded. 

RESIDENCE  Cost.    $30,000 

EAGLE    ROCK,    Los    Angeles    Co..    Cal. 

Occidental  College. 
Two-story    frame    residence    (12    rooms 

and   3    bathrooms). 
Owner — For   President   of  the  Occiden- 

ta  College. 
Architect — Myron  Hunt.  1107  Hibernian 

BIdg.,    Los   Angeles. 
Contractor  —  B.   D.  Kronnick   (312   W- 

39th   St.,  Los  Angeles. 


Plans   Being  Figured. 

RESIDENCE.  ETC.  Cost,  $SO0O 

OAKLAND.      LakesLore    Highlands. 

Two-story  frame  and  plastered  resi- 
dence   and    garage. 

Owner — J.   K.   Patee. 

Architect  —  Schirmer-Bugbec,  Thayer 
BIdg..  Oakland. 


Plans  Being  Prepared. 
RESIDENCE.   ETC.  Cost.  $10,000 

SAN    FRANCISCO.      St.    Francis    Wood. 
Two-story  frame  and   plastered  7-room 

residence  and   garage. 
Owner — Miss  H.  Cohn. 
Architect — W.  C.  Falch,  Hearst  BIdg. 

Plans    win    be    ready    for    figures    in 
about    two    weeks 


Contract  Awarded. 

i;i;siDENCE  Cost,  $30,000 

S.\.N  FRANCISCO.  N.  Paciflc  Ave  169-9 
W.  Steiner. 

Three-story  and  basement  frame  resi- 
dence. 

Owner — Louis  F.  Honteagle,  2516  Pa- 
cific  Ave. 

-\rchitect — Lewis  P.  Hobart,  Crocker 
BIdg.,   San    Francisco. 

'■■ntractor — Chas.  Stockholm  &  Sons, 
Monadnock  BIdg..  S.  F. 


CiiTi tract  Awarded. 

ln\  KLLING  Cost.   $12,390 

BERKELEY,     Alameda     Co.,     Cal.       No 

Kill  Bay   View  Place. 
Two-story    7-room    frame    dwelling. 
Owner — Edna       R.       Einstein.       Cloyne 

i.'ourt,   Berkeley. 
Architect— H.    H.    Gutterson.    278    Post 

Hi..  San  Ki  wnr'sco. 
C>-. tractor — Ben     learson.     2403     Grant 

St..   Berkeley. 

Plans        Being        Prepared  —  Contract 

Awarded. 

RKSIDENCE  Cost.    $ 

.-^.X.V    FRANCISCO.       Western    Addition. 
Oi.e-story    and     basement     hollow     tile 

residence    (7    rooms    and    garage). 
Owner — Withheld. 
.Vrr.hiteet — Not  Given. 
Contractor — W.    S.    King.    135    Webster 

St..    San    Francisco. 
Sub-Bgures    will    be    taken    in    about 
i  wo  weeks. 


Ccjntract  Awarded. 

ALTERATIONS,  ETC.  Cost,  $12,000 

PKr.KELEY,   Cal.      1204   Tamalpais   Rd. 

-A'teration  and  addition  to  2-story 
frame  residence. 

I'wner — Chester  H.  Rowell,  2939  Ash- 
bury  Ave..  Berkeley. 

Architect — John  Hudson  Thomas,  Ist 
Natl.  Bank  Buldg.  Berkeley. 

Contractor — Matt  L.  Koski,  35  Raraona 
Ave.,  Oakland. 


Plans  Being  Prepared. 
RESIDENCE  Cost.  $12,000 

BiilRKBLEY,  Alameda  Co.,  Cal.  Tangle- 
wood  Road  and  Belrose  Ave.,  CHare- 
mont  Court. 
Two-story  frame  and  plaster  residence 
Owner— R.   D.    Holabird,   2950   Magnolia 

Ave..    Perkeley. 
Architect — B.    G.    McDougall,    381    Bush 
St.,  Kan  Francisco. 


Plans   Being  Prepared. 

KK.SIDENCE  Cost.  $30,000 

PIOUKELEY,   Alameda    Co.,    Cal,     Ava- 

lon  Avenue. 
Two-story  frame  and  plaster  residence 
Owner — J.    B,    Havre,    Kohl    BIdg.,    San 

Francisco. 
Architect— Benj.      G.      McDougall,      381 

Bush  St.,  San  Francisco. 


Cii tract    Awarded. 

l:i;.^lDENCE  Cost,  $29,000 

CAKJIEL,   Monterey   Co.,   Cal.      Carmel 

Highland.^. 
T«  o-story  frame  and  plaster  residence. 
Owner — M.   A.  Flavin. 
\,,  hitect— C.    E.      Gottschalk,      Phelan 

BIdg.,  San  Francisco. 
'       iiraclor — M.  F.  Murphy,  Carmel.  Pal. 


SCHOOLS 


:-.s  Being  Figured — Bids  Close  Nov. 
2.   1921,  9  a.   m. 

■MijOL  BLDG.  Cost.  $ 

>.-;  ANGELES,  Cal.  Rosemont  Ave. 
and  Temple  St.   (Rosemont  School). 

■..i-story  and  basement  brick  7-room 
school    bldg. 

n  ner — Los  Angeles  Board  of  Educa- 
tion. 

1  hstect — Geo.  M.  LIndsey.  127  Broad- 
way,   Los    Angeles. 

.-.pa rate    bids    will    be    taken    for    a 
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general    contract,     plumbing,     heating, 
painting    and    electrical     work. 

Plans  may  be  obtained  from  the  sec- 
retary's office,  730  Security  Bldg.,  Los 
Angeles. 


Plans  Being   Figured — Bids  Close  Nov. 

2,  1921,  9  a.  m. 
LOS    ANGELES.      E.    1st    St.    bet.    Mott 
and  Savannah  Sts.  (1st  St.  School). 
Two-story  and   basement   brick   school, 

7   classrooms  and  an  auditorium. 
Owner — Los  Angeles   Board   of   Educa- 
tion. 
Architect — John    P.   Krempel  and   Wal- 
ter  E.    Erkes,   Bradbury   Bldg.,  Los 
Angeles. 
Separate    bids    will    be    taken    for    a 
general    contract,    plumbing,     heating, 
painting   and    electrical   work. 

Plans  may  be  obtained  from  the  sec- 
retary's office,  730  Security  Bldg.,  Los 
Angeles. 

Plans   Being  Figured — Bids   Close  Nov. 
2,   9  a.  m. 

SCHOOL  BLDG.  Cost,  $ 

LOS    ANGELES,    Cal.      Van    Ness    Ave. 

and  "G"  St..  Van  Nuys. 
Two-story   and   basement    brick   school 

(S  classrooms). 
Owner — ^Los    Angeles     Board    of    Edu- 
cation. 
Architect  —  Henry    F.    Withey,    406    S. 
Western  Ave.,  Los  Angeles. 
Separate    bids    will    be    taken    for    a 
general       contract,       plumbing,       heat- 
ing,,   painting    and    electrical    work. 

Plans  may  be  obtained  from  the  sec- 
retary's office,  730  Security  Bldg.,  Los 
Angeles. 

Contract  Awarded. 

ADDITION,  ETC.  Cost,  J5547 

VIS.ALIA,   Tulare   Co.,    Cal. 

Addition   of   one   room   and   alterations 

for  school. 
Owner— Liberty  School   District. 
Architect— Harry  Michael,  Visalia,  Cal. 
Contractor   —   Noble   &    Toothacre,    719 

W.  Mineral  King,  Visalia,  Cal. 


Contracts    Awarded. 

SCHOOL  Cost,    ? 

NEWMAN,   Stanislaus   Co.,   Calif. 
One-story   hollow   tile  school    (6   rooms 

and  an  auditorium). 
Owner   —   Newman      Grammar     School 

District. 
Architect — Geo.   C.   Sellon,  Mitau  Bldg., 

Sacramento. 
Masonry    and    Carpetry   Work    awarded 

to  Knut.son  &   Bngen  of  Patterson, 

$36,786. 
Plastering   to   ThoB.    F.   Scollan,    2919    T 

St..  Sacramento.   $9,980. 
Paintins     to     Max     Kidder,     Newman, 

$1,850. 
Roofing   to   Simpson-Gray   Lumber   Co., 

Sacramento.    $3,150. 
Complete      Mechanical      Bqnipment      to 

Latourrette-Fical  Co.  of  Sacramen- 
to, $11,500. 


Contract  Awarded.  ,„„„,„ 

ADDITIONS  Cost,    $30,010 

EAGLE   ROCK  CITY,  Los  Angeles  Co., 

Cal.        Central,      East      and      West 

schools. 
Additions  to  3  frame  schools. 
Owner— Eagle    Rock   School   District. 
Architect— John  C.  Austin,  1125  Baker- 

Detwiler    Bldg.,    Los   Angeles. 
Contractor— Rommel    Constr.     Co.,    131 

S.    Brand    Blvd.,    Glendale. 

Plans   Being   Figured- Bids   Close   Oct. 

31,    1921,    7    P.    M. 
SCHOOL  Cost,   $82,000 

MAXWELL,    Colusa   Co.,    Cal. 
Two-story  brick  concrete  or  tile  school 
Owner  —  Maxwell   Union   High   School 

District. 
Architects—  WooUett   &  Lamb,   Hagel- 

stein  Bldg.,  Sacramento. 
See   call   for   bids   under   ofHcial   pro- 
posals. 

Contract  Awarded. 

SCHOOL  Cost,  $39,475 

OAKDALB,  Stanislaus  Co.,  Cal. 
One-story    brick    and    concrete    5-room 

school   bldg. 
Owner — Oakdale  Grammar  School  Dist. 
Architect    —    Davis-Heller-Pearce    Co., 

Delta  Bldg..  Stockton. 
Co-ntractors — Shepherd     &     Riley,     Yo- 

semite  Bldg.,  Stockton. 


Wat.sonville.     Cal. 
See    call   for   bids   under   official   pro- 
liosal   column   in  this   issue. 


Bids  to  Be  Called  For   in   a  Few  Days. 
SCHOOL   BLDG.  Cost,    $214,000 

SACRAMENTO,  Cal.    Bret  Harte  School 

on  Franklin  Blvd.  bet.  7th  and  9th 

Ave». 
Two-story    and    brick    school    with   tile 

roof. 
Owner — Sacramento    Bd.    of    Education. 
Architects  —  Hemmings-Petersen-Hud- 

nutt,    Architectural    &    Engineering 

Commission.  Library  Bldg.,  9th  and 

L  Sts.,   Sacramento. 

Plans    Being    Prepared. 
SCHOOL  Cost,    $80,000 

FORT  BRAGG,  Mendocino  Co..  Cal. 
One-story  frame  school   (16  rooms  and 

an  auditorium). 
Owner — Fort  Bragg  School  District. 
Architects— Geo.    C.    Sellon    Co.,    Mitau 

Bldg.,   Sacramento. 
Bonds  have   been  voted. 


All    Bids    Rejected — New    Bids    to    Be 

Called  For. 
SCHOOL  Cost,   $88,000 

SUTTER     COUNTY.       Center  -  Gaither 

School  District. 
One-story   hollow   tile   school    (3   rooms 

and   an   auditorium.). 
Owner  —  Center   -   Gaither     Grammar 

School   District. 
Architect— Geo.   C.   Sellon   &   Co.,  Mitau 

Bids.,  Sacramento. 


Contract   Awarded. 

SCHOOL       Cost.   Approximately   $40,000 

VVILLITS,   Mendocino  Co.,  Cal. 

One-story  reinforced  concrete  school 
(10  rooms). 

Owner — Willits  Grammar  School  Dis- 
trict. 

.\rchitect  —  Norman  R.  Coulter,  46 
Kearny   .St..   San    Francisco. 

Contractor— Myrl  R.  Crane,  74  Miramar 
Ave.,   San   Francisco. 


Plans    Being    Prepared. 

ADDITION  Cost,     $60,000 

LOS  ANGELES.  Rowan  Avenue  School. 

Eight-room   brick   addition   to   school. 

Owner — Los  Angeles  Board  of  Educa- 
tion. 

Architect — Henry  F.  Withey,  405  & 
Western   Ave.,   Los  Angeles. 


Plans    Being   Prepared. 
SCHOOL    BLDG.  Cost,    $110,000 

FILLMORE,    Ventura    Co.,    Cal. 
Reinforced     concrete     grammar    school 

(S    rooms    and    an    auditorium). 
Owner — Fillmore    School    District. 
Architect — Jeffery     &     Schaeffer,     1106 
Kerckhoff    Bldg.,    Los    Angeles, 
Bonds  to  the  amount  of  $110,000  have 
been  voted. 

Plans   Being   Figured— Bids   Close   Nov. 

7,    I'.iai.    7:30    P.    M. 

.SCHOOL  BLDG.  Cost.   $210,001) 

SACRAMENTO,  Cal.  Bret  Harte   School 

on  Franklin  Blvd.  bet.  7th  and  9th 

Avenues. 

Two-story    concrete    and    brick    school 

with  tile  roof. 
Owner — Sacramento    Board    of    Educa- 
tion. 
Architects  —  Hemmings-Petersen-Hud- 
nutt.    Architectural   &   Engineering 
Commission.  Library  Bldg.,  9th  and 
L   Sts..    Sacramento. 
Plans  may  be  obtained   from   the  ar- 
chitects  on   a   deposit   of   $20. 

See    rail    for    bids    under    ollirial    pro- 
p(»sal  o*»luniii  in  this  issue. 


Figures    to   Be   Taken   Shortly. 
SCHOOL    BLDG.  Cost,    $100,000 

LOS  ANGELES,  Cal.     955  N.  Vine  St 
Two-story    and    basement    hollow    tile 
school  building,  40x156   (14  rooms). 
Owner — Los    Angeles   Board    of    Educa- 
tion. 
Architect — Witmer      &       Watson,       50| 
Wright     &     Callender     Bldg.,     Log 
Angeles. 


Plans  Being  Figured — Bids  opened  Nov. 

10,   8   p.   m. 

SCHOOL   BLDG.  Cost,    $ 

MALAGA,   Fresno  Co,,  Cal. 

Masonry    and    frame    school;    separatB 

bids   tor   heating  and  plumbing. 
Owner — Malaga    School    District. 
.Architect — Swartz    &     Ryland,     Rowell 

Bldg..    F'resno,    Cal. 
See   call    for   bids   under  ofllctal   pro- 
posal column   in  this  Issue. 

Contracts  .Vwarded. 

SHOP  BLDG.  Cost,    $20,00« 

BERKELEY,  Alameda   Co..  Cal.     Souw 

Berkelely. 
One-story  brick  vocational  shop  buil 

ing. 

Owner — Berkeley   Board    of   Educatiol 
Architect — Wm.    C.   Hays,    1st   Nationi 

Bank  Bldg.,  San  Francisco. 
lilxcavation  to  I.  M.  Sommer  &  Co. 

boa   Bldg.,    San   Francisco,    $1556, 
Carpentry    and    Mill    Work    to    John 

Bartletl.       351    12th    St.,      Oakla: 

$9843 
Bloetrlcal   Work  to   F.   E.  Newbery,  1' 

Sutter   St..   San   Francisco.    :fl250. 
I*:aiitins  to  R.  Zelinsky,  180  Jessie  S 

San    Francisco,    $1240. 
Plmublns   to     Thos.   R.      Catton, 

Prince  St.,  Berkeley.   $798. 
Roofing    and    Sheet    Metol  WorlL   to 

C.    Brown      Roofing    Co..    3417      S 

Pablo  Ave.,  Oakland,   $862. 
Masonry  W  ork  to  John  Morton,  Balb 

Bldg.,  San  Francisco,  $2706. 


Plans   Being    Figured — Bids   Close   Nov. 
2S,  8  p.   m, 

GRADING,  ETC,  Cost,  $ 

SALINAS.    Monterey    Co.,    Cal, 
Grading  school  grounds  and  furnishing 

school   enuipment. 
Owner — Salinas      Union      High      School 
Dist.,   E.  L.   Van   Dellen,   Clerk.   Sa- 
linas,   Cal. 
Architect — Ralph       Wyckoff,       Salinas, 

or   Pajaro  Valley  Nat.   Bank   Bldg., 


Cost. 
,  Cal. 
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Contract  Awarded. 
MECHANICAL  EQUIP. 
BERKELEY.    Alameda   Co 

School   Grounds. 
Mecha'nical     enuipment     for    the 

house   of   the   high  school. 
Owner — Berkeley  Board  of  Educatiol 
Architect — Wm.    C.    Hays.    1st   Nation 

Bank  Bldg..  San  Francisco. 
Contractor — F.   W.   Snook.  596  Clay 

San  Francisco. 


Plans     Being     Re-Figured- Bids  Clol 

November  3.   1921,   at  1  P.  M. 
SCHOOL  Cost.    $40,0 

OAKDALE,    Stanislaus    Co.,    Cal. 
One-story  brick  and  concrete  five-roc 

school   building. 
Owner — Oakdale  Grammar  School  Dl 
Architects  —  Davis-Heller-Pearce    C 
Delta  Bldg,,   Stockton. 

The  Trustees  have  rescinded  the  00 
tract    given    to    Shepherd    &    Riley 
Stockton    on    account    of    a    protest  ^^ 
.los.  Chirharl.  whose  bid  was  lower,  II 
only   called    for   the   brick   and   carp* 
ter  work.  ' 

The  new  bids  are  for  a  general  cfl 
tract.  Plans  may  be  obtained  from  t 
architects'  office. 


LA  VERNE.  Los  Angeles,  Co.  Cal^ 
John  Simpson  &  Co..  Los  Angeles,  w^e 
low  bidders  at  $47.4D3  on  the  geneml 
contract  for  l^roposition  No.  1  and  H.  M. 
Hanawalt,  La  Verne,  was  low  at  $41,- 
391.03  on   Proposition  No.   2   for  erect- 
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Ing  additions  to  the  school  building  at 
La  Verne.  Robert  H.  Orr.  1301  V;in 
Nuys  Bide..  Los  Angeles,  Is  the  :ir- 
chitect.  R.  Zelinsky  &  Son,  San  Fran- 
cisco, were  low  on  painting  at  ?i:i72 
and  J1090;  O.  L.  Cassaday,  Pomona,  low 
on  plumbing  at  »1290  and  J34Gii:  and 
Williams  Radiator  Co.  low  on  heating 
at  13960  and  13000.  The  total  of  the 
low  bids  on  Proposition  Xo.  1  is  5."i7.i;7,"i 
and  Prop.  No.  2.  J49,481.63,  Th-  hids 
were  taken  under  advisement  until 
Friday  afternoon.  Two  four-rocmi  ad- 
ditions: reinforced  concrete  con.'iti\ic- 
tlon,  stucco  exterior,  clay  tile  roots. 
The  bids  received  were  as  follow.^: 

General  '"onlract — John  Siini  -^on  & 
Co..  547,453;  (a)  if  interior  of  oiu  wing 
is  left  unHnishcd.  $42,353;  H.  M.  Ilana- 
walt.  $49,391.63,  (a)  $41,391.63;  Mac- 
donald  &  Driver.  $51,200.   (a)    $4(i.70'i. 

PalnnnK — R.  Zelinsky  &  Son.  ?1072. 
(a)  $1090:  C.  V.  Gillette,  $2183;  (a) 
11548:  Alhambra  Wall  Paper  &  I'aint 
Co..  $2325.  (a)  $1593;  John  Hunter. 
$2903,    (a)    $1856. 

Plamblns — O.  L.  Cassaday,  $429ii.  (a) 
$34t;n;  George  &  Harris,  $4705:  (a)  S3,- 
632. r.O;  Thos.  Haverty  Co.,  $5909.  (a) 
{6065. 

Ilrntins  &  VciitllatlnK  —  Williams 
Radiator  Co..  $3960.  fa)  $3000;  Thos.  A. 
Arthur.  $5600.  (a)  $5218;  Thos.  Haverty 
Co..  $6925.  (a)  $6500;  Pemberton  Ilrr.t- 
Ing  Co..  $25,000.  (a)  $24,700  and  ?10..'.00 
(or  Pemberton   system. 

SOUTH  PASADENA,  Los  Angeles  Co.. 
Cal. — W.  M.  Bell,  Huntington  Park, 
was  low  bidder  and  will  probably  be 
awardfd  the  general  contract  for 
erectinii  a  brick  audittjrium  bldg.  and 
frame  and  plas.  physical  culture  '.jldg. 
at  South  Pasadena  high  school.  .Nor- 
man F.  Marsh.  211  Broadway  Central 
Bids.  Los  Angeles,  architect.  South 
Pasadena  PImbg.  Co.  was  low  on 
plumbing.  Pacific  Gas  Radiator  Co.  low 
on  heating.  Swan  &  Bastien  low  on 
painting,  and  Prewitt  Electric  Co.  low 
on  electrical  work.  Bids  taken  under 
advisement. 

The  auditorium  bldg.  will  be  2-sto. 
and  basement,  brick  const.,  plas.  ex- 
ter..  comp.  rf. ;  physical  culture  bldg. 
will  be  1-sto.  and  basement,  S4xSl  ft.. 
frame  and  plas.  constr.,  corap.  rf., 
Bhower  and  locker  rooms,  cem.  fl..  fold- 
ing doors.  The  bids  received  were  as 
follows; 

Genrral  Contract — W.  M.  Bell  (a) 
auditorium  of  reinf,  concr.  frame,  hol- 
low tile  fillpr  walls,  cem  face  brick, 
$88,565;  (b)  auditorium  of  reinf.  concr. 
frame,  brick  filler  walls  and  pla.=;.  ex- 
ter.,  $65,878;  <c)  auditorium  of  brick 
constr,  and  plas.  exter.,  $65,500;  (d) 
physical  cullure  bldg.  of  frame  and 
plas.  constr.,  $30,000;  (e)  physical  cul- 
lure bldg.  of  frame  constr.  with  red- 
wood   siding    extcr.,    $29,000. 

Wopschall  Bros.,  (a)  $6R,557,  (b)  $66.- 

257,  (c)   $66,000,  (d)  $32,S69,   (e)   $32,569. 

John   Simpson  &  Co.    (a)    $72,833.    (b) 

$72,690,     (c)     $72,500,     (d)     $32,900,     (e) 

$32,366. 

Frank  Hudson  (a)  $79,000,  (b)  $78,- 
500  fc)  $79,000.  (d)  $33,807,  (e)  $32,682. 
Howard  &  Sons,  (a)  $84,587,  (b)  $79,- 
843,  (c)  $75,993.  (d  I  $30,723,  (e)  $2\S76. 
PluinbinE — South  Pas:idena  I'himb- 
Ing  Co..  (a)  auditorium,  $3248.  (b) 
physical  culture  bldg..  $10,173.  F  D. 
Reed,  $3950  and  $10,721.  Thos.  Haver- 
ty Co..  $4350  and  $11,100.  G.  C  .Sut- 
ton.   $4700    and    $12,000. 

llrntlnK — P.icilic  Gas  Radiator  Co., 
$5448.88  and  $919.  Faultless  Pari  ator 
Co..  $j|2S  and  $1071.  Potter-Slrutz 
Radiator  Corp.,  $5850  and  $1120  lem- 
berton  Heating  Co  ,  $4750  and  $21"0  on 
Pemberton   system. 

PnlnlliiK — Swnn  &  Bastien,  fa  i  au- 
ditorium. 52050,  flo  crymnaslum  52155, 
(c)  add  for  painting  exter.  If  f  amo 
constr.  IB  adopted.  $604.  Zellni^ky  ft 
Eons,  fa)  $2366.  fb)  $2149.  <<)  1390. 
Wormell  &  Drawbaugh  (a)  $260  1.  (b) 
|«140,  (c)  $240,     O,  C,  Hewitt  fa)   ?-'280, 
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(b)  $2640,     (c)    $230.      Alhambra    Wal! 
Paper  &  Paint  Co.,  (a)  $2232.  (b)   $2S65, 

(c)  $267.      P.    Schwenzfeier    (a)    $2979, 
(b)   $3260,   (c)    $380, 

Electrical  AVork  —  Prewitt  Electric 
Co.,  $4200  and  $1080;  Newbery  Electric 
Co..  $5166  and  $873;  Jacobs  Electric 
Co.,    $5255   and   $945. 


LOS  ANGELKS,  I'al. — Alex.  (Jrant, 
1202  W.  S6th  St..  Los  Angeles,  was  low 
bidder  at  $52,000  on  the  general  con- 
tract for  erecting  a  new  school  build- 
ing on  Avenue  21  school  site  in  Los  An- 
geles. The  low  bidders  on  other  con- 
tracts were:  Thos.  Haverty  Co.  on 
plumbing  at  $7505:  R.  Zelinsky  on 
painting  at  $2110;  Prewitt  Elec.  Co.  on 
wiring  at  $2397;  J.  Hokom  on  steam 
heating  at  $3557;  Pacific  Gas  Rad.  Co. 
on  gas  betting  at  $1479.  Montgomery  & 
Nlbecker,  Story  Bldg..  Los  Angeles,  are 
the  architects;  two-story  and  basement, 
138x87  ft.;  8  classrooms,  assembly 
room,  locker  rooms,  brick  walls,  tile 
roof,  reinforced  concrete  corridors  and 
stairways.  The  bids  were  referred  to 
the  business  manager.  The  bids  re- 
ceived were  as  follows: 

General  Contract — Alex.  Grant,  $52.- 
000;  John  Simpson  &  Co.,  $56,500;  Wal- 
ter Slater  Co.,  $60000;  K.  R.  Bradley 
Constr.  Co.,  $61,000;  Kscherich  Bros.. 
$62,970;  Kneen  Constr,  Co.,  $64,000. 

Plumbing — Thos.  Haverty  Co.,  $7505; 
G.  (•.  Sutton.  $7647;  E.  W.  Crowell  Co., 
$7818;  Arthur  Hess,   $8050. 

Painting — R.  Zelinsky,  $2110;  D.  Zel- 
insky &  Sons,  $2600;  G.  C  Hewitt,  $2900 
Arenz- Warren  Co.,  $3205;  A,  Quandt  & 
Son,  $3329;  Alhambra  Wall  Paper  & 
Paint  Co.,  $3792;  Swan  &  Bastien.  $3980. 
Blectrioal  Work — Prewitt  Elec.  Co., 
$2397;    F.   K.    Newbery  Co.,   $2745. 

Steam  Heating — J.  Hokom,  $3557; 
Thos.   Haverty   Co.,   $3892, 

Gas  Heating — Pacific  Gas  Radiator 
<:o.,  $1479;  I'otter-Slrutz  Rad  Corp.,  $1,- 
544.00. 

LOS  ANGELES,  Cal.— Alex  Grant, 
1202  W.  36th  PI.,  Los  Angeles,  was 
low  bidder  at  $249,000  on  the  general 
contract  for  three  bldgs.  to  be  erected 
at  John  Muir  school  site,  at  the  cor. 
of  Vermont  Ave.  and  60th  St.,  in  Los 
Angeles.  Bavin  &  Burch,  173  E.  Jef- 
ferson St.,  Los  Angeles,  were  low  at 
$208,817  on  the  main  bldg.  The  low 
bidders  on  the  other  contracts  were: 
W.  W.  Brooks  on  the  plumbing  at  $20,- 
000:  D.  Zelinsky  .t  Son  on  the  paint- 
ing at  $11,700;  Kenard-Stary  Elec.  Co. 
on  the  electrical  work  al  $8876;  J. 
Hokom  on  steam  heating  at  $17,796, 
and  Potter-Strutz  Radiator  Corp.  on 
gas  heating  at  $6233.  Bids  taken  un- 
der advisement.  John  C.  Austin,  1125 
Baker  -  Detwiler  Bldg.,  Los  Angeles, 
architect. 

The  main  bldg.  will  be  2-sto.  and 
basement,  290x81  ft.,  with  an  audito- 
rium wing,  105x72  ft.,  24  classrooms. 
There  will  also  be  a  .1-sto.  cafeteria 
and  domestic  science  bldg.,  131x60  ft.; 
and  a  l-.sto.  manual  training  bldg., 
60x107  ft.  Brick  constr.,  art  stone 
trim,  slate  and  comp.  rf.,  hollow  tile 
partitions.  The  bids  received  were  as 
follows: 

General  Conlrnct — Alex  Grant  (1) 
main  bldg..  $210,000;  (2)  cafeteria 
bldg..  $25,000;  (3)  manual  training 
bldg,  $14,000;  (4)  all  three  bldgs., 
$249,000, 

Bavin  &  Bnrch  (1)  $208,817;  (2)  $27.- 
280:    (3)     $14,727;    (4)    $250,000. 

Geo.  F.  Barber  (1)  $209,661;  (2)  $29,- 
802;    f3)    $14,757.41;    (4)    $252,221. 

K.  R.  Bradley  Cons.  Co..  (1)  $220,469; 
(2)    $27,519;    (3)    $14,704:    f4)    $262  6«2. 

E.  C.  English  (1)  $226,745;  (2)  $29,- 
600;    f3)    $14,600;    f4)    $269,000, 

J.  F.  Atkinson  fl)  $231,000;  (2)  $31  - 
200;    (3)    $14..!iio.    14)    $276,500. 

Langc  &  Bergsirom  fl)  $234,800;  (2) 
$30,900:    (3)    $15,100;    (4)    $280,000. 

PlombloK— W.  W.  Brooks  (1)  |15,700; 
f2)  12590;  (8)   $1950;  (4)  120,000,     Thos, 


Haverty  Co.  (1)  $15,895;  (2)  $3134;  t3) 
?!;i.".;  (4)  $20,976.  G.  C.  Sutton  (1) 
$18,355;    (2)    $2878;   (3)    $1761;    (4)    $22.- 

ralnting — D.  Zelinsky  &  Son  (1) 
■r.Hj'O;  (2)  $1900;  (3)  $1088;  t4)  $11,700. 
.vilianibra  Wall  Paper  &  Paint  Co.,  (1) 
?:(S00;  (2)  $1593;  (3)  $1052;  f4)  $12,- 
44...  G.  C.  Hewitt  (1)  $10,500;  (2)  $2000 
Ci)  $1425;  (4)  $13,900.  A.  Quandt  & 
.-on  <1)  $10,905;  (2)  $1960;  (3)  $1175;  (4) 
$13,885.  Arenz-Warren  Co.  (1)  $11,566; 
12)  $1871;  (3)  $1162:  (4)  $14,598.  K. 
Z.-Unsky  (1)  $11,828;  (2)  $2110;  (3> 
$1.'.76;  (4)  $15,514.  E.  A.  Lindgreen  fl) 
$12,075;    (2)    $1041;    (3)    $1839;    t4)    $14.- 

lOlectrical  Work  —  Renard  -  Stary 
Kl.itric  Co.,  (1)  $7333;  (2)  $940;  (3) 
ii;;il.70;  (4)  $8876.  American  Electric 
lunstr.  Co.  (1)  $8000;  (2)  $1250;  (3) 
*Kiiii;  (4)  $10,050.  F.  K.  Newbery  Co,  li) 
$8422;  (2)  $1139;  (3)  $696;  (4)  $10,257. 
I'l.-witt  Elec.  Co.  (1)  $10,540;  f2)  $112fi 
i:i)    $890;    (4)    $12,300. 

steam  Heating— W.  W.  Brooks  (1) 
S14.300;  (2)  $2500;  (3)  $2000:  (4)  $18.- 
800.  Thos.  Haverty  Co.  (1)  $14,400; 
i2i  $3973;  f3)  $1830;  f4)  $19,200.  J. 
Hokom  (1)  $14,524;  f2)  $1868;  (3) 
51404;  f4)  $17,796.  Hoagland-Lakin 
I-,,.  (1)  $15,000;  (2)  $3089;  (3)  $2064; 
I4j  $19,986,  G.  C.  Sutton  fl)  $15,445; 
(21  $2373;  (3)  $l.'i56;  (4)  $18,925. 
Arthur  Hess  (1)  $16,276;  (2)  $2832;  (3) 
?2»:!5;    t4)    $21,143. 

GaH       Heating — Potter-Strutz       Rad. 
Corp.     (1)     $4731;     (2)     $844;     (3)     $658: 
(4)     $6233.    Pacific    Gas    Rad.    Co.     (1) 
$4998;    (2)    $892;    (3)    $674;    (4)    $6464. 
(10144)      1st  report  Sept.  29.  1921      R  .;i 

SAN  FRANCISCO.— The  following 
bids  were  received  by  Board  of  Public 
Works  on  October  19th  for  construc- 
ting the  North  Beach  High  School,  on 
the  east  side  of  Van  Ness  Ave.  between 
Francisco  and  Bay  Streets: 

General    Constraction— Galileo 

Mahony    Bros $354,953 

O.   Monson    397,300 

Hayes-Oser  Co 392,735 

Robert  Trost 344,822 

Anderson    &    Rlngrose    373.650 

C.  L.  Wold  Co 366.500 

C.   I'.  W.  Jensen   383,000 

Clinton   Constr.    Co 361,752 

Barrett    &    Hilp     369.214 

Electric  Work — Galileo 

Hetty    Bros $29,200 

.M     E.    Ryan    23.623 

Unite  Elec.  Equip.  Co 21,185 

C;iobe  Elec.  Works 23.540 

Standard  Elec.  Const.  Co 23,240 

Cntral    Elec.    Co 24,860 

.\e   Page-McKenny    26,785 

F.  E.  Newbtry   24.986 

Turner    Co 2S.180 

Kutie   Elec.   Mfg.   Co 25.300 

Watts  Elec.  Co 25.000 

G.  M.    Radelfinger    31,000 

Heating  and  Ventilating — Galileo 

Herman   Lawson    $  55,000 

r.    I'.terson  Co 53,788 

Helen   S,   Becker    53.114 

I     E.    O'Mara    66,722 

A.    Lettlch    57,122 

IT.  d   W.   Snook  Co 60,500 

Turner    Co 56,580 

.Sou    Co 54,560 

Plumbing — Gnllieo 

M.rman    Lawson    $  40.667 

C.  Peterson  Co 30,736 

Alex.   Coleman    80,078 

A     I.ettich    36,107 

Frud   W.  Snook   Co 34.248 

Turner    Co 30.880 

Scott   Co 30,362 

BERKELEY,  Cal.— The  following 
bids  were  received  on  October  17ih  by 
(hi-  office  of  the  Comptroller  of  the 
liilverslty  of  California,  for  Concrete 
Wiirk,  Tile  and  Brick  Work,  Plumbing: 
'A  ,k.  Healing  Work,  and  ICI  ■liic 
Work  tor  the  Student  f'nion  ISurriuig 
on  the  grounds  of  the  University  of 
('ailfornla   at   Berkeley. 

Plans  were  prepared  by  Architect 
John   Oalen   Howard,     First     National 
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Bank   Bldg..   San   Francisco.        All    bids 
were    taken    under    advisement. 

The  Clinton  Construction  Co..  140 
Townsend  St.,  San  Francisco.  sub- 
mitted the  lowest  bid  on  the  concrete 
work:  M.  B.  McGowan.  ISO  Jessie  St.. 
San  Francisco,  on  the  tile;  Turner  Co., 
272  Minna  St.,  San  Francisco,  on  the 
plumbing;  \V.  F.  Wilson  Co..  3L'S  Ma- 
son St.,  San  Francisco,  on  the  heat- 
ing and  The  Standard  Electric  Co..  80 
Natoma  St..  San  Francisco.  <^n  the 
electrical   work. 

Concrete  Work 

Clinton    Constr.    Co $80,133 

K.   E.    Parker   Co 82.730 

John    Morton     96,500 

J.    M.    Sommer    i!i    Co 119,400 

R.    McLeran    Co 82,490 

Farrell   &   Reed 88.637 

C.    L.    Wold    Co 81,800 

Cahill    &    Vensano 84.675 

Barrett    &   Hilp 81,835 

Tile    Work 

M.     B.     McGowan J30.841 

Farrell    &    Reed 42.646 

White    &    Gloor 35,980 

A.    G.    Reed 32.661 

Plumbingr 

Turner    Co..    £■.    F ?11,120 

Herman     Lawson     12,400 

F.    Snook    Co 13.750 

W.    F.     Wilson 13,200 

Carl     T.     Doell 11,1.78 

Thomas    Catton     13.89H 

H.   H.   Pinkerton 13,310 

Scott     Co 12,141 

Henting; 

W.   F.   Wilson $5,817 

Turner    Co 6,740 

Scott    Co 6,594 

Herman     Lawson 7,100 

F.    Snook    Co 6,945 

Carl   T.   Doell 6,499 

J.    H.    l^inkerton 7,167 

W.    K.   Nottingham 6,444 

J.    E.    O'Mara 6.444 

Electrical    Work 

Standard    Elee.    Co $6,214 

Turner    Co 1.520 

H.    S.    Tittle 6.500 

Xe     Page     McKenny 6,59V 

Butte    Elec.    &    Mfg.    Co 8.14,( 

M.    E.    Ryan 6.783 

H.  C.  Reid   Co 8,250 

Central     Elec.     Co 6,945 

Berkeley    Elec.    Co 7,876 

Watts    Elec.    Co 8,250 

Newbery  Elec.   Co 6,700 

Advance     Elec.     Co 7,684 

Spencer   Elec.   Co 7,129 


RIVERSIDE,  Fresno  Co..  Cal. — The 
following  bids  were  received  by  the 
Trustees  of  the  Riverview  Union 
School  District  near  Reedley  for  the 
construction  of  a  new  school  build- 
ing from  plans  prepared  by  Architect 
Anton  Johnson  of  Kingsbury; 
t'ontmct      1  —  Bxcnvatingr.      Concrete, 

Cari»euter    Work,    Etc. 
Barkelew    &    Gould 

(a)   $22,666;   (b)   $175;  (c)  $915. 
CoUman   &  Speidel 

(a)     $24,511;     (b)    $441;    (c)     $801. 
Squire    Cooper 

(a)    $25.sy0;    (b)    $400;    (c)    $1000. 
Frederickson   &    Shannan 

(a)  $29,634;  (b)  $970;  (c)  $1500. 
Julius    Palm 

(a)    $25,850;    (b)    $288;    (c)    $650. 
Otis   H.   Smith 

(a)      $27,174.35;     (b)     $1146.53;     (c) 
$1050. 
Coiitrnct    2 — Masonry    am]    IIoIIoiT   Tile 
A  B 

Hock    &    Holtmeiner.  . .  .      $ $9975 

D.    A.    Moore 4550        6372 

Paul     Kindler 5400        4250 

Fred     Smith 5800        6200 

R.    B.    Burness 3880        7351 

A.    L.     Steward 5700 

Contract  3 — Tile   RooflnET 

Fibrestone    Rooting    Co $3850 

C,    I.    Passmore 3750 

Gladding,    McBean    Co 4176 
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Contract    4 — Sheet    Metal    Work 

A  B 

Visalia    Plumbing    Co $412      $ — 

Ruth-Ringleman     Hwd.     Co...    300       — 

L,.    L.    Brown 465       — 

I-..   F.    Tegelberg 368        3U 

Contract    ." — Lathing    and    Plastering 

A.    Knowles    $4680 

Chas.    Thollander    4D8ij 

Contract   0 — Blackboards 

C.    F.    Weber    Co $500.00 

Hucker   Fuller   Desk   Co 528.99 

Contract  7 — Fainting 

A  B 

Zeb     Knott $1240      $435 

R.    Zelinsky 1488        rnO 

C.    M.    Johnson 1180        385 

i;.    Sundstrom HOC        305 

A.  G.    Leidsen 865        lOO 

Contract    8 — Pinmblng 

N'isalia    Plumbing    Co $3722 

Kingsburg   Plumbing  Co 3900 

L..    L,.    Brown 4898 

B.  A.    Newman    Co 4106 

Mech.    Eng.    &    Supply   Co 3898 

Contract    9 — Electrical 

Electric    Constr.    Co $1248.00 

Curry    Electric    Co 747.20 

Iteedley    Electric    Works 1500.00 

Fowler   Bros 1685.00 

Contract    10 — Heating    and    Ventilating 

B.  A.   Newman    Co $2717 

J.    A.    Nelson 2954 

Visalia    Plumbing   Co 3172 

C.  T.    Doell 2535 

Mech.  Eng.  &  Supply  Co 2860 
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SAN  FRANCISCO.— Until  Nov.  16.  3 
p.  m.,  bids  will  be  received  by  San 
Francisco  Board  of  Public  Works  for 
constructing  three-story  reinforced 
concrete  addition  to  Mission  High 
school  in  Eighteenth  St.  bet.  Dolores 
and  Church  Sts.  Segregated  bids  will 
be    taken    for: 

General  contract,  estimated  cost  $400,- 
000.    bond    required    $100,000. 

Plumbing,  est.  cost  $22,000,  bond  re- 
quired   $5500. 

Electrical  work,  est.  cost  $25,000, 
bond    required    $6250. 

Heating  and  ventilating,  est.  cost 
$16, 000.    bond    required   $4000. 

Work  to  be  started  five  days  after 
award  of  contract  .and  completed  with- 
in 600  days.  Plans  may  be  had  from 
ijureau  o£  Architecture.  2nd  floor.  City 
Hall.     John  Reid,  Jr.,  City  Architect, 


CHICO,  Butte  Co.,  Cal.— Until  Nov.  2. 
5  p.  m..  bids  will  be  received  by  Chas. 
H.  Camper.  Clerk.  Chico  Union  High 
School  District,  for  fur.  and  del.  opera 
tablet  arm  chairs,  standards  Japan 
black,  seats  to  be  five-ply,  5/16-in. 
thick,  full  roll,  color  of  wood  optional 
with  Board  of  Education;  120  movable 
tablet  arm  chairs,  oak.  full  box  seat; 
125  oak  portable  chairs.  Bidders  to 
supply  samples  of  the  various  types  of 
chairs  offered.  Cert,  check  10%  payable 
to  Bd.  of  Tr.  of  Dist.  required  with  each 
bid.  Further  information  may  be  had 
from  clerk. 


KEEDLEY.  Fresno  Co.,  Cal.— Fred 
Medart  Mfg.  Co..  St.  Louis,  Missouri, 
at  $S2;i.50  awarded  contract  by  Reed- 
ley Joint  Union  High  School  Dist.  to 
fur.  and  install  150  steel  lockers  in 
high  school.     Other  bidders  were: 

Wiser  &  Wiser  (Armor  Clad).  Can- 
ton, Ohio,  $877.50:  C.  F.  Weber  &  Co., 
San  Francisco.  $876;  Lyon  Metallic 
Mfg.  Co..  Aurora,  111..  $945;  The  Ber- 
ger  Mfg.  Co..  San  Francisco,  $810.82; 
Durand  Steel  Locker  Co..  Chicago,  111.. 
$840. 


LONG  BEACH.  Los  Angeles  Co..  Cal. 
• — Floyd  Beswick.  3141  Vista  St.,  Long 
Beach  (2208-2),  was  the  lowest  bidder 
on  the  general  contract  at  $27,965  lor 
erecting  a  one-story  brick  school  build- 
ing on  Wardlow  Road,  Chateau  Thierry, 
Long  Beach,  tor  the  Long  Beach  Board 
of  Education.  Harrison  &  Goodman. 
low  on  painting  at  $1873;  Pacific     Gaa 


Radiator  Co..  low  on  heating  at  $848: 
Sanitary  Plumbing  Co.  low  on  plumbing 
at  $3100;  Marsh  Electric  Co.  low  on 
wiring  at  $695.  Throe  classrooms, 
kindergarten  and  two  smaller  rooms, 
concrete  foundation,  brick  walls,  tile 
roof,  hardwood  floors,  heating.  John  C, 
.Austin  anil  W.  Horace  Austin,  asso- 
ciated are  the  architects. 


MERIDIAN,  Sutter  Co..  Cal.— School 
Trustees  contemplating  bond  election 
for  $30,000  to  finance  construction  of  a 
new  school  building. 

TAFT,  Kern  Co.,  Cal.— Curry  & 
Dulgar.  Eakersfield.  at  $33,200  have 
been  awarded  a  contract  by  the  Taft 
High  School  District  to  construct  a 
two-room  masonry  and  frame  exten- 
sion to  each  of  the  two  wings  of  the 
high  school.  Bid  of  same  firm  at  $1,- 
556  for  installation  of  Clow  Gas 
Steam  Radiation  system  also  accepted. 
C.  E.  Kutzner.  Eakersfield,  bid  $32,- 
991  without  heating  system.  Orville 
L.  Clark.  Brower  Bldg..  Eakersfield, 
architect. 


STORES  AND  OFFICES 


Figures   to   Be   Taken  Next  Week. 
STORE  BLDG.,  ETC.  Cost,  $4000 

OAKL.4ND.     Third  Ave.  and  18th  St. 
One-story  frame  and  plaster  store  and 

garage    building    (2    stores). 
Owner — Name    withheld. 
Architect — Hutchison    &    Mills.    Albany 

Bldg..    Oakland. 

Contract  Awarded. 

AUTO   SALES   BLDG.  Cost,    $100,000 

SAN  JOSE.  Santa  Clara  Co.,  Cal.  SE 
William  and  S-First   Streets. 

Two-story  reinforced  concrete  Class 
A  auto  sales  building,   1371^x137% 

Owner — J.  E.  Sloan  (Buick  Agent),  168 
S-Market  St..  San  Jose. 

Architect — J.  H.  Powers.  460  Mont- 
gomery St.,  San  Francisco. 

Contractor — Cahill  &  Vensano,  110 
Sutter  St.,  San  Francisco. 

Plans  Being  Figured. 

ADDITION  Cost,   $75,000 

SAN     FRANCISCO.       NW     Powell     and 

Sutter    Streets. 
One-story   Class  A   addition   to   present 

8-story    office    building. 
Owner — Morris  Meyerfteld. 
Architects — Meyer  &  Johnson.  Bankers" 

Investment  Bldg..  San  Francisco. 


Plans  Being  Prepared. 

STORE  BLDG.  Cost,  $80,000 

BERKELEY.       W.     Shattuck    Ave.     bet. 

Bancroft    Way   and   Durant   Ave. 
One-story     reinforced     concrete     store 

building   (13  stores). 
Owner — W.   W.  Whitecotton,   Whitecot- 

ton  Hotel.  Berkeley. 
Architect— Jas.   W.   Plachek.  2014   Shat- 
tuck   Ave..    Berkeley. 
The   foundations   will   be   built  strong 
enough  to  support  four  additional  stor- 
ies for  offices. 

Plans   will    not    be    ready   for   figures 
for  two  weeks. 


Working  Drawings  Being  Prepared. 

STORE  BLDG.  q;ost,   $ 

OAKLAND.      Broadway. 

One-story    concrete    store    bldg.,    90x60 

(6  stores). 
Owner — Name  withheld. 
Architect— Chas.     W.     McCall.     Central 

Bank   Bldg..   Oakland. 


Figures  Being  Taken. 

OFFICE  BLDG.  Cost,   $25,000 

OAKLAND,   Cal.     Harrison  St. 

One-Story  and  mezzanine  reinforced 
concrete    office    building. 

Owner — Lloyd   Bros. 

I^essee — Cal.  State  Motor  Vehicle  li- 
cense department. 

Architect — C.  W.  McCall,  Central  BaiH 
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Elder-   Oakland. 
Fierures  are   being    taken    for   a  gen- 
eral contract,  except  electrical  work. 


figures  to  Be  Taken  Next  Week 
STORE   BLDG.  Cost,    J61.000 

BEHKELEY.  Alameda  Co.,  Cal.     Durant 

and    Telegraph   Aves. 
Onc-slory   biicl<  siore   liuildiiig. 
Owner — I'rank  J.  Woodward. 
Architect — M.    I.    Diggs,    Easton    Bldg., 

Oakland. 


Contracts   Awarded. 

OFFICE   BLDG.  Cost.   J50.UO0 

SA.X    HiANCISCO.      N.    Sutter    137-5    E 

Stockton   St. 
Five-story     and     basement     reinforced 

concrete    ofllce    building. 
Owner — A.  F.   Itousseau,  110  Sutter  St., 

San   Francisco. 
Architect — David    Coleman,    110    Sutter 

St..  San  Francisco. 
Concrete  nork  to  Mission  Concrete  Co., 

Call  Bldg. 
Lambcr    to    Loop    Lumber   Co.,    Central 

Basin. 
Hill  work  to  Reinhart  Lumber  &  Plan- 
ing Mill   Co..   17th   and  Kansas   Sts. 
Rrlnfurving    steel    to     Gunn-Carle      444 

Market   St 


Plans  Being   Figured. 

OFFICE    BLDG.  Cost.    $25,000 

OAKLAND,   Alameda    Co.,    Cal.      S    15th 

St.     bet.    Franklin    and    Broadway. 
Two-story     reinforced     concrete     store 

and   office   building. 
Owner — Stuart    S.    Hawley. 
Architect — Maury       I.       Diggs.       Easion 

Bldg..    Oakland. 
Segregated    figures   will   be    taken    in 
about  a  week. 


Permit  Applied  For. 

OFFICE  BLDG.  Cost,   $80,000 

SA.\    FKA.VCISCO.      SE   Montgomery   & 

Bush. 
Three-story    and     basement    Class    "C" 

ofiice   building. 
Owner  —   Dunn-Williams     &     Co..      26 

Jlontgomery. 
Arcliitect — G.     Albert     Lansburgh.     709 

Mission    St.,    San    Francisco. 
Contractor — MacDonald     &     Kahn,     130 

Montgomery  St..  San   Francisco. 


Contract    Awarded. 

STOIiE   BLDG.  Cost.    $^ 

SA.V  FRA.N'CISCO.  E.  Mission  90  N. 
lUth. 

One-story  reinforced  concrete  building. 

Owner — Samuel  Hamburger,  110  Sut- 
ter St.,   San   Francisco. 

Architect — A.  H.  Knoll,  Hearst  Bldg., 
San   Francisco. 

Contractors — Fontanella  &  Teza,  1682 
Clay  St. 


Contract    Awarded. 

STOKE    BLDG.  Cual.    $25,000 

OAKL.XND.      Alameda    <o.,    Cal.         NW 

Grand  Ave.  and    Webster  St. 
One-story      frame      and      stucco      store 

building  (8  stores). 
Owner — H.  A.  Mitchell. 
Architects  —  Reed  &  Corlett,  Oakland 

Bank  of  Savings  Bldg.,  Oakland. 
Contractor  —  F.    A.    MuUer,    Syndicate 

Bldg.,  Oakland. 


Owner    to    Take    Figure.s. 

STOKES   &   OFFICES  Cost.    »18,000 

WEST  BERKELEY.  San  Pablo  .We. 
and  Bristol  St. 

Two-story  fram";  and  plaster  stori'  and 
oltice  building  (3  stores  and  10  of- 
fices). 

Owner — Walter  Mork.  San  Pablo  .\vc. 
and   Bristol   St..   Berkeley. 

Architect  —  James  W.  Plachek,  -014 
Shattuck  Ave..  Berkeley. 


Contract  Awarded 

STOKE  BLDG.  Cost.  $2ii.0no 

OAKLAND.   Cal.      14th  St.   bet.   Webster 

and    Harriaon    Sts. 
One-itory   brick   and   terra   cotta   store 

building    (8    itoreB). 


Owner — Helen    M.    Dille. 
Contractor — F.     A.     MuUer,     Syndicate 
Bldg..   Oakland. 


Contract  Awarded. 

INST.   FIXTURES,   ETC.       Cost,  J18,000 

SA.M  FKA.VCISCO.  SW  Bush  and  Mont- 
gomery   Sts. 

Install  fixtures  in  drug  store,  fireproof 
partitions,    marble    flooring,    etc. 

Owner — The  Owl  Drug  Co..  611  Mission 
St.,    San    Francisco. 

Architect — A.  Reinhold  Denke,  218 
Dalziel   Bldg..  Oakland. 

Contractor — Oliver  Duval  &  Son.,  216 
Dalziel    Bldg..    Oakland. 


rians  Completed. 

STORE    BLDG.  Cost,    J25,000 

SAN    FRA.NCISCO.       .\'.    Mission    47    W. 

Ecker. 
One-story      and      basement     reinforced 

concrete    store    bldg. 
Owner — R.   J.   O'Brien.    110  Sutter  St. 
Architect — Albert      W.      Burgren  ,    110 

Sutter    St. 


LOS  ANGELES,  Cal. — The  Los  An- 
geles Pressed  Brick  Co..  Frost  Bldg., 
Los  Angeles,  has  been  awarded  a  con- 
tract for  furnishing  terra  cotta  and 
face  brick  for  the  ll-story  store  bldg. 
at  5th  and  Broadway,  in  Los  Angeles, 
for  Faris-Walker  Co.,  owners  of  the 
Fifth  Si.  Department  Store.  Aleck  E. 
Curlett.  513  Merchants  .\'at.  Bank 
Itldg.,    I. OS    Angeles,    is    the   architect. 

LONG  BEACH.  Los  Angeles  Co..  Cal. 
— G.  D.  Sanford.  415  E.  17th  St.,  Long 
Beach,  was  the  lowest  bidder  at  ?72.55o 
on  the  general  contract  for  erecting 
a  two-story  brick  and  plaster  building 
on  E.  Ocean  Blvd.,  Long  Beach,  for  the 
Chamber  of  Commerce  of  Long  Beach. 
This  bid  carried  deduction,  Alt.  1.  ot 
$7300  for  omitting  retaining  wall.  Other 
bids  were:  \V.  Jay  Burgin,  $75,200,  (1) 
$ — .  Willis  &  Collins,  $76,676,  (1)  $6800 
C.  T.  McGrew  &  Sons,  $76,789.  (1)  $476K. 
J.  D.  Sherer.  $79,495.  (1)  $6010.  W. 
Horace  Austin.  222  First  National  Bank 
Bldg.,    Long    Beach,    is    the   architect. 


THEATRES 


Plans        Being        Prepared  —   Contract 

Awarded. 
THE.\TRE    BLDG.  Cost.    $500,000 

LOS  .\NGELES.      Hollywood   Blvd.   near 

Cahuenga  Blvd. 
Three-story  Class  "A  "  theatre  building. 

120x230   (terra  cotta  and  cast  stone 

facing). 
Owner — West  Coast  Theatres.  Inc. 
Architect     and     Contractor — Milwaukee 

Building  Co..  315  Wright  &  Callen- 

der    Bldg..    Los    Angeles. 
Work   will  be  started  in  November. 


I'untract  .'Vwarded. 

ALTERATIONS  Cost,    $17,105 

.-^AfKAMENTO,    Cal       "K"    Street. 

.Aitirations  to  Liberty  Theatre. 

Owner — A.    F.    Kleinsorge    and    Di    Sti- 

slo. 
Architect — E.     C.     Hemmings.     Ochsner 

Hldg.,  Sacramento. 
Contractor — Betz    &    Mabrey,    2528    4l8t 

St.,  Sacramento. 


THEATRE  Cost.  $300,000 

S.\N      FRANCISCO.        S   Geary      .Street 

137-6  W  Mason  Street. 
Cl.-iss   A   theatre. 
Ouner — Curran  Theatre  Co. 
Architect  —  Alfred    Henry    Jacobs.    110 

Sutter  St.,  San   Francisco. 
The   Pacific     Fire   Extinguisher     Co., 
440    Howard    St.,    has    been    awarded    a 
contract    for    installing    the    sprinkler 
system. 


LOS  ANGELES,  Cal.  —  Edwards. 
Wildey  &  Dixon  Co.,  515  Black  Bldg.. 
I. OS  Angeles,  were  the  successful  bid- 
ders on  the  Colosseum  to  be  erected  at 
E.vposition  Park  for  the  Community 
Development  Association.  John  Park- 
inson and  Donald  B.  Parkinson,  420 
Title  Insurance  Bldg..  Los  Angeles,  are 
the  architects.  It  will  be  ot  concrete 
:ind  frame  construction,  built  around  a 
■  luaner-mile  track.  Seating  capacity. 
CO. 0110;  cost.   $775,000. 


GOOD    ROADS    VI    CAXAD.\ 


Up  to  August  4th  agreement  has 
l"en  entered  into  between  the  various 
provinces  of  Canada  and  the  Domin- 
ion government  calling  for  the  con- 
struction of  approximately  2.823  miles 
OL  improved  highways  under  the  Cana- 
dian Highway  Improvement,  or  "Fed- 
eral Aid"  Act.  The  cost  of  this  mile- 
■Age  will  be  $19,151,000.  The  Dominion 
aid  already  appropriated  in  connection 
with  this  program  amounts  to  $7,700,- 
oOO.  Projects  for  the  improvement, 
ultimately,  of  17,951  miles  of  highways 
have  been  approved.  Manitoba's  pro- 
gram, which  includes  4000  miles,  is 
the  largest,  while  that  of  Prince  Ed- 
ward Island,  which  embraces  850  miles, 
i.s  the  smallest.  Ontario  plans  to  spend 
nearly  four  times  the  money  expended 
l.y  Manitoba,  but  will  build  less  than 
half  of  her  road  mileage.  The  mileage 
to  be  constructed  in  each  province  is  as 
follows:  Prince  Edward  Island.  S50 
miles;  Nova  Scotia.  1297;  New  Bruns- 
wick. 1595;  Quebec.  1433;  Ontario. 
1S2I.7:  Manitoba.  4000;  Saskatchewan, 
li.ion:  Alberta.  247."i.  and  British  Colum- 
l.'^i.   1977. 


Tho  only  daily  newspaper  in  the 
West  whose  colnmns  are  deroted 
exclusively  to  Building  News.  Corers 
San  Francisco  and  Bay  Counties. 
91.'25  pt-r  month,  paynblo  in  adranoe. 
Send  for  sample  copy. 


560  MISSION  STREE}T 


BAN  FRANCISCO.  CAL. 


16 


BUILDING     AND     ENGINEERING     NEWS 


Saturday,  October  22,   1921 


Engineering  News  Section 


BRIDGES,   DAMS   &   HARBOR 
WORK 


RED  BLUFF.  Tehama  Co..  Cal. — Un- 
til Nov.  7.  10  a.  m..  bids  will  be  re- 
ceived by  H.  K.  Kuhn.  County  Clerk, 
for  construction  of  fills  for  bridgres 
Nos.  1  and  2  bet.  the  towns  of  Tehama 
and  Los  Molinos,  Cert,  check  10%  pay- 
able to  Chair.  Bd.  of  Sups,  required. 
W.   P.   Lunning.   County  Surveyor. 


SALINAS.  Monterey  Co..  Cal. — County 
Clerk  T.  P.  .Joy  instructed  to  communi- 
cate with  State  Highway  Commission 
regarding  bridge  over  San  Lorenzo 
river  at  King  City.  County  agrees, 
under  one  proposition,  to  pay  one-third 
the  cost,  the  commission  to  furnish  all 
material  and  labor  and  build  the  bridge. 
The  amount  is  to  be  payable  after 
.July  1.  1922.  after  the  completion  and 
acceptance  of  the  bridge  by  the  com- 
mission. The  second  is  in  lieu  of  a 
proposition  made  the  board  by  a  rep- 
resentative of  the  commission  a  short 
time  ago.  It  is  to  the  effect  the  county 
will  pay  $18,000  as  its  share  of  the  ex- 
pense of  constructing  bank  protective 
work  at  the  Soledad  bridge,  the  com- 
mission to  furnish  the  material  and 
labor  and  do  the  work.  The  county 
will  also  paint  the  bridge  in  accor- 
dance with  the  commission's  plans  and 
specifications.  The  commission  is  then 
to  take  over  the  bridge  from  the 
county.  The  amount  is  also  payable 
after  July  1,  1922.  after  the  completion 
and  acceptance  of  the  work. 


PORTLAND.  Ore.— Consulting  Engi- 
neer T.  A.  CJarrow,  617  E.  10th  St.,  N., 
is  preparing  specifications  for  a  large 
diking  project  on  Sauvies  Island  for 
Columbia  Drainage  District  No.  1.  The 
district  will  include  drain  ditcRes. 
pumping  plant  and  tide  gates;  esti- 
mated  cost.   ?3no,000. 


SAN  FRANCISCO—  The  following 
liids  received  by  U.  S.  Engineer  Officer 
for  dredging  in  Richmond  Harbor: 
American  Dredging  Co..  15  cents  cu.  yd.; 
United  Dredging  Co..  8.44  cents  cu.  yd.; 
San  Francisco  Bridge  Co..  14.1  cents  en. 
yd. 


FRESNO.  Fresno  Co.,  Cal— C.  E.  Mc- 
Daniel  and  S.  L.  Enlow  at  $3,848  have 
been  awarded  contract  by  the  Super- 
visors to  construct  Laton  bridge. 
Xoble  Construction  Co..  Visalfa.  bid 
$6,684.  Estimate  of  County  .Surveyor 
Chris  P.  Jensen.  J4.700.  Structure  will 
be  financed  by  Kings  and  Fresno 
<'ounties. 


■WALLA  WALLA,  Wash. — Union 
Bridge  Co..  Portland,  at  $426,900  sub- 
mits low  bid  to  Inter-County  Bridge 
Co.  for  constructing  toll  bridge  across 
Columbia  river  between  Pasco  and 
Kennewick.  Structure  will  be  steel  and 
frame  3236  ft.  long;  two  steel  spans, 
each  252  ft;  cantilever  span  consisting 
of  2  anchor  arms,  each  22  ft.  long,  and 
2  cantilever  arms  each  126  ft.  long; 
a   suspended   span   ISO   ft.   long. 


TURLOCK.  Stanislaus  Co..  Cal. — A. 
J.  Wiley.  Consulting  Engineer  for  the 
Turlock  and  Modesto  Irrigation  Dis- 
tricts Don  Pedro  project,  has  been  se- 
lected by  the  Oakdale  and  South  San 
Joaquin  Irrigation  Districts  to  act  as 
consulting    engineer    tot    th«    Melonee 


project,  estimated  to  cost  $2,000,000. 
Wiley  will  be  paid  $1,000  for  the  first 
ten  days'  work,  and  for  other  time  re- 
quired at  a  rate  of  $50  a  day.  Engi- 
neer C.  E.  Wood  will  handle  the  con- 
.struction   end  of  the  project. 


BANNI.XG.  Riverside  Co.,  Cal. — ^Until 
7:30  p.  m.,  Oct.  27,  bids  will  be  received 
by  City  Clerk  Theodore  Backus,  25  N. 
Gorgonio  Ave.,  for  constructing  reinf. 
concr.  culvert  across  present  storm 
drain  channel  on  San  Gorgonio  Ave. 
bet.  Nicolet  and  Williams  Sts.  Plans 
and   spec,   on   file   at   ofllce   of   clerk. 


MILL  VALLEY.  Marin  Co.,  Cal. — Un- 
til Nov.  1.  S  p.  m..  bids  %vill  be  received 
by  Will  Falley.  Town  Clerk,  for  con- 
structing concr.  arch  culvert,  head- 
walls  and  pavement  in  Park  Ave.  Cert, 
check  10%  required  with  each  bid. 
Plans  on  file  in  office  of  clerk.  J.  J. 
Oglesby.  Town  Engineer. 

LOS  .A.NGELES.  Cal. — The  War  De- 
partment has  approved  plans  for  the 
double  leaf  steel  bascule  bridge  to  be 
built  over  the  channel  connecting  Los 
-\ngeles  and  Long  Beach  harbors. 
Plans  for  bridge  were  prepared  by 
Harbor  Engineer  Vincent.  .\n  appro- 
priation of  $750,000  from  harbor  bonds 
already  sold,  has  been  made  to  build 
the  bridge  and  two  miles  of  paved  road. 


H.\.\'PORD.  Kings  Co..  Cal. — Anton 
Johnson.  Kingsburg  Bank  Bldg..  Kings- 
burg,  at  $24,634,  awarded  contract  by 
Supervisors  to  construct  two  reinf. 
concr.  bridges  over  Kings  River  on  the 
State  Highway  southwest  of  Lemoore, 
Division  6,  Section  10,  Route  B.  involv- 
ing 475  cu.  yds.  class  A  concr.;  52 
concr.  piles  (120  cu.  yds.  concr.)  and 
75  tons  steel.  Other  bidders  were; 
Pacific  Construction  Co.,  S,  P... $26, 172 
Jenkins    ,.<t    Elton.    Sacramento..    25,240 

E.   K.    Angle.  Los   Palos    29,600 

Frederick   &  Shannon,  Fresno...    28,264 

Larsen-Siegrist,    S.    F 33,777 

West  Coast  Const.   Co..  S.   P 24,674 

Roy  May,  County  Surveyor. 


SAN  JOSE,  Santa  Clara  Co..  Cal. — 
Until  Nov.  7.  11  a.  m.,  bids  will  be  re- 
ceived by  Henry  A.  Pfister,  County 
Clerk,  for  constructing  reinf.  concr. 
culvert  in  Dempsey  road,  near  Calav- 
eras road,  in  Supervisorial  Dist.  No. 
3.      Irving    Ryder.    County    Surveyor. 


Engineers    and    Contractors 
PLEASE  NOTE 

We     Carry     In     Slock     Here     and 
Sell     at     Eastern     Factory     Price 

Milbnrn  Carbide  Flare  Lights 

in  candlepower  from    -tO  to    12.000 

Milburn  Oxy- Acetylene 
Welding  and  Cutting  Apparatus 

All  Safety  Appliances 

.\s  Required   by   Accident 
Commission 


E.  D.  BULLARD 

Distributor    for 
Alexander  Milburn  Co. 

268  Market   St.,   San   Francisco 

Phone    DoDFTlns    lllS 


SAN  ANDREAS,  Calaveras  Co..  Cal. 
— Davidson  &  Nicolsen,  180  Jessie  St., 
San  Francisco,  at  $3980,  awarded  con- 
tract by  Supervisors  to  construct  reinf. 
concr.  bridge  over  Stone  Corral  Creek 
on  main  county  road  leading  from  Val- 
ley Springs  to  Bellota.  Other  bidders: 
Jenkins  &  Elton,  3560  T  St.,  Sacra- 
mento, $4634:  James  R.  Johnson.  Com. 
&  Sav.  Bank  Eldg..  Stockton,  $4100;  .S 
S.  Dixon,  Jenny  Lind,  $4624.  W.  .-^ 
Coulter,    County    Surveyor. 


LOS  ANGELES,  Cal. — Until  11  a.  m.. 
Oct.  31.  bids  will  be  received  by  Super- 
visors of  Los  Angeles  County  for  im- 
provement of  flood  channel  of  Ballona 
Creek  from  Bay  St.  to  Pacific  Elec.  Ry.. 
about  2000  lin.  ft.,  involving  about  40.- 
000  cu.  yds  excavation  and  embank- 
ment.     Cert,    check    for    10%. 

Ross  Constr.  Co.,  Ochsner  Bldg.,  Sac- 
ramento, awarded  contract  at  $42,7.\)0 
for  improving  the  flood  channel  of  the 
Rio  Hondo  from  .S.  P.  station  at  Vin- 
vale  to  Los  .•\ngeles  River,  about  HOOO 
ft.,  involving  about  190,000  cu.  yds. 
larth   work. 


CALIFORNIA. — Following  are  ap- 
proximate quantities  for  bridge  proj- 
ects for  which  State  Highway  Com. 
will   open    bids   Oct.    31: 

San  Luis  Obispo  County,  across  Hu- 
asna  Creek  and  Alamo  Creek  (V-SLO- 
57-A),  two  bridges,  as  follows:  Across 
Huasna  Creek,  a  bridge  consisting  of 
two  steel  spans  of  100  feet  each,  with 
reinforced  concrete  girder  approach 
spans;  across  Alamo  Creek,  a  bridge 
consisting  of  two  steel  spans  of  100 
feet   each. 

Two  100-ft.  steel  spans,  erected  in 
place  and  painted,  complete,  except  re- 
inforced concrete  floor,  for  Huasna 
Creek   bridge. 

Two  100-ft.  steel  spans,  erected  in 
place  and  painted,  complete,  except 
reinforced  concrete  floor,  for  Alamo 
Creek   bridge. 

255  cu.  yds.  Class  "A"  concrete,  in 
place  in  piers,  approach  spans,  end 
beams,  cap  and  floor  of  steep  spans  for 
Huasna   Creek   bridge. 

200  cu.  yds.  Class  "A"  concrete,  in 
place  in  abutments,  pier  and  floor  of 
steel   spans  for  Alamo   Creek   bridge. 

360  cu.  yds.  Class  "B"  cement  con- 
crete, in  place  in  piers  for  Huasna 
Creek   bridge. 

150  cu.  yds.  Class  "B"  cement  con- 
crete. In  place  in  piers  for  Alamo 
Creek    bridge. 

30  cu.  yds.  Class  "C"  cement  con- 
crete, in  place  in  abutment  and  wing 
wall  for  Huasna  Creek   bridge. 

335  cu.  yds.  Class  "C"  concrete,  in 
place  in  alaitments  for  Alamo  Creek 
bridge. 

64  Douglas  fir  piles,  in  place  in 
foundations,   for   Huasna   Creek   bridge. 

64  Douglas  fir  piles,  in  place  in 
foundations,    for    .Vlamo    Creek    bridge. 

4  reinforced  concrete  piles  in  place 
for  approach  span  of  Huasna  Creek 
bridge. 

Commission  will  furnish  reinforcing 
steel  in  straight  bars  cut  to  lengths, 
and  cement. 

Glenn  County,  near  Orland  (IIl-Gle- 
7-C).  consisting  of  the  construction  of 
pile  and  wire  dikes  and  the  planting  of 
willow  cuttings  for  the  protection  of 
t^iony   Creek    bridge. 

310   Douglas   flr    piles. 

6000   ft.    B.   M.,    lumber. 

3600  willow  cuttljiga. 
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KNIGHTS  LANDING.  Yolo  Co.  Cal. 
— Ajax  Dredelng  Co..  249  First  St..  San 
Francisco,  at  17890.  submits  only  bid 
to  Knights  Landing  Ridge  Drainage 
District.  Mills.  Bldg..  San  Francisco, 
for  constructing  reinf.  concr.  culvert 
through  west  levee  of  Knights  Land- 
ing Ridge.  Bids  taken  under  advise- 
ment. FYed  H.  Tlbbitts.  Alaska  Com. 
Bldg..     San     Francisco,     engineer. 


SANTA  ROSA.  Sonoma  Co..  I'al.— 
County  Surveyor  R.  Press  Smith  pre- 
paring plans  for  reinf.  concr.  bridge 
over  Markwest  Creek  on  Healdsburg- 
Forestville  highway;  estimated  cost. 
$10,000. 


IRRIGATION  PROJECTS 

OROVILLK.  Hull.-  (•,,.  Cal. — Thre«- 
commissioners  have  been  appointed  hy 
the  Hutte  County  Supervi.'=ors  to  re- 
asres.<s  lands  in  Iteclamation  District  No. 
833,  Gridley.  to  raise  Jl.iiOO.OOn  for  a 
drainage  system  and  complete  other 
imijrovements.  Those  chosen  are:  B. 
A.  Ktcheverry.  expert  of  the  State  Re- 
clamation Board;  W.  E.  M.  Beardsley. 
Sacramento  and  E.  M.  Stanton  of  Live 
Oak. 


EL  CENTKO.  Imperial  Co..  Cal. — 
Fred  Stefgen.  San  Diego,  submitted 
lowest  bid  to  Supervisors  at  $13,997 
for  constructing  three  wooden  pile 
bridges  on  State  Highway,  Westmore- 
land to  Mecca,  two  157  ft.  long  and 
one  115  ft.  long,  each  18  ft.  wide  with 
4  piles  to  a  bent.  Other  bids  were; 
W.  A.  Petterson.  $15,994.70;  I.  A.  Thom- 
as. $16,226;  E.  T.  Wheeler  Co..  $lo.S40: 
B.  B.  Boyd.  $29,600. 


MERCED.  Merced  Co.,  Cal. — Novem- 
ber 22  is  date  set  in  Merced  Irrigation 
District  to  decide  the  question  of  is- 
suing and  selling  bonds  of  $12,000,000 
to  purchase  Crocker  Huffman  Irriga- 
tion system  and  for  building  a  dam 
and  power  plant  at  Exchequer  and  for 
building  irrigation  works  in  the  dis- 
trict, comprising  approx.  180.000  acres. 
Estimates  set  the  cost  of  the  dam  at 
$3.763.0"0;  distribution  system.  $1.68S.,- 
000;  purchase  of  Crocker  Huffman  sye- 
tem.  $225,000;  power  plant.  $2,000,000, 
drainage   pumps  and   canals,  $20,000. 


SAN  FR.\NCISCO.— Frank  G.  White, 
Chief  Engineer  State  Board  of  Harbor 
Commissioners,  completing  specifica- 
tions for  China-  Basin  improven..nts; 
pulling  of  pi'es  and  dredging.  Total 
cost  of   improvements.   $850,000. 


MADERA.  Madera  Co.,  Cal. — Engi- 
neer Harry  Barnes  appointed  chief  en- 
gineer   for   Madera   Irrigation    District. 


PORTLAND.  Ore. — Barr  &  Cunning- 
ham.. Engineer.  Spalding  Bldg..  an- 
preparing  plans  for  work  in  Harney 
Valley     Irrigation     District    compri.«inir 


Advance  Construction 
Reports 


I^rsen  Construction  Reports,  issued  every  bus- 
iness day  of  the  year,  furnishes  information  as  to 
contemplated  construction  projects  of  all  kinds, 
covering  the  State  of  California. 

If  you  want  to  know  when  Architects  and  Engi- 
nrirs  are  preparing  plans  or  taking  figures  for 
materials  and  for  construction,  we  supply  the 
information. 

Bi;iLDIXG  REPORT  SERVICE  covers  every 
(lass  of  building. 

ENGINEERING  REPORT  SERVICE  covers 
liri'Iges,  dams  and  harbor  work;  street,  sewer  and 
highway  projects;  irrigation  works,  machinery, 
fire  equipment,  etc. 

Sample  copies  furnished  on  request.  State 
character  of  construction  in  which  you  are  in- 
terested. 


Larsen  Construction 
Reports 


.■>(;(l  >li>si(>n  Street 


San  Francisco.  Calif. 


^.'..|".P0  acres  of  which  OO.Oon  are  pro- 
■luriive.  Miller  &  Lux  of  California. 
own  36,000  acres  in  this  district,  and 
\\  tn.  Hanley  of  Eastern  Oregon  is 
owner  of  8000  acres.  A  bond  issue  o£ 
f:;.. '00,000  has  been  voted  to  flnance 
.on.-'truction.  The  principal  work  is  a 
storage    reservoir    costing    $1,600,000. 


FllESTNO.  Fresno  Co..  Cal.— A  com- 
ni.ttee  has  been  appointed  to  lay  out 
I'oundaries  for  the  proposed  Squaw 
\alley  Irrigation  District. 


LIGHTING  SYSTEMS 


FAIRFIELD.  Solano  Co..  Cal.— 
I'liamber  of  Commei-ce  urging  installa- 
tion of  electrolier  system  in  Texas  St., 
a  part  of  the  State  Highway  system: 
estimated  cost,  $10,000  C.  A.  Adam- 
si  n.   Secy,   of  Chamber  of  Commerce. 


RAILROADS 


SAX  FRANCISCO.— Frank  G.  White, 
"hief  Engineer.  State  lioard  of  Har- 
or  Commissioners,  preparing  specifi- 
ations  for  relaying  of  girder  rails  for 
econstructing  Belt  Railroad  on  Em- 
■  arcadero  bet.  Lombard  and  Bay  Sts. ; 
stiraated   cost,    $90,000. 


MACHINERY 


LOS  ANGELES,  Cal. — Standard  OU 
Co..  will  build  an  S-in.  pipe  line  to  con- 
nect Long  Beach  oil  field  with  line  to 
El   Segundo;  cost  $100,000. 


LOS  ANGELES.  Cal.— Until  3  p.  m., 
Oct.  28,  bids  will  be  received  by  Board 
of  Public  Service,  207  S.  Broadway,  for 
gate  valves,  Spec.  No,  586;  also  for  1240 
pieces  24-in.  Class  B-C  special  (1906.5 
tons)  and  430  pieces  21-in.  Class  B  (602 
tons)  standard  dipped  bell  and  spigot 
cast  iron  pipe,  12-ft.  Itngths;  also  780 
pieces  24-in.  Class  B-C  special  (1199.25 
tons)  pipe.  Delivery  f.  o.  b.  Loa  An- 
geles.     Jas.    P.    Vroman,   Secretary. 

8AN  JOSE,  Santa  Clara  Co.,  Cal. — 
Artana-GeolTroy  at  $877  awarded  con- 
tract by  Supervisors  to  furnish  4-yard 
hoist  hydraulic  dump.  Other  bidders: 
California  Auto  Hoist  Co.,  $997.50; 
-Modern  Vehicle  Co.,  $1,023.75.  Irving 
Ryder.    County   Surveyor. 


SAN  JOSE,  ,Santa  Clara  Co..  Cal. — 
Austin-Western  Road  Machinery  Co.. 
at  $1,040.  only  bidder,  awarded  con- 
tract by  Supervisors  to  fur.  and  del. 
two  rear  wheels  for  Austin  road  roller. 
Irving  Ryder.  County   Surveyor. 


M.\RTINEZ,  Contra  Costa  Co..   Cal. 

I'ntil  -Nov,  7,  11  a.  m..  bids  will  be  re- 
ceived by  J.  H.  Wells.  County  Clerk. 
for  install,  electrical  burglar  alarm 
system  in  County  Treasurer's  office. 
Cert,  check  10%  payable  to  clerk  re- 
(luired  with  each  bid.  Spec,  on  file  in 
•  •tfice  of  clerk. 


WILLOWS.  Glenn  Co..  Cal.— Until 
Oct.  27.  10  a.  m..  bids  will  be  received 
by  W.  H.  Sale.  County  Clerk,  for  fur. 
and  del.  for  use  in  Road  Dist.  No.  J. 
one  Moline  tractor  and  one  Little  Giant 
'Jrader.      Bayard    Knock.    County    Sur- 


LOS  ANGELES.  Cal.— Until  4  p.  m., 
\o\.  1.  bids  will  be  received  by  Pur- 
haslng  Department  of  Board  of  Edu- 
ation  for  two  motor  trucks;  spec,  on 
lie  in  department.  Room  5.  1437  San 
'edro    St. 

(Continued    on    Page    17) 
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Official    Proposals 


NOTICE      INVITING       SEALED      BIDS 

FOR      MAXWELL      UNION      HIGH 

SCHOOL       UTIILDTNO       CON- 

.STl£l  tTlO.N     WORK 


TTfO-Story  Concrete,  Brick  or  THe 
Structure;  Cost,  *82,00O 

Pursuant  to  a  resolution  of  the  Board 
of  Trustees,  Maxwell  Union  High 
School  District.  Maxwell,  Calif.,  adopt- 
ed in  adjourned  regular  session,  notice 
is  hereby  given  that  the  said  Board  of 
Trustees  will  receive  sealed  bids  for 
the  construction  work  of  the  Maxwell 
Union  High  School  Building  until  the 
liour  of  seven  o'clock  p.  in.  of  October 
31st,  1921.  ,        .     ,,  v,„ 

Said  sealed  bids  or  proposals  shall  be 
for  furnishing  all  materials  and  labor 
necessary  for  the  entire  construction 
work  in  accordance  with  the  plans  and 
specifications  made  and  provided  by 
Woollett   &    Lamb,    Architects    of    said 

Each  bid  shall  be  accompanied  by  a 
certified  check  in  the  amount  of  five 
per  cent  of  the  aggregate  of  the  bid. 
certified  by  a  responsible  bank,  paya- 
ble to  the  order  of  the  Board  of  Trus- 
tees. Maxwell  Union  High  School  Dis- 
trict, to  insure  the  entering  into  of  a 
contract  with  said  Board  and  the  fur- 
nishing of  bond  guaranteeing  the  per- 
formance of  the  work.  Said  contracts 
and  bonds  to  be  executed  within  ten 
days  after    written    notice  of   award  of 

'^°All%Ians  and  specifications  for  this 
construction  work  may  be  obtained  of 
A  J  Fouch,  Clerk,  or  at  the  office  of 
the  Archite'cts.  Woollett  &  Lamb,  Ha- 
g-elstein    Building,   Sacramento,   Ca.lir. 

Bids  must  be  In  writing  in  accordance 
■with  the  proposal  in  the  othcial  speci- 
fications, sealed  and  marked  on  the 
outside  of  the  envelope  as  to  the  con- 
tents, and  delivered  to  A.  J.  Fouch  the 
Clerk  of  the  said  High  School  Board, 
at  Maxwell,  Calif.,  oefore  the  hour  of 
seven  o'clock  p.  m.,  October  31st,  1921. 
The  Board  reserves  the  right  to  re- 
ject any  or  all  bids.  Check.s  of  unsuc- 
cessful bidders  to  be  returned  upon  the 

■■^feTrder   'oflhe 'Board   of   Trustees. 

Maxwell  union   H^S^  S^hoo^  D'S^y^t 

Maxwell,  Calif.  

NOTICE    TO    CONTRACTOHS 


drawings  and  specification,  copies  of 
which  may  be  had  at  this  office  or  at 
the  office  of  the  Superintendent  at  Fort 
liayaid,  -New  Me.Kico.  in  the  discretion 
of  the  Supervising  Architect.  Jas.  A. 
Wetmore.  Acting  Siipervising  Architect. 

BIDS  AV ANTED  FOR  MILLWORK  AND 
GLAZING,    ETC. 


SPECIAL     NOTICE.     Re 
FORT   BAYARD  BUILDINGS 


NOTICE  TO   CONTRACTORS 

TREASURY  DEPARTMENT.  Office  of 
the  Supervising  Architect.  Washing- 
ton. D.  C,  Oct.  10,  1921— SEALED  PRO- 
POSALS' will  be  received  for  furnishing 
the  millwork  and  glazing  for  the  fol- 
lowing buildings  of  the  U.  S.  P.  H.  S. 
Hospital  No.  50,  at  Whipple  Barracks. 
Prescott,  Arizona,  New  Ambulant 
Patients  Mess  Hall,  Etc..  Nurses'  Quar- 
ters Alterations,  Mess  Hall  Extension 
for  Refrigerating  Plant,  Extension  to 
Laundry  and  Boiler  House  and  Altera- 
tions in  Post  Exchange  for  N.  P.  Ward, 
and  opened  in  the  oflace  of  H.  G. 
Richey.  Supt.  of  Construction.  U.  S. 
Public  Health  Service  Hospital.  Whip- 
ple Barracks,  Prescott,  Arizona,  October 
27.  1921,  at  3  P.  M.  Specifications,  and 
bills  of  quantities  attached  thereto, 
may  be  obtained  from  H.  G.  Richey. 
Supt.  of  Construction,  Whipple  Bar- 
racks, Prescott,  Arizona,  J.  C.  Elliot. 
Supt.  of  Construction.  Old  P.  O..  EI  Paso. 
Texas,  J.  W.  Roberts.  Supervising  Su- 
perintendent. Room  403,  Post  Office. 
San  Francisco.  Calif.,  or  at  this  office 
in  the  discretion  of  the  Supervising 
Architect.  Jas.  A.  Wetmore,  Actlne 
Supervising    ArcliUect. 

BIDS     WANTED     FOR     STOREHOUSE 

NOTICE   TO    CONTRACTORS 


therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Folan.i  i'i'ir,n>-.  bi.-twtM_-n  Hatavia  aiui 
Northerlv  Boundary  (III-Sol-7-E), 
about  8.3  miles  in  length,  to  be  sur- 
faced with   asphalt   concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Wlllits.  Dunsmuir,  Sacramento, 
San  Francisco.  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  Is  called  to  the 
"Notice  to  Contractoi's"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  tlirough  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State.  -j^^^ 

NEWELL  D.  DARLiNtSfON, 
CHARLES   A.   WHITMORE. 
GEO.  C.  MANSFIELD. 
California   Highway    Commission. 
AUSTIN  B.  FLETCHER, 

State  Highway  Engineer. 
JOHN  F.  GALVIN, 

Secretary. 
Dated    October    17.    1921. 


BIDS     WANTED     FOR     REilODELINO 
BARRACKS  BUILDING 


TREASURY  DEPARTMENT,  Super- 
vising Ai-chitecfs  Office,  Washington. 
S  C^  October  15,  1921.--  Bidders  are 
advised  that  the  proposals  for  the  con- 
struction except  mechanical  equipment 
of  various  buildings,  etc..  for  the 
ill, iled  States  Public  Health  Service 
Hospital  Fort  Bayard,  New  Mexico, 
asked  for  under  advertisement  of  Sep- 
tember 29,  1921,  will  be  opened  in  the 
office  of  the  Superintendent  of  Con 
struction,  United  States  1'"^"=  Health 
Service  Hospital,  Fort  Bayard.  New 
Mexico,  at  1  P.  M..  October  31,  in21.  and 
at  the  office  of  the  Supervising  Archi- 
tect, Treasury  Department  Washing- 
ton, D.  C.  at  3  P.  M..  October  31.  1921. 
and  bidders  may  forward  their  bids  to 
either  place.  JAS.  A.  WETMORE,  Acting 
Supervising   Architect. 

Bins      W^ANTED   FOR      MECHANICAL 
EQUIPMENT 

■NOTICE    TO    CONTRACTORS 

TREASURY    DEPARTMENT.     Super- 
■vis^ne    Architect's    Office.    Washington. 

■D  C^October  10.  1921-;r-''f  A^J^^ffl^el'at 
POSALS  will  be  opened  m  this  office  at 
r  T?  M  Nov  3.  1921,  tor  the  installa- 
tion complete  of  the  Mechanical  Equi p- 

^T„t  for  Infirmary.  Central  Heating 
Plant  Power  Plant  and  outside  ser- 
vice  at  thrunited  States  Public  Health 

^aorvlce  hospital   No    55,   at   Fort    Bay- 

!ird    New    Mexico,    in    accordance    with 


ST.\TE     OF     CALIFORNIA 


SEALED  PROPOSALS.  indorsed 
"Proposal  for  Storehouse,  Pearl  Har- 
bor. Hawaii,  Specification  No.  4504," 
will  be  received  at  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, D.  C.  until  11  o'clock  a.  m.. 
December  7,  1921.  and  then  and  there 
publicly  opened  for  a  one-story  store- 
house at  the  Naval  Operating  Base 
(Naval  Station).  Pearl  Harbor,  Ha- 
waii. The  building  will  be  approxi- 
mately 120  feet  by  500  feet,  divided 
into  3  aisles,  and  will  have  steel 
frame;  plain  concrete  footings  and 
floor;  reinforced  concrete  loading  plat- 
forms, spandrel  girders,  and  fire  wall; 
corrugated  protected  sheet  metal  for 
siding  and  roof  of  maiquise;  precast 
gypsum  tile  roof  with  ;f-ply  built-up 
asbestos  roofing,  steel  sash  and  rolling 
doors;  hollow  tile  partitions;  and 
plumbing,  sewage  disposal,  electric 
lighting,  and  fire-protection  systems. 
Drawings  and  Specification  No.  4504 
may  be  obtained  on  application  to  the 
Bureau,  to  the  Commandant,  Navy 
Yard.  Mare  Island,  Calif.,  or  to  the 
Commandant.  Naval  Operating  Base, 
Pearl  Harbor.  Hawaii.  Deposit  of  a 
check  or  postal  money  order  for  ?10, 
payable  to  the  Chief  of  the  Bureau  of 
Yards  and  Docks,  is  required  as  se- 
curity for  the  safe  return  of  the  draw- 
ings and  specification.  C.  W  PAKKS, 
Chief  of   Bureau,   August  31,  1U<!1. 

BIDS      WANTED   FOR      STATE   HIGH- 
WAY   IMPROVEMENT 


NOTICE    TO     CONTRACTORS 


SEALED  PROPOSALS.  indorse* 
"Proposals  for  Remodeling  Building, 
Mare  Island,  Calif.,  Specification  NO. 
4489,"  will  be  received  at  the  Burein 
of  Yai-ds  and  Docks,  Navy  Department, 
Washington,  D.  C,  until  11  o'clock  a. 
m.,  November  2.  1921.  and  then  ana 
there  publiciv  opened,  for  remodeling 
Barracks  Building,  No.  53,  at  the  Ma- 
rine Reservation,  Navy  Yard,  Mare 
Island.  Calif.  The  work  includes  re- 
arrangement of  partitions,  removing 
brick  walls,  moving  cells,  and  new 
work  as  follows:  Wood  and  concrete 
floors,  cement  mortar  wainscots,  plas- 
tering, steel  stairs,  wood  trim,  screens, 
hardware,  electric  lighting,  plumbing 
fixtures,  connections  with  sewer  and 
water  systems,  and  other  incidental 
work.  Drawings  and  specification  No. 
4489  may  be  olitalned  on  application 
to  the  Bureau  or  to  the  Commandant, 
Navy  Yard.  Mare  Island,  Calif.  Deposit 
of  a  check  or  postal  money  order  for 
$10,  payable  to  the  Chief  of  the  Bureau 
of  Yards  and  Docks  is  required  as  se- 
curity for  the  safe  return  of  the  draw- 
ings and  specification.  C.  W.  PARKS, 
Chief    of    Bureau.    August,    30.    1921. 


NOTICE    TO     CONTRACTORS 


DMPARTMBNT     OF     PUBLIC     WORKS 

r  ALIFORM  A  HIGHWAY  COMMISSION 

NOTICE  TO  CONTRACTORS 

SEALEt)  'l^RdPttSALS  will  "fie  re- 
ceived at  the  office  of  the  California 
HIehnay  Conimtsslon,  515  Forom 
Building.  Sacramento.  Cal.,  until  i 
o'clock  P.  M..  on  November  14tli.  at 
which  time  they  will  be  publicly  open- 
ed Wd  read  for  constrncttdn  iti  ac- 
cordance       with        the        specifications 


Office  of  the  Clerk  of  the  Board  ofj 
Supervisors  of  the  County  of  .'Sacra- 
mento. State  of  California.  .    j 

Pursuant  to  an  order  of  the  Board  pr|| 
Supervisors  of  the  County  of  Saora-5 
mento,  made  and  entered  on  record  onl 
the   17th   day    of   October,   A.    D.    1921.      I 

Notice  is  hereby  given  that  seaWo'i 
bids    will    be    received    by    the    undw--; 


ned  up  to  and  not  later  than  t*e 
iMWfr  %t  2:00  p.  m.  of  the  21st  day  «J 
November.   A.    D.   1921.   at    the    offlce;OI 


said  Board  in  the  Court  House  Budd- 
ing 7th  and  I  streets.  Sacramento  CiW, 
for  the  furnishing  of  all  labor,  mateCN 
and  mechanical  workmanship  requlreo 
foT  the  erecttpn  and  completioTi  of  ^  ! 
■Service   and   Children's   Ward   bnTtdltig. 
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n  Infectious  Ward  btiliainp,  a  Wom- 
?v  Medical  Ward  building  and  a  Men's 
^ediial  Ward  l.ulldine  on  the  present 
ounty  Hospual  Grounds.  City  of  Sac- 
"men'^o" county  of  Sacramento  State 
f  ralifornia.  :n  accordance  with  the 
lans  and  specincations  prepared  there- 
in bvR.  R.  Herold.  Architect,  and 
dtopiod  by  the  Board  of  Supervlaors  of 
ae  County  of  Sacramento,  which  plans 
nd  specifications  may  be  seen  and 
larained,  during  office  hours,  by  in- 
fnd^d  bidders,  at  the  architect's  office. 
BOms    430-3-    Forum    building.    Sacra- 

'\"r°i.i*rK  m°r°t'*be  submitted  on  blank 
Brms  luriiisaca  by  lUc  Clerk  of  tv.e 
loard  and  must  be  accompanied  with  a 
ertifled  check  on  some  solvent  bank  in 
sum  equal  to  ten  per  cent  (10  per 
ent)  of  the  amount  of  each  bid,  condi- 
ufned  that  if  the  contract  Is  awarded 
he  party  submitting  the  accepted  bid 
?in  enter  into  contract  and  furnish 
uch  bond  as  may  be  required  withm 
m  davs  after  making  award,  or,  fail- 
s' =o  to  do,  the  amount  of  such  check 
S  be  forfeited  as  liquidated  damages 
2r  such  failure.  All  checks  to  be  made 
STyible  to  the  order  of  the  Chairman 
*  the   Board   of  Supervisors  of  Sacra- 

"^The  BoSr"d''^e8ervefl   the  right  to  re- 

mrt  &nv  OF  a.11  bids.  „ 

By    oVder   of   the   Board   of   Si.l-^rvis- 

,rs   of    Sacramento    County,    Cal.oinla. 

Ittest-   (Seal)  HARRY  W  .  HALL. 

runtv  Clerk  and  ex-ofr.cio  Clerk  of  the 
Bo.n"rd  of  Supervisors  of  Sacramento 
County,  California.  <„„_v 

By   F.  M.   Lampert.  Deputy  Clerk. 
Dated    October    17th.    1921. 


bids  or  any  part  or  parts,  of  ajty  blda 
or  alttn-naie  bltfs  recevied  and  reject 
the  balance  thereof  and  to  waWe  any 
Informality  in  any  bids  or  alternate 
bids  received.  .,    .„    A     a. 

All  bids  to  be  addressed  to  C.  T. 
Pool.  Clerk  of  the  Board  of  the  Visalta 
Union  High  School  district,  of  the  Ciiy 
of  Vla&lia.  County  of  Tulare,  State  of 
California.  ,  ,, 

By  orders  of  said  Board  of  Irustees 
of  the  Vitalla  Union  HIkIi  School 
District. i:.  T.  1-OOL.  Clerk. 

BIDS    WANTED  FOR   SCHOOL. 

NOTICE     TO     CONTK.VCTOHS 


nME   FOR   OPEMNG   BIDS    EXTEND- 

ED    FROM    OCT.   20   TO    NO\. 

»,    7:30    P.    M. 

BIDS     Wl-VTRD     FOR     HIGH     SCHOOL 

niiLDivr.s 


NOTICE    TO    CONTHACTOKS 

Notice  is  hereby  given  that  the 
Board  of  School  Trustees  of  tlje  Vi- 
«i9lii  Union  H  gh  School  District.  City 
o?  VisaUa.  County  of  Tulare  State  of 
California,  will  receive  sealed  bids  for 
the  furnishing  of  all  labor  and  mate- 
rla'i  necessary  in  the  erection  and 
completion'  ot\  PHYSICAL  EDUCA- 
TTnv  PI'lT  DING  Job  No.  80d-A,  t^on- 
uact  No.  l-MAXUAL  ARTS  BUILD- 
tVg  lob  No.  805-B.  Contract  No.  2 — 
iToMESTld  SCIENCE  BUILDING  me- 
modeline)  Job  No.  805-C.  Contract  No.  3 
^IlDOMESTiC  ARTS  BUILDING  (Addi- 
tion). Job  No.  805-D.  Contract  No.  4, 
including  works,  to  be  located  on  the 
Vlsalia  Union  High  School  Grounds  on 
Main  street,  between  Giddings  Avenue 
and  Conyer  street.  City  of  Visal  a. 
County  of  Tulare.  State  of  California, 
recording  to  Plans  and  Specifications 
nreoared  bv  ERNEST  J.  KUMP  CO., 
^rchlfects.  of  the  City  of  Fresno,  ac- 
cording to  Bids  and  Alternate  Bids 
askc  d   for   in  Specifications. 

?aM  Sealed  Bids  will  be  received  «p 
to  and  InclurtlnK  Ti30  P-  ■»•  "«  "'',7* 
day  ..f  Novembt-r,  1»31.  by  the  under- 
signed Clerl<  of  the  Board  at  tl\';  J^  Sh 
School  Building,  at  the  City  of  \  isalla. 
County  of  Tulare.  State  of  Ca'ifornKi 

Said    Sealed    Bids    must    be   a^ri'^^V^; 

Died    by    a    Certified     check,    C  ish..r  s 

check  or  Bidders'  bond   in  a  sum  equal 

at    loast    to    10%    (ten    per    centjmi    ol 

th.    ..mount  of  bid  to  do  the  won',  men- 

and  made  payable  to  tlie  i.nder- 

:    Clerk   of    the   Hoard   as  :k    gv^r- 

that    the    Bidder   or   Bidders    -v  i  11 

c;».  .  ..te  the  Proper  Contract  and  B  .nds 

in    case    either     or     all     Contracts     are 

awarded    to    him    or    them    by    na-ons 

of  their   Bids.  ,  „    „,„ 

Plan,s    and    Specifications    are    on    file 

at  the  office  of  the  Clerk  of  the  B..ard 

at  the   IliKh  School  building  and  a.ldi- 

tlonal    copies    may    be    oblalned    at    the 

offices  of  the   Di.-itricrs   Architec  s.    the 

ERNEST    J.    KUMP    CO..    20. -S    l'.o\v  ell 

Building,  Fresno.  California.  „,,„^. 

A'l    Bids    to    be    made    out    on    BianK 

Forms   furnished   by   the  Architects. 

The  successful  bidder  or  bidders  « lu 
have  to  give  bonds  in  the  sum  of  50% 
(Fifty  per  centum)  coverinB  labor  and 
materials  and  In  addition  a  20% 
(Twenty  per  centum)  Bond  for  Faltn- 
ful   Performance,   as   fully   set    forth    In 

^The"".\Vd"vWlia  Unloh  High  School 
DlBtrlet  (  as  owners)  reserve  the  rlgni 
to  reject  any  and  all  bids  or  alternate 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Trustees  of  the  Malaga  School  District, 
Fresno  County,  California,  up  to  bat 
not  later  than  eight  e'clocU  p.  in.  on 
the  10th  day  of  November.  l»ai,  at  the 
office  of  Swartz  &  Ryland,  architects. 
Kowell  building.  Fresno,  California,  for 
the  erection  and  completion  of  a  ma- 
sonry and  frame  school  building  and 
cottage  for  the  said  school  district,  all 
In  accordance  with  plans  and  specifica- 
tions prepared  by  Swartz  &  Ryland, 
the  authorized  architects  employed  by 
the  said  Board. 

Bids  will   be   received   as   follows: 

(1)  The  general  contract,  together 
with    alternate    propositions. 

(2)  The  healing  system,  and  plumb- 
ing system. 

Each  bid  shall  be  made  on  a  pro- 
posal blank  obtained  at  th<j  office  of 
architects,  and  to  be  signed  by  the 
bidder,  and  must  be  accompanied  by 
certified  or  cashier's  check  on  some 
responsible  bank,  or  bidder's  bond  in 
the  amount  of  ten  per  cent  (10%)  of 
the  amount  of  the  bid  or  proposal, 
made  payable  to  J.  X.  Cartwright, 
clerk  of  the  Board  of  Tru.stees.  to  b.- 
retained  by  the  said  school  district  as 
liquidated  damages  should  the  party 
or  parties,  to  whom  the  contract  shall 
be  awarded  tail  to  enter  into  contract 
wlttoln  ten  days  after  award,  or  to  give 
bonds  required  for  the  faithful  per- 
formance   of    the    contract. 

The  successful  bidder  shall  be  re- 
quired to  furnish  surety  bond  satis- 
factory to  the  Board  of  Trustees  in  the 
amount  of  fifty  per  cent  (50%)  of  the 
contract  price  as  a  guarantee  of  the 
faithful  performance  of  the  contract. 

Plans  and  specifications  can  be  ob- 
tained from  the  architects,  room  624 
Roweli  building,  Fresno,  California,  on 
a  cash  deposit  of  ten  dollars  ($10.00) 
to  be  retained  by  the  architects  if  the 
plans  are  mutilated  or  are  not  returned 
by   the  time   bids  are  received. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids. 

Proposals  shall  be  addres-sed  to  the 
owner,  in  care  of  the  architects,  and 
shall  be  delivered  to  the  architects  in 
an  opaque  sealed  envelope  marked 
"Proposal "  and  bearing  the  title  of  the 
work  and  name  of  bidder. 

By  order  of  the  Board  of  Trustees  of 
the  Malaga  School  District,  this  15th 
day   of  October.    1921. 

(Signed)    J.  S.  CAP.TWRIGHT. 
G.    A.    SHELDON. 
J.  N.  CARTWRIGHT. 
Trustees. 


BIDS     -W  ANTED     FOR     REINFORCED 
CONCRETE    .\ND    BRICK    SCHOOL 

NOTICE    TO    CONTRACTORS 

Notice  is  hereby  given  that  sealed 
bids  will  be  received  and  opened  by 
the  Board  of  Trustees  of  the  Napa 
School  District.  Napa  County,  Califor- 
nia, up  «o  S  o'clock  i».  m.  on  the  2flth 
day  of  October,  in31,  for  the  erection 
and  completion  of  a  concrete  and  brick 
school  building  to  be  known  as  the 
John  L.  Shearer  Grammar  School,  in 
the  City  of  Napa.  Napa  County.  Cali- 
fornia, all  in  accordance  with  plans 
ahd  specifications  made  for  the  same 
by  W.  H.  Weeks,  the  authorized  ar- 
chitect  employed  by  the   Board. 

Bids  will  be  received  as  follows: 

(1)  The  General  Contract,  together 
with    allernato    proposition.''. 

(2)  The    Heating   System. 

Plans  and  specifications  can  be  spen 
al  the  oflloo  of  the  Clerk  of  the  Board 
Ih  N'apa.  between  the  hours  of  9  a.  m. 
and  S  p.  m.  of  any  day.  except  Satur- 
days. Sundays  and  holidays,  or  at  the 
ofDce  of  the  Ai-chltect,  'W.  H.  Weeks. 
369    Pine    street.    San    Francisco.    Cali- 


fornia, during  business  hovirs. 

On  a  dePQpit  of-,  Twenty  ,($?0. 0.0) 
D.. liars  complete  sets  of  said  plana 
anri  .opecificatioiis  may  be  had  by  any 
prospective  bidder.  If  not  returned  by 
•he  time  bid^  are  recei,ved  or  if  muti- 
lateii,  the  said  deposit  may  be  retained 
by  the  said  School  District  as  agreed 
.and  liquidated  rtanjages  for  said  mu- 
tilation   or   detention. 

Bids  must  b'e  made  on  proposal 
blanks  obtained  at  the  office  of  the 
.\rchitect  and  to  be  signed  by  the 
bidder,  accompanied  by  a  certified 
check  for  at  least  ten  per  cent  (10 
per  cent)  of  the  amount  of  the  bid  or 
inoi.'  sal.  certifi.-d  to  by  pome  respon- 
Mb;...  oallk  and  l.iaac  i.ayaljlc  lo  l^u.v- 
ard  E.  Roper,  Clerk  of  the  Board  of 
Trustees  of  the  Napa  School  District, 
to  be  retained  Iry  said  School  District 
as  liquidated  damages  should  any  par- 
ty or  parties  to  whom  the  contract 
shall  be  awarded  fail  to  enter  into 
contract  after  the  award,  or  to  give 
bonds  required  for  the  faithful  per- 
formance of  the  contract  or  any  bond 
rerpiired  by  law. 

The  Board  reserves  the  right  to  re- 
j.ot    any  and  all  bids. 

Address  bids  to  Howard  E.  Roper, 
Napa.    Clalifornla,    Clerk    of    the    Board. 

NOrlCE  INVITING  SE.VLED  PRO- 
POS.ILS  FOR  THE  CON-STKCCTIOSf 
OF  AN  ELE.MENTARY  SCHOOL 
m  ILDING    .\T    REDAVOOD    VALLEY 

NOTICE  IS  HEREBY  GIVEN.  by 
111.-  Board  of  Trustees  of  the  Redwood 
Valley  Union  School  District,  at  Red- 
wood 'V^alley,  Mendocino  County,  Cal- 
ifiiri.ia.  that  bids  will  be  received  by 
paid  Board  for  the  erection  and  con- 
srruction  of  a  new  Elementary  School 
Building  at  Redwood  'Valley  in  said 
district. 

Plans  and  specifications  may  be  ob- 
tained from  the  Clerk  of  the  Board  at 
Redwood  Vallev.  or  from  the  Archi- 
tect. Norman  R.  Coulter,  at  46  Kearny 
Rtreet.  San  Francisco.  A  deposit  of 
Ten  ($10.00)  Dollars  will  he  required 
tor  each  set  of  plans. 

All  bids  win  be  opened  by  the  said 
Board  of  Trustees  on  the  37th  of  Oc- 
tober nt  S  P.  M..  at  Supt.  Good's  oflfice. 
Ukiah.  Calif.,  and  all  bids  must  be  de- 
livered to  Alex  Kauhanen.  Clerk  of 
said  Board,  before  said  hour,  enclosed 
in  sealed  envelope  and  marked  on  the 
outside.  "Bids  for  construction  of  El- 
ementary School  Building  at  Redwood 
Valley." 

All  bids  must  be  accompanied  by  a 
r.  rtified  check,  cash  or  a  certificate  of 
deposit  equal  to  ten  (10)  per  cent  of 
the  amount  bid:  checks  or  certificates 
of  deposit  to  be  made  payable  to  the 
Board  of  Trustees  and  to  be  returned 
to  the  party  or  parlies  wlio.se  bid  or 
bids  are  not  accepted,  and  to  the  party 
whoso  bid  is  accepted  upon  his  enter- 
ing into  a  contract  with  the  said 
School  District  and  giving  such  bonds 
as  may  be  required  by  law  or  said 
Board. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids. 

ALEX    KAUHANEN. 
Clerk  of  the  Board   of  Trustees  of   the 
Redwood    Valley    F.iementary    School 
Dis'rict.  Redwood   Vallev.  California. 

♦ 

RIDS     W.VNTF.D    FOR     HIGH     SCHOOL 
BUILDING 

NOTICE    TO    CONTRACTORS 

Tile  Board  of  Trustees  of  the  Par- 
lier  Union  High  School  District.  Par- 
lier.  California,  will  receive  sealed 
bids  n|t  until  3  o'clork  P.  M.,  Novcm- 
hcr  the  Sth,  at  the  present  High  School 
Building,  Pariier,  California,  at  which 
time  and  place  said  bids  will  be  opened 
and  read  In  public,  for  furnishing  the 
required  labor  and  materials,  for  erect- 
ing and  completing-  the  proposed  new 
High  School  Building,  in  accordance 
with  plans  and  spei'lfications  prepared 
th.Tefore  by  Anton  Johnson.  Architect, 
of  Klngsburg.  California.  Bids  will  be 
received  separately  for  the  different 
segri>gatea  contracts  as  follows: 

Contract  No.  .1 — For  the  Excavating, 
Concrete,    Carpenter    Work.     Mlllwork, 

Contract  Nto.  II. — For  Masonry  'Work 
an.l  Terra  Cotta. 

i-6ntract  No.  HI. — For  all  Sheet  Metal 

Contract  No.  IV. — Includes  Tile 
Rooflnsr  and  paper  for  same 
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Contract  No.  V. — Includes  Composi- 
tion Roofing  and  Flashing  throughout. 

Contract  No.  VI. — For  Lathing  and 
Plastering. 

Contract  No.  VII. — For  Furnishing 
and  placing  of  Blackboards. 

Contract  No.  VIII. — For     the     Paint- 
ing- 
Contract      No.      IX. — For      Plumbing. 
Sewering  and  Gas  Fttlng. 

Contract  No.  X. — For  Electrical 
Work. 

Contract  No.  XI. — Includes  Program 
Clock  and  Bell  System. 

Contract  No.  XII. — For  the  Heating 
and  Ventilating. 

A  certified  check  or  bidders'  Bond 
for  an  amount  not  less  than  ten  per 
cent  (lOT'f)  of  amount  of  bid  should  ac- 
company each  proposal,  made  payable 
to  the  order  of  Mr.  F.  B.  Frost,  Clerk 
of  the  Parlier  Union  High  School  Dis- 
trict, as  a  guarantee  that  the  bidder 
will,  within  ten  (10)  days  after  being 
Tiotified  of  the  acceptance  of  his  bid, 
enter  into  a  contract  with  said  High 
School  Board  in  accordance  therewith, 
and  shall  furnish  bonds  as  required  by 
the  specifications.  Said  check  or  bid- 
der's bond  to  be  forfeited  to  the  said 
High  School  District  should  the  bidder 
refuse  to  execute  contract  and  furnish 
bond  as  above  mentioned. 

Plans  and  specifications  for  all  the 
above  work  may  be  seen  in  the  office 
of  the  architect. 

A  deposit  of  $20.00  will  be  required 
from  all  contractors  receiving  plans. 
Said  deposit  will  be  refunded  when 
plans  and  specifications  are  returned 
in   good   condition. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  submitted. 

By  order  of  the  Board  of  Trustees. 
Pariier  Union  High  School  District. 
Parlier.  California,  by  Mr.  F.  B.  Frost. 
Clerk   of  the   Board   of  Trustees. 

Dated,  October  10,  1921. 

♦ 

BIDS        WANTED   FOR        INFIRMARY 
BUILDINGS,   HEATING  SYS- 
TEM, ETC. 


NOTICE    TO    CONTRACTORS 


TREASURY  DEPARTiMENT,  Super- 
vising Architect's  Office.  Washington, 
D.  C,  Sept.  29,  1921. — SE.4LED  PRO- 
POSALS will  be  opened  in  this  office  at 
3  P.  M.,  October  31,  1921.  tor  the  con- 
struction (except  mechanical  equip- 
ment) of  an  Infirmary  Group  (3  build- 
ings), and  for  extensions  to  the  heat- 
ing, power,  and  refrigerating  plants, 
for  the  United  States  Public  Health 
Service  Hospital,  at  Fort  Bajard,  N. 
Mex.  Drawings  and  specifications  may 
be  obtained  from  the  Superintendent 
of  Construction  at  Fort  Bayard,  New 
Mexico,  or  at  this  office,  in  the  dis- 
cretion of  the  Supervising  Architect. 
Jas.  A.  Wetmore.  Acting  Supervising 
Architect. 


BIDS       W.\NTED       FOR        OFFICERS' 
QUARTERS,   ETC. 


INVITATION    FOR    PROPOSALS 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office,  Washington, 
D.  C.  September  30,  1921.— SEALED 
PROPOSALS  will  be  opened  in  this 
office  at  3  P.  M.,  November  2,  1921,  for 
the  construction  complete  (except 
mechanical  equipment)  of  two  semi- 
ambulant  quarters,  four  double  quar- 
ters for  Officers,  one  double  quarters 
for  1st  class  Personnel,  and  one  quar- 
ters for  married  .Attendants  for  the 
United  States  Public  Health  Service 
Hospital  No.  50.  at  Whipple  Barracks. 
I'rescott.  Arizona.  Dr.iwings  and 
Specifications  may  be  oljtained  at  this 
office  or  from  the  Superintendent  of 
<'onstruction  at  Whinnle  Barracks. 
Prescott.  Arizona,  in  the  discretion  of 
the  Supervising  Architect.  Jas.  A.  Wet- 
more,    Acting    Supervising    Architect. 


STATE   OP   CALIFORNIA 


DEP.\RTMENT     OF     PUBLIC     WORKS 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


BnlldinK,  Sacramento,  Cat.,  antU  2 
o'clock  P.  M.,  on  October  Slat,  1821,  at 

which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made, 

(1)  Work  incidental  to  the  State 
Highway  as  follows:  Glenn  County 
near  Orland  (III  Gle-7-C)  consiBting 
of  the  construction  of  pile  and  wire 
dikes  and  the  planting  of  willow  cut- 
tings tor  the  protection  of  Stony  Creek 
bridge. 

(2)  Portions  of  State  Highway  as 
follows:  San  Joaquin  County,  between 
1.3  miles  east  of  Clements  and  Easterly 
Boundary  (III-S.  J.  24-A),  about  4.3 
miles  in  length  to  be  graded. 

San  Luis  Obispo  County,  across 
Huasna  Creek  and  Alamo  Creek.  (V- 
S.  L.  0.-57-A),  two  bridges  as  follows: 
Across  Huasna  Creek  a  bridge  consist- 
ing of  two  steel  spans  of  100  feet  each, 
with  reinforced  concrete  girder  ap- 
proach spans;  across  Alamo  creek  a 
bridge  consisting  of  two  steel  spans  of 
100  feet  each. 

Los  Angeles  County,  between  Las 
Flores  Canon  and  Santa  Monica  (VII- 
L.  A.-60-B),  about  7.4  miles  in  length 
to  be  paved  with  Portland  cement  con- 
crete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno 
and   Los   Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to   be  done,   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    D.\RLINGTON. 

CHARLES    A.    WHITMORE, 

GEO.    C.    MANSFIELD. 
California   Highway   Commission. 

AUSTIN    B.    FLETCHER, 

State   Highway   Engineer. 

JOHN  F.  GALVIN, 

Secretary. 


(T«-o-story    Concrete   and   Brick    Struc- 
ture— $210,000.) 


NOTICE     TO     CONTR.\CTORS 


SEALED  PROPOSALS  will  he  re- 
ceived at  the  office  of  the  California 
Highway       CommisMlon,       515       Forum 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Education  of  the  Sacramento  City 
School  District  for  the  complete  erection 
of  a  school  building  in  accordance 
with  plans  and  specifications  on  file  in 
the  office  of  the  Secretary  of  the  Board 
of  Education  of  the  Sacramento  City 
School  District.  Room  300,  City  Hall. 
Sacramento,  California,  and  also  in  the 
office  of  Hemmings-Petersen-Hudnutt, 
Inc..  Architectural  and  Engineering 
Commission,  Sacramenary.  Elementary 
Schools,  third  floor  of  City  Library, 
9th  and  I  Streets,  Sacramento,  Cali- 
fornia. 

The  said  school  building  is  to  be 
erected  on  the  tract  of  land  owned  by 
the  School  District,  at  Franklin  Blvd., 
between  7th  and  9th  Avenues,  situat- 
ed in  the  City  of  Sacramento.  State  of 
California. 

On  a  deposit  of  $20.00  with  the  Board 
of  Education,  or  the  Architectural  and 
Engineering  Commission,  complete 
sets  of  plans  and  specifications  may  be 
had  by  any  prospecive  bidder,  and  re- 
tained for  a  period  of  15  days.  The 
deposit  will  be  returned  to  the  bidder 
on  the  return  of  the  plans  and  specifi- 
cations  in   good   condition. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Architectural 
and  Engineering-  Commission,  and  be 
signed  by  the  bidder,  accompanied  by 
a  certified  check  for  a  least  10%  of  the 
amount  of  the  bid  or  proposal,  certi- 
fied   to    by    some    responsible    bank    or 


banker,  and  made  payable  to  the  Sec- 
retary of  the  Board  of  Education  of  th* 
.Sacramento  City  School  District,  said 
check  to  be  forfeited  to  and  retained 
by  the  School  District,  should  the  party 
or  parties  to  whom  the  contract  shaU 
be  awarded  fail  to  enter  into  the  con- 
tract after  the  award,  or  to  give  bond* 
as  required.  Bids  must  be  plainly 
marked  on  the  exterior  "Proposal  for 
Bret  Harte  School  Building." 

All  bids  must  be  filed  with  the  Sec- 
retary of  the  Board  of  Education  of 
the  Sacramento  City  School  District, 
Room  300.  City  Hall,  Sacramento,  Cal- 
fornia.  not  Inter  han  7t30  o'clock  p.  m», 
Monday,    November   7th,    1021. 

The    Board    of  Education    of   the  Sac- 
ramento   City    School    District    reserves 
the   right    to    reject   any  and   all   bids. 
BOARD     OF     EDUCATION, 
SACR.'^MENTO    CITY    SCHOOL 
DISTRICT 
Chas.   C.   Hughes,   Secretary. 


BIDS    WANTED    FOR    GRADING    AND  I 
SCHOOL    EQUIPMENT 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  and  open- 
ed by  the  Board  of  Trustees  of  the 
Salinas  Union  High  School  District, 
Monterey  County,  California,  up  to  8 
o'clock  P.  M.,  on  the  28th  day  of  N»>  • 
vember  1921,  at  the  office  of  the  Board 
in  the  high  school  building  for  the 
above  named  district  in  accordance 
with  plans  and  specifications  made  for 
the  same  by  Ralph  Wyckoft.  the  au- 
thorized architect,  employed  by  tha 
Board.  T 

Bids  will  be  received  on  grading,  and  ' 
school   equipment. 

Plans  and  specifications  can  be  seen 
at  the  office  of  the  Clerk  of  the  Board 
at  Salinas,  California,  or  at  the  offices 
of  the  Architect,  Ralph  Wyckofl, 
Salinas,  California,  or  Pajaro  VallA 
National  Bank  Building,  WatsonvUS 
California.  ' 

A  deposit  of  five   ($5.00)   cash   will  be 
required   on   all   plans   loaned   out  asjl  ' 
guarantee    of   good   faith.  J 

All    bids    to    be    made    out    on    blamt 
forms    furnished    by    the    architect    and 
must    be    accompanied    by   a   check   for 
not    less    than      five    per   centum      (5%) 
of  the  amount  of  bid.  made  pavable  to 
E.   L.   Van   Dellen.   Clerk   of   the   Board,  ; 
and   certified      to   by  some     responsible 
banking  house.     This  check  to   be  for- 
feited  in   the  event  that  the  successful  ' 
bidder,   after   having  been   awarded  the  . 
contract   fails   within   ten   (10)    days  to 
sign    the    contract    and    furnish    a    good  , 
and  sufficient  bond,  as  required  by  law. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids. 

Dated     at   Salinas,     California,     this  ' 
17th  day  of  October,  1921. 

E.    L.    VAN    DELLEN,  i 

Clerk  of  the  Board  of  Trustees,  Salinaa  ■' 
Union   High  School  District. 


PROPOSAL  FOR  BIDS 


Sealed  bids  will  be  received  at  the 
office  of  the  Comptroller,  University  of 
California.  Berkeley,  California,  at  or 
before  O  a.  m.,  Monday,  October  31et, 
1921,  for  Concrete  Work.  Hollow  Tile 
and  Terra  Cotta  Work,  Lathing,  Fur- 
ring and  Plastering  Work.  RooUng 
Work,  Plumbing  Work,  Refrigeration 
Work.  Electric  Work,  Tile  Work,  Ele- 
vators, Painting  Work,  Carpentry,  Mill 
Work,  etc..  for  the  Creamery  Buildios 
on  the  grounds  of  the  University  Farm 
School,   at   Davis,   California. 

Plans  and  specifications  may  be  ob- 
tained at  the  office  of  Wm.  C.  Hays, 
1325  First  National  Bank  Building,  San 
Francisco,  on  deposit  of  $50  for  each 
set  of  plans  and  specifications  taken 
out,  which  deposit  will  be  refunded  on 
return  of  said  plans  and  specifications 
in  good  condition  and  accompanied  by 
a  regular  bid  for  the  work.  No  bids 
will  be  considered  unless  accompanied 
by  a  certified  check  or  bond  in  favor 
of  the  undersigned,  equal  to  10%  of  the 
bid  to  secure  execution  of  the  contract 
by    the    successful    bidder. 

The  right  is  reserved  to  reject  any  or 
all   bids. 
THE  REGENTS  OF  THE  UNIVERSITT 

OF   CALIFORNIA. 
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at   Lakeview   and   Josiah    Avenues:  District   No.    4;    and    also    for   crushing: 

■ 11.    S.    Glackin »7940  and   liauling  rock   on   Central   Ave.   and 

MACHINERY                                '^-    '^-   i^f'^'^'^y   •''^   t:o 74511  (;<r(ain    streets    in    the    town    of    Yount- 

A.    H.    Vogt 7323  ville.  and  make  survey  of  the  proposed 

Schultz    Constr.    Co 68S;.  rr.ad    down  Capell   Creek   in    Itoad   Dist. 

ii'ontinued   from   Page    16-.il                                                     .\o.    t. 

SA.V      FRA.N'CISCO. — Until      .\ov.      2.                                          

OHOVJLIjK.      Butte      Co.,    Cal. — Until  8:30    p.    m.,    bids    will    be    received    by  TAPT,    Kern    Co..   Cal. — Until    7:30    I'. 

Jctober    2li,    5    P.    M..    bids    will    he    re-  Frank     T.      Kennedy,      secretary.      Fire  .M..    (X-tober    24.    bids    will    be    received 

:elved     by    Mildred    P.    Martin.    Clerk.  Commission,     for    making:    certain    re-  by  I'iiy  Clerk  C.  54.  Irvine  for  furnish- 

)roville  Union  High  School  District,  for  pairs     to     fireboat      "David     Scannell."  ing    t     o.    b.    Taft.    4-in.   and    6-in.    cast 

urnlshing      and    delivering    one      Rio  Blanks   for   bidding   and   spec,    may   be  iron    or    standard    screw    pipe    in    ae- 

ipt-ed    wagon    cha.ssis   and    wind    shield.  had     from     secretary,     basement.     City  cordance    with    specifications   on    Hie    in 

vilh     .Mcisler    body.      Specifica lions    on  Hall.  otfli  i-    of    City    Clerk.       Alternate     bids 

lie  in  olfioe  of  Secretary,  Room  6,  Jones                                          will    he    taken    for   other    pipe    to    with- 

Jldi;.,  OrovUle.  SACRAMENTO.    Cal. — City     Control!-  .^taiid    working   pressure   of   200    lbs.    to 

er    H.    C.    Bottorff    will    sell    at    public  si.    m..  bidder  to  furnish   speciflcations. 

REDWOOD     CITY.     San     Mateo     Co  auction  in  Room  110,  City  Hall,  on  Oct.  Conitied     check   for     5%.     E.  M.  Lynch, 

;»1. Due  to  the   fact  that  the  certified  ^*'   10:30  a.   m.,  appro.x.  1600  ft.  of  used  Coiitral    BIdg.,    Los    Angeles,    engineer. 

heck  iif  the  San   Francisco  Steel  Prod-  ^^^    hose    without    couplings.      Bids    to  Coiiiract    will    involve    10.150    ft.    4-in.. 

ICts  Co.   is  not  in  complianoe   with    the  ^^   offered,   price    per   ft.  ai:d    4220    fl.    «-in.    pipe. 

fflcial   call   for  bids,  it   is  possible   that  _^_^^.^^____^_^^_^^_^_^_                                         

he  contract    awarded   to    that    firm    tor  „     ,             ^  --^-^    JOSK.  Santa     Clara     Co.,   Cal.— 

urnlshing  the  city  with  cast  iron  pipe  SEWERS,      STREET      WORK,  '"^  '•""no'.  John  J.  Lynch.  City  Clerk, 

rill   l.e   withdrawn.     The   companv    l,id  TPO/ID.*?     Sr     WATFR     <iY^TJr^fV  f''"''-'"'''    intention      to    improve      Ninth 

i.I89.74.      Matter    referred    to   Cit^    At-  ^"^^"^      *-      ^y^^J^R     blSlKMS  St..    Met.    St.    John    and    Julian    Sts..    by 

orney    Albert    Mansfield,                                    i.  grading,    paving    with    li^-in.    asph. 

SAN    DIEGO.     Cal.-Warren     Constr.  '^'^""'^'e      wearing   .surface      with    3-in. 

L0.<.    ANGELES.    Cal.-Until    3    p.    m.,  Co.,       Ria.to       Bldg.,       San       Francisco,  t^.'^^^^rrr^.t^.eTent    Bo'nT  Ac  "^  mV 

rov.   15.  bids  will  be  received  by  Board  awarded   contract   at   n23,910    for   pav-  v\  ,,      Ponn    Citv  Fn  J^ineer 

f  Public  Service,  207  S.   Broadway,   for  '"8    Chatsworth    Blvd..    Lytton    St.    and  "P"'  '- "ty  engineer. 

lUmp   and    motor.    Spec.    No.    5S8.      Jas.  portion    of   Catallna   and    Voltaire   Sts.,            ....,,  „^ ^.,    , 

•.  Vr.iman    secretary  Point    Loma,    with    4'^-in.    bitulithic.  H  LLERION.  Orange  Co..  (al.—Con- 
tra<-ls  for  water  works  extensions  were 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.—  VENICE,      Los     Angeles     Co.,     Cal.—  awarded    as    follows:      Trenching,    lay- 

:ounty  Supervisor  C.  B.  Lewis  author-  Koebig  &  Koebig,  consulting  engineers,  '"*?  ■'"'^  Ji"'^]'"!''"^  ^'""  ''''°"'   ^^  ""•  °' 

jed     to     purchase     a     3><.-ton     Fageol  Title     Insurance     Bldg..     Los     Angeles,  P>pe    to  M    &   F    Pipe   Line  (onstr.   (  o., 

ruck   for  use   in  Pajaro   Road   District.  have  filed   with  the  City  Trustees  their  'f  -?-°"ff„^;   ?"*^-      ^T-   ■''"^'^}*-»-      ^' 

,loyd   Bowman,   County  Surveyor.  report    on    a    sewage    disposal    system  *f^'-''•    '',"", /°"-'' .f"",'    "I""    '"'.""    ""'^ 

for    the    city,    estimating    the    cost    at  h'tuigs      to    U.    b.    (  asl       Iron    Pipe      & 

t33«,470.       A     system     of    septic    tanks.  Foundry  Co..  at      J75.i;tl    for   pipe     and 

LOS  ANGELES.  Cal. — The  following  screens,  settling  basins  and  an  out-  *'"'""  f"""  «'tin&s  '■  »■  >>■  Birmingham. 
lids  were  received  by  Board  of  Public  fall  into  the  ocean  are  proposed.  Car-  -^^•^■'  S'''®  valves.  Pacific  Pipe  &  Supply 
Vorks  Oct.  17  for  5-ton  elec.  crane  rying  the  effluent  to  a  point  where  the  *'°-  'a^"*:  **  fire  hydrants,  Mark- 
nd  runways  for  garbage  loading  sta-  water  is  25  ft.  deep  at  low  tide  would  '^'"^"y  ^'o-  *2540:  service  pipe.  Mark- 
Ion:  Llewellyn  Iron  Works.  $7235  require  an  extension  of  one  of  the  piers  '-ally  Co.,  »1I96;  bronze  fittings.  James 
omnl..    delivery    45    days   after   receipt  for  the  outfall  line.  Jones  "Co..    |354;    lead    and    lead    pipe,- 

if   contract:    Baker    Iron    Works.    $6439                                           Crane  Co.,   J539-,  J.    B.    Lippincott.   Con- 

vithout     runway.     $1720     for     runway,  SANTA  CRUZ,  Santa  Cruz  Co..  Cal.—  suiting     Engineer.     Central     Bldg..    Los 

8159   compl.;  Fulton  Iron  Works,   $10,-  Until   Oct.    26,    2   p.   m..   bids   will   be   re-  Angele.s. 

4S   compl..    $8066    for   crane   and   $2777  ceived   by   H.   Miller.  County   Clerk,   for                                       

or  runway.  improving    3.549     miles    of    the    county  KOKTUNA,   Humboldt   Co..    Cal. — City 

highway    bet.    Santa   Cruz    and    Boulder  Trustees,   Geo.    R.    Lane,    Clerk,    declare 

Creek     (Contract    No.     7.     Division    III.,  i-itention  to  improve  C  street   from   3rd 

FIRE   EOUIPMENT  section  III.,  Layout  VII.).      Lloyd  Bow-  to    7th    by    grading,    paving    with    o-in. 

^                     *  man.  County  Surveyor.  reinforced       concrete:    ^concrete       and 

~""~~~"^~~~~~"^^^^^~^^^"^""""~'^^^~                                         iron       catchbasins,       corrugated        iron 

SAN       FRANCISCO — The       following  NAP.\,    .Xapa    Co.,    Cal. — County    Sur-  culverts,      and      constructing      concrete 

>ids    were    received    by    the    Board    of  veyor    O.    H.    Buckman    instructed     t«  bridge    over    Rohner    creek.      Improve- 

'ublic   Works  for  constructing  a  750n-  prepare     specifications     for     graveling  ment  Act  1911.     Protests  will  be  heard 

gallon    reinforced   concrete   fire   cistern  portions    of    Berryessa    Road    in    Road  October  21. 
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SAN  FRANCISCO. — City  Eng-ineer  M. 
M.  O'Shaughnessy  completes  specifica- 
tions to  construct  1,650  sq.  ft.  art.  stone 
sidewalks  in  portions  of  19th  St.  bet. 
Cabrillo  and  Fulton;  27th  Ave.  bet. 
Ge^iry  and  Anza;  2Sth  Ave.  bet.  Geary 
and  Clement,  and  35th  Ave.  bet.  Bal- 
lioa  and  Cabrillo.     Estimated  cost,  $300. 


base  with  2-in.  Warrenite-Bitulithic 
wearing  surface,  corrugated  culvert.s, 
concrete  headwalls,  etc.  Improvement 
Bond  Act  ISIS.  Certified  check  for  10% 
payable  to  city  required  with  each  bid. 


rough  grading,  6202  sq.  ft.  oiling  and 
rolling.  17,307  sq.  ft.  sidewalk.  5247  sq. 
ft.  concr.  gutter  and  house  sewers.  No 
other  bid;  engineer's  esti..  $36,242.65. 


OAKLAND,  Cal.— Hutchinson  Co.,  444 
17th  St..  has  been  awarded  a  contract 
by  the  Council  to  improve  Orion  St.. 
between  62nd  and  64th  avenues.:  Grad- 
ing. $.05  sp.  ft.;  concrete  curb.  $.75  lin. 
fl.;  concrete  gutter.  $.26  sp.  ft.;  oil 
macadam  pavement.  $.137  sq.  ft.;  ce- 
ment sidewalk,  $.175  sq.  fl.  Geo,  Mattis 
ie  City   Engineer. 


DINUBA,  Tulare  Co.,  Cal.— City  Engi- 
neer Sloan,  at  last  meeting  of  the  Trus- 
tees, reported  plans  completed  for  a 
sewerage  plant.  The  plans  have  been 
forwarded  lo  State  Board  of  Health 
for  approval. 


TAFT,  Kern  Co..  Cal.— Until  7:30  P. 
JM.,  October  24.  bids  will  be  received  by 
City  Clerk  C.  Z.  Irvine  for  laying  sani- 
tary sewers  and  constructing  flushtanks 
a':d  manholes.  City  will  furnish  vitri- 
fied pipe  for  sewers.  Certified  check 
or.  bond  for  10%.  B.  M.  Lynch.  Central 
Bldg.,  Los  Angeles,  City  Engineer.  The 
contract  will  involve  trenching,  laying 
and  backfilling  for  7500  ft.  8-in.,  3300 
ft.  12-in.  and  2000  ft.  15-in.  pipe,  15 
flush  tanks,  12  manholes  and  ,8  junc- 
tion chambers.  Contractor  will  fur- 
nii-h  all  materials  except  pipe  which 
will  be  delivered  to  city  f.  o.  b.  Tatt 
by   Tropico   Potteries,   Inc.   Cash   ]ob. 


J''itESNO.  Fresno  Co.,  Cal.— F.  B. 
Marks  has  been  awarded  a  contract  by 
the  Supervisors  to  furnish  and  deliver 
2S,110  tons  of  crushed  rock  for  use  on 
Wiiite's  bridge  road  running  into  Dos 
I'alos.  Fiedra  llock  &  Gravel  Co..  only 
oti'ier  bidders.  Chris  P.  Jensen.  County 
Surveyor. 


TUCSON,  Ariz.— Claude  Fisher,  32$' 
E.  Willetta  St.,  Phoenix.  Ariz.,  wag- 
awarded  the  contract  at  $58,566.33  for 
grading  streets  and  constructing  curb 
and  sidewalks  in  University  Manor  In 
eastern  part  of  city.  Goodman  &  Mer- 
rill submitted  only  other  bid  at  $71,i 
8S7.57.  -' 


t 


TUCSON,  Ariz.— Goodman  &  Merril' 
Tucson,  were  awarded  contract  at  $47,' 
4S8.20  to  construct  sewers  in  University- 
Manor  and  Sixth  St.  in  eastern  part  of 
Tucson.  Claude  Fisher  of  Phoenix  sub- 
inilted  only  other  bid  at  $63,370.48. 


MODESTO.  Stanislaus  Co.,  Cal. — Guy 
.fohnson,  Modesto,  at  $2175,  awarded 
('ontract  by  Council  to  construct  two 
brick  buildings  to  house  Municipal 
Wells  No.  6  and  7.  Geo.  Freitas,  City 
Engineer. 


FRESNO.  B^resno  CSo.,  Cal. — Isbell 
Construction  Co..  Fresno.  at  $52,855 
hi^s  been  awarded  a  contract  by  the 
Supervisars  to  reduce  the  grade  on 
Toll  House  hill.  Estimate  of  Chris  P. 
Jensen.  County  Surveyor,  $51,391. 


MERCED,  Merced  Co.,  Cal. — Imme- 
diate construction  of  proposed  County 
highway  from  Cox  Ferry  bridge  over 
Merced  River  to  Snelling  and  Merced 
Falls  is  planned  by  Supervisors.  It  is 
now  proposed  to  place  a  concrete  sur- 
face on  the  road  in  place  of  'macadam 
as  originally  planned.  A.  E.  Cowell, 
County  Surveyor. 


PRESaNO,  Fresno  Co.,  Cal.— Until  Oct. 
27,  3  p.  m.,  bids  will  be  received  by  R. 
Y.  St.  George,  City  Clerk,  for  improv- 
ing Normal  Ave.  bet.  Van  Ness  and 
Lucerne  Lane,  grading,  paving  with 
3^4 -in.  asph.  concr.  base  with  1%-in. 
Warrenite  wearing  surface.  concr. 
curbs,  gutters,  sidewalks.  Imp.  Act 
1911. 

Separate  bids,  same  date,  for  grad- 
ing and  paving  with  concrete  alley  in 
blk.  bounded  by  Boles.  North  Park. 
Franklin  and  Belmont  AveS.  Inii,  Act 
1911.  Wm.  Stranahan,  Comm.  of  1-uulic 
Works. 


FRESNO,  Fresno  Co.,  Cal.— Until  Oot( 
27.  3   p.  m.,  bids  will  be  received  by 
r.  St.  George,  City  Clerk,  for  construct»l 
ing    6-in.    vit.    clay    pipe    lateral    seweW 
from    manhole    in    place    in    Clara   Avaff 
10    ft.    south    of   California   Ave.,    north.!! 
30   ft.;   thence   west   20   ft.   to   the   inter, 
of  California  Ave.  and  the  alley  in  Blk. 
240;    thence    northwest    along   alley    ia- , 
Blks.  240  and  242,  Paige  Tract,  to  man-; 
hole  to  be  constructed  100  ft.  northwest", 
from  Blk.  2,  Paige  Tract,  4-in.  on  6-iiuj 
wyes   for   each   lot   frontage   and   man-. 
holes.     Imp.  Act  1911.     Wm.  Stranahanj 
Comm.  of  Public  Works.  f. 


EL   MONTE,    Los    Angeles    Co.,   Cal 
Until   ,S  p.   m.,   Oct.   31,   bids  will  be  i 
ceived  by  trustees  of  Temple  grammi 
school    for   8-in.   vit.   sewer  pipe   to   eX' 
tend  from  Temple  school   to  river  bed, 
about    8000    ft.      Geo.    Metcalf,    Clerk. 


GUSTINE,  Merced  Co.,  Cal.— Until 
October  26.  7:30  P.  M.,  bids  will  be  re- 
ceived by  W.  L.  Chappell.  city  Clerk, 
for  improving  "South  Ave.,  from  west 
city  boundary  to  Sixth  Ave.;  Sixth  Ave., 
from  South  Ave.  to  t  ifth  St.;  First  Ave., 
from  Fifth  to  intersection  of  Fourth 
Ave.,  and  North  St.,  and  Fourth  St., 
from  First  Ave.  to  north  cit.v  boundary, 
including  intersections,  by  grading, 
paving   with      3-in.    asphaltic      concrete 


LOS  ANGELES,  Cal.— Geo.  R.  Cur- 
tis, 2440  E.  26th  St.,  Los  Angeles, 
awarded  contract  at  $16,291.82  for  im- 
proving Oxford  Ave.  bet.  Santa  Monica 
Blvd.  and  Lemon  Grove  Ave.,  involving 
44,787  sq.  ft.  grading,  44,787  sq.  ft. 
asph.  paving,  196  sq.  ft.  concr.  paving, 
1913  ft.  curb,  3157  sq.  ft.  concr.  gutter,  60 
ft.  house  connection  sewers.  Fairchild- 
Gilmore-Wilton  Co.  submitted  only 
other  bid  at  $16,831.90;  engineer's  esti- 
mate.  $15,734.80. 

Fairchild-Gilmore-Wilton  Co.,  L.  A. 
Ry.  Bldg..  Los  Angeles,  awarded  con- 
tract at  $37,384.72  for  improving  Santa 
Cruz  St.  bet.  Pacific  Ave.  and  Gaffey 
St.  rSan  Pedro),  involving  70,458  sq.  ft. 
grading.  70.458  sq.  ft.  asph.  paving, 
2479    sq.    ft.    concr.    paving.    6202    sq.    ft. 


PORTLAND.  Ore. — Until  Nov.  8  bidj- 
will  be  received  by  District  Engineer,. 
Bureau  of  Public  Roads.  Postoffice.  for 
grading  last  unit  of  Mount  Hood  Loop; 
iipprox.   17   miles. 


MILL  VALLEY,  Marin  Co.,  Cal.^ 
Trustees  petition  to  improve  Laurele 
Sunnyside  and  Parkwood  Sts.  .T.  C* 
Oglesby.   Town    Engineer. 


SAN   BERNARDINO,   Cal. — According   '- 
to  City  Engineer  C.   E.   Johnson,  street    ' 
improvement  work  on  26  Va   city  blocks,    j 
or    3.4    mi.,    is    awaiting   contract.      The 
largest  job  pending  is  paving  of  RialtO' 
Ave.,     about     9     blocks.       Sidewalk    ha«  \ 
been   ordered  on  17   blocks  and  curb  off   J 
■ZVz   blocks.     The  construction  of  4.9  ml 
of  sewers   is  also   planned. 


LIBfERTY 

WALL  BOARD 

MANUPACTURED   Br 

KEY-HOID  PLUrrER  UTH  COMPANY 


Fibered  Gy 
.rd  that  wil 
rp    or    bijrkle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
re.sistanc'c,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
iiioi.stiii'c,  licat  and  cold. 

SIZES  AND  WEIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
])y  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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MODESTO.   Stanislaus  Co..   Cal. — Un-        Hcaly-Tibbitts   Constr.   Co 136,950  miis    and   monuments). 

I  Oct.  26,  8  p.  m.,  bids  will  be  received  Warren   Constr.   Co.,   I'ortland.  .    146.520  ^<-'^    lin.    ft.    12-in.,    268    lin.    ft     15-in., 

y  L.  A.   Love,  City  Clerk,   for  improv-  Connera  &  Hansen,  Santa  Rosa   147,500  30    lin     ft.    IX-in.    and    80    lin.    ft.    24-in. 

\g  9tli  St.   bet.  B  and  E  Sts.,  grading,        R.   J.    Blanco,    Vallejo 161,775  curruK.ited   metal  pipe. 

ivinp  with  4-in.  concr.  base  with  Hi-  J.   G.  Beckjorg.   Los  Angeles...   164,750  -1,000   iln.  ft.   guard  rail. 

I.    bimlithic    wearing    surface:    concr.        Engineer's    estimate    164,450  S-t    mnnuments. 

irbs  and  gutters.                                                                                 Commission    will    furnish    rcinforcng 

Separate    bids,    same    date,    tor    ini-  SEATTLE,   Wash.— R.  C.  Storrie   Co.,  sicel,    corrugated    metal    pipe,    cement 

roving    15th    St.    bet.    E    and    Burney;  Crocker    BIdg.,    San    Francisco,    at    $2,-  .ind     .sand     and    coarse    aggregate    for 

urney  from  15th  to  Jennie  and  D  from  203,865,  submit.s   low   bid   to  City  Coun-  concrete. 

snnle  to  Burney,  grading,  paving  with  ell  for  constructing  11,000  ft.  tunnel  for  

ii-in.    asph.    concr.    base    with    IMi-in.  Skagit    power    project,    to    carry    water  KKDDl.VO.    Shasta    Co..    Cal. —  I'arifi<- 

Itulithic     wearing     surface:     concrete  from    the    damsite    to    power    house    at  '!:>k  and   Electric  Co.  will  spend  $10,000 

irbs   and   gutters.     Geo.   Freitas,   City  Gorge     Creek.       Other     bidders     were:  in  improving  Redding  water  system, 

ngincer  Puget  Sound  Bridge  and  Dredging  Co.,  

J2, 332, 371:    Grant    -Smith    Co.,    $2,476,841.  I.OS  ANGELES,  Cal. — E.  L.  Garretson 

NAPA,    Napa    Co..    Cal. — County    Sur-  The  tunnel  will  be  driven  through  solid  &    Son,    1346    F'airfax    Ave.,    submitted 

eyor   Edw.   P.   Ball    instructed   to   pro-  granite,  23  ft.  In  dia..  and  will  be  lined  lowist    bid    £o    Supervisors,    at    $56,000, 

ire  speciflcations  for  a  retaining  wall  with  a  [hick  coating  of  concrete.  for  pnving  with  concr.  Firey  Ave.  from 

a  Mt.  Veeder  road  near  Dutch  Flat.                                           Covina   Blvd.  to  Foothill  Blvd.,  511S  lin. 

SACRAMENTO,    Cal. — Until    Oct,    27.  ft  .   in    Koad   Imp.   Dist.   No.   172.     Other 

STOCKTON,    San    Joaquin    Co..    Cal._  »   P-   '"■   '''^.^"''"/t   "T^'l"'^  ^^   M.   J.  bids    were:      Fleming    Constr_^   Co      Po- 

ounty  Surveyor  F.  E.  Quail  preparing  Desmond.   C.ty   Clerk,   for   fur.   and    in-  mona.     »»6-50<):     H.     M      Hanawalt      La 

.eciflcations     for     improving     French  ^^^^^'"S    complete     pumping     unit     for  \f ■•,■;"■  f 62,500:  Sander  Pearson,  $69,7a0 

imp     road    from     Brennan     corner    to  sewerage    pumping   sta, on    No.    1,    con-  Wells    &    Bressler     Santa    Ana,    $72,000. 

tanlslaus  County  line  via  Naglee  cut-  listing  of  2   cenlrifugal   pumps,   1   elec-  engineer's    esti       »oS.392J0.       Bids    re- 

f   approx.    4.7    miles:    estimated   cost.  "-'cal    motor   and   auxiliary    equipment.  ferred   to   County   Road  Com.   Jones. 

■  .  cnn  Spec,   on   file   in   office  of  clerk.  

"■"""•                   LOS  ANGELES.  Cal. — Fowler  &  Mey- 

LONG  BEACH,  Cal,— Plans  and  spec.  ers,  345  S.  Flower  St..  submitte.l  lowest 

MODESTO.   Stanislaus  Co.,  Cal. — City  for   paving   B.    Third   St.    bet.   Alamitos  bid    to    Supervisors,    at    $7947,    to    con- 

ouiicil,  L.  A.  Love,  Clerk,  declares  in-  and    Junipero    .Aves.    with    concr.    base  struct  sewage  disposal  system  at  Olive 

mtion    to    improve    Needhara    St.    bet.  and  asph.  surface,  have  been  completed  View     Sanitarium.      Other    bids    were: 

h  ard  McHenry  .4.ve.,  grading,  paving  liy   City    Engineering    Department.  W.    M.    Ledbetter    &    Co.,    $8977:    S.    M. 

ith  4-in.  concr.  base  with   U^-in.   bit-                                          Keni.s.    Long   Beach.   $9300:    Thos.    Hav- 

lithie    wearing    surface:    concr.    curbs  EL     CE.N'TRO,     Imperial     Co.,     Cal. —  erty   Co.,   $9480;    Ralph    Homann,    $9624; 

tid  gutters.      Imp.   Act.   1911.      Protests  Following  bids  received  by  Supervisors  Wattson    &    Hunter,    $9700;    Napier    & 

OV.  9.     Geo.   Freitas,  City  Engineer.  for       paving       on       Brawley-Calipatria  Simpson,   $10,750. 

roads,    bids    being   taken    both    for   cem.  — — — 

concr.     and     Willite     pavement,     aibout  LO.N'G    BEACH,    Cal. — Plans    for    the 

STOCKTON.    San    Joaquin    Co.,    Cal—  616,945     sq.    ft.:       Concrete — George     R.  proposed   storm   sewer   to   drain   .^meri- 

ntil   Nov.    8   bids   will   be   received   by  Daley,  McNeece  Bldg..  San  Diego,  $158,-  can.    Locust    and    Pine    Sts.    and    inier- 

ugene  Graham.  County  Clerk,  for  im-  193:   W.   F.   Beal,   $159,253;   Geo.   H.   Os-  secting  streets  south  of  Tenth   will   be 

roving  8.1  miles  of  Wild  Goose  Valley  wald,    $161,203.04;    Los   Angeles   Paving  presented    to   Council   soon.     The    main 

>ad  from  Clements  to  .\mador  County  Co.,       175,758.         Willite — Los      Angeles  sewer  in  Pine  Ave.  will  be  42  in.  diam- 

ne;    estimated    cost.    $66,000;    also    for  Paving     Co.,     $145,113.19;     Geo.     H.     Os-  eter. 

nproving    approx.     2     miles    of    Carlin  wald.      $168,194.97;      California      Willite  

>ad.    estimated    cost    $18,080;    also    for  Constr.  Co..  $171,279.74.     Bids  taken  un-  H.-YNFORD,     Kings     Co.,     Cal.— Until 

nproving     1 '/i     mi.    of    Tracy-Bethany  der  advisement.  Oct.  29.  6  p.  m..  bids  will  be  received  by 

lad.     estimated     cost.     $7,976.     F.     E.                                       T.    B.    Hooker,    Clerk,    Lucerne    School 

uail.  County  Surveyor.  LOS  ANGELES,  Cal. — Geo.   W.  Tuttle  District,     for     install,     water     pressure 

<  o.,  532  Mason  Bldg.,  Los  Angeles,  sub-  system       and       equipment       at       school 

mitted    to    Supervisors.    Oct.    17,    lowest  grounds  to   supply   needs  of   100   pupils 

FHESNO.      Fresno      Co..      Cal. — Isbell  ,,jjj  ^^  $16,232.32  for  paving  with  concr.  and   irrigation  of  school  grounds.   Si>ec. 

onstr.     Co.,     P.     O.     Box     5S4.     Fresno,  ganta    Monica    Blvd.    bet.    Fairfax    Ave.  will  lie   furnished  on   request. 

warded     contract     by     Supervisors     at  ^nd  Olive  Dr.,  3675  lin.  ft.,  in  Road  Dist.  

)1,391      for     reconstructing     Tollhouse  ^.^     3_    involving    1096    cu.    yds.    excav.,  WHITTIER,    Los    Angeles    Co.,    Cal.— 

jad,    involving    14.S00    yds.    excav.    (a)  j^qj^    ;,„     y^jg     removing    old    macadam,  Fairchild-Gilmore-Wilton   Co..   Los  An- 

t  $1  30  yd.:  8620  cu.  yds.  excav.  (b)   at  3575    jj^    jj     shaping   roadbed,    7738   sq.  geles   Ry.   Bldg.,   Los  Angeles,  awarded 

J   yd.;    50   cu.    yds.    cem.   rubble    at    $15  ^^^     replacing    old    macadam,    7738    sq.  contract  at  $100,494.82  for  the  Improve- 

d.;   1350  cuj  yds.  dry  rubble  at  $6  yd.:  j.,jg     disint.    gran,    base,    1768    ft.    curb.  ment    of    Greenleat    Ave.    from    Orange 

!0  ft.  8-ln.  corru.  pipe  at  $1.55  ft.;  660  ^iTH    lin     ft     concr     curtain    wall,    770.S  Dr.  to  Bailey  St.  and  from  College  St.  to 

:.  12-in  corru.  pipe  at   $2.85  ft.;  100  ft.  y^g     5. in     concr.   pavement.      Other  south    city    limits,    involving    404.243.53 

»-in.   corru.    pipe   at    $5    ft.      No    other  bidders:     E.   L.   Garretson   &  Son,   $17,-  sq.  ft.  (9200  cu.  yds.)  grading  at  4c  ft.: 

id.       Engineer's     est..     $52,856.       Chris.  277  14-  engineer's  esti.,  $16,043.49.     Bids  404,243.53  sq.   ft.  6-in.  cem.  concr.  pave- 

ensen.   County  Surveyor.  referred  to  County  Road  Com.  Jones.  ment  at   13,7c  ft.;  709.18  ft.  curb  at  oac 

ft.:    1495. 2S    sq.    ft.    sidewalk    at    20c    ft. 

and     reinf.    concr.    culvert.    5x5    ft.,    al 

CALIFORNIA. — Following     bids     re-  CALIFOhNIA. — Following      are      ap-  jpion   complete.      Geo.    R.   Curtis   of   Los 

;lved    by    State    Highway    Commission  proximate    quantities    of    materials    for  Angeles  submitted     next      low      bid     at 

ct.    17:  projects  for  which  State  Highway  Com.  jjg,  684.62.      P.  E.  Todd,  City   Engineer, 

Lassen   County,   between   the  wester-  will  open  bids  Oct.   31:  '                       

.•  city  boundary  and  Pine  St.  In  Susan-  Los  .Angeles   County,   bet.   Las  Flores  SACRAMENTO.    Cal.— Northern    C'a'i- 

ille    (II-Las-29-B).   about   0.2   miles   in  Canon    and    Santa    Monica    (VII-LA-60-  fornia     Construction     Co..    Alturas      at 

■nglh   to  be  graded:  2000  cub.  yds.  ex-  b).    about    7.4    miles    in     length,    to    be  ^3311(1.511.     awarded     contract     by     State 

ivation    without    classification :    1"    cu  paved    with    Portland    cement    concrete.  Highway    Commission    to   grade    0  2    mi. 

ds.  class   "A"    I'ortland   cement   concr.  210,000    cu.    yds.    excavation    without  ^j   highway    In    Lassen   County    bet.    the 

culverts   and    monuments):    50    lin.    ft  classification.  ^^.^...,  ^.|(y  boundary  and  Pine  St.  in  Su- 

2"    and    110    lin.    ft.    18"    corru.    metal  14,810     yds.    Class    "A"    Portland    ce-  „aiivilli- "  (LL-Lns-29-B). 

ipe;    11    monuments.      Commission    will  ment    concrete     (pavement).  '    j^^me    firm,   al    $129,250.  also  award' d 

iirnisb    reinf.    steel,    corrugated    metal  ^SO    cu.    yds.   Class   ".\"    Portland   ce-  contract   to  pave   with  coiicrete   9  4   mi. 

Ipe  and  cement.  ment    concrete     (culverts    and     monu-  ^^    highway    in    Tuolumne   County    bet. 

lorthern  California  Constr.  Co..  ments).  west   bnundarv   one    ml.   north   of   Kcy- 

Alturas     $8309.50  jag    ijn.    ft.    18-in..    1104    lin    ft.    24-in..  .,,„'„..    <  1 1 1 -Tiio- 13-A  >. 

Inglncer's  estimate    5263. '.■  i4ji    ijn.    ft.    30-in.   and   512    lin    ft.    3C-ln  

Tuolumne       County       bet.       westerly  reinforced   concrete    pipe.  ,, 

oundary   and   one   mile   north    of   Key-  3000    lin     ft     guard    rail.  OAKI.A.VD,    Cal. — City    Council,    Eu- 

tonc    (lll-Tuo-13-A),    about    9.4    mil' f^  227    monuments.  gr,.„e  K.  Slurgls,  clerk,  dec'ares  Inten- 

n   length,    to   be    paved    with    Portlaiul  Commission    will    furnish   reinforcing  tjon    to   construct    S-in.    vit     sower  and 

emcnt  concr  ;  14,00  cu.  yds.  excavation  steel,   reinforced  concrete   pipe,  cement  h-lck  manhole  In  22nd  Ave.  bet.  E.  30lh 

without    classification:    11,500    cu.    yds.  ^nd    sand    and    coarse    aggregate    for  ^nd   3Isl   Cts.   and  a   portion   of   E.   3Ist 

'lass   "A"    Portland    cem.   concr.    pave-  concrete.  Si      west    of    22nd    Ave.      Geo.    Matlis, 

^ent.     Commission  will  furnish  cement  g^n     Joaquin     County,     between     1.3  p|,y  Engineer. 

nd   ap   ortlon    of   the   said   and   coarse  miles    east    of    Clements    and    Easterly  ■ 

Kgregalp     for    concrete     In     stockpiles  Boundary       (III-SJ-24-A).       about       4,3  SA^;      RAFAEL,      Marin      Co.,     Cal.— T" 

long  the  work.  miles    in    length,    to    be    graded.  rjeonie    M.    Podge    has    been    appointed ■ 

...rthern  California  Constr.  Co..  23,000    cu.    yds.    excavation      without  ri.nn'v    Surveyor    to    fill    the    vacancy' 

Alturas    *'*'''*nn  plnssificatlon.  caus'il      through     the     re:ii,;.iotion    .Qf. 

acinc  Constr.  Co,.  S.  F..,, 129.300  ^  ^^    ^^^    Clags  "A"  concrete}    (cul-  pharlcs    Richardson. 
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FRESNO.  Fresno  Co.,  Cal. — City 
Council.  R.  Y.  St.  George,  Clerk,  de- 
clares int.  to  improve  Linden  Ave.  bet. 
Olive  and  Florodora  by  grading,  pav- 
ing with  SVi-in.  asph.  concr.  base  with 
lV4-in-  Warrenite-Bitulithic  wearing 
surface:  concr,  curbs,  gutters  and  side- 
walks; corru.  culverts.  Imp.  Act  1911. 
Protests  Nov.   3. 

Council  declares  intention  to  con- 
struct 6-in.  vit.  clay  pipe  lateral  sewer 
from  sewer  in  place  in  alley  of  block 
331.  10  ft.  southeast  of  San  Joaquin  St.. 
thence  northwest  along  alley  in  block 
349  to  manhole  to  be  constructed  10  ft. 
.loutheast  of  Amador  St.;  4-in.  on  6-in. 
wyes  for  each  lot  frontage.  Imp.  Act 
1911.  Protests  Nov.  3.  Wm.  Stranahan. 
Commissioner   of   Public  Works. 


ceived  by  City  Clerk  Robt.  J.  Dein- 
inger  for  improving  7  city  streets,  un- 
der 1915  Bond  Act,  involving  about  21,- 
000  cu.  yds.  grading  on  a  street  area  of 
about  586.800  sq.  ft.;  207,000  sq.  ft.  oil- 
ing and  graveling;  86,400  sq.  ft.  3-in. 
macadam;  14,142  lin.  ft.  curb  and  27,- 
973  sq.  ft.  sidewalk.  Plans  and  spec, 
may  be  obtained  at  otiice  of  H.  R.  Pos- 
tle.  City  Engineer,  Postoffice  Building, 
Torrance,  or  at  office  of  Postle  Co.,  633 
Van   Nuys   Bldg.,   Los   Angeles. 


II.\.\'FOP.D.  Kings  Co..  Cal. — Santa 
Cruz  Portland  Cement  Co.  (through 
Central  Lumber  Co.,  Hanford),  award- 
c-il  c.intract  by  Supervisors  to  furnish 
900  l>bls.  cement  at  $4.08  f.  o.  b.  Cuneo 
Siding,  S.  P.  Roy  May,  County  Sur- 
veyor. 


HAYWARD,  Alameda  Co.,  Cal.— 
Town  Engineer  Jesse  Holly  preparing 
spec,  for  curbing  and  graveling  Ar- 
sett  Ave.  off  upper  B  St. 
asked  shortly. 


Bids  will  be 


SACRAMENTO,  Cal.— County  Sur- 
veyor Drury  Butler  instructed  to  pre- 
pare spec,  for  improving  highway 
from   Vorden    into   Pearson   district. 


O.AKLAND,  Cal. — George  Posey,  for- 
mer Deputy  County  Surveyor,  has  been 
appointed  County  Surveyor  by  the  Su- 
pervisors, to  fill  the  vacancy  caused 
through  the  death  of  P.  A.  Haviland. 

NAPA,  Napa  Co.,  Cal.— Until  Oct.  31. 
10  a.  m.,  bids  will  be  received  by  James 
A.  Daly.  County  Clerk,  for  surfacing 
with  gravel  that  portion  of  the  Berry- 
csa  road  bet.  George  W.  Raney  ranch 
and   bridge  across  CapeU  Creek. 

Separate  bids,  same  date,  for  surfac- 
ing with  crushed  rock  County  Road 
known  as  Center  Ave. 

Separate  bids,  same  date,  for  surfac- 
ing with  crushed  rock  certain  streets 
in  the  Town  of  Yountville.  Cert,  check 
lOTc  payable  to  Chair.  Bd.  of  Sups,  re- 
quired with  each  bid.  Plans  may  be 
had  from  Edw.  P.  Ball,  County  Sur- 
veyor. 


SAN  FRANCISCO.— City  Engineer  M 
M.  O'Shaugnessy  completes  specifica 
tions  for  constructing  15,980  lin 
conrr.  curbs  and  300, .■)40  sq.  ft.  asph 
concr.   i)avement   in   Mission   Terrace. 


ft. 


BAKERSFIELD,  Kern  Co.,  Cal. — Un- 
til 10  a.  m..  Oct.  31,  bids  will  be  re- 
Lfived  by  Supervisors  for  improvement 
of  Reward  road  from  McKittrick  north- 
westerly in  Road  Imp.  Dist.  No.  15.  5.78 
mi.,  involving  31,900  cu.  yds.  excav.; 
518,850  sq.  ft.  8-in.  concr.  pavement; 
56,386  sq.  ft.  8-in.  concr.  pavement  rein- 
forced; 55,200  lbs.  reint.  steel;  28  corru. 
iron  culverts,  12  to  48-in.  diam.;  1400 
cu.  yds.  excav.  for  culverts;  170  cu.  yds. 
plain  and  42  cu.  yds.  reinf.  concr.  for 
culvert  and  walls;  4820  lbs.  reinf.  con- 
crete for  culvert  and  walls;  4820  lbs. 
reinf.  steel.  Plans  and  spec,  may  be 
obtained  at  ollice  of  Paul  B.  Kressly, 
732  H.  W.  Hellman  Bldg.,  Los  Angeles, 
consulting  engineer,  on  payment  of  $10. 
F.   E.  Smith,  County   Clerk. 


SAN  FRANCISCO  —  Following-  low 
bids  Avere  received  by  the  Board  ol 
Public  Works  for  street  improvements: 

C.  B.  Eaton.  $2341 — London  stroi  t 
from  Excelsior  avenue  northerly,  in- 
volving 2173  sc|.  ft.  artificial  stone  sidi- 
walks;  150  lin.  ft.  concrete  curb  an.l 
6000  asphaltic  concrete  pavement. 

City  Constr.  Co.,  $1831 — Craut  strcd 
between  Maynard  and  Ney  streets,  in 
volving  360  cu.  yds.  cut;  19.'">  lin.  ft.  con 
Crete  curb;  2340  sq.  ft.  asphaltic  con- 
crete pavement. 

T.  M.  Galiagher,  $1935 — Revere  Ave. 
between  Silver  and  Rankin,  involvinc 
615  lin.  ft.  12-in.  sewer;  24  wye 
branches;  3  brick  manholes.  Othc- 
bidders:  Fay  Improvement  Co..  $21 IX 
and    State    Improvement    Co..    $1992. 

T.  M.  Gallagher.  $199."> — La  Granrto 
avenue  between  Brazil  and  Persia 
avenues,  involving  280  lin.  ft.  18-i:i. 
and  390  lin.  ft.  12-in.  sewer:  17  12-iii. 
and  11  18-in.  wye  branches;  3  brieli 
manholes.  Other  bidder;  Stale  Im- 
provement   Co.,    $2087. 


Co.,    Cal." 
will  be  re- 


LOS  ANGELES,  Cal. — Geo.  W.  Tuttle 
Co.,  532  Mason  Bldg.,  awarded  contract 
by  Supervisors  at  $16,232.32  for  paving 
with  concr.  Santa  Monica  Blvd.  bet. 
Fairfax  Ave.  and  Olive  Dr..  3675  lin.  ft., 
in  Road  Dist.  No.  3.  Project  involves: 
1096  cu.  yds.  excav..  1037  cu.  yds.  re- 
moving old  macad. ;  3675  lin.  ft.  shaping 
roadbed  7738  s<i.  yds.  replacing  old 
macad.;  7738  sq.  yds.  disint.  gran.  base. 
176S  ft.  curb,  3678  lin.  ft.  concr.  curtain 
wall,  7708  sq.  yds.  6-in.  concr.  pave- 
ment. E.  L.  Garretson  &  Son.  $17.- 
277.14.      Engineer's  est..    $16,043.49. 


SA.\  FR.ANCISro — No  bids  were  re- 
ceived by  the  Board  of  Public  Works 
October  19  for  the  following  street 
improvements: 

Fortieth  avenue  between  Balboa 
and  Cabrillo.  involving  1080  cu.  yds 
cut;  1295  lin.  ft.  concrete  curbs;  6060 
sq  .ft.  artificial  stone  sidewalks;  3 
brick  catchbasins;  105  lin.  ft.  10-in. 
culvtits;  4200  sq.  ft.  brick  pavement; 
24.693  sq.  ft.  asphaltic  concrete  pave- 
ment. 

De  Haro  street  between  19th  and 
20th.  involving  909  lin.  ft.  concrete 
curbs;  16,000  sq.  ft.  concrete  pave- 
ment; 4440  K(i.  fl.  asphaltic  concrete 
pavement;  S002  sq.  ft.  artificial  stone 
sidewalks;   3   brick  cotchbasins. 

Jerrold  avenue  between  San  Bruno 
and  Napoleon,  involving  1660  lin.  ft. 
concrete  curbs;  58.500  sq.  ft.  asphaltic 
concrete  pavement;  8  brick  catcb- 
basins;    240    lin.    ft.    10-in.    culverts. 
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cu.  yd.  for  excav.  and  23. 
paving  (about  616,954  sq.  ft.) 
same  firm  bid  28c  sq.  ft.  for  concr.  pa'g 
ing  and  4c  lb.  for  reinf.  steel.  Count 
furnishes  sand  and  gravel.  Other  "bM 
were: 

Geo.  R.  Daley,  San  Diego,  $158,193.6i 

W.   F.   Beal,   Brawley,   $159,233.66. 

Geo.    H.    Oswald.   Los   Angeles.    $161,i 
203.04;    27.75c   Willite;    total    $168,194.9^ 

Calif.  Willite  Road  Constr.  Co.,  (Will 
ite    paving),    $171,279.74. 


REDWOOD  CITY,  San  Mateo  Co.,  Cafc 
— City  Trustees,  W.  A.  Price,  Clerk,  d^ 
clare    intention    to    improve    Duar 
from      Whipple      Ave.      to      Broadwa; 
Brewster  .\ve.  from  El  Camino  Real 
Broadway;   Arch   St.    from   Brewster 
Broadway  with   asph.   oil   wearing  sui 
face.      Imp.    Act    1911.      C.    L.    Dimmil 
City    Engineer. 


TORRANCE,  Los  Angelo 
Until  8  p.  m„  Nov.  1,  bids 


CALE.XICO,  Imperial  Co..  Cal.— The 
city  is  about  to  readvertise  for  bids  for 
Ibe  large  street  grading  and  sidewalk 
job  which  was  advertised  last  spring 
but  not  'et.  The  notice  of  intention  is 
now  being  published,  work  to  be  done 
under  1911  .^ct,  and.  according  to  the 
present  schedule,  bids  will  be  opened 
about  Nov.  15.  This  is  one  of  the  large 
jobs  for  the  Imperial  country  the  com- 
ing season.  It  will  involve  about  100.- 
000  lin.  ft.  concr.  curb,  505,000  sq. 
ft.  ce.m.  sidewalk.  33,000  sq.  ft.  cross 
walks  and  94,000  sq.  ft.  street  grading. 
Final  estimates  of  quantities  will  not 
vary  much  from  these  figures.  Allison 
&  Entenmann.  Anderson  Bldg.,  Calex- 
ico,    engineers. 

EL  CE.VTKO,  Imperial  Co..  Cal. — Los 
Angeles  Paving  Co.,  2900  Santa  Fe  Ave., 
Los  Angeles,  awarded  contract  at  $145.- 
113,19  for  paving  7.5  mi.  of  Brawley- 
Callpatrla  County  Road  16  ft.  wide 
WUh  Willite,  the  unit  prices  being  $1.20 


SANTA  ROSA,  Sonoma  Co.,  Cal. — CI^ 
Engineer    L.    L.    Mills    preparing    spd 
for  paving  Barnett  Ave.  bet.  A  and 
Davis;   Third   St.   bet.    E  and   P  and 
St.    bet.    E   and    F    Sts. ;    pave,    will  coi 
sist   of  3-in.   asph.    concr.   on   4-in.  maj 
adam    base.      Council    orders    construa 
tion    of   curbs    and    gutters    in    Barnel 
Ave.,    and    sidewalks    in    Clark   St.   frof 
So.   E   to    its   end;   also   in   east   side 
Santa  Rosa  Ave.   bet.   Pine  and  Bennj 
Ave.  where  not  already. 


BAKERSFIELD.    Kern   Co..   Cal.- 
cording   to   a   report   filed   by   Olmstea 
&     Gillelen,     engineers,     HoUingswor^ 
Bldg..     Los     Angeles,     on     a    munici; 
water   system   for  Bakersfleld,   the  coi 
of  a  pumping  system  along  the  lines  i 
those  now  in  existence  but  expanded  i 
meet  the  present  needs  of  the  city, 
be    in    the    neighborhood    of    $1,150,00| 
and    the    subsequent    conversion    of 
system    into    a    gravity    system,    fed 
the   waters  of  Kern  River,  will   be  $3 
550,000;    the    latter   figure   does   not  id 
elude    the   acquisition   of    water   righfi 
the  cost  of  which  will  be  problematic^ 


SANT.\  ANA,  Orange  Co.,  Cal. — Gej 
R.  Curtis.  2440  E.  26th  St..  Los  Angeld 
submitted  only  bid  at  about  $25,649.1 
for  improving  Hiatt  Ave.  near'  U 
Habre  by  widening  the  present  pavf 
ment  with  asph.  concr.  Bid  taken 
der  advisement  by  County  Supervisojj 


SANTA  ANA.  Orange  Co.,  Cal.| 
Wells  &  Eressler,  3  California  Bag 
Bldg.,  Santa  Ana.  aw-arded  contracts 
$21,670  for  resurfacing  the  4-in.  conj 
pavement  on  Los  Alamitos  Blvd. 
6-in.  and  5-in.  concr,,  requiring  9 
lbs.  reinf.  steel.  Otlier  bids  recein 
by  Orange  County  Supervisors  we 
W.  O.  Potter.  $23,348.25;  Geo.  R. 
$24,150:  U.  K.  Ford,  $25,415.50;  E.I 
Bruce.  26.652.75;  W.  E.  Hall,  $27,618.1 
Riley  and  Peterson,  $28,742.  J, 
Bride,  County   Engineer. 


VISALIA,     Tumre    Co.,    Cal.— Coiin 
approves   spec,    for   paving   North 
quia    St.    fronting    the    Municipal   Aui 
torium:     immediate    paving    of    NorlJ 
west    and    Northeast    Third   Aves. 
their    intersections    on    North   Court 
beyond    Lincoln    School    to    the    Dina 
and    Klink     liighways    planned. 
Gadsby.    City    Engineer. 


BUSINESS  OPPORTUNITIES 


SoutberTi  California  Body  Co.. 
West  First  St..  Long  Beach.  Cal., 
the  market   for  veneering. 

Fred      Chess,      care      Eugene 
School.   Eugene.   Ore.,   is   in   the  ma     . 
for     iranu:il     training     equipment.    Ml* 
eluding    a   Wallace    6-in.    bench   JointW 
:ind    a    Wallace    universal    saw. 

Mrs     Orilla    B.    Smith.    Route   F, 
121,   Fresno,  Cal,,  Is  in  the  market  ^r. 
ready-cut  houses. 


Saturday.   October  22.    1921  BUILDING       AND       ENGINEERING       NEWS 


21 


Contracts  Awarded  Lic^ccepiancesjEtc. 


BUILDING  CONTRA.CTS 


.S.l.N    FRA.NCISCO    COUNTY 


The    following    is    an    index    for    the 
contracts  for  this  issue: 

No.     Owntr  Contractor  Amt. 

23or.     I  ompagne  Amtricaii  Ton 

|306     Crocker  Samuelson  :;.'.O0 

aO~     Cunferman  Owner  1'miO 

JSnv      Hench  Owner  1000 

ShuteroK             Winirowski  uno 

lofTery  Mangels  .">iiOO 

laywilke  Morchio  T,nO 

•   laiKv           Johns-Manville  TOO 

i^;..      lUccardi  Evans    lOimOO 

2311     Crocker  Est.  Samuelson  3nO0 

2315  Judson                Adam    Arras  12000 

2316  Fennell  Fennell  6400 

2317  McDoiigaM  Monson  o'.'HO 
2J1S  Torrie  Britt  500 
2319  He  Giacomo  17000 
3320     Swift  Peterson  600 

2321  Monteagle  Stockholm  30000 

2322  Werner  Morton  1200 

2323  Liberty  Britt  500 
2821      Gal.  Musto  15512 

2325  Harrison  Sandberg  6600 

2326  Pucci  Stevenson  1907 

2327  Humphrey  Morton  26750 
23:  ^     Blaustein  Langley  500 

.  Irani  Marsden  3500 

Oordes  Lorenz  500 

liunseth  Owner  9000 

robin  Costello  12080 

I'ign    Whistle  Home  3497 

IjKary  Carlson  8a36 

Crocker  Musto  1996S 

Crocker  Sovig  6875 

■            S    P    Co.  Bose  3000 

'            Olsen  Olsen  16500 

.Manufacturers  Eoses  2186 

I'rilschi  Martin  1000 

Dunn  Macdonald  80000 

Krausegrill  Moran  5000 

ijutler  Freeman  1850 

S.    F.    Lumljer  Owner  500 

Casperetti  Owner  4000 

a346     Petersen  Owner  15000 

2347     Donahue  Owner  500 

23  IS     Cain  Holt  1000 

Bertram  Meyer  12000 

Anderson  Meyer  4000 

Same  Same  12000 

Siiverstein  Owner  14000 

Thompson  Meyer  5000 

I.evy  Novello  3900 

Voorhies  Voorhies  10000 

.Same  Same  10000 

York    Klty  Owner  36000 

Philadelphia  Owner  1500 

2:;..l'     Nauman  Merchant  600 

2360  Aldcn  Vogt  600 

2361  Owl    Drug  Duval  18000 

2362  Shoong  Owner  5000 

2363  ClilTord  Owner  2000 
2361      Hoffman  Owner  600 

2365  Haley  Forbes  2730 

2366  Sam'!  Mission  18191 

2367  Same  Schrader  524 

2368  Same  Malott  224 

2369  Same  Folsom  2754 

2370  Same  Conlin  1200 

2371  Same  Gilmour  94o0 

2372  Sam  •  Wilson  1004 

2373  San.'  Kissel  2110 

2374  SaiTp  Butte  2085 

2375  San,.  Turner  2490 

2376  Sam.-  Full-'"  '^00 

2377  Blrrell  Owner  .000 

2378  Hogan  Owner  ^00 

2379  Farwell  Sim.s         'SOO 

2380  NLssum  Peterson  .000 

2381  OBrien  Own-r        2000 
23S2      Dahak  Own.r         1000 

2383  Commercial  Del    Fav.f.         -lOO 

2384  Keerick  Own-i  sOOO 

2385  KIrby  Owner        .000 
238S     Landera  Uttle      HOOO 


No. 

2387 

2388 

2389 

2390 

2391 


Owner 
Union    Oil 
\Villmerin§ 
OBrien 
Fraser 
Lurle 


Contractor  Amt.  Owner — Miss   Riccardl.  Xo.  3640  Wash- 
Owner  500  ington  St. 
Disston  500  Architect — O.    E.    Evans.    N'o.    2569    Mis- 
Owner  25000  .Mission   St..  San   Francisco. 
Owner  14000  Contractor — Evans  &  Co.,  N'o.  2569  Mls- 

.Martinelli  27fi.iO  .Mission   St..  S.  F.                         tioo.oon 


PERMITS 

ItKTAlMNG    WALL 

(2305)      SVV   COLI'MBCS   AVP:.    &    (ilBB. 

Construct    retaining   wall. 
Owner — P.  Compagno.  523  Clay  St..  San 

Francisco. 
Arcihtect — None. 
Contractor — American  Concrete  Co.,  785 

Market  St..   San   Francisco.  $700 


HESIDENCB 

(2306)  W  EDINBURGH  82.437  S 
Amazon  Ave.  One-story  and  base- 
ment frame  residence. 

Owner  —  Crocker  Estate  Co.,  525 
Crocker  Bldg..  San  Francisco. 

Architect — A.  M.  Samuelson.  290  Rolpn 
St.,  San  Francisco. 

Contractor  —  A.  M.  Samuelson,  290 
Rolph  St..  San  Francisco.  $3500 


ALTERATIONS 

(2307)      NW  HOWARD  AND  TWENTY- 

fourth.      E.vcavate      basement      and 

construct  elevator  pit. 
Owner — Geo.       Cunferman,       26th       and 

Howard   Sts.,   San    Francisco. 
Architect — None. 
Day's  work.  $1000 


RESIDENCE 

(2308)  W  PLYMOUTH  118  N  Wild- 
wood.  One-story  and  basement 
frame  residence. 

Owner — M.  C.  Bench.  1478  14th  Ave., 
San  Francisco. 

Architect — None. 

Day's   work.  $4000 


ALTERATIONS 

(2309)      NO.  910  RHODE   ISLAND.     Re- 
model front  of  flats. 

Owner — George    Shuteroff.    Premises. 

Architect — None. 

Contractor — C.      O.       Wintrowski.      582 
Goettingen  St.,  San  Francisco. 

$600 


RESIDENCE 

(2310)  N  SAN  ANSELMO  134  W  Santa 
Clara.  Two-story  and  basement 
frame  residence. 

Owner — Harry  Jeftery.  Robert  Dollar 
Bldg.,   San   Francisco. 

Architect — Chas.  Strothoff,  2274  15th 
St.,  San  Francisco. 

Contractor — Mangels  Bros.,  4792  Mis- 
sion St.,  San  Francisco.  $:TOOO 


ADDITIONS 

(2311)  NO.  416  12TH;  AVE.  Construct 
sun  porch  and  erect  stairs  for  res- 
idence. 

Owner — Mrs.  Haywilke.  No.  416  12th 
Ave. 

Architect — None. 

Contractor — J.  Morchio.  No.  237  10th 
Ave.  $500 


ALTERATION 

(2312)  NO.  541  TURK  ST.  Place  ap- 
plication of  2-ln.  acoustical  felt 
to  ceiling  of  cafe. 

Lessee — J.    B.    Clancy,   Premises. 

Architect — None. 

Contractor — Johns-ManvlUe  Inc..  of 
Calif.,   No.   500    Post  St.  $700 


riE.siDENCE 

(2314)  NW  AMAZON  &  EDINBURGH. 
One-story  and  basement  frame  res- 
idence. 

Ov.n.-r — Crocker  Estate  Co.,  No.  525 
Crocker   Bldg. 

.Architect — None. 

Contractor — A.  M.  Samuelson.  No.  290 
Ilolph   St.  $3900 


APARTMENTS 

(2313)        N.      WASinNOTON      142-6      E. 

Spruce.      Four-story   and   basement 

Class  C   (16)    apartments. 


F.VCTORY    BLDG. 

(2315)  S.  FOLSOM  75  W.  4th.  One- 
story  concrete   factory  building. 

Owner — Judson  Manufacturing  Co.. 
Atlas  Bldg. 

Architect — Arthur  S.  Bugbee,  No,  26 
Montgomery    St. 

Contractor — Adam  Arras  &  Co.,  No. 
185  Stevenson  St.  $12,000 


RE.SIDENCE 

(2316)  E.  16TH  AVE.  243-6  N.  Cabrillo 
25  X  139-3.  One  and  one-halt-story 
frame    residence. 

Owner — Alice  S.  Fennell,  1907  Baker 
St..   S.   F. 

Architect — Not  given. 

Contractor — James  E.  Fennell,  180 
.lessie  St..  San  Francisco. 

Fi'.d  Oct.   14,  '21.      Dated  Oct.   14.  '21. 

Frame    completed     $1600 

Drown   coated    1600 

Completed    and    accepted    1600 

Usual  35  days   1600 

TOTAL  COST,   $6400 

Bond,    sureties,    forfeit,    none;    limit.    90 

days.      P!ans,   specifications,   none. 

NOTE; — Permit    reported    Oct.    S.    No. 

2227. 

GAT.AGE  BLDG. 

(2317)  N.  TURK  192-6  W.  Taylor  W 
55  X  N  137-6.  Two-Story  and  base- 
ment reinforced  concrete  garage 
building. 

Owner  —  Thomas     McDougall.      Claus 

Spreckels  Bldg. 
Architect   —  Jos.      L.      Stewart.     Claus 

Spreckels  Bldg. 
Contractor — Monson   Bros.,   251   Kearny 

Street.    San    Francisco. 
Filed    Oct.    14,    '21.      Dated   Oct.    11,    "21. 

1st  floor  slop  poured $14,505 

■>iui  floor  slop   poured    10,000 

n.,..f  completed    10,000 

c.mpleted  and  accepted 10.000 

I'.sual  35  days 14.835 

TOTAL  COST.  $59,340 
Bond.  $29,670:  surety,  London  &  Lanca- 
shire Indemnity  Co.;  forfeit,  none;  lim- 
it, shortest  possible  time.  Plans  and 
specifications  filed. 

CONCRETE   FLOOR 

(23 IS)     NO.  549  BAT  ST.  Remove  wood 

and  replace  with  concrete  floor  for 

storageroom. 
Own.r— J.  Torrie.  No.   549  Bay  St. 
Architect — None. 
Contractor — O     W.    Britt,    No.    1257    Ist 

Avenue.  ^S"*' 


APARTMENTS 

(2319)       E.     DOLORES     30-6     W.     15th. 

Three-Story    and    basement    frame 

(.'. )    apartment.s. 
,m  ,ier— Gulseppe  and   Olustina  Re.  No. 

1*   Linda   St. 
Ar.  !  it.ct — Italo  Zanolinl.  No.  804  Mont- 

somery  St. 
Contractor — Sam   Giacomo.  $17000 
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RETAINING  "WALL 

(2320)       NB     HOWARD     AND     THIRD 

Sts.      Construct   concrete    retaining 

wall. 
Owner — J.  P.  Swift,  No.  35  Montgomery 

Street. 
Architect — None. 
Contractor— H.     L.     Petersen.     No.     35 

Montgomery  St.  $600 


RESIDENCE 

(2321)       N.     PACIFIC     AVE.     169-9     W. 

Steiner.     Three-story  and  basemenv 

frame   residence. 
Owner — Louis    F.    Monteagle,    No.    2516 

Pacific  Ave. 
Architect — Lewis    P.    Hobart,    Crocker 

Bldg..    San    Francisco. 
Contractor — Chas.    Stockholm    &    Sons, 

Monadnock  Bldg.,  S.  F.  $30,000 


ALTERATIONS 

(2322)  NO.  511  AND  515  THIRD  AVE. 
Plaster  front  of  residences;  remove 
wood  and  replace  with  brick  steps. 

Owner — Chas.  F.  Werner,  No.  1034  Mar- 
ket  St. 

Architect^ — None. 

Contractor — Morton  Builders.  No.  217 
Balboa  Bldg.,  S.  F.  $600  ea. 


ALTERATIONS 

(2323)      NO.  271  TEHAM.A.  ST.     Remove 

wood    and    replace    with    concrete 

floor  in  dairy. 
Owner— Liberty  Dairy,  No.  271  Tehama 

Street. 
Architect — None. 
Contractor— O.    W.    Britt,    No.    1257    1st 

Ave.,  R.  P.  $500 


M.ARBLE    WORK 

(2324)      E.    MONTGOMERY    67    S.    Bush 

S.   20   E.   77-6   S.   67   E.    60  N.   154  W. 

GO  S.  67  W.  77-6.     Marble  work  for 

building. 
Owner— California  Pacific  Realty  Co. 
Architect — Not   given. 
Contractor — Joseph    Musto    Sons    Kee- 

nan  Co.,  535  N.  Point  St. 
Filed   Oct.    15.   '21.      Dated   Oct.    14.   '21. 

Monthly    ''5% 

Usual   35    days    25% 

TOTAL  COST.  $15,512 
Bonds,  sureties,  forfeit,  none;  limit,  as 
required.  Plans  not  filed;  specifica- 
tions  filed. 


RESIDENCE 

(2325)     E.  FTJNSTON  AVE.  100  S.  Lake 
E.  120  S.  25.     Two-story  and  base- 
ment frame  residence. 
Owner — C.    B.    Harrison,    104    Punston 

Ave. 
Architect — Plans    by    contractors. 
Contractors — Sandberg       &       Essmann, 

501  Fourth  St.,  San  Francisco. 
Piled    Oct.    15.    '21.      Dated    Oct.    10.    '21. 

Frame   up    $1650 

Plumbing    roughed    in 1650 

Completed     1650 

Usual    35    days    1650 

TOTAL  COST,  $6,600 
Bond,  sureties,  forfeit,  none;  limit,  90 
days.      Plans  and   specifications   filed. 

NOTE: — Permit      reported      Oct.      14. 
1921,  No.  2290. 


ALTERATIONS 

(2326)     E.  12TH  AVE.  S.  Lincoln  Way, 
125S  12th  Ave.     Alterations  to  bldg. 
Owner — Mrs,   Delia   Pucci,   Premises. 
Architect — Not   given. 
Contractor — L.  H.  Stevenson,  45  Worth 

Street. 
Filed    Oct.    15.    '21.      Dated    Oct.    10,    '21. 

Foundations    in     $200 

Frame   up    800 

1st  coat  plaster  on GOO 

Completed     307 

TOTAL  COST,    $1907 
Bond,   sureties,   forfeit,    none;   limit,    90 
days.     Plans  and  specifications  filed. 
NOTE: — Permit      reported      Oct.      11, 
1921,    No.    2256. 


X  S.  137-G.    One-story  and  basement 
Class   C   building. 
Owner — Humphrey  Estates,  Inc. 
Architect — W.   H.   Crim.  Jr.,  425  Kearny 

St.,    San    Francisco. 
Contractor — John  Morton,  Balboa  Bldg., 

San   Francisco. 
F'iled   Oct.   15,   '21.     Dated  Sept.  23.   '21. 
1st   story  concrete  floor   top- 
ping done    $G.G87.50 

Roof  completed  .and  bldg.  en- 
closed        G,G87.50 

Completed  and  accepted   ....   6,687.50 

Usual  35   days    G, 687.50 

TOTAL  COST,  $26,750 
P.ond,  $13,375;  surety.  New  Amsterdam 
Casualty  Co.;  forfeit,  $20;  limit,  SO 
days.     Plans  and  specifications  filed. 

NOTE: — Permit      reported     Sept.      26, 
1921,  No.  2057. 


RESIDENCE 

XO.  1717  VALLEJO  ST.  Two-story  hol- 
low tile  residence. 

Owner^Digby  S.  Brooks,  1717  Vallejo 
Street. 

.Architect — Henry  H.  Gutterson,  No.  278 
Post  St.,  San  Francisco. 

Contractor — Morton    Builders,    No.    217 

Balboa  Bldg.,  S.  P.  $5900 

NOTE: — Recorded    contract    reported 

Oct.   13,   1921,  No.   2283. 


GLASS  &  MARBLE  FRONT 

(2328)       NO.    4    ELLIS    ST.      Glass    and 

marble    front    for    store. 
Owner — Stanley    Blaustein,    Premises. 
Architect — None. 
Contractor — Langley    &    Michaels    Co., 

No.  50  First  City,  S.  P.  $500 


RESIDENCE 

(2329)  N.  ALMA  150  W.  Schrader. 
One-story  and  basement  frame  res- 
idence. 

Owner— I.   Grant,   No.    1105   Cole   St. 

Architect — None. 

Contractor — J.  W.  Marsden,  No.  507 
Cole    St.  $3500 


.VLTEltATlONS 

(L':)30)    XO.  l:;6  POST,     construct  stairs, 

re-arrange    plaster    partition,    etc., 

for  ottice. 
Owner — H.   F.   Cordes,  Premises. 
Architect — None. 
Contractor — F.    A.    Lorenz.    182    5th    St., 

San    Franci.soo.  $500 


FRAME    FLATS 

(2331)      E   FRANKLIN   102-8    S   Filbert. 

Two-story  and  basement  frame  (4) 

flats. 
Owner — Geo.     Hunseth,     4515     19th     St., 

San   Francisco. 
Architect — None. 
Day's   work.  Cost,   $9000 


RECORDED 

FLAT    BUILDING 

(2332)      W.    2ND    AVE.    231-11%    S.    Ca- 
brillo.      Two-story    frame    building 
(flats). 
Owner — Richard   A.   Tobin,   625  Clayton 

Street. 
Architect — Not   given. 
Contractor — Costello   Bros..    18    Ney   Sc. 
Filed   Oct.    17,   '21.      Dated   Oct.    17,    '21. 

Frame    up     $2416 

Brown    coated    2416 

White    coated     2416 

Accepted    2416 

Usual   35  days    2416 

TOTAL  COST $12,080 

Bond,    sureties,    forfeit,    none;    limit,    90 
days.     Plans  and  specifications  filed. 


CLASS 
(2327) 


BLDG. 
.  EDDY  123-6  W  Polk  W. 


ALTER.\TIONS 

(2333)  130  POST  ST.  Alterations  for 
store. 

Owner — Pig  'n  Whistle  Co.,  130  Post  St. 

Architect — Alfred  H.  Jacobs,  110  Sut- 
ter St. 

Contractor — Home  Mfg.  Co.,  543  Bran- 
nan  St. 


Filed   Oct.    17,    '21.      Dated    Oct.   15,  'SI. 
Completed  and  accepted    ....$2,623,115 

Usual  35  days   874.4B 

TOTAL  COST.  $3,497.80 
Bond,  $3497.80;  surety,  United  States 
Fidelity  and  Guaranty  Co.;  forfeit, 
limit,  none.  Plans  and  specificationii 
filed. 


RESIDENCE 

(2S34)      LOCATION  NOT  GIVEN.    Two- 
story    and     basement    frame    resi- 
dence. 
Owner — Alice   R.   Leary.   580   McAllister 

Street. 
Architect — Not   given. 
Contractors — Elmer  Carlson  and  W.  0. 

Peterson.   2224   23rd  Ave. 
Piled   Oct.    17,    '21.      Dated   Oct.    15,   'M. 

1st   floor   joists   on $  4<(t 

Rough   frame   up    20M 

Rough    plaster    on     200 

Completed    and   accepted    200 

Usual    35    days    2ia 

TOTAL  COST,  $8511 
Bond,  sureties,  forfeit,  limit,  none. 
Plans  and  specifications  filed. 

NOTE: — Permit  also  applied  for  to- 
day. Building  is  to  be  erected  on  the 
east  side  of  4th  Ave.  150  S.  Cabrillo. 


MARBLE,     WORK.    ETC. 

(2335)       SW    BUSH    &    MONTGOMERY. 

Marble  and  mo.-iaic  work  for  bldg. 
Owner — Crocker    Estate    Co. 
Architect — Lewis    P.     Hobart,    Crocker 

Bldg.,  Kan   Francisco. 
Contractor —  Joseph    Musto    Sons-Kee(B 

nan    Co.,    535    North    Point    St.,    Sail. 

Francisco. 
Piled  Oct.  17.  '21.     Dated  Sept.  28,  '21. 

On    5th    of   each    month 75% 

Usual    35    days ,.  . .  .      ZBfj 

TOTAL  COST,  $19,96 
Bond.  $9,984.50.  Sureties,  Alfred  E. 
Romolo  A.  Sbarboro.  Limit,  60  day 
Forfeit,  none.  Plans  and  specificatio|| 
filed. 


(2336)      PAINTING.      GOLD      LBAF'I 

lettering,  etc..  on  above.  i\ 

Contractor — C.  B.   Sovig.   180  Jessie  St,  ji 
San   Francisco.  I 

Piled  Oct.  17,  '21.     Dated  Sept.  30.  '21. 

Payments    same    as   above 

TOTAL  COST,   $687S    I 

Bond,    $3437.50.      Surety,    .      Limtt,   i 

60    days.      Forfeit,      none.      Plans     an!    | 
specifications  filed.  , 


WAREHOUSE 

(2337)     FIRST  AND  BRANNAN.     Wood 
and    concrete    flooring    in    oriental 
warehouse. 
Owner — Southern    Pacific    Company. 
Architect — None. 
Contractor — F.     D.     Boese,     Call     Bldga 

San    Francisco. 
Filed   Oct.    17.  '21.     Dated  Oct.   3,  '21.J 

At    close   of   each   month T| 

Usual    35    days 

TOTAL  COST,  $30J0 
Bond,  $2250.  Surety.  Globe  Indemnity 
Co.  Limit.  4  0  days  after  beginning. 
Forfeit,  none.  Plans  and  specifications 
flled. 


RESIDENCES 

(2338)       LOTS    12,     13,    14,    15    AND    16 

Blk   O.   Mission  Terrace.     AH  work 

for    live    one-story    and    basement 

frame  residences. 

Owner — Amanda  A.  Olsen,  366  Granada 

Ave.,   San   Francisco. 
Architect — H.  C.  Baumann,  251  Kearny 

St..   San   Francisco. 
Contractor — Olaf     Olsen,     366     Granada 

Ave.,  San  Francisco. 
Filed   Oct.    17.    21.      Dated   Sept.   26,  '21. 

Enclosed     $4125 

Brown     coated     4W6 

Completed  and  accepted 413S 

Usual    35    days 41*5 

TOTAL  COST,  $16,600 
Bond,  none.  Limit.  90  days.  Forfeit, 
none.      Pl.ins  and   specifications  filed. 

NOTE: — Permits      reported      Sept.   30,  ■ 
1921,    No.    2146    and    2147. 


tturday,  October   22,    1921 


,t?f  S  CLEMKNTINA  AN1>  KIYST 
Sli  lOTxSVV  75.  Excavating,  niling. 
concrete.  wooO.  sheet  metal  work 
lor  three-story  and  basement 
Class  C  buildins. 

fner— Manufacturers    Building    Corp. 

rX'::'^-'^"'^-     Boese.     call    B.dg.. 

San  Francisco.  ^  ^  .     ,.    ,,,, 

led  Oct.  17.  '21.     Dated  Oct.  15,    21. 

Payments    every    Saturday 7a/o 

Csua.  35  <^^y--^^-^:oST:;iill^ 
)nd  $17,»50.  Surety.  Fidelity  &  Do- 
.slt'fo.  or  Maryland.  Umit,  90  days, 
jrfelt.   ?100.      Plans  and  speciHcations 

NOTE: — Permit  reported  Oct.  5.  19'J1 
0.  2186. 

m,w''no.  2:.J0  UUOADW.^Y.  con- 
struct  garden   casino. 

„ner— Dr.  A.  B.  Fritschi,  Premises. 

ITchUect  -  Albert  Farr,  68  Post  St.. 
K«n  Francisco.  . 

ontractoi—Wm.  Martin,  180  J<'ss.«  Si 
San  Francisco.  '1""" 
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AL.TKKAT10NS 

(2348)  W  TWELFTH  bet.  Howard  >V 
Folsom.  Install  posts  in  first  floor, 
place  asphalt  coating  over  con- 
crete floor. 

owner— C.  P.  Cain  (La  Grande  Laun- 
dry).   160    25th    Ave..    S.    F. 

Architect-.).  E.  K.afft  &  Sons,  Phclan 
Bldg..  San  Francisco. 

Contractor-O.  r.  Holt.  180  Jessie  bt 
.San    Francisco,  »l""" 


>  ,.>.i(lero    .St. 
Architect — Wm.   Gunnison.    1666   Golden 

Contractor— VV.    R.    Voorhles,   50    Dlvls- 

adero    St. 
Kil.d   Oct.    IS,   -21.      Dated   Oct.    17,    21. 

Monthly  until   fully  paid 757.. 

.nmiy  ^OTAL   COST.   $10,000 

nond.  sureties,   forfeit,  none;   limit,  120 
days      Plans  and  specifications,  none. 
.VOTE:— Permit      reporter      Oct.      10. 
1921,    No.    2240. 


mwf^W^'FORTIETH  AVE  80.  105, 
130  N  Geary.  Three  one-story  and 
basement    frame    residences. 

Owner— Geo.  Bertram,  5326  Geary  bt.. 
San    Francisco. 

Architect— H.  C.  Baumann,  251  Kearny 
St.,   San   Franci.sco. 

Contractor  —  Meyer  Bros.,  5326  Geary 
St     San  Francisco.  $4000  each 


ZsTu^SE  BUSH  AND  MONTGOMERY 
Three-story   and  basement   Class  C 

(wner— Dunn,  Williams  Co.,  26  Moiit- 
Bomery  St..  San  Francisco. 

Vrchitect— G.  Albert  Lansburgh.  .09 
Mission  St..  San   Francisco. 

•ontiactor  —  Macdonald  &  Kahn.  130 
Montgomery  St..  San  Francisco 


DWELLING  ^      ^ 

(2350)  -N  CABKILLO  95  R  Twenty- 
third  Ave.  One-story  and  base- 
ment  frame   dwelling. 

Owner  —  Jonathan  Anderson.  5326 
Geary  St.,  San  Francisco. 

Architect — None. 

Contractor  -  Meyer  Bros.,  5326  Geary 
St.,   San   Francisco.  $4UUU 


'^rirsS'cLAREMOUNT  &  PORTOLA 
Drive.  One-story  and  basement 
frame   residence, 

Owner— W.  Krausegrill,  530  6th  bl.. 
San    Francisco. 

Architect— None. 

contractor- Harry      Moran.     n8      10  h 

r        Ave.,  San  Francisco.  »50mu 

f2'^?37'NO.      229      EDGEWOOD      AVE. 

*  Two  s"ory  (3  rooms  and  bath)  ad- 
dition to  dwelling. 

owner— Edward  S.  Butler.  Premises. 

Plans  by  Contractor. 

contractor— H.  L.  Freeman.  H^"  -^S'" 
St..    Oakland.  *!'='" 


RESIDENCES 

(2351)  E  TWENTY-THIRD  AVE  25. 
50  and  75  N  Cabrillo.  Three  one- 
story  and  basement  frame  resi- 
dences. . 

Owner  —  .lonathan  Andersan.  .TJ2b 
Geary   St..   San    Francisco. 

Architect — None. 

Contractor — Meyer  Mros.,  5326  Geary 
St     San   Francisco.  $4000   each 


APARTMENTS 

(2352)      E  PALM  AVE  150  S  ralifornia. 

Two-story  and  basement   frame   (41 

apartments. 
Owner — I,     Silverstein.     215     711i     .'Vve.. 

San   Francisco. 
Architect — S.    Heiman.    57    Post   St..   San 

Francisco. 
Day's   work.  $14.iioii 


^l4l''NO.°''t701     MASON.         Remove 

*       old    and    re-place    new    corrugated 

iron  roof.  ,         ^         r.„ 

Owner  —  San    Francisco    Lumber    Co.. 

Premises. 
Architect— None.  ^ 

Day's   work, 

f.?4"5)'''^SW%AN  BRUNO  AND  WARD^ 
Two-story  and  basement  frame 
residence.  ,   » 

owner— U.  Casperettl  and  wife.  730 
Lombard   St..   San   Francisco. 

Archite™t-W.  H.  Armitage,  1107  Pierce 
St..  San  Francisco. 

Day's    work. 

FRAME  FLATS  .„,^,,     .vr?    x. 

(2346)  SW  TWENTY-NINTH  A\  E  A: 
•California.  Two-story  and  base- 
ment  frame   (4)    flats. 

Owner— W.  C.  Petersen.  1570-A  I.dd> 
St.,  San  Francisco. 

Architect— None.  ii,  OOO 

Day's   work.  * 

FRAME   DWELLING  _      . 

(2J47)      S       TWENTY-NINTH        .9-,     E 

Dougla.ss.  One-story   and   basement 

frame   dwelling. 
Owner— Timothy   F.   Donahue.   795    ..'th 

St.,   San    Francisco. 
Architect — None.  j. 

Imy'B   work. 


RESIDENCE 

(2353)      E  TWENTY-NINTH  AVL-  1.5  b 

Clement.     Two-Story  and   basement 

frame    residence. 
Owner — Nat    Thompson.    20th    Ave.    and 

Gearv    St.,    San    Francisco. 
Architect- H,  C.  Baumann,  251  Kearny 

St.,    San    Francisco, 
Contractor- Meyer     Bros.,     5326     Geary 

St.,    San    Francisco,  $5000 


KK.AME    FLATS 

( ■•:',-,:)      S  ANZA   60,   90,   120   and    150    V\ 
45th    Ave.     .Four      two-story      and 
basement   frame   (2   in   each)    Hals, 
owner- York    Realty  Co,.   40  Montgom- 
ery St..  San  Francisco, 
Vrchitect- W.    L.    Schmolle,    40    Mont- 

eomerv  St,,  San   Francisco, 
nays   work.         ?30«0   <-»<■" 

ALTERATIONS 

(■■•{-.Kl      NO.    825   MARKET.    Re-arrange 

plumbing;      shelving      and      install 

new     plumbing     fixtures,     lireproot 

partitions,    etc..    for  store. 
Owner — Philadelphia       Shoe     Co.       ( IJ. 

Katschinscki).    Premises. 
\nhitect— Bernard    J.    Joseph.    74    N<'W 

Montgomery  St..   San    Francisco.^ 
Days   work.  Jl.i'i" 

ALTERATIONS 

(2359)      NO.   504    BUCHANAN.      Remove 

old   and   construct   new   stairs,   bay 

window,    etc. 
owner — Mrs,    C.    Nauman.    1146    Taylor 

St..   San   Francisco. 
.\rchitect — None. 
Contractor— C.    T,   Merchant,    180   Jessie 

St.,  San  Francisco.  ?00(i 

RETAINING     WAL 

(2:!60)  NO.  671  HOWARD.  Construct 
reinforced  concrete  retaining  wall 
lor  warehouse. 

owner— Dr.  B.  F.  Alden.  1071  Page  bt,. 
San   Francisco, 

Architect— None. 

Contractor— Alfred  H.  Vogt,  185  Stev- 
enson St..  San   Francisco.  $1-00 

ALTERATIONS 

(2361)  SW  BUSH  AND  MONTGOMERY 
Install  fixtures  in  drug  store,  fire- 
proof   partitions,    marble    fiooring. 

Owner— The  Owl  Drug  Co.,  611  Mission 
St..    San    Francisco. 

Architect— A.  Reinhold  Denke,  218 
Dalziel    Bldg..    Oakland. 

Contractor— Oliver  Duval  &  Son,  216 
Dalziel  Bldg..  Oakland.  ^^z^^^^ 


RESIDENCES 

(2354)  SE  VIENNA  50  and  id  SW 
Italy.  Two  one-story  and  base- 
ment   frame   residences. 

Owner— Louis  Levy.  3936  Clay  St..  S.  F. 

Architect — None. 

Contractor  — Novello  &  Pastorini.  Ii2 
Bertita  St.,   San   Francisco. 

$1950  each 


FLAT    BLDG. 

(2355)      E    ISTH   AVE   28-11   N  CTement 

Two-Story  and  basement  frame  (2) 

flats. 
Owner — Voorhies   Newman   Co,.    50    Di- 

vlsadero  St. 
Architect — Wm.  Gunnison,   1666   Golden 

Contractor— W.   R.   Voorhies.   50   Divis- 

adero   St. 
Filed   Oct.    18.    '21.      Dated   Oct.    17.     21. 

Until  fully  paid,  per  month •■•^='„^ 

TOTAL  COST,    $10,000 

Bond,   sureties,   forfeit,  none;  limit.   120 

days.      Plans    and    specifications,    none. 

NOTE: — Permit      reported      Oct.      10, 

1921.    No.    2240. 

FLAT  BLDG.  ,   „, 

(2356)     E  18TH  AVE  58-11  N  Clement. 

Two-story  and  basement  frame  (2) 

flats.  _        ,„    „. 

Owner— Voorhies   Newman   Co.,   60    Ui- 


ALTERATIONS 

(2362)      NO.    920       MARKET.         Extend 

show   windows,   remove   and   re-set 

elevator:      construct      stairs,      etc.. 

for  store. 
Owner— J.  Shoong     &  Co..  929     Market 

St..  San   Francisco. 
Architect—  Bernard  J.  Joseph,   74  New 

Montgomery  St.,   San   Francisco. 
Days    work.  '^'"'0 


ADDITION 

(•J363)      NO.    2773    BRYANT.      Raise   top 

flat   6  feet  and  construct  one-story 

addition. 
Owner — W.  H.  Clifford.  Premises. 
Architect- O.  E.   Evans,     2569     Mission 

St.,  San  Francisco. 
Lay's  work.  •      V^^O"'" 

ALTERATIONS 

(-3t.4)      NO.  1629  NINTH  AVE.     General 

alterations     and   repairs  to     music 

studio. 
Owner— Mrs.    M.   A.    Hoffman.    1566    9th 

Ave..  San  Francisco, 
I  lans  by  Owner, 
Day  s  work.  ♦"<"' 

HKCORDIiO 

KXCAVATING.    ETC. 

,      .;.)      NW    TWENTY -SIXTH    AVE    & 
West  Clay   W    40xN   100.     Excavat- 
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Inc., 


ing-   and   concrete   work    for   three- 
story  frame  apartment  building. 

Owner— C,  R.  Haley,  149  California  St., 
San  Francisco. 

Architect— Kenneth  MacDonald  Jr.,  234 
Pine  St.,  San  Francisco. 

contractor— Richard  J.  H.  Forbes,  Mo- 
nadnock  Bldg.,  San  Francisco.  _ 

Filed  Oct.   ID,  -21.     Dated  Sept.   22,    n. 

On   1st  of  each  month '» /c 

Usual   35   days ■  •  •  ,  " -* 

TOTAL  COST,  $2730 

Bond,  151365.    Sureties.  Minnie  C.  Forbes 

and  .Ino.   Cassaretto. 

possible.        Forfeit, 

specillcations  tiled. 

(2366)  TERRA  COTTA  TARTITIONS 
and  Hues,  carpenter  and  mill  work, 
hardwood  floors,  deadening,  stairs 
and  rough  hardware  on  above. 

Contractor — Mission   Concrete 
Call  Bldg.,  San  Francisco. 

Filed  Oct.  19,  '21.     Dated  Sept.  22,  '21. 

Payments   same   as   above 

^  TOTAL    COST.    118,191 

Bond     $9096.      Sureties.    J.    S.    Guerin    & 

Co.and    Edwin    F.    Peterson.      Limit     as 

fast    as   possible.      Forfeit.    $10.      Plans 

and  specifications  filed. 

(•■367)  STEEL  BEAMS  AND  COLUMNS-:' 
post  caps,  bearing  plates  and  casi 
iron  on  above. 

Contractor— Schrader  Iron  Works.  124, 
Harrison  St..  San  Francisco. 

Filed  Oct.  19,  '21.     Dated  Sept.  23,  '21. 

Payments   same    as    above 

TOTAL  COST,   $r.24 

Bond,  none.     Limit,  as  last  as  possible. 

ForteiL,    $10.      Plans    and    specifications 

tiled. 

(2368)      COMPOSITION    ROOFING   AND 

roof  flashing  on  above. 
Contractor — Malott      &   Peterson,      2412 

Harrison  St..  San  Francisco. 
Filed  Oct.  17,  '21.     Dated  Sept.  22,  '21. 

Payments  same  as  above 

TOTAL  COST,  $22) 
Bond,  none.  Limit,  as  fast  as  possible. 
Forfeit,  $10.  Plans  and  .-specifications 
filed. 


(2369)      ORNAMENTAL  IRON  WORK  & 

fire  escapes  on  above. 
Contractor — Folsom  Street  Iron  Works, 
18th  St.  and  Treat  Ave..  San  Fran- 
cisco. 
Filed  Oct.  19,  '21.     Dated  Sept.  22,  '21. 

Payments   same   as   above 

TOTAL  COST,  ?2754 
Bond,  $1377.  Surety.  United  States  Fi- 
delity &  Guaranty  Co.  Limit,  as  fast 
as  possible.  Forfeit,  $10 
specifications  filed. 


Plans   and 


(2 


TOTAL  COST,  $4004 
Bond,  $2002.  Sureties,  Thos.  J.  Christal 
and  Chas.  H.  Cautfleld.  Limit,  as  fast 
as  possible.  Forfeit,  $10.  Plans  and 
specifications   filed. 


0)      VERMIN  AND  FIRE  PROTEC- 
tion.    leaders,    gutter    boxes,    metal 
covering,  metal  windows  and  metal 
(lashings  on  above. 
Contractor — Conlin   &   Roberts,   414   Na- 

toma  St..  San  Francisco. 
Filed  Oct.  19,  '21.     Dated  Sept.   23,  '21. 

Payments   same   as    above 

TOTAL  COST,  $1200 
Bond,  $640.  Surety,  Globe  Indemnity 
Co.  Limit,  as  fast  as  possible.  For- 
feit, $10.     Plans  and  specifications  filed 


(2373)      PAINTING.       TINTING  AND 

papering  on  above. 

Contractor— I.    R.    Kissel,    1747    Sacra- 
mento St..  San  Francisco. 

Piled  Oct.  19,  '21.     Dated  Sept.  23,  '21. 

Payments  same  as  above 

TOTAL  COST,  $2110 

Bond,   $1055.      Surety,   New   Amsterdam 

Casualty  Co.     Limit,  as  fast  as  possible 

Forfeit,   $10.      Planse   and   specifications 

filed. 


(2371)  LATHING    AND    PLASTERING 
and  cementing  on  above. 

Contractor — Wm.    O.    Gilmour,    180    Jes- 

sfe  St.,  San  Francisco. 
Filed   Oct.    19,   '21.      Dated   Sept.    23,   '21. 

Payments    same   a.-^   above 

TOTAL  COST,  $9450 
Bond,  $4725.  Surety.  Globe  Indemnity 
Co.  Limit,  as  fast  as  possible.  For- 
feit, none.  Plans  and  specifications 
filed. 

(2372)  PLUMBING    &      GAS    FITTING 
on   above. 

Contractor — Wm       F.    Wilson    Co.,      328 

Mason  St.,  San   Francisco, 
Piled  Oct.   19,  '21.     Dated  Sept.   23.  '21. 
Payments  same  as  above 


(2374)      ELECTRIC       WIRING      ON 

above. 
Contractor  —  Butte    Electrical    Equip- 
ment   Co.,    530   Folsom   St.,    S.    F. 
Filed  Oct.   19,  '21.     Dated  Sept.   22,  '21. 

Payments    same    as    above 

TOTAL  COST,  $208. i 
Bond.  $1043.  Surety,  New  Amsterdam 
Casualty  Co.  Limit,  as  fast  as  possible 
Forfeit,  $10.  Plans  and  specifications 
filed. 
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5)      STEAM    HEATING    AND    HOT 

water  system   on  above. 
Contractor — The    Turner    Co.,    272    Na- 

toma  St..  San  Francisco. 
Filed  Oct.   19,  '21.     Dated  Sept.   23.  '21. 

Payments    same    as    above 

TOTAL  COST.  $2490 
Bond.  $1245.  Sureties,  S.  D.  Allen  and 
F.  A.  Radelfinger.  Limit,  as  fast  as 
possible.  Forfeit,  $10.  Plans  and 
specifications    filed. 


(2376)      GLASS      AND      GLAZING      ON 

above. 
Contractor — W.   P.  Fuller   &   Co.,   Beale 

and   Mission   Sts..   San   Francisco. 
Filed  Oct.   19.  '21.     Dated  Sept.   22.  '21. 

Payments  same  as  above 

TOTAL  COST.  $1900 
Bond,  $950.  Sureties,  N.  B.  Wagner 
and  H.  H.  Snmers.  Limit,  as  fast  as 
possible.  Forfeit.  $10.  Plans  and 
specifications  filed. 


ALTERATIONS 

(2377)  SE  COLERIDGE  AND  FAIR 
Ave.  General  alterations  and  re- 
pairs for  residence. 

Owner — Mrs.  E.  Birrell.  Premises. 

Architect — None. 

Day's    work.  $3000 


ALTERATIONS 

(2378)  NO.  735-737  CAPP.  Alter  base- 
ment for  garage:  excavation,  ce- 
ment work.  etc. 

Owner — Wm.  F.  Hogan,  735  Capp  St.. 
San   Francisco. 

Architect — None. 

Day's  work.  $500 


Architect  —  Edward     E.     Young.     251 

Kearny  St..  San  Francisco. 
Day's  work.  $2000 


RESIDENCES 

(2379)  W  FORTY-THIRD  AVE  2.iO  & 
275  S  Geary.  Two  one-story  and 
basement   frame  residences. 

Owner — Lewis  W.  Farwell.  5312  Law- 
ton  St..   Oakland. 

Architect — None. 

Contractor  —  Wm.  H.  Sims.  1926  64th 
Ave..  Oakland.  $4800  each 


STORES 

(2380)  N  IRVING  52  W  7th  Ave.  One- 
story  and  basement  frame  (4) 
stores. 

Owner — James    Nissum,      641    Post 
San   Francisco. 

Architect  . —  Edward      E.      Young. 
Kearny  St..  San  Francisco. 

Contractor — Hans    Petersen,     3242 
St..   San   Francisco. 


ADDITION 

12381)  NO.  2157  JACKSON.  Addition 
of  two  rooms  and  bath  for  resi- 
dence;  painting  and  papering,  etc. 

Owner — .Mrs.  W.  S.  O'Brien,  1824  Jack- 
son St.,  San  Francisco. 


ADDITION 

12382)  NE  LONDON  AND  RUSSIA 
Aves.  Addition  of  flat  and  altera- 
tions for  private  garage. 

Owner — E.  Dahak.  493  London  St.,  San 
Francisco. 

Architect — None. 

Day's  work.  $1000 


St.. 


26th 
5000 


Remove 
open      u 


ALTERATIONS 

(2383)      NO.    773    MARKET. 

partitions      in    loft    and 

window. 
Owner — Commercial   Center  Realty   Co.. 

180  Jessie  St.,  San  Francisco. 
Architect — None. 
Contractor — Del   Favero    &   Rasori,    180 

Jessie  St.,  San  Francisco.  $500 


RESIDENCES 

(2384)      W  NINETEENTH  AVE  225  and^ 

250  S  Cabrillo.  Two-story  and  base-'' 

ment  frame  residences. 
Owner  —  Bryan  and  P.  J.  Feerick,  253 

Downey  St.,  San  Francisco. 
Designer — B.   Feerick,    253   Downey   St., 

San  Francisco. 
Day's  work.  $4000   each 


RESIDENCE 

(2385)      E    SIXTEENTH    AVE    25 

brillo.        Two-sto 

frame   residence. 
Owner — J.  C.  Kirby,  i 

Francisco. 
Architect — None. 
Day's   work. 


ind     basement 
23rd  Ave.,  San 

$3000 


FRAME  FLATS  J 

(2386)     E   TENTH     AVE   150     N  Anza.| 

Two-story  and  basement  frame  (2)1 

flats.  I 

Owner — Mrs.   H.    Landers,   439   9th   Ave..  J 

San  Francisco. 
Plans  by  Owner. 
Contractor — John    Little. 

Way,  San  Francisco. 


1035 


Lincoln 
$11,000 


ALTERATIONS 

(2387)  NE  DRUMM  &  SACRAMENTO.' 
Alterations  and  changer  for  con- 
venience  station. 

Owner — Union  Oil  Co.  of  California, 
247    Mills   Bldg..   San    Francisco, 

Plans   by  Owners. 

Day's    work.  $501 


ADDITION 

(2388)      NO.     202-204       FUNSTON    AVE, 

Addition    for    private    garage,    9x18 

feet;    plaster   front,    etc. 
Owner  —  Mrs.       Walter       Willmering, 

Hotel   Turpin. 
Architect — None. 
Contractor — A.  E.  Disston 

San    Francisco. 


122  4th  Ave.J 
$500^ 


STORE  g, 

(2389)      N   MISSION   47    W   Ecker.  Oneji 

story      and      basement      reinforceoK; 

concrete   store.  J< 

Owner — R.    J.    O'Brien,    110    Sutter    St.Hl 

San   Francisco.  *  ' 

Architect  —  .Vlbert     W.     Burgren,     lll^' 


Sutter   St..   San  Francisco. 


Day' 


work. 


$25,000' 


FRAME    FLATS 

(2390)      NW    FULTON 
first      Ave.      Tw 
ment   frame    (4)    fiats 

Owner — Simon     Fraser.     ; 
San   Francisco. 

Architect — None. 

Day's    work. 


IN    AND    TWENTY-j.; 
0-story    and      base-"! 


$14,000 


SALES  ROOM 

(2391)      S       HOWARD     180     W       First. 

One-story    concrete    salesroom. 
Owner — Louis    R.    Lurie.    Cr.    Architect, 
Architect — O'Brien       Bros.,       Inc.,       2t0  . 

Montgomery   St..   San    Francisco. 
Contractor  —  J.    Martinelli,    ISO   Jessie 

St.,    San    Francisco.  $27,650 


Mi 
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COMPLETION  NOTICES 


SAX     FRAX'CISCO     COUNTY 


lecorded  Accepted 

Xt  111.  1920— PROPERTY  IN  SAX 
Matoo.  Isafa  Belli  to  whom  ii 
mav    concern Oct.    17.    1!)L1 

let.  20,  1921— K  TWKNTY-FIR.ST 
Ave  327  S  Balboa  S  27.xE  I2u 
Jacob  H  Thorup  to  whom  it  may 
concern     Oct.    20.     1921 

Jet.  20.  1921 — S  HUSH  87-6  V. 
Taylor  E  45x.S  137-6.  James  W.-lsh 
to   James    Welsh    &    Co.. Oct.   2(1.    ll'Jl 

>ct.  18.  1921— E  TENTH  AVE  22.')  N 
Ortegra  N  25xE  120.  W  J  White  to 
Joel  Johnson Oct.  18.   1921 

(ct.  19,  1921— W  BELVEDERE  D7  N 
nth  25x100.  Ernest  Johnson  lo 
whom   It   m.iy   concern.  .Oct.    19.    r.i2l 

»ct.  IS.  1921— E  EIGHTICENTH  AVK 
178  N  California  N  26xE  120.  Benlia 

Downing  to  \V  B  Demarais 

October    18.    1921 

>Ct.  18.  1921 — N  fLRilENT  90  E  ISIh 
Ave.  Voorhies  Newman  Co  to  W  R 
Voorhiej Oct.   1."..   1921 

let.  IS.  1921— NE  EIGHTEENTH  AA'K 
and  <'lement  28-11  N  side  of  IStli 
Ave  and  90  on  Clement.     Voorhics- 

Newman  Co  to  W  K  Voorhies 

October    15.    I;i21 

let.  IT.  1921 — SE  GOLDEN  GATE 
Ave  &  Jones  E  162-6  S  lSl-7%  SW 
159-9  W  32-10'i  N  275.  Famous 
Players-Lasky  Corp.  to  R.  J.  H. 
Forbea    Oct.    15,    1021 

Jet.  15.  1921— NE  NINTH  AND 
Minna  55x90  No.  121  to  131  Ninth 
St.         J    C    Corporation    or      James 

Conlin   Co   to   Thos   Mulcahy 

Oct.    3.    1921 

>ct.  14.  1921 — W  STANYAN  12S-5  N 
Bclgrave  Ave.  N  25-1  W  70-4  S 
25-0^4  E  74-4«.  lot  3  blk  5,  Clar- 
endon Hts.  Victor  Holmgren  to 
whom  It  may  concern  .  . .    Oct.  11.  1921 

let.  14.  1921 — W  2STH  AVE  215  N 
Cabrillo  N  25  x  "W  120.  H.  W.  and 
Sadie  J.  Witham  to  whom  it  may 
concern    Oct.    7.    1921 

»ct.  14,  1921— NE  19TH  AVE  &  FUL- 
ton.  Frank  H.  Doanc  to  Cohn  & 
Nordstrom Oct.    14,    1921 

let.  11.  1921- NE  NINETEENTH  AVE 
and  Fulton.  Frank  H  Doane  lo 
Gus    May    Oct.    11.    1921 
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Oct.   10,  1921- -LOT   Ki   fILK  2i;rj   fiuly  .\\,.     O' 

Lyon  Kc  Iloag:  Sub  -Vshbury  Terrace  Siiis      i 

.\o.   2.      Peter  Erii-k.^on.    S27:   Erick  ■:«!• 

Wicklund,    J45   vs  George   Mostahi-  3B:;o      i 

nich    3i;.l      ( 

Oct.    15,    1921 — W       ACADIA       100       N  :!i;-.      i 

Sunnyside  Ave  No.  129  Acadia  St. 
The  Greater  City  Lumber  Co  vs  W 
H  Koster  and  Mrs.  F  W  Lambert 
and    Kittie    Daltoii »76.35 

Oct.  14,  1921— N.  CABRILLO  30  W. 
47th  Ave.  W  60  x  N  90.  G.  H.  De 
Hoff  &  Co.  vs  H.  J.  Franks $125.26 
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LIENS  FILED 


SAX   FR.WCISCO    COVXTY 

Recorded  Amount 

)ct.    20,    1921— SE    MARKET    125    SW 

Brady  SW  84-6xSE   124.     Harold  R 

Simpton.     Walter    I    Simpton      and 

Nellie    F     Simpton       (as       Phoenix 

Sidewalk    Light    Co)    vs    Mortimer 

and    Belle    G    Fleishhaeker.    Walter 

Graf  and    W    C   Duncan    &   Co...  $700 

)ct.    20.    1921— SE    MARKET    125    SW 

Brady    SW     84-6xSE       124.         J     W 

Bend>-r    Rooting    &    Paving    Co    v.s 

Mortimer    &    Belle    G    Fleishhaeker 

and    Walter  Graf  and  W  C  Duncan 


Co 


2SI1 


)ct.  20.  1921— S  CALIFORNI.\  117-n 
W  Liavenworth  W  20  S  97-6  E  GO 
N  40  W  40  N  57-6.  W  T  Maynard 
vs  l.saac  H  Goldmeyer  and  Mrs  F, 
M     P.inck'l     $83  7  1 

)ct.  19,  1921— SE  MARKET  125  SW 
Brady  SW  84-6xSE  124.  A  E  Smith 
J  S  Fennill,  R  A  Chisholm,  J  E 
Fennell  (as  Atlas  Concrete  Co)  vs 
Mortimer  &  Belle.  G  Fleishhaeker. 
Waller  Graf  and  W  c  Duncan  &  ''" 
$67.''>  111 

)ct.  18.  1921— S  JIARKET  123  SW 
Brady  SW  84-6xSE  124.  W  P  Ful- 
ler &  Co  v.s  Walter  Graf.  W  c  Dun- 
can &  Co  and  W  C  Duncan j     ■ 

)ct.  18,  1921 — S  OLMSTEAD  9.")  \'. 
Qlrard  25xS  50.  D  J  Cogan  v.-  I ' 
Nouski-y     Jl 

>ct.  1,-,.    1921— LOT  23   Lyon   .H    II m:,u- 

.  .«ub.  No.  2.  Ashbury  Terrace.  J  c 
Stromswold  vs  George  Mostahlnich 
SlK'i 


RELEASE  OF  LIENS 

SAN    FRANCISCO    COUNTY 

Recorded  Amount 

Oct.  20.  1921 — SE  0.\K  AND  l..\- 
guna  E  25-0%xS  120.  Emil  Ichters 
to    Annie    E    Jones     $150 


Notice  of  Non-Responsibility 

SAN   FRANCISCO    COUNTY 


Oct.  18.  1921— S  SACRAMENTO  200  E 
.\rguello  Blvd  E  12.5xS  133-1  Vi. 
Eugene  Lc  Roy  and  George.s  Le 
Roy   a.s   to    improvements   on    prop- 


erty 


BUILDING  CONTRACTS 


.\L.\MKn.\   <  o(  .\rv 


3560 
3561 
3562 
3363 


3566 


3569 
3570 


The  following  is 
contracts  for  this  ii 
No.     Owner 

Thomas 

Ashbury 

Brazier 

Galbraith 

Samson 

Johnson 

Dexter 

HiU 

Kockritz 

Butler 

Neal 

Woodburn 

Bettencourt 

Nightingale 

Scientist 

Dudley 

Bordenave 

Cerrato 

Page 

Nelsoire 

Baker 

Davis 

Hurni 

Smith 

Schwantes 

Doolan 

Malloch 

Kingsley 

Caseboll 


an    index    for    the 
sue: 


Contractor 

Owner 

Texdahl 

Owner 

Bradhoff 

Johnson 

Owner 

Marquis 

Henderson 

Knight 

Owner 

Larsen 

Owner 

Owner 


Mc 


ord 


3580 
3581 
3.'>82 
3583 
3384 
3385 
3586 
3387 
3588 
358!) 
3590 
3391 
3592 
3593 
3394 
3593 
3398 
3397 
2598 
3599 
3600 
36U1 
36U2 
3603 
3604 
36U3 
3d06 
3607 
3608 
3609 
3610 
3611 
3612 
3K13 
3614 
3613 
3616 
3617 


Penn 

Einstein 

Pine 

Gede 

ISrickseii 

Davidson 

Gallagher 

Croll 

Claremont 

Allison 

Ander.son 

Simmond.s 

Adams 

Hook 

Falcon 

MacDonald 

Roberts 

Norman 

Schmidt 

dc   Smit 

Pattee 

Martin 

Minoe 

Gerner 

Pollard 

L«-instti 

Scott 

Nichols 

Rommel 


Andresen 

Frostholm 

Owner 

Hart 

Owner 

Owner 

Owner 

Owner 

Thaxter 

Sharp 

Owner 

MacLean 

Sullivan 

Berlelsen 

Cal    RIdrs 

Gossett 

Pearson 

Gastman 

Gede 

Owner 

Owner 

Owner 

Turner 

Johnson 

Allison 

Owner 

owner 

Casha 

Tollefsen 

Anderson 

MacDon.ild 

Bci»son 

Owner 

Mayhorn 

Bulzbach 

Schw.ilm 

Forbes 

Sclimitt 

Werner 

Owner 

Val.iile 

Thaxter 

Owner 

Owner 


Amt. 

5000 

90U 

2500 

3300 

400 

2900 

6001 

3750 

6850 

2500 

4650 

4000 

1000 

1000 

3383 

8775 

5000 

2000 

8000 

750 

4930 

3500 

800 

3500 

4500 

3000 

5000 

11361 

6500 

5880 

12390 

5000 

4000 

2700 

500 

5201) 

200U 

3500 

4000 

500 

3000 

400" 

2800 

3000 

7500 

2V30 

4200 

300 

3100 

7680 

6494 

630 

500 

2000 

llflo 

430 

600 

60U 


iisa 
nner 
Jiatiot 
rowley 
liarham 
«  nder.soii 


ung 


3632 

iirs:', 
3(;3  1 
3633 
3i;jc 

3637 
363$ 

3c;i;i 
xmi 

JC42 

:tr,!:! 

36  1! 

ai;43 


3638 
3639 
3660 
3661 
3662 
3663 
3664 
3663 
3666 
3667 
366S 
3660 
3670 
3671 


<  rane 

Kowell 

I'cniel 

Burket 

.Marshall 

Butler 

.M.irquis 

Marquis 

Hawley 

Smith 

I  orreia 

Mattison 

Barton 

Spott 

Walter 

■Steinmetz 

16  Klemer 

17  Dobson 

1^      riuckworlh 
111      Penn 
jo     Kleiner 
'.1      West    End 
J2      Brown' 
j3     McKeever 
;4     Noble 

55  Nickerson 

56  Riley 

57  Green 
Mai  lock 
Liebonow 
Wilson 
Wilson 
Sago 
Spencf 
Zetterblad 
Peppin    . 
I'eppin 
Brown 
Van   Ness 
Johnston 
AVin!=by 
Howard 


Contractor 

Owner 

Biabon 

Mulvany 

Owner 

I'rowley 

Hendricks 

Owner 

Pearson 

Same 

Owner 

Tollefsen 

Henderson 

Crane 

Koski 

Waddell 

Pfrang 

Owner 

Mattison 

Owner 

Owner 

Barr 

Sprague 

Stanley 

M.iiiison 

Owner 

Williams 

Pfrang 

Ehrman 

Scott 

Dennis 

Owner 

Gossett 

Scott 

Jensen 

Owner 

Owner 

Owner 

Farris 

Henderson 

Spencer 

Snillivai 

Peterson 

Owner 

Owner 

Sage 

Hamilton 

Owner 

Owner 

Owner 

Brown 

Owner 

Tupper 

Peterson 

'     Healy 


AmL 

ISUft 
1800 

400 
1200 

400 
350'J 
4500 
5000 
3000 
4500 
2800 
9500 
4000 
12000 

437 

700 
3300 
3100 
5000 
3000 
3300 
5600 
3300 
3500 

400 
2000 

400 
3400 
2900 
1300 
2000 
5950 
2888 
2700 
3200 
20OO 
4000 
1000 

400 
2400 
5000 
10000 
1500 
1500 
3750 
1000 
3800 
4200 
16800 
3500 
2350 
2500 
11689 
4766 


PERMITS 

DWELLING 

(3560)      SW    COP..    ALAMEDA    &    CAP- 

istrano,      Berkeley.      One-story      6- 

room  dwelling. 
Owner — i:eed  W.  Thomas.  860  .Alameda, 

B.ikeley. 
Architect — -None. 
Days  work.  $5000 


.M.TEU.VTIONS 

(3561)        AUELI.NE     A.\D     ALCATRAZ, 

Berkeley.     Alterations. 
Owner — Ashbury    Furniture   Co. 
Architect — None. 
Contractor — C.    Texdahl.   3373    Belgrave 

PI.,  Berkeley.  $900 


DWELLING 

(3362)  S.  BLAKE  130  E.  Grove.  Ber- 
keley. One-Story  5-room  dwelling, 
ing. 

Owner — Jas.  W.  Brazier,  1251  Channing 
Way.  Berkeley. 

Day's    work.  $2300 


DWELLING 

(3563)  S  EUNICE  s5  B.  Shattuck, 
Berkeley.  One-story  3-room  dwell- 
inK. 

iss  Alma  J.  Galbraith. 
Walter    Steilberg,     1     Pano- 
i..ri  V    Way,    Berkeley. 
C..i,ii  ••  I    1-  -I".     O.     Bradhorr.     911     35th 
SI  .  Oakland.  $3300 


Own 


GARAGE 

(3564)  2916  ELM  WOOD.  Berkeley. 
Garaee. 

Owner     .1.    S.  Samson.    Premises. 

Archil.- 1— None. 

Contractor — G.  Johanson.  1357  North- 
side,  Berkeley.  MfO 


26 


DWELLING 

(3571)     N.  BOSAL  AVE.  300  E.  Lerida. 
Oakland.     One-story  6-room  dwell- 

Owner— F.   L.   Woodburn.    155    Parkside 

Dr..    Piedmont. 
Arohitect — None. 
Day's  work.  $4000 
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DWELLING 

(3672)      W.    64TH    AVE.    300    N.    E-14th 

Oakland.     One-story  3-room  dwlg. 
Owner — .7.     C.     Bettencourt,     1312     96th 

Ave.,   Oakland. 
Architect — None. 
Day's  Work. 


DWEl.LINC, 


$1000 


DWELLING 

(3565)  2812    MILVIA.    Berkeley.      One- 
siory   5-room  dwelling. 

Owner— A.    Johnson,     1947     Oregon    St., 

Berkeley. 
Architect — None. 
Day's  work.  $2900 

DWELLINGS 

(3566)  S.  OREGON 
graph,  Berkeley 
room    dwellings. 

Owner — Dexter    &    Henshaw 
Architect — None. 
Contractor^-E.    M.    Marquis, 
sell   St..   Berkeley. 


DWELLING 

t3575)  N  LAFAYETTE  AVE  547-6  VV 
Crocker  Ave.,  Piedmont.  Two- 
story  and  basement  frame  dwell- 
ing, all  work  except  papering, 
heating,  finish  hdw.,  plaster,  tile, 
elec,  plumbing,  painting,  elec.  fix., 
shades  and  hardwood  floors. 
Owner — Dudley  and  Miriam  Haynes 
Dexter,  6035  Rockridge  Rd.,  Oak- 
land. 
Architect — Sidney    B.    and    Noble    New- 

som,    Nevada    Bank    Bldg.,    S.    F. 
Contractor — H.  M.  Frostholm,  877  Lake 

Shore    Ave.,    Oakland. 
Filed  Oct.   14,  '21.      Dated  Oct.   12,  '21. 

Frame    up    $2192 

Brown  coated 2192 

Completed     2192 

Usual    35    days    2199 

TOTAL  COST.  $8775 
Bond.  $4400;  sureties,  Helene  Shelby 
and  Mrs.  Farrer;  forfeit,  $5  day;  limit, 
without  delay.  Plans  and  specifications 
filed. 


;0-lSO    AV.    Tele- 
Two    1-story    5- 


2827    Rus- 
$3000   ea. 


OXFORD.  Berkeley.     One- 
-room    dwelling. 
B.   Hill,   Walnut   St..   Berke- 


D  WELLING 

(3567)      112: 
stor 

Owner- 
ley. 

Architect — None. 

Contractor    —    E.    F.     Henderson,    5744 
Keith    Ave..    Berkeley.  $3750 


DWELLING 

(3568)  S.  RUSSELL  215  W.  Piedmont, 
Berkeley.  One  and  one-half-story 
6-room   dwelling. 

Owner — .1.  F.  Kockritz.  Grant  St.,  Ber- 
keley. 

.\rchitect — None. 

Contractor— Harry  C.  Knight,  38S  12th 
St.,   Berkeley.  $6850 


DWELLING  ^, 

(3569)      N.    OAK   GROVE   AVE.    400    W. 

College   Ave..   Oakland.     Two-story 

5-room    dwelling. 
Owner— H.    S.    Butler,    5644    Oak    Grove 

Ave.,    Oakland, 
.ikrchitect — None. 
Day's   work. 


$2500 


W. 


DWELLING 

(3570)      N.     PRINCETON     .ST.      160 

Fairfax.     Oakland.       One-story    '5- 

room    dwelling. 
Owner — R.  O.  Neal. 
Architect — None. 
Contractor— R.  K.   Larsen,   2S30   E.  14th 

St.,   Oakland.  $4650 


N.    E 


21st 
room 


13th 


(3573)       E.    13TH    AVE.    210 

St.,      Oakland.        One-story      3 

dwelling. 
Owner — Wm.      Nightingale.      1554 

Ave.,    Oakland. 
Architect — None. 
Contractor—!.    A.    McCord,    35    Beverly 

Ave.,   San    Leandro.  $1000 


ADD.  TO  CHURCH 

(3574)       W.     HARRISON    ST,     110. S3    N. 
23rd   St.   W.    117.55    N.    100   E.   130   S. 
100.75,  Oakland.  Addition  to  church. 
Owner — Seventh  Church   of  Christ.  Sci- 
entist.   Premises. 
Architect — .Not   given. 
Contractor— H.C.  Andresen.   1229  Pearl 

St..    Alameda. 
Filed  Oct.   13,   '21.     Dated  Oct.   7,   '21. 
1st  and  15th  of  each  month....      70% 

Usual   35   days    V^^7^ 

TOTAL  COST.  $3385 
Bond,  sureties,  forfeit,  none;  limit.  50 
days.     Plans   and   specifications   filed. 

NOTE: — Permit     reported      Oct,     14, 
1921,  No.  S54S, 


DWELLING 

(3576)  S  CHATHAM  ROAD  240  E  Ex- 
celsior, Oakland.  '  One-story  six- 
room  dwelling. 

Owner — .luston    Bordenave. 

Architect — H.  C.  Baumann.  251  Kear- 
ny St.,  San  Francisco. 

Day's  work. 


IfSOOO 


DWELLING 

(3577)  S  FORTY-FOURTH  60  B  Lin- 
den, Oakland.  One-story  4-room 
dwelling. 

Owner — X.  E.  Cerrato.  467  4  3rd  St.. 
Oakland. 

Architect — None. 

Contractor — D.    E.    Hart. 
Oakland. 


1033    60th    St.. 
$2000 


11WELL1NGS 

(3578)      S  HARVEY  HO  and   175  W  57lh 

Ave..    Oakland.      Two    one-story    5- 

room    dwellings. 
Owner— M.   Page.   2060   55th   Ave..   Okd. 
Architect — None. 
Day's  work.  $-»000  each 


DWELLING 

(357!))      N      MONTANA    600      E      Laurel 

Ave.,    Oakland.      One-story    3-room 

dwelling. 
Owner— Elsie  Nelsoire,   1317  E-14th   St., 

Oakland. 
Architect — None. 
Day's  work.  ?''•''" 


DWELLING 

(3580)      N    PAP.K    BLVD.    40    K 

Ave.,  Oakland.     One-story 

dwelling. 
Owner  —    W.    .1.    liaUer,    2255 

Ave..   Oakland. 
Architect — None. 
Day's     work. 


Everett 
!ix-room 


$4950 


Owner — G.   J.   Schwantes,   6510  Wheeler 

St.,  Oakland. 
Architect — None. 
Day's   work.  $4500 


D\VELL1N(J 

(3581)      S    -SLXTJIOTH    27( 
Oakland.     One-slory 
Owner — Chas.  A.  Davis. 
Architect — None. 
Day's   work. 


GAUAGE 
(:jr-s:;)  no.  5:i(; 
lard.  Gara 
Ow  rer — Fred  A 
Architect — Nom 
Contractor 


E    (3rove    St. 
)-room  dwlg. 


$3500 


SH.\FTEH  .WE..  Oak- 


W  .   TlKiNter 


St..    Berkeley, 


2117    Derliy 

$8110 


JiW  HLLING 

(35S:!)      S   SANTA    PAY    100    W    Palonia 

Ave..  .Oakland.      One-story    5-rooni 

dwelling.' 
Owner — Dr_.  Cecil  K.  Smith.  701  11th  SC, 

Oakland. 
Architect — None. 
Co:itractor — A.    C.    Sharp.    1327    E-28lli 

St.,  Oakland.  $35iiO 

DWELL  INC. 

(3584)      S  SHAFTER  AVE  159  W   Pryal, 
Oakland,    One-story  6-room  dwlg, 


ALTERATIONS 

(3585)      NO.    4250   TERRACE    ST.,    Oak- 
land.    Alterations  and  additions. 
Owner — George  Doolan. 
Architect — None. 

Contractor — C.      C.      MacLean,      Albany 
$300(1 


Bldg.,    Oakland. 


M.,    Northbrae 
One-story    6- 

2801    Regent, 


DWELLING 

(3586)  LOT  20  ELK. 
Terrace,  Berkeley, 
room  dwelling. 

Owner — James    Malloch, 

Berkeley. 
Architect — None. 

Contractor — John    Sullivan.    6452    Har- 
mon Court,  Oakland. 
Filed   Oct.    15,    '21.      Dated   Oct.   14,   '21. 

Frame   up    V* 

Brown   coated    % 

Completed    Vi 

Usual  35   days   % 

TOTAL  COST,  $5000 
Bonds,  sureties,  forfeit,  none;  limit,  90 
days.     Plans  and  specifications  filed. 

DWELLING 

(3587)  SE  COR.  CEDAR  ST.  &  EU- 
olid  Ave.,  Berkeley.  Two-story 
dwelling. 

Owner — J.   B.   Kingsley,   Berkeley. 
Architect — W.   H.   Ratcliff,   Jr.,   1st  Nat. 

Bank  Bldg..  Berkeley. 
Contractor— S.   J.   Bertelsen.   30    Estrel- 

la.  Piedmont. 
Filed   Oct.    14.    '21.      Dated   Oct.    12,   '21. 
1st  day  each  month  owner  pays  bills. 
Contractor  gets  $1051. 

TOTAL  COST,  $11,561 
Bonds,  sureties,  forfeit,  none;  limit,  20 
days.     Plans   and   specifications   filed. 


DWELLING 

(3588)      LOT  15  BLK  1.  Thousand  Oaks 
Heights.    Berkeley.      All    work    for 
one-story   dwelling. 
Owner — K.  Q.  Casebolt.  Oakland. 
Architect — None. 
Contractor  — California      Builders      Co.. 

1534    Franltlin    St..    Oakland. 
Filed  Oct.  15.  '21.     Dated  Sept.  23,  '21. 

Rough  material  on  ground Vi 

Roof    framed     Vi 

Plastering    started     'i 

Doors   and   windows   in % 

Completed    and    accepted Vb 

TOTAL  COST.  $65(lii 
Pond.  none.  Limit,  90  days.  Forfeit, 
plans   and    speciticaiions.    none. 


DWELLING 

(3589)      FTN    LOTS      25    AND    26      Map 
Piedmont  Knoll.  Oakland.  All  work 
for   two-story   5-room   dwelling. 
Owner — Lewis    A.    and    Edith    A.    Penn, 

Berkeley. 
.\rchitect — Miller      &     Warneckc.       414 

13th   St..   Oakland. 
Contractor — Chester      A.      Gossett.      327 

Davis  Court.  San  Leandro. 
Filed  Oct.   15,  "21.     Dated  Oct.    15.  '21. 

Frame   up    % 

1  Mastered     Vi 

Completed   and   accepted V4 

Usual  35  days 'A 

TOTAL  COST.  $5880 
Bond,  $3000.  Sureties.  A.  S.  Weaver 
and  C.  C.  Starr.  Limit.  75  days.  For- 
feit,  $5.     Plans  and  specifications  filed. 


DWELLING 

(3590)      NO.    1311    BAY    VIEW    PLACE. 

Berl^eley.    Two-story   7-room    dwlg 
Owner — Edna    R.    Einstein.    Cloyne    Ct, 

Berkeley. 
Architect— H.    H.    Gutterson,    278    Post 

St..   San   Francisco. 
Contractor — Ben    Pearson,    2403    Grant'; 

St.,    Berkeley.  $12,390, 


,\LTERAT10NS 

(:t591)  NO.  1035  EUCLID  .WE.,  Ber- 
keley. Alter  dwelling  Into 
apartments, 
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Owner — S.   F.    Pine,    Premises. 
Architect — None. 

Contractor — H.       H.       Oastman.       lliSo 
Kuclid    Ave.    Ucrki-ley.  $r.ilOO 


DVVKLLIXU 

(3510      NO.    1960   LOS    ANGELKS.    l;ir- 

keiey.      One   and    one-half-story    «- 

room  dwelling. 
Owner — Valeta    E.    Cede,    2315    Uuss.ll 

SI.,    Berkeley. 
Architect — None. 
Contractor — H.     Cede     Sr..     852     Contra 

t;osta    Avo..    Berkeley.  Jjonij 


DWKbLlNG 

(3593)      NK    BRUCE    AND    E-THIRTT- 

fourih.      Oakland.        One-story      t- 

room    dwelling. 
Owner— H.  O.  Erickscn.  3406  Bruce  St., 

Oakland. 
Architect — None. 
Day's    work.  JL'TOO 


ALTERATIONS 

{ZhV4)      I  iii:VI!OLET  ACRES.  Oakl.Tiiil 

Alterations. 
Owner — A.   E.   Davidson,   69th  Ave.  and 

Naomi    U  ay.  Oakland. 
Architect — None. 
Day's    work.  *jOiI 


DWELLING 

<3595)      W  CORONAD.A  AVE  2U0  N  4»th 

Oakland.      One    and    one-half-story 

7-room  dwelling. 
Owner — John    P.    Gallagher,    1320    31st 

Ave.,  Oakland. 
Architect — None. 
Day's   work.  $5200 


DVVELLl.NU 

(3.T96)    E  VALLECITO  PLACE  190  S  E- 

31st.    Oakland.      One-story    4-room 

dwelling. 
Owner — \V.    A.    Croll,      1905    69th      Ave., 

Oakland. 
Architect- — None. 
Contractor — Fred   G.    Turner.    2738    I4Ih 

Ave..  Oakland.  $2000 


GARAGE 

(3597)  HOTEL  CLAREMONT,  Oak- 
land.     One-story    concrete    garage. 

Owner— Hotel  Claremont. 

Architect — None. 

Contractor — S.  G.  Johnson.  4652  Do- 
lores  Ave.,   Oakland.  $3500 


DWELLING 

(3598)      W    JEAN    165    N    Santa    CHara, 

Oakland.     One-story  9-room  dwlg. 
Owner  —  C.    H.    Allison,    34    Brookside 

Ave,   Berkeley. 
Architect — None. 
Contractor — H.    Allison.  J4000 


DWELLING 

(3599)      LEONA    HEIGHTS    ADDITION, 
Oakland.      One-story    3-room    dwlg. 
Owner — J.     W.    Anderson. 
Architect — None. 
Day's    work.  $500 


Contractor- H.    c.    ToUefsen,    695    30th 
St..    Oakland $2S00 


DWELLING 

(360(1)  S  .MO.NTANA  165  E  Peralta 
.\vp..  Oakland.  One-story  S-room 
dwelling. 

Owner — L.  E.  Simmonds.  2819  Mon- 
tana   St..   Oakland. 

Architect — None. 

Day'.s    work.  $3000 


DWELLl.VG 

(3601)         \V      .MERRITT      AVE      60      N 

Brooklyn.    Oakland.      One-story    6- 

r«>om    dwelling. 
Owner — C.  C.   Adams.  Alameda. 
Architect — None. 
Contractor — Theo.    C.    Casha,    1834    40th 

Ave..  Oakland.  $400" 


DWELLING 

(3603)  W  23RD  AVE  153  N  E-28th  St., 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner— J.  R  Falcon,  1620  E.  24th  St., 
Oakland. 

Architect — None. 

Contractor — A.  K.  Anderson.  4337  Leach 
Ave.,  Oakland.  $3000 


STORES 

(3604)      SE     COR.     38HH     AND    PENNI- 
man       Aves..       Oakland.         One-story 
stores. 
Owner — Geo.  MacDonald. 
Architect — None. 

Contractor — Jas    MacDonald.    194    Cali- 
fornia St..  San  Francisco.  $7500 


DWELLING 

(3605)  E  26TH  AVE  S  E-27th  St..  Oak- 
land.     One-story    4-room    dwelling. 

Owner — Ernest  Roberts.  3216  Fruit- 
vale   Ave..   Oakland. 

Architect — None. 

Contractor — Martin  Benson,  3700  Foot- 
hill  Blvd..   Oakland.  $2750 

DWELLING 

(3606)  W  34TH  AVE  S  Galindo  St., 
Oakland.  One-story  6-room  2-fam- 
i!y   dwelling. 

Owner— S.    N.    Norman.    2241    34th    Ave., 

Oakland. 
.\rchitect — None. 
Day's    work.  ?^200 

ADDITION 

(3607)  2601  TELEGRAPH  AVE.  Oak- 
land.     Addition. 

Owner — L.  L.  Schmidt. 
Architect — None. 

Contractor— B.  F.  Mayhorn.  128  10th 
St..   Oakland.  ?30n 

RECORDED 

DWELLING 

(3608)  E  EIGHTV-FIRST  AVE  114  .\ 
E-14th,  Oakland.  All  work  for  one- 
story    5-room    dwelling. 

Owner— A.  David  De  Smit.  234  12th  St.. 
Oakland. 

Architect — None. 

Contractor— G.  H.  Butzbach  &  Son.  Okd. 

Filed  Oct.   17.  '21.     Dated  Oct.   14.  '21. 

Roof    completed    J^ 

Plastered     ^ 

Completed  and  accepted H 

Usual     35    days % 

TOTAL  COST.   $3100 

Bond.    none.      Limit.    60    days.      Forfeit. 

$2.      Plans   and   specifications,   none. 


I 'WELLING 

(3602)     NIC  COR  SEMINARY  AVE  .AND 

Nohlf    St..    Oakland       One-story    '.- 

room  dwelling. 
Owner— B.  B.  Ilook,   1241  Napa  St..  S.in 

Francisco. 
Architect — None. 


DWELLING 

(3609)      PTN    LOTS    7    AND    8    BLK     1, 

Map  Lakeshore  Glen,  Oakland.     All 

work  for  two-story  frame  dwelling 

and   garage. 

Owner— J.     R.     Pattee.    250    Grand    St., 

Oakland. 
.\rehitcct  —  Schirmer    Bugbee    &     Co.. 

Thayer  BIdg.,  Oakland. 
Contractor — Harry    Schwalm,    Berkeley 
Filed  Oct.  17,  '21.     Dated  Oct.   15,  '21. 

Frame  up    '''* 

Brown   coated    -'* 

(Completed  and  accepted Vt 

Usual  35  days 'A 

TOTAL  COST.  $7680 
Bond.  none.  Limit.  100  days.  Forfeit, 
none.     Plans  and  spccldcations   (lied. 


;oiicl.     $3247.  Sureties,       Minnie       C. 

•'oil  IS  and  John  Cassarctto.  Limit,  as 
oon  as  possible.  Forfeit.  $10.  Plans 
md  specitications  Hied. 


DWELLING 

(3610)      LOTS    28,    29    AND    30    BLK    B- 
Poplar  Tract.    Eden   Tp.     All    work 
for    two-story    frame   dwelling. 
Owner— Dr.    Ann    Martin.      2251      Tele- 
graph   Ave..  Oakland. 
Architect—  Kenneth      MacDonald.      231 

Pine  St..   K-an   Franciscp. 
Contractor— Richard   J.    II.   Forbes.  Mo- 

nadnock  BIdg..  San  Francisco. 
Filed   Oct.    17.   '21.      Datfd   OqI.    13.   '21. 

isi    day   of   each    month 75% 

lisiial    35    (lays i'^% 

'     ■  TOTAL    COST,    J6491 


ALTERATIONS 

(:;61l)      NO.    1610      ALCATRAZ      AVE.. 

Berkeley.     Alterations. 
OHiiLi- — Mrs.  Helen  Minoe,  Premises. 
Architect — None,  ^.. 

Contractor — Carl    Schmitt,    1614      Ward 

St.,  Berkeley.  $650 


ST., 


f.AHAiMi 

(3612)      NO.       1514       JOSEPHINE 

Berkeley.      Garage. 
Owner — J.  A.  Gerner.  Premises. 
Architect — None. 
Contractor — Geo.    Werner,    Adeline    and 

Emerson  Sts.,   Berkeley.  $500 


DWELLING 

(3613)      NO.     742     NEILSON     ST..     Ber- 
keley.    One-story  5-room  dwelling. 

Owner — A.    J.    Pollard.    77    Plaza  Drive.' 
Berkeley. 

.\rihitect — None. 

Day's  work,  $2000 


ALTERATIONS 

(36141  NO.  1732>4  SEVENTH  ST.. 
Berkeley.  Alterations  and  addi- 
tions. 

Owner — G.  Leinstti.   1732  7th  St..  Bkly. 

Architect — None. 

Contractor — M.      E.    Valente      and      G. 
Passarino,    351    12th    St..    Oakland. 
$1100 


GARAGE 

131115)      NW     ALCATRAZ    AND    DANA, 

Oakland.      Garage. 
Owner — W.   B.   gcott.    3    West   View  Dr., 

Oakland. 
.\rchitcct — None. 
Contractor — F.   W.  Thaxter,   2117   Derby 

St..    Berkeley.  $'450 

DWELLING 

(3616)      W    E-TWENTT-EIGHTH   420   S 

Park   Blvd.,  Oakland.     Two-story  8 

room    dwelling. 
Owner —  Clarence       K.       Nichols.       1528 

Franklin    St..    Oakland. 
Architect — None. 
Days    work.  $4800 


DWELLING 

(3617)      W    EIGHTV-SINTH    .WE    40    N 

Plymouth.    Oakland.      One-story    2- 

room  dwelling. 
Owner— E.    M.    Rommel.   1243   89th   Ave., 

Oakland. 
Architect— -None. 
Day's  work.  $600 

DWELLING 

CJinS)       W    EICHTV-SINTH    A\K  240  .V 

Blanche.      Oakland.        One-story    3- 

room  dwelling. 
Owner — R.    E.    Reeves,    1505    37tli    Ave,, 

Oakland. 
Architect^None. 
Days   work.  $1500 


DWELLING 

Cicr.n      N    E-TENTH    87    W    40th    Ave.. 

Oakland.      One-Story    4-room'  dwlg. 
ovvo'i — J.    Souza. 
Architect — None. 
Coniraclor  —  E.    R.    Blabon.    2482    63rd 

Ave.     Oakland.  $1SOO 


ELECTRIC   SIGN 

(;;(;20)      FOURTEENTH       AND       WEB- 

si.r.   Oakland.      Electric   Sign. 
(Jwner — M.   Donner. 
Architect — None. 
Contractor— Al    Mulvany.    277    11th    St., 

Oakland.  **'><> 


\l,TKi;.\T10NS 

(3i;2ll      NO.    61    GLEN    AVE.,    Oakland. 

.-Mierailons   and    additions. 
Owner — C.   Q.  Gratiot. 
Arehltect— None. 
O.v  s    work.  »U«« 


28     - 

DWELLING 

(3622)      E  LOMA  VISTA  125  N  Hopkins, 

Oakland.     One-story    2-room    dwlg. 
Owner— Emily      A.      and      Walter      D. 

Crowley.    2475    Bryant    St.,    S.    F. 
Architect — None. 
Contractor — Walter  D.   Crowley. 

$400 


BUILDING     AND     ENGINEEEINQ     NEWS 


Saturday,   October   22,    1921 


DWELLING 

(3623)  W  MARKET  160  N  38th,  Oak- 
land.     One-story    5-room    dwlg. 

Owner — C.  Barham  Co.,  Bank  ol 
Emeryville. 

Architect — None. 

Contractor^A.  T.  Hendricks.  47  Fair- 
view  Ave.,  Piedmont.  $3500 


DWELLING 

(3li24)      N    RICH    200    W    Webster    St., 

Oakland.     One-story   5-room    dwlg. 
Owner — A.    P.    Anderson,    56011    Adeline 

St..  Oakland. 
Architect — None. 
Days    work.  ^■iSOO 


ADDITION 

(3625)      N     SECOND     100     W     Webster. 

Oakland.     One-story  brick  addition 
Owner— Calvin  M.  Orr.  428  Euclid  Ave.. 

Oakland. 
Architect — None. 
tontractor — Ben     Pearson,     2403     Grant 

St..    Berkeley.  $5000 


FTORAGE   BLDG. 

(3626)  S.  THIRD  100  W  Webster,  Oak- 
land. One-story  brick  storage 
building. 

Owner — C  alvin  M.  Orr.  428  Euclid  Ave.. 
Oakland. 

Architect — None. 

Contractor — Ben  Pearson.  2403  Grant 
St.,    Berkeley.  $5000 


DWELLING 

(3627)      W    THOMAS    301    N    Broadway 

Terrace,   Oakland.      One-story   flve- 

room  dwelling. 
Ovvner —  (  .  J.   Pfrang,      5448      Locksley 

Ave.,    Oakland. 
Architect — None. 
Day's    work.  $4500 


RECORDED 

DWELLING 

(362S)  NE  SEMINARY  AVE  &  NOBLE 
St.  being  lot  6  and  S  S's  lot  5  blk 
A,  Sartord  Tract.  Oakland.  One- 
story  5-room  dwelling,  except  wir- 
ing and  fixtures,  interior  painting 
and    decoration. 

Owner — Beverly  B.  Hook.  1241  Napa 
St..  San  Francisco. 

Architect — Not    given. 

Contractor— H.  C.  Tolletsen,  695  30th 
St,  Oakland. 

Filed   Oct.    17.   '21.      Dated   Oct.   14,   '21. 
Each    week    owner    pays    all    bills. 

When   all   bills   paid $350 

TOTAL   COST.    $2800 

Bond,   sureties,    none;   forfeit,    $10    day; 

limit,  60  diys  after  Oct.  24.     Plans  and 

specifications    filed. 

NOTE: — Permit      reported      Oct.       18, 

1921,  No.   3602. 


DWE^a..I.^G 

SE  CEDAll  AND  EUCLID  A\'E..  Ber- 
keley.    Two-story   8-room  dwelling 

Owner — ^J.  S.  Kingsley,  Leroy  and 
Kidgeroad.   Berkeley. 

Architect— W.  H.  Raloliff  Jr.,  Isa  Nafl. 
Bank  Bldg.,  Berkeley. 

Contractor — S.  J.  Bertelsen.   30  Estrella 

Ave..    Piedmont.  $11,561 

NOTE; — Recorded    contract     reported 

Oct.    17,   1921,  No.   3587. 


DWELLINGS 

(3629)  S  HILGARD  125,  158  and  192  E 
Scenic.  Berkeley.  Three  one- 
story  six-room  dwellings  and  ga- 
rages, 

Owner — fl.  .T.  Young,  2612  Benvenuc 
St.,   Berkeley. 

Architect — None. 

t;ontracto~ — E.  F.  Henderson.  5744 
Keith  Ave.,  Oakland,        $4500  each 


DWELLING 

(3630)      E     OXFORD       185       N       Cedar, 

Berkeley.     One-story   7-room   dwlg. 
Owner  —  Clarence     B.   Crane,    1550   La 

Loma  St.,   Berkeley. 
Architect — None. 
Contractor  —  P.    L.    Crane,    2695   Cedar 

St.,    Berkeley.  $4000 


ALTERATIONS 

(3631)  NO.  1204  TAMALPAIS  ROAD. 
Berkeley.  Alterations  and  addi- 
tions to   dwelling. 

Owner — Mrs.  Chestei'  H.  Rowell.  2939 
Ashby   Ave..   Berkeley. 

Architect  — John  Hudson  Thomas,  1st 
National    Bank    Bldg.,    Berkeley. 

Contractor — Matt  L.  Koski,  35  Ramona 
Ave..    Oakland.  $12,000 


DWELLING 

(3632)      W  BUELL  50  N  Daisy,  Oakland. 

One-story    1-room   dwelling. 
Owner — Peniel  Mission,  227  South  Main 

St.,   Los  Angeles. 
Architect — None. 
Contractor — R.   P.   Waddell.  373   Newton 

Ave..    Oakland.  $437 


500 


Napa. 


GARAGE 

(3633)       E     BROADWAY 

Oakland.     Garage. 
Owner — Irene    Burket. 
Architect — None. 
Contractor — H.    C.    Pfrang,    5659    Ocean 

view    Drive.    Oakland.  $700 


DWELLING 

(3634)      E    BROADWAY       325    S    Napa. 

Oakland.     One-story  5-room   dwlg. 
Owner  —  Howard         Marshall.  5448 

Locksley  Ave..  Oakland. 
Architect — None. 
Day's   work.  $3500 


DWELING 

(3635)      W    CHAMPION    150      N      Nicol 

Ave.,   Oakland.      One-story      5-room 

dwelling. 
Owner — J.  F.   Butler.  San   Francisco. 
Architect — None. 
Contractor — E.    T.    Mattison.     2434    Da- 

muth    St.,    Oakland.  $3100 


DWELLINGS 

(3636)      S   CARRINGTON   60    and    100    E 

40th  Ave.,  Oakland.     Two  one-story 

four-room    dwellings. 
Owner  —  E.    M.    Marquis.    2827    Russell 

St.,  Berkeley. 
Architect — None. 
Day's   work.  $2500    each 


Architect — None. 

Contractor — E.    G.    Stanley,     1436    45th 
Ave.,  Oakland.  $3500 


DWELLING 

(3637)  W  ROSEDALE  340  N  Carring- 
ton.  Oakland.  One-story  5-room 
dwelling. 

Owner — E.  M.  Mari[uis.  2827  Russell  St., 

Berkeley. 
Architect — None. 
Day's    work.  $3000 

DWELLING 

(3638)  N  FOOTHILL  BLVD.  100  E 
Parker  Ave..  Oakland.  One-story 
live-room   dwelling  and  garage. 

Owner — Harry  W.  Hawley,  1106  Madi- 
son  St.,  Oakland. 

Architect — None. 

Contractor  —  Barr  &  Son,  52  Vernon 
Sr.,    Oakland.  $3300 


DWELLINGS 

(3639)  NW  COR  47TH  &  WEST  STS., 
and  W  West  30  N  47th  St..  Oak- 
land. Two  1-story  5-room  dwell- 
ings. 

Owner — E.  E.  Smith,  Syndicate  Bldg., 
Oakland. 

Arohitect.^None. 

Contractor — J.  E.  Sprague,  1529  Alice 
St.,   Oakland.  $2800   ea. 


DWELLING 

(3640)  N.  FOOTHILL  BLVD.  158  B. 
47th  Ave.,  Oakland.  One  and  one- 
half-story   6-room   dwelling. 

Owner — H.  Correia,  ^679  42n4  Ave.. 
OBKlana. 


DWELLING 

(3641)      SW   COR    LAGUNA   &    SCENIC 

Ave.,    Oakland.      One-story    5-room 

dwelling. 
Owner — W.  H.  Mattison. 
Architect — None. 
Contractor — E.    T.    Mattison,    2434    Da- 

muth  St.,  Oakland.  $3500 


ALTERATIONS 

(3642)      931  MARKET  ST..  Oakland.  Al- 
terations. 
Owner — A.    J.    Barton. 
Architect — None. 
Day's    work.  $400 


WAREHOUSE 

(3643)  W.  MYRTLE  ST..  GORE,  SAN 
Pablo.  Oakland.  One-story  ware- 
house. 

Owner— P.  A.  Spott.  1315  Seminary 
Ave.,  Oakland. 

Architect — None. 

Contractor — L.  Williams.  1919  San 
Pablo,    Oakland.  $2000 


GARAGE 

(3644)      5658    OCEAN      VIEW       DRIVE. 

Oakland.     Garage. 
Owner — C.   L.   Walter. 
Architect — None. 
Contractor — H.    C.    Pfrang,    5659    Ocean 

View   Drive,    Oakland.  $400 


DWELLING 

(3645)       E.    SHEFFIELD    AVE.     158    S. 

Hopkins.     Oakland.       One-story     5- 

room  dwelling. 
Owner — Edna    Steinmetz.    48S    13th    St., 

Oakland. 
Architect — None. 
Contractor — J.     P.     Ehrman.     1734     69th 

Ave..   Oakland.  $3400 


STORES 

(3646)      W.   SAN  PABLO   100   N.  Linden. 

Oakland.      One-story   stores. 
Owner — R.     Klemer.     3429     San     Pab;o, 

Oakland. 
Architect — None, 
Contractor — G.    A.    Scott.    6S5    23rd    St., 

Oakland.  $2900 


ADDITION 

(3647)  821  12TH  ST..  Oakland.  Addi- 
tion. 

Owner — D.  O.  Dobson,  Bacon  Bldg., 
Oakland. 

Architect — None. 

Contractor — J.  M.  Dennis.  847  7th  Ave.. 
Oakland.  $1300 


(3648)  TIFFANY  RO.\D,  Oakland. 
Addition. 

Owner — Geo.  Duckworth.  Fruitvale  Ex- 
tension. Oakland. 

Architect — None. 

Day's   work.  $200O 


DWELLING 

(3649)      W   WINSOR   AVE   300   N  Lake- 
shore.     Oakland.       Two-story     five- 
room  dwelling- 
Owner — L.    G-    Penn.    2356    Woolsey    St.. 

Oakland. 
Architect — Chester    H.    Miller.    414    13tn 

St.,    Oakland. 
Contractor  —  Chester    A.    Gossett.    327 
Davis   St..  San  Frlincisco. 

$5950 


RECORDED 

h'TORES 

(3650)  PTN  125  N  OF  NW  CORNER 
San  Pablo  Ave.  and  Linden  St.  N 
25  W  109-10  S  25-10%  E  II6-714, 
Oakland.  AU  work  for  one-story 
stores. 

Owner — Rudolph  Kleiner. 

Architect — H.  C.  Baumann.  251  Kearny 
St..   San   Francisco. 

I'oniractor — G.  A.  Scott,  685  23rd  St., 
Oakland. 

Filed  Oct.  19,  '21.     Dated  Oct.  17,  '21 


Saturday.  October   22.    1921 
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Hrown  coated    fins.t 

•  "ompleteil  and  acceptt-d lii«3 

Lsual  35  days i'22 

TOTAL  COST.   $2888 

cind.  J1444.     Sureties.  Pari  T.  Doell  and 

M.  MacUregor.     Limit.  60  days.     For- 

t.  none.     I'lans  and  speciHcalioiis  filed 


PERMITS 

DWELLING 

f3B51)      NO.   2009   BUENA  VISTA   AVE.. 
Alameda.     One-story  4-room  dwlg. 
.1  ner — West  End  Building  Association 

1536   Webster  St.,  Alameda. 
1  chltect — None. 

.ntractor — Jensen     &     Pedersen,  3411 
Adeline  St.,  Oakland.  J2700 


WELLING 
■  52>      NO.    2124   LINCOLN  AVE..    Ala- 
meda.    One-story  5-room   dwelling. 
Owner  —  I'.    W.    Brown.    2126    Lincoln 

Ave..    Alameda. 
.\rchitect — None. 
I'.iy's   work.  «320n 


l.TEHATIONS 

;i;o3)      NO.    1102    LINCOLN   AVE..   Ala- 
meda.   Alterations. 
Dwner— J.    A.    McKeever.    1617    Stli    St.. 

Alameda. 
.\rchitecl — None, 
nay's    work.  52000 


'WELL1N<; 
';54)      NO.   1029  I'EAKL  ST..  Alameda. 
One-siory  6-room  dwelling, 
'wner — G.    H.    Noble,    2205    Santa    Clara 

Ave..    Alameda. 
Vrchiteci — None. 
U:iys   work.  »4000 


ADDITION 

(3655)  NO.  1428  SHERMAN  ST..  Ala- 
meda.    Addition. 

Owner — Mrs.  R.  Nickerson,  Premises. 

.Vrchirect — None. 

Contractor  —  W.  A.  Parris.  16  Monte 
Vista  Ave..  Alameda.  $1000 


A  DDITION 

(3656)      NO.  2229  SANTA  CLARA  AVE.. 

Alameda.     Addition. 
Owner — Dr.  Riley,  Premises. 
Architect — None. 
Contractor — J.  C.  Henderson.  2223  Santa 

Clara  Ave..  Alameda.  »400 


ALTERATIONS 

13657)      NO.    1025    SHERMAN    ST.,    Ala- 
meda.    Alter  school. 
'  nvner — -Mrs.  Taylor  Green.  Premises. 
A  rcihtect — None. 
•  -ntraclor — A.    T.    Spence.    641    Taylor 
Ave..  Alameda.  $2400 


DWELLING 

(3658)      NO.     1901     MARIN     AVE..     Ber- 
keley.     One-.story    6-room     dwlg. 

owner — James      Mallock.    1601      Milvia 

St..    Berkeley. 
Xi'chitect — None. 

'  ontractor^ — J.    Sullivan.    6452     Harirton 
Court,  Oakland.  $5000 


I  'WELLINGS 

3659)  "W  ATHOL  AVE  91-137  N  Mel- 
ford  Rd..  Oakland.  Two  1-story  6- 
room    dwellings. 

Owner — H.   C.    Liebonow.   6526   Webster 
St.,  Oakland. 

.\rchitect — A.  H.  Peterson,  1st  Nat. 
Bank    Bldg.,    Oakland. 

Day's  Work  $5000  ea. 


DWELLINGS 

(3660)      W   83RD   AVE   225-250   S   D  St.. 

Oakland.        Two      1-story      3 -room 

dwellings. 
Owner — Roy    Wilson.     1455     86th     Ave.. 

Oakland. 
Architect — None. 
Day's    work.  J  7 50   ea. 


Owner— Ki.y     Wilson.     1455     >6th     Ave.. 

Oakland. 
Architect — .None. 
Day's  work.  $750  ea. 


DWELLING 

(3662)  N  45TH  ST  190  W  West  St, 
Oakland.  One-Story  6-room  dwell- 
ing. 

Owner— Jas.  L.  and  Mary  C.  Sage,  837 
38th  St..  Oakland. 

Architect — None. 

Contractor — Jas.   L.    Sage.  $3750 


GARAGE 

(3663)  SW  COR  GROVE  &  AILEEN 
Sts..  Oakland.  One-story  tile  ga- 
rage. 

Owner — L.  H.  Spence. 

Architect — None. 

Contractor — Hamilton  &  Osborn,  825 
Santa    Fe    Ave.,    Berkeley.        $1000 


DWELLINGS 

(36611      NE    COR    86TH    AVE    &    E   ST., 

and  E  86th  Ave.  35  N  E  St.,  Oakland. 

Two    l-story    8-room    dwelling*. 


DWELLING 

(3664)       N    MELROSE    AVE    50    E    47th 

Ave..    Oakland.      One-story    6-room 

dwelling. 
Owner- O.    Zetterblad.    2006    45th    Ave., 

Oakland. 
Architect — None. 
Day's  *ork.  $3800 


DWELLING 

(3665)  E  RAWSON  AVE  160  S  Kings- 
land.  Oakland.  One-story  6-room 
dwelling. 

Owner — J.     B.     Peppin,     86     Cambridge 

Ave..   San    Leandro. 
Architect — None. 
Day's  work.  $4200 

DWELLINGS 

(3666)  W  RAWSOX  AVE  365-405-445- 
485  N  Brookdale.  Oakland.  Four 
1-story    6-room    dwellings. 

Owner — J.     B.     Peppin.     86     Cambridge 

Ave..    San    Leandro. 
Architect — None. 
Day's  work.  $4200  ea. 


DWELLING 

(3667)        E     SEMINARY     AVE     100      N 

Bromley.     Oakland.       One-story     6- 

room    dwelling. 
Owner — W.    L.    Brown.    1422    90th    Ave., 

Oakland. 
Architect — None.  .-.„„ 

Contractor — J.    P.    Brown.  $3500 


DWELLING 

(3668)  S  SCENIC  AVE  150  W  Laguna 
Ave..  Oakland.  One-story  4-room 
dwelling. 

Owner — L.    E.    Van    Ness,    Box    433.    R. 

P.    D.    No.    1,    Oakland. 
Architect— None. 
Day's  work.  »235U 

DWELLING 

(3669)  5217  WEST  ST..  Oakland.  One- 
story    4-room    dwelling. 

Owner — Harry    Johnston. 
Architect — None. 

Contractor— Thad  Tupper.  2310  Russell 
St..   Berkeley.  $2500 

RECORDED 

FLATS   &    STORE 

(3670)  PORT.  PLOT  40  MAP  R^\N- 
chos  Vicente  Domingo  Peralta, 
Emeryville.  Two-story  frame  flats 
and    store,    except    fin.    hardware 

Owner— E.    Winsby,    1942    Webster    St.. 

Oakland. 
Architect— P.    D.    Voorhees,    1829    West 

St..   Oakland. 
Contractor   —    Alfred      Peterson.      3918 

Lindwood   Ave..  Oakland. 
Filed  Oct.    19.  '21.     Dated  Oct.   18.  '21. 

1st    day   each    month    75% 

Usual    35    days    :  ' ,  A. 

TOTAL  COST.  $11,689 
Bond.  $5844.50;  surety.  Globe  Indemnity 
Co.;  forfeit,  none;  limit.  75  days  after 
Oct.   20.     Plans  and  specifications  filed. 


PILES  AND  DRIVING 
(3671)      FOOT    MARKET    ST..   Oakland. 
AH  work   for  piles  and  driving. 
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Owner — Howard    Co.,    Premises. 
Kiigineer — J.     D.     Galloway.     1st     Nafl. 

Bank  Bldg.,  San  Francisco. 
Contractor — Healy.  Tibbitts  Constr.  Co. 

9   Main   St.,   San    Francisco. 
Filed  Oct.  20.  '21.     Dated  Oct.    18.  '21. 

TOTAL  COST.  $4  766 
Bond,  $3000.  Surety.  National  Surety 
(_"o.  Limit.  45  days.  Forfeit,  none. 
I'lans   and    .■spccitications    lilfil. 


COMPLETION  NOTICES 


.^L.-VMEDV     COUNTY 


Recorded  Accepted 

Oil.  I'J.  1921- PTN  LOTS  26.  27  and 
28  Blk  2.  Brougher  Tract.  Alameda 
l.,ouis       Wanderer       to     Oakley       & 

Kolmodin Sept.    20.    1921 

Oct.  IS.  1920— LOT  5  BLK  22  Map 
Northbrae,  Berkeley.  Douglas 
Campbell  to  whom  it  may  concern. 
Oct.    17.    1921 

Oct.  17.  1921 — E  MARKET  481  S 
First  S  175xE  100.  Oakland.  1'.  G. 
.t  E  Co  to  Steel  Tank  &  Pipe  Co.. 
Oct.     7.     1921 

Oct.  17,  1921— NW  MATHER  AND 
Piedmont  Ave  N  40x\V  70.  Oakland. 

Herman   Voigt  to  R  L  Robins 

Oct.    14.    19';1 

Oct.  17,  1921 — E  SEMINARY  AVE 
250  N  E-14tli.  Oakland.  Annie 
and  Paul     C  Glud  to  H  C  Tollpen. . 

June    24.    1921 

Oct.  17,  1921— LOT  12  BLK  "B" 
Grand  Avenue  Heights.  Piedmont. 
Nella  M  Porter  to  Home  Realty 
Co Oct.    15.    1921 

Oct.  17,  1921— NW  40  LOT  38.  Map 
Piedmont-by-the-Lake.  Oakland. 
William  J  Baker  to  whom  it  may 
concern   Oct.  17.  1921 

Oct.  17.  1921 — LOT  5  BLK  "D"  Map 
Maxwell  Park,  Oakland.  E  F 
Henderson  to  whom  it  may  con- 
cern  Oct.    12.    1921 

Oct.  14,  1921 — LOT  20  BLK  1.  Map 
Lakeshore  Highlands.  Oakland. 
Janet  F  W  Mowatt  to  whom  it 
may  concern Oct.  12,  1921 

Oct.  14,  1921 — E  40  LOT  5  BLK  1.  Map 

Thou.sand  Oaks  Station   Tract.  

.\    H    Fallen    to   whom    it    may   con- 
cern  Oct.    11.    1921 

Oct.  14.  1921 — LOT  44  BLK  6  Map 
Berkeley  Heights.  Berkeley.  Joseph 
R  Hardman  to  E  F  Henderson... 
Oct.    8.    1921 

Oct.  14.  1921 — LOT  9  Map  A.  J.  Sny- 
der's Piedmont  Terrace-by-the- 
Lake.  Oakland.  Sarah  Cianciarulo 
i<>  Gordon    Wiser Oct.   14.   1921 

Oct.  15,  1921 — LOT  20  and  Ptn  Lot 
2.',  Blk  3,  Berkeley  Square,  Bkly. 
K  T  Henderson  to  whom  it  may 
concern Oct.  13,  1921 

Oct.  13.  1921 — N  SEVENTH  bet. 
Willow    and      Campbell.      Oakland. 

Lekos   Bros    to    Wm    J    Baccus 

Oct.    12.    1921 


LIENS  FILED 


ALAMEDA  COUNTY 


Recorded  Amount 

Oil.     13.     1921 — LOT       27     BLK       "F". 

Lakewood      Park    Tract.      Oakland. 

chamberlain      &    Osgood      vs   A      V 

Aldnr      $24 


Notice  of  Non-Eesponsibility 

ALA.MKD.V    COUNTY 


Oct.  13.  1921— LOTS  27  AND  28  BLK 
3.  Revised  Map  Valley  Road  Tret., 
Berkeley.  Cornelia  and  John  Lil- 
ienthal     as     to     improvements     on 


properly 


HOMESTEADS 


ALAMEDA     COUNTY 


it.  19.  1921— N  FIFTY-SECOND  280 
W  Market  W  40xN  135.  Oakland. 
Nellie    Pulton    (wf    John    J).... $5000 
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Oct:  1!),  1921 — E  JAY  50  S  Eagle  Ave 
S  48.50  E  100  N  51.46  W  100, 
Alameda.  .Julia  Gomez  (wf  An- 
tonio)      ?'1200 

Oct.  17,  1H21 — SW  PARKER  AND 
Milvia  til  along-  Parker  85xS  45. 
Berkeley.  Walter  R  and  Georgan- 
na    Keyworth     J6000 

Oct.  17,  IStai — NE  LE  ROY  AVE  & 
Virginia  N  50xE  60,  Berkeley. 
Sophie  V  Culp   (wf  Daniel  S)...,?5000 

Oct.  14,  1921— LOTS  43  AND  44  BLK 
5,  Map  Briggs  Tract.  Oakland.  Joe 
lie   Aguiar  Pedro    $3500 

Oct.  15,  11121 — LOT  3  DLK  "B"  Map 
Fourth  Avenue  I'ark,  Oakland. 
Grace  Adell  Spencer  (wf  George  D) 
$5000 

Oct.  15,  1021— N  VICENTE  PERALTA 
Reservation  and  E  Lorin  Villa  Tct 
S  99.40  xE  40,  Oakland.  Lewis  C 
Bailey    ?5000 

Oct.  13,  1921— LOT  25  BLK  3,  Map 
Amended  Thousand  Oaks  Court,  — 
Elizabeth    Loewenthal    $9000 


DWELLINGS 

NO.  2981,  2983  TWENTY-FOURTH  ST. 
and  320  25th  St.,  Sacramento. 
Three    one-story    5-room   dwellings. 

Owner — Chas.  !■:.  Wright.  817  J  St..  Sac- 
ramento. 

Arcihtect — None. 

Day's   work.  $3000    each 


Saturday,  October   22,   1921 


23rd       St., 


Owner — H.      M.    Keith, 

Sacramento. 
Architect — None. 
Contractor — L.    F.    Gould,    liOO    Ventura 

Way,     Sacramento.  $3750 


DWELLING 

NO.    2167      MARSHALL      WAY,      Sacra- 
mento.    One-story  6-room  dwlg. 

Owner — 1^.    McGivray.    Capitol    National 
Bank  Bldg.,  Sacramento. 

Architect — None. 

Contractor — South  Curtis  Oaks  Co.,  1755 
Stockton  Blvd.,   Sacramento. 

$6100 


BUILDING  CONTRACTS 


DWELLINGS 

NO.     4070     AND     4080     SECOND     AVE.. 

Sacramento.   Two   one-story  5-room 

dwellings. 
Owner — D.       Lamorus.       4139     5th       St.. 

Sacramento. 
Ar'^hitect — None. 
Day's   work.  $3000    each 


DWELLING 

NO.    2221      F    ST.,      Sacramento.        One- 

story   6-room  dwellin 

g. 

Owner — H.    W.    Burgess, 

426    23rd    St., 

Sacramento. 

Architect — None. 

Contractor — L.    P.    Gould 

600     Ventura 

Way,    Sacramento. 

$3  550 

DWELLING 

NO.     2336    SLOAT      WAY, 

Sacramenl'>. 

Five-room   dwelling. 

Owner— G.       Littig.    2344 

Sloat       Way 

Sacramento. 

Arcihtect — None. 

Day's   work. 

$26(10 

DWELLING 

NO.     3882     FIFTH     AVE., 


Sacramenic 


One-story    5-room    dwelling. 


SACRAMENTO    COUNTY 


DWELLING 

NO.  1414  FORTY-THIFtD  ST..  Sacra- 
mento.    Two-story  8-room  dwlg. 

Owner— Chas.  E.  Wright.  817  J  St.,  Sac- 
ramento. 

..Architect — None. 

Day's    work.  $7000 


REPAIRS 

NO.  707  CALIFORNIA  ST..  Sacra- 
mento.     General    repairs. 

Owner — W.    C.    Smith. 

Architect — None. 

Contractor — M.  L.  Thorn,  1630  21st  St., 
Sacramento. 


600 


DWELLING 

NO.  1349  FORTY-THIRD  ST..  Sacra- 
mento.     Two-story    7-room    dwlg. 

Owner  —  South  Curtis  Oaks  Co..  1755 
Stockton  Blvd..  Sacramento. 

Architect — None. 

Day's   work.  $6500 


DWELLING 

NO.  1851  FORTY-FIFTH  ST.,  Sacra- 
mento.     Five-room    frame   dwlg. 

Owner — A.  Small,  1871  45th  St.,  Sac- 
ramento. 

Architect — None. 

Day's   work.  $2500 


DWELLING 

NO.     2219     F     ST..     Sacramento, 
storv   6-room    dwelling. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co, 

Capital  Stock  $100,000 

Sacramento,  Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE.   Manager 

905  Sixth  Street 


A  BIG  THING 


65 


New  Model  No 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

C.'ipacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 

A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO, 

309  13th  Street  478  Sutter  Street 

oakland  san  francisco 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

ManufactiireH  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  TEON  BUILDING 

San    Francisco,   Cal.  Portland.  Oregon 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


Saturday.   October  22,    1921 
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Architect — > 
Days    work 


r.    r.  Connor.   I'rcmi 


J  2  00 


D\V  ELLIN*.: 
NO.     3S45     FOLSOM       BLVD..       Sacra 

mento.       Five-room     dwelling. 
Owner_ —  A.      R.      Grinstead.      Ochsne 

lilhg..    Sacramento. 
ArcJhtect — None. 
Contractor — W.    B.    Ladue 

Sacramento. 


2,'!19    O    St.. 
$610(1 


KKSIDENCE 

24J2     E     ST..     Sacramento.       One-st 

frame   residence. 
Owner — Joe     Husk.     F'remises. 
Arcihteci— None. 
Day's    work.  J 

BUILDING  CONTRACTS 


S.WTV     CI..\1I.V     COl  \TV. 


One-Story  house. 
Stedman,    Palo    Alto. 


HOUSE 

PALO  ALTO,  Cal. 

Owner — Ruth    M. 

Cal. 
Architect — Not   given. 
Contractor — W.    S.    Couter,    Palo    Alto, 

Cal 
Filed  Oct.    13.  '21.     Dated  Oct.   4,  '21. 
Foundation    in    and    material    on 

site     »625 

■     Frame  up    625 

Completed     625 

Usual    35    days    625 

TOTAL  COST,  $2500 
Bond,  $1250;  sureties  Agnes  G.  Couter 
and  Anton  Prusa;  forfeit,  none;  limit. 
30  working  days  from  Oct.  10,  1921. 
Plans  and  specifications  filed. 


Owner — Chas.  Howes,  San  Jose. 
Architect — A.  P.  Hill,  1350  Sherman  St., 

San   Jose. 
Contractor — R.    O.   Summers,    17    N,    1st 

St.,  San  Jose.  »6900 


COTTAGE 

17TH     NR.     SAN    CARLOS,     San     Jose. 
Six-room  cottage. 

Owner — Barnett  &  Phelps,  7  N.  1st  St.. 
San  Jose. 

Architect    and  Contractor — J.    A.   Wag- 
ner,   320    S.    15th    St..    San    Jose. 

$4000 


APARTMENT    HOUSE 
SAN    CARLOS    AND    THIRD    STS.,    San 
Jose,     Cal.       Two-story  apartment 
house. 
Owner — Nellie  G.   Henning,  San  Jose, 
i        Cal. 
^Architects — Binder    &    Curtis,    255%    S. 

First   St.,    San   Jose,   Cal. 
Contractor^P.    T.   Jorgensen,     25    Villa 

Ave..   San    Jose. 
Filed  Oct.  14.  '21.     Dated  Oct  13,  '21. 

When    frame    is   up 25% 

When    enclosed    25% 

■iipleted    and    Accepted 25% 

.al   35  days    25% 

TOTAL  COST.  $15.S74 
I'.oiKl.  $7937:  sureties.  Jas.  H.  McElroy 
and  F.  P.  Heringer;  forfeit,  none,  lim- 
it, four  calendar  months  after  Oct.  13, 
1921.      Plans   and   speciflcatlons   filed. 


r '^IDENCE 

•    OF    IWLO    ALTO.       AU    work    for 
ne-story    frame    residence, 
r — H.    P.    Ingram. 
Oct  —  Joseph    L.    Stewart.    Claus 
;)reckels  Bldg..  San  Francisco. 
•  cior — M.    <".    Ingr.Tham.    4i)0     I"i- 
i.occ-   Ave.,  San   Francisco. 
:■•'.!  Oct.   14.  '21.     Dated   Sept.   30.     :!. 

Koof  rafters  properly  placed $j»00 

I'  nacring    fi'iishcd    '"'" 

ipk-tcd   and   acci^pti'd !'"" 

ml    35    days '""' 

TOTAL    COST.    $:;i:ou 
■  .    $1X1(0.      SuretleH,  J.   <"■   Moore    >  r. 
a(.a    Edwin     Peterson.       Limit,    none 
Forfeit,  none.     Plans  and  speciflcatlons 
Oled. 


uvsr..\iA>\\ 

SYCAMOUE     TRACT  NO.     2.  San  Jose. 
All    work    for    tlve-room    bungalow 
and  garage. 
Owner — Leland      A.   Callce,    411      E-San 

Fernando  St..  San  Jose. 
Architect — Chas.   S.   McKenzie,  Bank  of 

San  Jose  BIdg..  San  Jose. 
Contractor — A.   K.   Burkett.  246   Randol 

Ave..  San  Jose. 
Filed  Oct.   18,  '21.      Dated  Oct.   18,  '21. 

Building  enclosed    $1520 

Brown    mortar    on 1 520 

Completed    and    accepted 1520 

Usual    35    days 1520 

TOTAI<  COST  SUtXIS 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications    filed. 
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RESIDENCE 

PALO    ALTO.    Cal.      1565    Webster    St. 

One-story  residence. 
Owner — Glenn    C.    Kenyon.    Palo    Alto, 

Cal. 
Architect — A.    B.    Clark.    Stanford    Uni- 
versity, Cal. 
Contractor — The  Minton  Co.,  Palo  Alto, 

Cal. 
Filed  Oct.    13,  "21.     Dated  Oct.   6,  '21. 
Frame        completed,        roof 
sheathed,     brick      chimney 

in      1331.75 

I'lumbing,  electrical  and  mill 

work    in     1331.75 

Completed    and    accepted....    1331.75 

ITsual  35  days   1331 .  75 

TOTAL  COST.  $5327.00 
Bond.  $2663.50;  sureties.  William  P. 
Wright  and  Margerie  Minton;  forfeit, 
none;  limit.  80  working  days  after  Oct. 
6,    1921.      Plans  and  specifications   filed. 


COTTAGE 

15TH    NR.    WASHINGTON,     San    Jose. 

Five-room   cottage. 
Owner— R.    Purdy,    235   S.    17th   St.,    San 

Jose. 
Architect— W.    W.    Hastings,    524   E.   St. 

James  St.,  San  Jose. 
Contractor — A.   Bowen.   1069    S.    7th  St., 

San  Jose.  »3750 


GAKAGE 

COTTAGE 

NO.    968    S-SEVENTH      ST..      San 

F've-room   cottage. 
Owner — J  no.      W.    Williams.    931 

St..  San  Jose. 
Architect — None. 
Day's   work. 


COTTAGE 

1S2  S.  ELEVENTH,  San  Jose.  Six-rOom 
cottage. 


COMPLETION  NOTICES 

S.\NTA    CLARA    fOVN'TV 


P.'corderi  Accepted 

Oct.  14.  1921 — SAN  JOSE.  George  L 
Hampsch  to  M  C  Welch. Oct.    10.    1921 

Oct.  11.  1921— PALO  ALTO,  Cal. 
H.  E.  Wagner  to  whom  it  may  con- 
cern     Oct.    7.    1921 

Oct.  8.  1921— STANFORD  UNIVER- 
sity.  Cal.  Delta,  Delta,  Delta  House 
Assn.  to  Burden  &  Kirkhouse.  . .  . 
Sept.    26.    1921 

Oct.  11.  1921— LOT  3  OF  RHOADES 
Homestead.  San  Jose,  Cal.  Milton 
.\.  Peterson  to  whom  It  may  con- 
cern     Sept.    17.   1921 

Oct.  10,  1921— NORTH  lOTH  ST..  San 
Jose.  Vincent  Dc  Cola  to  E.  Nom- 
mensen    -^ 0<'t.    l".    1921 

LIENS  FILED 

SANTA    CLARA    COUNTY 


Recorded  Aniuun' 

Oct.    14.    1921— (JILKOV.      J    F    Smiih 

V8  Gordon  E  and  Anna  Chappell.  .. 

1421.50 


FRESNO    COUNTY 


SCHOOL 

BENDER    SCHOOL    DISTRICT.    Fresno. 
All  work  for  brick  school. 

Owner — Bender  School   District. 

Architect — .None. 

Contractor — Martin   Constr.   Co. 

Filed  Oct.   13.  '21.     Dated  Oct.   11.  '21. 
Foundations   and    Moors    laid   and 
all   brick  delivered  on  premises. $10UU 

Brick   walls   complete 2ouo 

Hoot  and   plastering  complete.  .    278:i 

l>u(ldiiig  complete    2892 

Usual    35    days 2892 

TOTAL  COST,    $11,567 

Bond.  $6000.     Surety.  Republic  Casually 

I  o.      Limit.      60    days.        Forfeit,      none. 

Plans  and   specifications   filed. 


Alterations. 
25    Forthcamp, 


ALTERATIONS 

1223    "L"    ST..    Fresno. 

owner — W.    B.    Hollanc 

Fresno. 
Architect — None. 
Day's  work. 


DWELLING 

1721    ILLINOIS    AVE.,    Fresno.      Dwell- 
ing. 
Owner — H.  S.  Gillean. 
Architect — None. 

Contractor— O.     D.     Atkins,     3338    Lowe 
St.,  Fresno.  $3800 


DWELLING 

466    HOWARD    ST..    Fresno. 

Owner — Dow  &  Co.,  Fresno. 

Architect — None. 

Day's  work. 


$4500 


DWELLING 

3526    MONO    ST.,    Fresno.      Dwelling. 
Owner — Marguerite    M.    Reiss. 
Architect — None. 

Contractor— -C.  E.  Mulhollen.   363  Thes- 
ta  Sa.,  Fresno.  $3700 


COMPLETION  NOTICES 


FRESNO    COL'NTY. 


Recorded  ,  ,.    i^.*^"*"* 

Oct.  15.  1921 — LOT  2  BLK  14.  ^V  ilson 
North  Fresno  Tract,  Fresno.  Anna 
H  Bean  to  whom  it  may  concern.. 

Oct.    13,    1921 

Oct.  15,   1921— LOTS  7   AND  8  BLK  1, 
Calwa    Townsite.      Flotilla    I    Grote 
to  whom  it  may  concern. Oct.   10.  1921 
1921 — LOT    24.   Normal    Villa, 
o       Samuel    Z   Todd    to    whom 

concern Oct.  10.  1921 

« ■ 


Oct. 


may 


LIENS  FILED 


FRESNO   COUNTY 


or.ied  Amount 

i;(.  1921— NE  ht  OF  S\V  V4  OF 
•c.  23.  16-21,  Fresno.  O  C  De  La 
rinee      vs   Bert      Lynn   and      J   M 

(•own      »B1' 

♦ 

COMPLETION  NOTICES 

SAN    MA'l-IiO    COl  XTV 


Recorded  ■^"•.P.'*'* 

Oct.  IT.  19  21- PTN  LOT  1  BLK  24. 
Amended  Map  San  Carlos.  San 
Carlos.  William  E  and  SIgue  E 
Johnson  to  R  P  Hurlbut .  .Oct.   15,  '21 

Oct  13.  1921— LOT  U  BLK  1.  Glen- 
\ir)..d  Park,  Builingame.  Wm  and 
.ji-i.  1  F  MalBon  Jr  to  whom  It  may 
concern        Completed  — 

Oct  10,  19ai— LOT  11  BLK  28, 
AiiT  (ided  Map.  San  Carlos  ,  San 
Carlos.  Charles  and  Edith  McNeill 
to   whom   It  may  concern. Oct.  8.  1521 
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Circular  Steel  Windows-Cheaper  than  Wood 

Michel  &  Pfeffer  Iron  Works 

Harrison  and  Tenth  Streets  San  Francisco,  California 


IGarHpn  (Eouatrurttnn  Sepnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contract.s 
awarded  for  all  cla.'sses  of  building,  street,  sewor  and 
higliway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
500    MI.XSIOIV    .STRKET  SAN    FRANCISCO,    C.\I.. 


Reintiait  Lumber  and  Planing  Mill  Compeny 

GEMSRAL  LUMBER   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
GciiornI    Mill    nnd    Ciiblnet    Work.    Stock    Door.s,    Sasli 


and    Mould! 


1TTH    &   KANSAS    STS. 


Phone   Market    105 


S.VN    FR.XNCISCO 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-744  Busti  St. 


SAN  FRANCISCO 


Ml  inbc  r 
Insurance  Brokers  Exchange 


Just     FLUSH    it    on! 


H 


will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

I^.   SOIVMEBORM  SOIMS,  Inc. 


355  Pacific  Electric  Building,  Los  Angeles 


77  O'Farrell  Street,  San  Francisco 


15    Cent*    P«r    Copy 


rulilication    Office 
'>G0      Mission      Street 


SAX   FKAXasCO.   CAL..   (jr'TOBER  29.   1921 


Published  Every  Poturrlay 
Twenty-first    Year,    So.    44 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


\  One  Piece 

Wall  Can 
Be  Obtained 


AVRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR  SALE  nV  ALL,    MMIIIOR    DEALERS 
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Advance  Construction 
Reports 


Larsen  Construction  Reports,  issued  every  bus- 
iness day  of  the  year,  furnishes  information  as  to 
contemplated  construction  projects  of  all  kinds, 
covering  the  State  of  California. 

If  you  want  to  know  when  Architects  and  Engi- 
neers are  preparing  plans  or  taking  figures  for 
materials  and  for  construction,  we  supply  the 
information. 

BUILDING  REPORT  SERVICE  covers  every 
class  of  building. 

ENGINEERING  REPORT  SERVICE  covers 
bridges,  dams  and  harbor  work;  street,  sewer  and 
highway  projects;  irrigation  works,  machinery, 
fire  equipment,  etc. 

Sample  copies  furnished  on  request.  State 
character  of  construction  in  which  you  are  in- 
terested. 


Larsen  Construction 
Reports 


560  Mission  Street 


San  Francisco,  Calif. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building.  Engineering  arid  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday  SAN    FRANCISCO,    CAL.,    OCTOBER    29,    1921 


Twenty-first   Year,    No.    44 


Building  g> 
Engineering 


National  Association  of  Contractors  to 

Cooperate  with  Local  Interests 

to  Further  Construction 


News* 


No.    560    Mission    Street. 

San   Francisco.  Calif. 

.MRS.    L.    .*.    LAKSEN,    PnblUher 

I,    P.   F.\RRCI.L,    MoDOgrlng;   Editor 


Devoted  to  the  Engineering,  Archi- 
tectural. Building  and  Industrial  Ac- 
tivities   of    the    Pacific    Coast. 


Official   Paper   of  Vallejo   Balldenf 
ExctaanKC 

Subscription  terms,  payable  In  advance 
U.  S.  and  Possessions,  per  year...J4.00 
Canadian  and  Foreign,  per  year..  5.00 
Single  Copies   IBc 

Entered  na  aecond-clas*  matter  at 
San  Franclaco  Peat  Office  under  act  of 
CoD«n-esa   of   March  3,  1^9. 


SEPTEMBER    BUILDING    OPERA- 
TIONS 


Los  Angeles  held  third  place  among 
the  cities  of  the  United  States  in  build- 
ing for  September,  1921.  New  York 
City's  total  for  the  month  slumped  off 
seven  millions  from  August  and  Chi- 
cago held  her  own.  Detroit  and  Cleve- 
land with  substantial  gains  in  build- 
ing operations  for  the  month  com- 
pared with  August  were  fourth  and 
fifth,  respectively.  San  Francisco 
jumped  up  to  ninth  place  in  the  list, 
Portland  was  fifteenth  and  Oakland 
seventeenth.  Seattle  was  the  only 
ofher  Pacific  Coast  city  in  the  million- 
dollar  class.  Long  Beach  leads  all 
other  Pacific  Coast  cities  with  a  total 
of  $822,675  and  Pa.saclena  comes  next 
with  $757,204.  One  hundred  and  nine- 
ty-six cities  reporting  for  September, 
1921.  show  a  total  of  4S,274  permits 
with  an  estimated  valuation  of  $144.- 
059.405  as  compared  with  35,455  per- 
mits with  an  estimated  valuation  of 
$94,169,337  issued  during  September, 
1920.  a  gain  of  52  per  cent.  There  was 
some  recession  in  building  activities 
during  September  as  compared  with 
August  of  this  year,  for  which  month 
197  cities  reported  51.525  permits  with 
an  estimated  valuation  of  $160,028,805. 
This  loss  apparently  reflects  only  the 
usual  seasonal  slowing  up  of  building 
operations  which  is  oven  less  marked 
than  in  previous  years.  Agitation  to 
eliminate  seasonal  construction  pe- 
riods throughout  the  East  and  Middle 
West  has  been  carried  on  for  some 
time,  but  it  is  expecting  too  much  lo 
hope  that  Immediate  widespread  re- 
sults will  be  reflected  in  building  ac- 
tivities. Deep-rooted  customs  are  not 
usually   changed   over   night. 

FIRE  LOSS  IN  UNITED  STATES 


November  4  is  the  day  set  for  hold- 
ing a  meeting  of  Associated  General 
Contractors  in  San  Francisco  to  out- 
line a  program  of  greater  cooperation 
to  the  end  that  building  may  be  stim- 
ulated as  one  means  of  amelioration  of 
unemployment  conditions.  »- 

This  announcement  is  contained  in 
a  communication  to  BUILDING  &  ENG. 
NEWS  from  the  Associated  Gener- 
al Contractors  of  America,  "Washing- 
ton. D.  C.  which  states  that  the  asso- 
ciation has  launched  a  national  cam- 
paign to  start  construction  as  outlined 
by  the  unemployment  conference  re- 
cently convened  in  that  city. 

In  a  letter  addressed  to  W.  O.  Win- 
ston, president  of  the  association.  Her- 
bert Hoover,  at  the  close  of  the  present 
session  of  the  unemployment  confer- 
ence, declared  construction  to  be  the 
key  to  the  present  situation.  For.  as 
shown  at  the  conference,  every  200 
men  employed  in  actual  construction 
set  to  work  from  500  to  700  men  in 
other  basic  industries,  such  as  lumber, 
cement,  transportation,  mining,  manu- 
facturing, etc.  Mr.  Hoover's  letter 
says  in  part: 

"I  am  advised  that  you  and  several 
members  of  your  executive  board  are 
about  to  make  an  extended  trip  in  the 
interest  of  the  construction  industry.  I 
express  the  hope  that  you  will  lay  be- 
fore the  several  communities  you  visit 
the  importance  of  getting  under  way 
at  once  the  construction  program  out- 
lined, which  is  felt  to  be  the  key  to  the 
present  situation." 

To  start  this  program,  meetings  of 
representative  citizens  and  general 
contractors  have  been  arranged  in  the 
principal  cities.  W.  O.  Winston  of 
Minneapolis,  president;  W._  A.  Rogei-s 
of   Chicago,    P.   L.    Cranford   and   D.   A. 


Garber  of  New  York,  together  with  G. 
W.  Buchholz,  secretary,  and  B.  J. 
Harding,  assistant  secretary  of  the  na- 
tional organization,  will  address  the 
meetings  in  behalf  of  an  aggressive 
program,  both  national  and  local,  to 
star-t  construction. 

That  this  construction  program  can- 
not be  gotten  under  way  without  the 
organized  effort  of  community  and 
construction  interests  will  be  the  mes- 
sage  carried   by   these   leaders. 

To  start  this  work,  central  commit- 
tees of  general  contractors  in  each  of 
the  cities  will  be  appointed  as  nuclei  of 
a  permanent  organization.  The  work 
now  being  done  by  similar  organiza- 
tions affiliated  with  the  association  in 
other  cities  will  be  outlined,  as  illus- 
trative of  what  might  be  accomplished. 

Under  direction  of  General  R.  C. 
Marshall,  Jr.,  formerly  chief  of  the 
construction  division  of  the  War  De- 
partment and  chairman  of  the  con- 
struction committee  of  the  unemploy- 
ment conference,  this  work  has  already 
been  organized  in  from  25  to  30  cities, 
covering  in  some  instances  entire 
states. 

From  headquarters  in  Washington, 
General  Marshall  is  already  working 
through  national  committees  of  gener- 
al contractors  on  labor,  materials, 
methods.  contracts.  insurance  and 
bonds,  transportation,  codes,  legisla- 
tion, informatioiv  and  statistics  to 
brins  about  conditions  which  will 
make  possible  the  carrying  out  of  the 
construction  program  outlined  by  the 
president's    conference. 

The  organization  of  local  conference 
boards,  representing  architects,  engi- 
neers, contractors  and  labor,  to  handle 
local  jurisdictional  disputes  and  other 
local'  construction  problems  is  going 
forward. 


The  fire  loss  in  the  United  States 
would  pay  the  national  debt,  prior  to 
the   World   War.   in   four   years. 

The  French  people  have  said  of  us 
Americans.  "They  are  mighty  build- 
ers and  mighty  burners."  and  so  we 
are.  not  intentionally  or  criminally, 
but    negligently   and    carelessly. 

Fires  in  the  United  States  cost  ap- 
proximately   $500    a    minute. 

The  average  loss  in  the  United 
States  during  the  last  10  years  in- 
creased 68.59  per  cent.  The  increase 
in  population  was  20.67  per  cent.  Draw 
your    own    conclusions. 

Carelessness  costs  this  Nation  a 
$450,000,000   fire   waste  every   year. 

The  fire  loss  In  the  United  Slates 
would  pay  the  cost  of  the  Panama 
Cannl    in    two   years. 


BUILD  A  HOME 


The  fire  loss  In  the  United  States 
for  one  year  placed  in  pennies  would 
reach  eleven  times  around  the  ■  arth 
and   then   across   the   United   States. 


This  Is  a  good  time  for  the  building 
of  homes  In  California,  says  the  Oak- 
land Tribune.  The  cost  of  construction 
has  dropped  from  the  peak  of  1919  to 
■  bout  what  is  was  In  1916.  A  home  may 
be  built  today  about  as  cheaply  as  five 


years  ago.  There  is  a  scarcity  of 
homes.  There  is  a  scarcity  of  employ- 
ment for  workers  and  it  is  a  commu- 
nity obligation  to  perform  as  large  a 
volume  of  work  during  the  coming 
winter   months  as  possible. 

Here.  then,  is  three  favors  that  make 
the  building  of  homes  desirable.  There 
is  a  fourth.  It  is  the  fact  that  Invesc- 
nient  in  a  home  Is  the  soundest  and 
safest  investment  in  the  world  that 
any  man  may  make.  There  is  no  other 
investment  that  on  the  whole  gives  so 
much  satisfaction,  so  much  security 
and  so  high  a  feeling  of  pride  and  self- 
respect. 

Eastbay  home  sites  have  alway.« 
been  reasonable  In  cost.  Land  was 
the  only  thing  that  did  not  soar  In 
price  during  the  war.  It  is  to  be  had 
at  a  reasonable  cost  today.  It  will 
never  be  any  cheaper  In  thl»  section  of 
the  State.  Home-building  Is  the  great- 
est of  industries. 


Inventor  is  working  on  a  new 
■  fuel  called  acetol.  a  combination 
■obol   and  ether. 
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The  Observer 


Archbishop  Edward  J.  Hanna.  C.  F. 
Michaels,  of  the  firm  of  Langley  &. 
Michaels,  and  H.  U.  Brandenstein,  at- 
torney, have  been  named  by  the  In- 
dustrial Association  as  members  of  fhe 
new  wage  board  to  adjust  wages  in 
the  building  trades  industry.  The 
board  is  now  arranging  to  convene  and 
will  soon  issue  a  statement  of  the 
hearings  to  be  held  ami  the  prjcedure 
to   be   followed. 


Lumber  prices  in  Southern  California 
have  increased  ten  per  cent,  a  canvas 
of  Los  Angeles  lumber  yards  revealed, 
according  to  dispatches  from  that  city, 
nealer.s  say  that  other  towns  in  that 
part  of  the  state  have  made  similar 
increases.  Heavy  demand  because  of 
increased  building  operations  was 
given   as   the    reason. 


The  proposed  conference  in  Wasli- 
ington  on  the  Colorado  River  project, 
originally  set  for  October  27.  has  been 
postponed  on  account  of  the  threatened 
railroad  strike,  according  to  word  re- 
ceived by  William  J.  Locke.  Secretary 
of  the  California  League  of  Muni- 
cipalities. Locke  said  he  believed  the 
conference  would  be  held  early  in  No- 
vember at  San  Diego,  instead  of  Wash- 
ington. 


Archer  Wall  Douglas,  chairman  of 
the  Committee  of  Statistics  and  Stand- 
ards of  the  Chamber  of  Commerce  of 
the  U.  S.  in  his  monthly  review  of  the 
business  situation,  declares  "there  is  a 
better  demand  for  lumber  at  a  some- 
what high  figure.  The  belief  is  general 
that  next  S^jring  will  usher  in  renewed 
construction  activity." 


Methods  by  which  realtors  can  lend 
great  assistance  to  President  Harding 
and  Secretary  Hoover  in  their  efforts  to 
stimulate  employment  are  outlined  in 
a  bulletin  sent  to  385  real  estate  boards 
in  the  United  States  by  I.  R.  Hiett, 
president  of  the  National  Association 
of  I{eal  Estate  Boards.  "Activity  in 
the  building  industry  will  provide  em- 
ployment for  hundreds  of  thousands." 
lie  said.  "Millions  of  dollars  a  day  paid 
in  wages  would  be  used  to  buy  pro- 
ducts of  farm  and  factory  and  so  bring 
employment  to  men  and  women  in 
other  tlleds.  Persuade  your  local  au- 
thorities to  establish  a  special  com- 
mittee on  building  activities." 


The  Valley  Lumber  Co.  will  erect  a 
new  planing  mill  in  Lodi.  A  site  for 
the  mill  has  been  purchased  at  Stock- 
ton and  Elm  streets.  J.  W.  Shattuck. 
former  manager  of  the  Reliance  Lum- 
litr  Company   will   be   in  charge. 


As  a  measure  to  relieve  the  unem- 
ployment situation,  a  resolution  wa.s 
presented  to  the  municipal  unemploy- 
ment commission  of  St.  Louis  calling 
upon  Congress  to  enact  legislation  to 
permit  the  manufacture  of  light  wines 
and  beer  in  order  that  the  breweries 
might  be  re-opened,  giving  employ- 
ment. 


That  lumber  of  the  extent  of  ap- 
proximately 250,000,000  feet  is  to  be 
milled  during  the  next  few  years  on 
the  Forest  Hill  Divide,  sixteen  miles 
east  of  Colfax,  Placer  County,  is  the 
announcement  of  B.  C,  Soule,  who  with 
associates  control  large  timber  hold- 
ings in  that  region.  The  timber  is 
mostly  sugar  pine,  according  to  Soule. 
II  is  stated  that  a  mill  with  a  capacity 
of  100,000  feet  per  day  is  now  being 
installed  and  that  about  $150,000  will 
be  expended  before  operations  com- 
mence. Large  sums  have  already  been 
paid  out  for  preliminary  work. 


The  Merced  plant  of  the  California 
Pottery  Company  started  operations 
last  week  with  four  kilns,  the  first  unit 
of  sixteen  completed.  A  force  of  thirty 
is  employed  at  the  start  and  this  will 
be  increased  with  the  expansion  of  the 
plant,  the  building  of  which  will  con- 
tinue. 


Harry  Barnes  has  been  appointed 
Chief  Engineer  for  the  Madera  Irriga- 
tion  District, 


The  Pomona  Chamber  of  Commerce 
wants  additional  work  done  on  the 
conservation  of  water  and  flood  con- 
trol, to  meet  the  needs  of  their  city. 
The  chamber  claims  that  ?272,400  was 
promised  in  the  original  flood  control 
project,  of  which  $93,144  only  has  been 
expended.  It  asks  for  certain  definite 
work  to  be  done,  which  they  will  cost 
about   $200,000. 

A  permanent  supply  of  Southern 
pine  of  between  Ave  and  six  billion 
feet  yearly  will  be  available  for  the 
United  States,  according  to  estimates 
of  the  Southern  Pine  Association  of 
New  Orleans,  The  report  says  that  for 
at  least  twenty  years  the  bulk  of  this 
production  will  be  from  virgin  growth; 
afterward  second  growth  timber  will 
comprise  a  larger  and  larger  propor- 
tion of  the  output.  The  pine  forests, 
the  association  points  out,  include 
260,000,000,000  feet  of  standing  timber, 
and  stretch  is  an  almost  unbroken  belt 
from    Virginia   to    Texas. 


The  Madera  Sugar  Pine  Company  is 
going  to  give  the  city  of  Madera  a 
consideration  when  they  build  their 
new  mill.  The  new  plant  will  cover 
about  a  section  of  land  and  will  be 
what  is  known  as  a  four-band-mill 
saw  mill,  with  a  cutting  capacity  of 
from  65,000.000  to  80,000,000  feet  an- 
nually. 


Pacic  Coast  cities  led  those  of  all 
other  sections  of  the  United  States  in 
building  construction  activity  during 
September,  according  to  figures  com- 
piled covering  operations  in  196 
American  cities.  Los  Angeles  building 
passed  the  $8,000,000  mark,  setting  a 
new  record.  San  Francisco  building 
totaled  $2,100,163.  Portland  reported  a 
gain  of  122  per  cent  over  September, 
1920,  totals,  while  Seattle  construction 
recorded  a  gain  of  50  per  cent  over  the 
September  figures  of  last  year.  The 
American  Contractor  of  Chicago  has 
compiled  a  tabulation  of  national  con- 
struction during  the  month  of  Septem- 
ber, which,  considering  the  existing 
depression  in  many  lines  of  business, 
is    decidedly    encouraging. 

Receipts  from  the  National  Forests 
for  the  last  flscal  year  show  a  con- 
siderable falling  oft  in  comparison 
with  what  was  paid  the  government 
for  timber  sales,  grazing  fees  and 
special  uses  during  the  precedmg 
year,  according  to  a  report  issued  by 
the  Department  of  Agriculture. 
Twenty-eight  states  received  checks 
totaling  $619,993  from  the  United 
States  Treasury  as  their  share  of  re- 
ceipts from  the  forests  during  the  last 


year.  An  additional  $247,997  of  the 
receipts*  has  become  available  for  road 
and  trail  construction  by  the  Forest 
Service  of  these  states,  making  a  total 
of  $857,990.  California  received  the 
largest  share  of  the  receipts:  Amount 
25  per  cent  item,  $132,406;  forest  serv- 
ice road  and  trail  fund,  $52,962;  total, 
$185,368. 


Iron  and  steel  industry  in  the  vicinity 
iron  and  steel  industry  in  the  vicinity 
of  Youngstown,  Ohio,  is  experiencing 
marked  improvement.  A  resume  of 
the  district  Shows  85  out  of  105  sheet 
mills  in  operation;  13  blast  furnaces 
out  of  47;  37  open  hearth  furnaces  out 
of  66.  A  summary  shows  steel  pro- 
duction 60  per  cent  capacity;  sheets 
and  tin  75  per  cent;  tube  mills  50  per 
cent;  wire  and  nail  products  70  per 
cent;   other  finishing  mills  40  per  cent. 


Building  trades  mechanics  are  not 
needed  in  Los  Angeles,  says  the  Build- 
ing Trades  Council  of  the  southern 
city  in  a  letter  to  the  local  council.  P. 
H.  McCarthy,  president  of  the  council, 
has  been  asked  to  make  that  fact 
known  to  all  San  Francisco  building 
trades  artisans.  Following  the  build- 
las'  trades  controversy  in  San  Fran- 
cisco, several  hundred  local  mechanics 
went  to  Los  Angeles.  For  a  short  while 
all  were  kept  busy,  but  now  the  Los 
Angeles  council  says  that  budliing  has 
slowed  up  and  there  are  over  30,000 
workers,  building  trades  and  other 
crafts  out  of  work  in  the  South, 


Articles  of  incorporation  of  the  S. 
P.  Brick  and  Tile  Co.  have  been  filed 
with  the  County  Clerk  at  Hanford  by 
G.  Levin  Aynesworth,  attorney  of 
Fresno.  The  principal  place  of  bus- 
iness is  Fresno.  Capital  stock,  $250,- 
000.  Directors  are;  H.  W,  Shields, 
Fresno;  W.  D.  Trewhitt,  Hanford,  and 
L.  E.  Hayes  of  Exeter. 


Retail  dealers  are  buying  lumber  to 
fill  short  stocks  and  wholesalers  are 
buying  to  fill  out  the  poorly  balanced 
contents  of  their  yards,  accordingr  to 
reports  from  Seattle,  Wn.  As  a  re- 
sult, there  has  been  an  active  selling 
week,  with  new  business  In  Western 
Oregon  and  Western  Washington  36 
per  cent  above  production. 

The  story  that  Charles  M.  Schwab  is 
closing  a  deal  for  the  purchase  of  the 
Los  Angeles  Shipbuilding  and  Drydock 
Company  at  San  Pedro,  is  carried  by 
the  newspapers  is  pronounced  without 
foundation  at  the  local  offices  of  the 
Bethlehem  Shipbuilding  Company.  It 
was  asserted  that  J.  J.  Tynan,  who  is 
in  charge  of  the  Bethlehem  plants  in 
the  Potrero  and  Oakland  estuary, 
would  be  in  charge  of  the  Los  Ange- 
les concern,  the  price  of  which  was 
put  at  $6,000,000. 

Lee  H.  Newbert,  manager  of  the 
East  Bay  division  of  the  Pacific  Gas 
and  Electric  Company,  has  resigned  as 
chairman  of  the  advisory  committee 
of  the  California  Electrical  Co-ope- 
rative Campaign  and  A.  W.  Childs.  su- 
perintendent of  sales  for  the  South- 
ern California  Edison  Company,  has 
been  named  in  his  stead.  Newbert 
served  the  electrical  fraternity  for  a 
period  of  four  years  as  chairman  of 
the  committee. 


Saturday,   October   29,    Itll 
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Uisputt'  over  authorship  of  thi-  'l<- 
velopment  of  the  Hydraulic  Fill  dam. 
which  recently  arose  before  the  Ain-r- 
Ican  Society  of  Civil  Engineers.  Ins 
been  resolved  in  favor  of  J.  M.  Howells. 
a  San  Francisco  engineer,  according  tu 
a  statement  Issued  by  W.  rt.  Wilhpltn. 
chief  engineer  of  the  Kast  Bay  Water 
Company. 

Allen  Hazen.  of  Boston,  in  a  paper 
read  before  the  society,  gave  credit  to 
Messrs.  Schuyler  and  Ho  wells,  wliile 
George  L.  Dillman  called  this  a  "mis- 
statement of  fact,"  sayiiie  ma'  ttie 
Chabot  or  San  Leandro  dam  "was  Ujilt 
before  they  were  ever  heard  of.  and  wai 
largely    hydraulicked. ' 

Mr.  Wilhelra  says  that,  in  a  paper 
writer  was  resident  engineer  in  ebaiee 
read  to  the  society,  Mr.  Howells  took 
no  part  in  the  |>ersonal  question  in- 
volved, but  confined  himself  to  discus- 
sion to  technical  details.  In  his  state- 
ment   Mr.    Wilhelm    says: 

"As  the  hydraulic  process  of  dam 
building  has  revolutionized  earth  dam 
construction  and  become  standard 
throughout  the  world  it  is  no  more  than 
Justice  that  the  unpublished  defense  of 
Mr.  Howells'  connection  with  the  mat- 
ter should   be   known. 

"P.  E.  Harroun.  consulting  engineer 
of  San  Francisco,  who  nuoting  authori- 
ties and  speaking  from  his  own  per- 
sonal knowledge,  shows  that  the  San 
Leandro  dam  was  not  built  by  the  hy- 
draulic method.  Furthermore.  the 
writer  believes  that  Mr.  Howells  is  the 
pioneer  in  hydraulic  fill  dam  con.struc- 
tion,  having  built  three  dams  of  this 
type  before  Mr.  Schuyler  entered  the 
field.  These  dams  were  the  Tyler  Texas 
dam  in  1894,  La  Mesa  dam  in  1895,  and 
the  Crane  Valley  dam   in   1899-190n. 

"Mr.  Harroun  says:  "The  first  true 
hydraulic  fill  dam  known  was,  T  be- 
lieve, the  dam  at  Tyler,  Texas.  This 
dam  was  designed  and  built  by  J.  M. 
Howells,  M.  Am.  Soo.  C.  E..  now  con- 
sulting engineer  in  San  Francisco. 
Prior  to  that  time  Mr.  Howells.  in  1892- 
1893  had  designed  and  was  building  an 
earth  dam  1,2.50  feet  long  and  H5  feet 
high  at  Santa  Fe.  New  Mexico.  The 
writer  was  resident  engineer  in  charge 
of  construction  on  the  work  at  .Santa 
Pe  and  during  this  time  Mr.  Howells 
repeatedly  discussed  with  the  writer 
the  problems  pertaining'  to  the  hy- 
draulic fill  type  and  some  experimental 
work  in  sluicing  and  also  in  hydraulic 
segregation  of  material  was  carried  on. 

"'I  think  there  is  no  question  what- 
ever but  that  the  dam  at  Tyler.  Texas, 
built  by  Mr.  Howells  in  1894  is  the  first 
true   hydraulic   fill   dam    ever   built.'  " 


ROAD  BllLUEHS  TO  CONVE.VE  AT 
CHICAGO 


The  Board  of  Directors  of  the  Ameri- 
can Road  Builders'  Association  has 
announced  that  its  next  annual  conven- 
tion and  good  roads  show  will  be  held 
in  Chicago,  III.,  on  January  17,  18,  19 
and  20.  L,ast  year  the  association  held 
Its  convention  and  show  at  the  ("oU- 
seum  in  Chicago,  which  was  declared 
by  all  attending  to  be  the  great.  Pt  and 
most  successful  ever  held.  Because  of 
the  central  location  of  Chicago,  the 
directors  of  the  association  have  ileeid- 
ed  to  hold  the  convention  in  that  city 
a^aln.  Plans  are  now  under  way  to 
make  the  coming  convent  ion  even 
greater  than  that  of  last  yar.  In 
addition  to  the  papem  and  di.'sc  in.sions 
on  important  higrhway  prob!  ms  by 
leading  road  builders  of  the  c.untry, 
the  exhibition  of  road  machln.  i  .  will 
be  an  extremely  valuable  feature.  With 
th*    ceptral    location    of    Chicago,    the 


Financial  Profiteering  Checks  Con^rudion; 

Bankers'  Obligation  to  Furnish  Money 

at  a  Fair  Profit 


(By  John  R.  Wiggins,  President,  John 
R.  Wiggins,  Inc..  Philadelphia.  Pa., 
in  Associated  General  Contractors  of 
America   Bulletin.) 


During  the  past  year  and  a  half  re- 
ductions in  building  malerails  and 
wages  have  brought  about  a  resultant 
substantial  lowering  of  construction 
costs.  Labor  has  become  much  more 
productive,  giving  In  general  a  full 
day's  work  for  a  full  day's  pay.  Con- 
tractors and  materials  manufacturers 
have  materially  cut  their  profits.  All 
of  this  has  resulted  in  bringing  the 
present  cost  of  construction  to  a  new 
normal,  which  seems  to  be  almost  as 
close  to  the  old  normal  as  we  are  like- 
ly to  arrive  at,  at  least  for  a  long 
period  of  years. 


PTFuent    Prices    Justify    BulldlnB 

Men  high  in  Government  office  (Xa- 
tional.  State  and  Municipal),  business 
men.  students  of  economics,  and  statis- 
ticians throughout  the  country  are 
driving  home  gradually  but  surely  to 
the  prospective  investor  in  the  field  ot 
construction  that  whatever  slight  fall 
in  prices  may  come  about  during  the 
next  few  years  will  not  reimburse  him 
for  losses  sustained  by  failure  to  ob- 
tain now  the  income  from,  or  the  use 
of.  the  prospective  building,  so  that 
deterrent  number  one.  as  noted  above, 
is  in  a  fair  way  ot  being  eliminated. 

The  second  deterrent,  however,  name- 
ly, difficulty  in  financing  new  con- 
struction work,  is  without  question  the 
most  serious  menace  to  the  active  re- 
sumption ol  construction  activity. 
Hieh    Money    Rates    Stop    Constmctlon 

After  men  of  undoubted  good  judg- 
ment and  sound  business  integrity  de- 
cide that  they  want  to  build  new  build- 
ings, the  greatest  difficulty  is  experi- 
enced in  securing  reasonable  assist- 
ance from  financial  interests  at  a  non- 
exorbitant  rate.  State  laws  in  Penn- 
sylvania prohibit  an  interest  charge 
of  more  than  6  per  cent  per  annum, 
but  financiers,  as  is  well  known,  cir- 
cumvfn!  this  law  by  adding  charges 
for  securing  loans  and  for  guarantee- 
ing the  payment  of  interest  and  prin- 
cipal, and  in  other  ways  increase  the 
cost  of  financing  construction  to  such 
an  extent  that  in  one  instance,  ot 
which  1  know  personally,  the  cost  ot 
financing  was  10  per  cent.  In  other 
cases  of  which  I  have  directly  heard, 
the  financing  cost  ranged  from  12  per 
cent   to  as  high  as  2ii  per  cent. 

The  National  City  Bank  of  New  i'ork 
City  has  recently  issued  a  monograph 
entitled  "The  Banker's  Chief  Obliga- 
tion," extracts  from  which  are  given 
below. 

"The  banker's  first  obligation  is  to 
safeguard  the  funds  in  his  custody  and 
keep  himself  in  position  to  meet  all 
demands  for  their  return.  It  Is  not 
enough  that  a  loan  shall  be  'good,'  it 
must   me  collectible   when   due, 

"It  (the  bank)  is  an  agency  for  the 
more  etltcient  use  and  handling  of  the 
community's  wealth,  but  not  for  mak- 
ing wealth  by  any  magical  method, 
such  as  the  printing  press  affords,  or 
liy    creating   deposits    through    loans. 


"It  is  a  mistake  to  suppose  that  bank 
funds    may    be    loaned    arbitraily    or    to 
serve    personal    Interests    or    favorites, 
at    the    will    of   bank    managers." 
Real    Estate   MortgaKe   llelps   Situatlun 

The  conditions  (|Uoted  above  from 
the  publication  of  the  National  City 
Bank  are  all  met,  and  more  than  met, 
by  the  mortgage  on  real  estate.  Cer- 
tainly the  mortgage  takes  its  place  as 
a  true  leader  in  the  field  of  sound  in- 
vestment; A  mortgage  is  not  only 
sound  and  safe,  but  it  represents 
money  loaned  on  real  property,  which 
is  the  only  permanent  taxable  wealth 
the   world  knows. 

ir  building  in  Philadelphia  and  in 
the  country  at  large  is  to  proceed  in 
the  volume  justified  by  present  build- 
ing conditions  and  vitally  necessary 
because  of  the  unprecedented  neeil, 
money  will  have  to  be  directed  to  thi.s 
purpose  by  the  bankers.  Every  citizen 
can  help  to  bring  about  the  restoration 
of  construction  activity  upon  which 
the  general  prosperous  condition  o£  the 
Nation  is  more  dependent  than  upon 
any  other  one  industrial  development. 
He  can  help  by  the  investment  of  his 
own  funds  in  new  construction  work 
and  by  using  his  influence  with  his 
associates  and  with  the  banks  in  order 
to  enlist  their  interest  and  aid. 
Bankers   Mnst  Come  to  Rescue 

It  is  the  patriotic  and  civic  duty  ot 
bankers  to  aid  in  the  restoration  ot 
prosperity  by  making  available,  for  all 
high-grade  building  projects,  adequate 
funds  at  a  fair  rale  of  interest  without 
adding  distressing  conditions.  Bank- 
ers who  insist  on  an  exorbitant  return 
for  their  money  are  as  much  profiteers 
as  others  who  take  advantage  of  war 
conditions. 

1  can  see  financiers  smile  at  senti- 
ment or  patriotism  in  business  and 
hear  their  arguments  i.iat  they  handle 
the  deposits  of  other  people's  money 
for  the  benefit  of  the  depositors  and 
have  no  right  to  be  influenced  by 
either  sentiment  or  patriotism  in  hand- 
ling investments  for  their  depositors. 
Suppose,  for  the  sake  of  argument,  we 
admit  this.  Will  not  the  removal  of 
the  excessive  burden  on  borrowed 
money  bring  prosperity  and  will  not 
prosperity  give  greater  returns  to  the 
depositors'  money  than  the  present 
system   of   burdensome   charges. 

Constmctlon  Industry  Greatest 

The  construction  industry  of  the 
I  nited  States  is  the  greatest  industry 
in  the  world.  It  employs  more  men 
than  any  other  industry,  provides  ap- 
proximately 30  per  cent  of  the  total 
railroad  tonnage  of  the  country,  and 
in  normal  times  produces  annually 
from  three  billions  to  four  billions  ol 
additional  permanent  taxable  wealth. 
Tins  great  industry,  affecting,  as  It 
does,  all  other  lines  of  business  and 
ultimately  affecting  the  lives  of  all 
.■Viiierican  citizens,  has  lain  almos' 
prostrate  far  too  long.  Every  effort 
made  In  the  direction  of  making  funds 
available  for  its  immediate  resumption 
on  a  large  scale  will  con.stltute  a  vital 
step  on  the  path  leading  .America  back 
to  industrial  health  and  commercial 
prosperity. 


immense  amount  of  road  money  av.iil- 
able  and  the  increased  Interest  in  road 
matters,  the  directors  of  the  associa- 
II. .11  are  of  th.  oiiinlon  iliai  the  comlnu 
cuiivenilun  and  tihuw  will  surpass  any 
previously  held  and  that  highway  en- 


gineers, contractors  and  officials  will 
attend  In  irreater  numbers  than  ever 
Li.  fore 


'i'hti  ai)loinoblle  industry  in  America 
employs  more  than  300,000  men, 
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APARTMENT  HOUSES 


Plans   Being  Prepared. 

APARTMENTS  Cost,   $50,00U 

SAN    FKANCISCO.       Western    Addition. 

Tiiree-story  and  basement  frame  and 
plaster  apartment    house. 

Owner — Withheld. 

Architect — Miltou  Latham.  454  Mont- 
gomery  St.,    San   Francisco. 


Contract  Awarded. 

APARTMENTS  Cost,    $33,600 

OAKLAND.     E.  Alice  St.  724  N.  14th  St. 
Three-story  frame   (38)    apartments. 
Owner — Rachel  and  L.  Lerokointz. 
Architect — Not  given. 
Contractor — M.     and     Felix     Sommars- 
trom,   3145   Champion   St.,   Oakland. 


Contract  Awarded. 

APARTMENTS  Cost,  $36,427 

BERKELEY.  SE  Dwight  Way  and 
Etna  St. 

Three-story  frame  apartments. 

Owner — I.    Salsman. 

Architect — Clay  N.  Burrell,  1st  Savings 
Bank    Bldg.,    Oakland. 

Contractor — L.  Lucas,  555  59th  St.,  Oak- 
land. 


Contract    Awarded. 

APARTMENTS  Cost,  $45,000 

LOS    AIS'GELES.      New    Hampshire    St. 

bet.  Sth  and  9tli  Sts. 
Two-story    frame    and    plastered    apts. 

(20    apts.). 
Owner — D.   Grossman. 
Architect — None. 
Contractor — Lee      Callahan      &      Sons., 

1622  "W.  24th  St.,  Los  Angeles. 


Plans  Being   Prepared. 

APARTMENTS  Cost,'  $60,000 

SAN     FRANCISCO.       Clay     Street     neai- 

Chinatown. 
Four-story   Class     C  apartment     house 

i'i'J   two  and  three-room  apts). 
Owner — Withheld. 
Architect  —  Sam       Lightner       Hyman. 

Crocker  Bldg.,  San  Francisco. 


Plans   Being   Prepared^ 

STORE  &  APT.  BLDG.         Cost,  $10,900 

SAN  ANSELMO,  Marin  Co.,  Cal. 

Two-story  reinforced  concrete  store 
and  apartment  bldg.  (2  stores  and 
fotir   3-room   apts.). 

Owner — 'Name  withheld. 

Architect — J.  W.  Dolliver,  114  San- 
some   St.,   San   Francisco. 


Contract  Awarded. 

APT.    HOUSE  Cost,    $16,000 

OAKLAND.      S.    E-12TH    ST.    78    E.    4th 

Street. 
Two-story      16-room      tile      apartment 

house. 
Owner— Clara    K.    Haynie,    352    E.    12th 

St.,    Oakland. 
Architect — Not   given. 
Contractor — W.      C.      Marshall,      Bacon 

Bldg.,  Oakland. 


Plans  tobe  Ready  End  of  This  Week. 

APARTMENTS  Cost,   $ 

SAN   LEANDRO,   Alameda   Co.,   Cal. 

Two-story  and  basement  brick  apart- 
ment house. 

Owner — Sylvaln  Godchaux. 

Architect — W.  H.  Weeks.  369  Pine  St., 
San  Francisco. 


Figures  to  Be  Taken  for  Plumbing, 
Heatimg,  Plastering,  Carpentry  and 
Painting, 


APARTMENTS  Cost,  $75,000 

SAN     FRANCISCO.        NE      Sacramento 

and  Jones  St». 
Five-story    reinforced    concrete    apart- 
ments   (9    apts.). 
Owner — J.  Dougherty,  401  Phelan  Bldg. 
Architect — Albert      Schropfer,      Nevada 

Bank  Bldg. 
Original  Architect — J.  F.  Dunn  (de- 
ceased). 
Mr.  Schopfer  has  been  appointed  by 
the  owner  to  supervise  the  completion 
of  this  structure  for  which  Mr.  Dunn 
was   the   architect. 

Figures  will  be  taken  in  about  a 
week  for  plumbing,  heating,  plaster- 
ing,  carpentry  and   painting. 


Segregated    Figures    to    Be    Taken    in 

About   a   Week. 
.\PARTMENTS  Cost,  $20,000   ea. 

SAN    FRANCISCO.      S.    Union    81-6    and 

109-6   W.   Leavenworth. 
Two  3-story  and  basement  frame  apts. 

(six   4-room   apts.). 
Owner — M.    G.    Lurmann. 
Architect — .\lbert    Schroepfer,    Nevada 

Bank   Bldg. 
NOTE: — In    reporting    these    jobs    on 
Oct.    19th    the    architect    was    given    as 
Arthur    Bugbee,    which    was    an    error. 


Owner  Taking  Figures. 

APT.    HOUSE  Cost,   $60,000 

SAN  FRANCISCO.  W.  Powell  87  N. 
Bush. 

Five-story  and  basement  Class  "B" 
apt  house   (18  apts.). 

Owner — Herman  Hogrefe,  345  Leaven- 
worth St. 

Architect — Ed  E.  Young,  251  Kearny 
Street. 


Contract  Awarded. 

APARTMENTS  Cost,  $34,000 

.SAN  FRANCISCO  S.  Pine  100  W  Hyde. 

Three-story  and  basement  frame;  12 
apts. 

Owner,    M.    D.    Warwick. 

Architect — Chas.  Skidmore,  Call  Bldg. 

Contractor — H.  C.  Warwick,  3191  Wash- 
ington street. 

Plans  Being   Figured. 

HOUSES,  ETC.  Cost,  $22,000  ea. 

SAN  FRANCISCO,  N  Geary,  E  Cora- 
monwealtli  Ave. 

Three  two-story  frame  and  plaster  apt. 
houses,  building  garages  in  rear 
(4-5-room   apts.) 

Architect — O.  R.  Thayer,   110  Sutter  St. 

Owner — T.    D.    Harter. 

Separate  figures  are  being  taken  for  a 
general  contract,  painting,  electric 
work,  heating,  finish,  hardware, 
window  shades  and  light  fixtures. 


BANKS 


Contract  Awarded. 

ALTERATIONS  Cost,    $15,000 

SAN  FRANCISCO.  SB  California  and 
Montgomery  Streets. 

Alterations  to  bank  (marble  work, 
plumbing,  electrical  work,  etc.) 

Owner — American  National  Bank. 

Architect — Geo.  W.  Kelham,  Sharon 
Bldg.,  San  Francisco. 

Contractor — P.  J.  Walker  Co.,  Monad- 
nock  Bldg.,  San  Francisco. 


Plans   to   be   Prepared. 

BANK  Cost,    $50,000 

SANTA    CLARA.    Santa   Clara    Co.,    Cal. 

Corner    Washington    and    Franklin 

{Streets. 


One-story    reinforced      concrete      bank 

building. 
Owner — The  Garden  City  Bank  &  Trust 

Co. 
Architect — Not   Selected. 

An  architect   will   be   selected   within 
90  days. 


BONDS 


SACRAMENTO,  Cal.— City  Commis- 
sioners vote  to  call  election  to  bond 
the  city  for  $900,000  to  complete  the 
filtration  plant.  Albert  Givan,  City 
Engineer. 


SAN  MATEO,  San  Mateo  Co.,  Cal.— 
Bonds  of  $200,000  have  been  voted  In 
the  San  Mateo  Grammar  School  Dist. ; 
proceeds  of  sale  will  finance  new 
school  in  neighborhood  of  Poplar  Ave. 
and  D  St.;  additions  and  purchase  of 
additional  ground  at  Homestead 
school;  new  school  on  "Central  school 
grounds;  additions  to  Lawrence  school. 
Trustees  of  the  district  are:  W.  F. 
Turnbull,  E.  C.  Lyndon  and  J.  J.  Casey. 

SACTSAMENTO,  Cal.— December  21  is 
date  set  by  City  Commissioners  to  de- 
cide on  the  issuance  of  $900,000  in 
bonds  to  finance  completion  of  the  fil- 
tration plant  and  $200,000  for  improv- 
ing  municipal   wharves. 


SACRAMENTO,  Cal. — To  compplece 
the  school  building  program  as  origi- 
nally planned,  a  $500,000  bond  issue 
will  be  required,  according  to  W.  A. 
Meyer,  chairman  of  the  Building  Com- 
mittee, Board  of  Education. 


REEDLEY,  Fresno  Co.,  Cal. — Elec- 
tion held  in  Altamont  School  District 
to  vote  bonds  for  financing  construc- 
tion  of   new   school   failed   to   carry. 


SACRAMENTO.  Cal.— Bonds  of  $80,- 
000  of  Courtland  Union  High  School 
District  sold  by  Supervisors  for  pre- 
mium of  $4,616;  proceeds  of  sale  to  fi- 
nance the  completion  of  the  structure 
now  under  construction,  plans  for 
which  were  prepared  by  Architect  F.  A. 
Foale.    Ochsner    Bldg..    Sacramento. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Nov.  15  is  date  set  to  vote  bonds  of 
$15,000  for  enlarging  public  library. 


BANNING,  Riverside  Co.,  Cal. — ^An 
election  will  be  held  Nov.  15  to  vote  on 
issuing  $35,000  bonds  for  grading  and 
paving  1  mi.  of  Ramsey  St.  and  $35,000 
bonds  for  construction  of  storm  drains. 
Paul  E.  Kressly,  H.  W.  Hellman  Bldg., 
Los  Angeles,   engr. 


CHURCHES 


LOS  ANGELES,  Cal.  —  Architects 
Pierpont  and  Walter  S.  Davis,  3215  W. 
Sixth  St..  Los  Angeles,  were  the  win- 
ners in  fhe  competition  conducted  to 
select  an  architect  tor  the  new 
church  building  to  be  erected  at  West 
Adams  and  Flgueroa  streets  in  Los 
Angeles  for  St.  John's  Episcopal 
Church.  The  church  will  cost  $200,000. 
Later  the  church  will  erect  a  parish 
hall  and  rectory  at  the  same  site.  The 
competition  was  a  limited  competition 
conducted  under  the  rules  of  the 
American      Institute      ot      Architect!, 
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Edwin  Bergstrom  of  Los  Angeles  was 
the  professional  advisor  and  the  jui~>' 
consists  of  Ernest  Coxhead,  architect. 
of  San  Francisco;  W'm.  Templeton 
Johnson,  architect,  of  San  Diego,  and 
Dr.  George  Davidson,  pastor  of  th. 
church.  The  competitors  were:  Pier- 
pont  and  Walter  S.  Davis,  Allison  <.Sc 
Allison,  Montgomery  &  Nlbecker, 
Robert  D.  Farquhar,  Reginald  John- 
son and  Lyman  Farwell.  The  winning 
design  was  £'panlsh  Renaissance  in 
style. 


FACTORIES  &  WAREHOUSES 


Contractor    Taliing    S'ub-Flgures. 
FACTORY  Cost,    J50,0OO 

WOODLAND.  Yolo  Co.,  Cal. 
One-story      reinforced      concrete      and 

Fenestra  sash  car  factory  building 

150x250. 
Owner — A.  Melster  &  Sons. 
Architect — None. 
Contractor — Robert    Trost,    26th    Street 

and   Treat   Ave.,   San   Francisco. 


Construction   To  Start  in  a  Few  Days. 
PACKING  HOUSE.  Cost,  1150,000 

SACRAMENTO,    Cal.      5th    and    R    Sts. 
Two-story     and     basement     reinforced 

concrete  packing  house,   S0xl60. 
Owner  —  Vlrden     Packing     Co.;     Chas 

VIrden,    President. 
Architect    and    Contractor — McGiUlvray 

Constr.     Co.,     Capital      Natl.     Bank 

Bldg.,    Sacramento. 


Plans  To  Be  Submitted  To  the  Board 
This  Week  For  Approval. 

WAREHOUSE  Cost.    J2, 300, 000 

SAN  FRANCISCO.  Area  between  Em- 
barcadero,  China  Basin.  3rd  St.  and 
Berry  St 

Six-story  reinforced  concrete  wharf 
shed  and  warehouse  building,  122x 
812  ft.,  sea  wall,  railroad  tracks, 
dredging,  etc. 

Owner — Board  of  State  Harbor  Com- 
mission. 

Engineer  —   Frank     G.     White,      Ferry 
Bldg..   San   Francisco. 
NOTE: — The  dredging  of  the  site  and 

pulling  of  piles  has  been  started. 


Contract     Awarded. 

ADDITION  Coat,    { 

LOS  ANGELES.  9th  St.  near  Alameda 
Street. 

Two-story  reinforced  concrete  addi- 
tion   to    warehouse.    120x120. 

Owner — R.   H.   Arnold. 

Architect  and  Contractor — John  M. 
Cooper,  Marsh-Strong  Bldg.,  Los 
Angeles. 


Cost,    »70,000 


Plans    Being    Prepared. 

FACTORY    BLDG. 

VERNON,   Los   Angeles. 

One-story  steel  and  brick  auto  fac- 
tory,   70x250. 

Owner — Name    withheld. 

Architect — W.  P.  Moran  Co.,  511  Cen- 
tral  Bldg.,    Los   Angeles. 


Plans    Being    Figured — Bids    Close    Oct 

2$,  1921.  noon. 
FACTORY   BLDG.  Cost,  »37,500 

SAN  FRANCISCO.     N  Howard  W  1st. 
Two-story     reinforced     concrete     Class 

"C"    factory   bldg.,   50x82. 
Owner — Loula  R.    Lurle. 
Lessee — Harper-Pierce   Co. 
Architect — O'Brien      Bros,      240     Mont- 
gomery St. 
Figures   are   being   taken    for  a   gen- 
eral  contract,   except    the   elevator. 

Exterior  cement.  Interior  plastered. 
floor  tile,  1  elevator.  Iron  grilles,  met- 
al windowf  and  rolling  wood  doors. 


Ordered    to    Start    Construction — Ready 

for    Sub'flgures. 
PACKING  PLANT,  ETC.     Cost.  $800,000 
SACRAMENTO.  Cal.     "P"  St. 
Two   »nd   8-itory    paoklog   plant    nox 


340   and   a   2-Btory    warehou**   ISOx 
340    (relnf.  concr.). 
Owner — California    Packing    Corp.,    101 

California   St.,   San   Francisco. 
.\rcbiiect — Phillip  Bush,   101  California 

St,  San  Francisco. 
Contractor — Llndgren  &  Co.,  Monad- 
nock  Bldg.,  San  Francisco, 
This  contract  was  awarded  In  Sep- 
tember of  1920,  but  construction  was 
lieM  up.  Orders  have  now  been  given 
the  contractors  to  proceed  with  the 
work. 


Contract    Awarded. 

FACTORY  Cost   $40,000  approx. 

.SAN  FRANCISCO.  S.  Folsora  St  E  of 
Second    St. 

Three-story  reinforced  concrete  and 
frame  Class  C  factory. 

Owner — Bothln    Realty  Co. 

Architect — Arthur  S.  Bugbee,  26  Mont- 
gomery St.,  San  Francisco. 

Contractor— Adam  Arras,  180  Jessie  St. 


Low  Bidder. 

WHOLESALE    BLDG.  Cost,    $50,890 

OAKLAND,  Alameda  Co.,  Cal.  Third 
and  Broadway. 

Two-story  reinforced  concrete  whole- 
sale  building. 

Owner — Tillman  &  Bendel,  Harrison  & 
Erabarcadero  Sts..  San  Francisco. 

Architects  — Reed  &  Corlett,  Oakland 
Bank  of  Savings  Bldg.,  Oakland. 

Low  Bidder — Lawton  &  Vezey,  Plaza 
Bldg..  Oakland,  and  Call  Bldg.,  San 
Francisco. 


Figures  To  Be  Taken  Next  Week  On 
Concrete   Work,  Steel  and  Grading. 

LOFT  BLDG.  Cost,    $45,000 

OAKLAND.     W.  Webster  St.,  N.  14th  St. 

Two-story  and  basement  reinforced 
concrete    loft    building,    50x150. 

Owner — Max  Horwinski. 

.Architect — Sidney  B.  and  Noble  New- 
some,  Nevada  Bank  Bldg.,  S.  F. 


MARYSVILLE,  Yuba  Co..  Cal.— Vlr- 
den Packing  Co.,  Capitol  Natl.  Bank 
Bldg..  Sacramento,  planning  constr.  of 
$250,000  fruit  packing  plant  in  Marys- 
ville  on  a  site  served  by  three  spur 
tracks,  one  from  S.  P..  another  from 
W.  P.  and  a  third  by  Sacramento 
Northern  Railroad.  The  Chamber  of 
Commerce  is  in  communication  with 
the  Virden  Co.  and  early  action  Is  ex- 
pected. The  architect  will  be  selected 
shortly. 


SACRAMENTO,  Cal. — Southern  Pa- 
cific Co.  planning  expenditure  of  $451,- 
000  at  Sacramento  yards,  in  addition 
10  work  already  under  way.  New  con- 
struction follows;  New  planing  mill. 
$186,000;  new  Grey  iron  foundry,  $125,- 
000;  new  system  of  ftre  protection,  in- 
cluding larger  and  additional  pipe 
lines  with  distributing  systems,  $60.- 
000;  new  oil  supply  system,  involving 
the  removal  of  a  55.000-bbl.  oil  tank. 
$40,000;  generation  of  acetylene  gas  anil 
distribution  of  same  through  pipe  lines. 
$40,000. 


CALIFORNIA — Golden  State  Con- 
struction Co.,  415-17  Delta  Bldg.,  Los 
Angeles,  report  having  closed  a  per- 
centage contract  for  constructing  150 
distillation  plants  in  California,  Utah. 
Nevada  and  Colorado,  for  the  Interna- 
tional Shales  Process  Corpoiatlon  of 
Pittsburg.  The  (Irst  plant  will  be 
erected  In  Kern  County.  Each  unit  is 
estimated  to  cost  $87,500  tor  the  plant 
alone.  The  company  wilt  also  construct 
necessary  roads,  bridges,  camps  and 
quarters.  The  plants  are  for  liistillitig 
oil  from  shale. 


OAKLAND,  Cal. — The  Montgomery- 
Ward  Co.,  Chicago  mall  order  house.  Is 
contemplating  the  erection  of  a  factory 
building  In  Oakland.  A  site  containing 
46,000  square  feel  will  be  purchased  for 
tbe  plant 


FIREH0USE8  AND  JAILS 

Plans   Being   Figured — Bids   Close   Nov. 
29.   1921.   11  A.  M. 

JAIL   BLDG.  Cost.    $100,000 

SANTA  ANA,  Orange  Co..  Cal. 

Four-story      and    basement      reinforced 
concrete    Jail    building,    100x125. 

Owner — Orange  County. 

Architects — John  and  Donald  B.   Park- 
inson,   420    Title    Insurance    Bldg.. 
Los  Angeles. 
Plans     may     be     obtained     from     the 

County    Clerk    or    the    architect    on    a 

deposit  of  $20. 

E-eparate   figures  are   being   taken  on 

the    general  contract,   plumbing,   steam 

heating      and      ventilating,      elevators. 

steel  cells  and  Jail  fixtures. 


OAKLAND. — Until  Oct.  27.  12  m..  bids 
will  be  received  by  Eugene  K.  Sturgis, 
City  Clerk,  for  alterations  and  renewal 
of  1st  floor  in  flrehouse  No.  3  in  West 
8th  St.  bet.  Campbell  and  Willow  Sts. 
Spec,   on   file   In   ofBce  of  clerk. 


FLATS 

Segregated    Figures    Being    Taken. 
FLATS,   ETC.  Cost,   $11,000 

SAN    FRANCISCO.      Twenty-sixth    Ave. 

and   .4nza  St. 
Two-story    and     basement     frame     and 

plastered  flats    (    two   5-room   flats) 

and  basement  garage. 
Owner — Mrs.    Koepke. 
Architect — Ernest    Hildebrand,    68    Post 

St..   San  Francisco. 


Segregated  Figures  Being  Taken. 
F'LATS  Cost,    $12,000 

SAN    FRANCISCO.         Larkin    St.       near 

Pacific    Avenue. 
Two-story    and     basement     frame     and 

plaster   flats    (2,    5-room    flats). 
Owner — Miss    Henderson. 
Architect — Ernest    Hildebrand,    68    Post 

St..  San  Francisco. 


Plans  Being  Prepared. 

FLAT  BLDGS.  Cost,  $15,000  ea. 

SAN  FRANCISCO.  20th  Ave.  near 
Anza. 

Three  2-story  frame  and  plaster  flat 
bldgs.  (2  flats  each). 

Owner — A.   H.   Korn. 

Architect — Sam  Llghtner  Hyman,  Fox- 
croft   Bldg.,   San    Francisco. 


Contract  Awarded. 

STORES,    FLATS  Cost    $12,000 

SAN  FRANCISCO.  NW  Clement  and 
Sth  Ave. 

All  work  except  plumbing,  elec,  tile, 
elec.  fix.,  shades,  hardware,  paint- 
ing, wall  beds,  gas  heating,  metal 
bars  for  2-story  frame  stores  and 
2  flats. 

Owner — E.  J.  Osborne,  Tr.  E.  M.  Rob- 
bins,    1300  Sacramento  St.,  S.   F. 

Architect — Erie  J.  Osborne,  693  Market 
St,  S.  F. 

Contractor — Ed  ZInkand  and  Son,  434 
10th   Ave. 


Contract  Awarded. 

FLATS  Cost,  $10,000 

SAN  FRANCISCO.     NE  Geary  and  23rd 

Ave. 
Two-story     and     basebent     frame      (4) 

flats. 
Owner — John    P.    Mullane,    155    29th    St. 
Architect — C.   O.  Clausen,    Hearst   Bldg. 
Contractor — O.    Holt.    3877    26th    St. 


Owner    Taking    Sub-Figures. 

TWO    FLATS  Cost    $16,000 

CITY     OF    SAN    FRANCISCO,     W    21st 

Ave.,    100    N    Fulton. 
Two-story    and    bath,    frame,    two    llats 
Owner— .\.  J     SHva,   504  Gough  St. 
Architect— Henry    c,    Smith,    Humboldt 

Bank  Bldv, 
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GARAGES 


Plans   Being   Prepared— Figures   to   Be 

Taken   in  Two   Weeks. 
GARA.GE  Cost.    »<  5.000 

SAN      FRANCISCO.        California     near 

Kearny.  . 

Three-story  and  basement  reinr.  concr. 

garage.  _ 

Owner — Tliomas    McDougall. 
/Architect— Joseph     L.     Stewart.     Claus 

Spreckels  Bldg..   San  Francisco. 

Plans   Being   Prepared. 

PUBLIC   GARAGE  Cost.   $25,000 

SAN    FRANCISCO.      N.    Mission    326    E. 

8th   St. 
Two-story   concrete   public  garage. 
Owner— Geo.   J.    Zett. 
Engineer— J.    H.    Hjul,    850    Monadnock 

Bldg.,  San  Francisco. 

Owner   Taking  Figures. 

BUILDING  Cost,  nS.OOO 

SAN  JOSE,  Santa  Clara  Co.,  Cal.,  Pierce 
Ave.  and  Market  St. 

One-story  and  mazzanine  floor  rein- 
forced concrete  garage  and  auto 
sales  building. 

Owner — Abertelle  &  Figone,  551  South 
Market  St.,  San  Jose. 

Architect— Wolfe  &  Higgins.  Auzerais 
Bldg.,  San  Jose. 


GOVERNMENT    WORK    AND 
SUPPLIES 


SAN  FRANCISCO.— Until  Oct.  31,  11 
a.  m.,  under  Order  No.  3347,  bids  will 
be  received  by  U.  S.  Engineer  Office, 
240  Montgomery  St..  for  fur.  and  del. 
t.  o.  b.  regular  wharf,  Rio  Vista.  So- 
lano County.  100  lbs.  putty  in  5-lb. 
cans;  50  gals,  paint,  war  grey,  in  5-gal. 
cans;  25  lbs.  whiting,  for  mixing  with 
putty;  20  gals,  turpentine  substitute  in 
5-gal.  cans;  10  lbs.  litharge  for  repair- 
ing leaks;  6  no.  paint  brushes,  4",  best 
quality. 

SAN  FRANCISCO.— Until  Oct.  31,  11 
a.  m.,  under  Order  No.  3346,  bids  will 
be  received  by  U.  S.  Engineer  Office,  240 
Montgomery  St..  for  fur.  and  del.  f.  o.  b. 
regular  wharf,  Rio  Vista.  Solano  Coum- 
ty  12  pes.  H4"xl2"xl8'  clear  cedar,  s. 
4  s.;  1100  ft.  B.  M.  I"xl2"-12'  to  20' 
lengths.  No.  1  common  pine.  s.  4  s.;  40 
ft.  B.  M.  I"x4"  T.  &  G.  pine  flooring; 
250  ft.  B.  M.  I"x3"  T.  &  G.  pine  ceiling, 
single  beaded;  24  pes.  2"x4"xl8'  No.  2 
clear  or  better  pine,  s.  4  B. 

SAN  FRANCISCO — Until  Nov.  1,  11  a. 
m  ,  under  Order  No.  3349,  bids  will  be 
received  by  U.  S.  Engineer  Office.  240 
Montgomery  St.,  for  fur.  and  del.  f.  o. 
b.  wharf,  Rio  Vista,  Solano  County, 
miscellaneous  hardware  and  supplies. 

WASHINGTON,  D.  C— Bids  will  be 
received  until  Nov.  15,  1921,  at  3  p.  m., 
by  the  Supervising  Architect's  Office, 
Washington,  D.  C,  for  furnishing  ster- 
ilizing equipment,  plumbing  fixtures, 
radiators,  kitchen  equipment,  etc..  for 
the  U  S.  P.  H.  S.  Hospital  Fort  Mac- 
kenzie, Sheridan,  Wyoming.  For  fur- 
ther particulars  see  call  for  bids  under 
official    proposal    column. 

WASHINGTON,  D.  C— Bids  are  being 
received  bv  Bureau  of  Supplies  and 
Accounts.  Navy  Department,  for  the 
following  materials;  date  for  opening 
bids  as  noted  at  the  end  of  each  para- 
graph:       .  .    J        J.    „ 

Schedule  S88G.  during  period  ending 
April  30.  1922.  for  Mare  Island.  2000 
dozen  corn  brooms.     Nov  8. 

Schedule  8887.  tor  delivering  at  east- 
ern and  western  navy  yard,  miscel- 
laneous   handled    hammers,      Nov.    15. 


Schedule  8888,  for  Mare  Island  and 
Puget  Sound,  miscellaneous  wood- 
workers' socket   chisels.     Nov.   15. 

Schedule  8889,  for  delivering  at  Mare 
Island  and  Puget  Sound,  369  ratchet 
drills.      Nov.    15. 

Schedule  8890.  for  various  eastern 
and  western  navy  yards,  miscellaneous 
pipe  wrenches.     Nov.  15. 

Schedule  8891,  for  eastern  and  west- 
ern yards,  various  kinds  of  jacks.  Nov. 
15. 

Schedule  8892,  for  Mare  Island,  C 
clamps.     Nov.   15. 

Schedule  8894,  for  Mare  Island,  or  f. 
o.  b.  contractor's  works,  210,000  pounds 
black  medium  steel  plain  angles.  Nov. 
8. 

Schedule  8896,  for  Puget  Sound, 
2,000  gallons  petroleum  spirits  (tur- 
pentine substitute)  in  commercial  5- 
gallon  full  measure  cans,  2  cans  to 
case.     Nov.   8. 

Schedule  8898,  for  Mare  Island  and 
Puget  Sound,  930  gasoline  torches. 
Nov.  15. 

Schedule  8908,  for  various  navy 
yards,  steel  marking  flgures  and  let- 
ters.    Nov.   15. 

Schedule  8909,  for  Mare  Island,  f.  o. 
b.  works,  1,500  barrels  Portland  ce- 
ment.     Nov.   8. 

Schedule  8913,  for  Mare  Island  f.  o.  b. 
works,  6,000  gallons  paint  drier  in  5- 
gallon  cans,  2  cans  to  case.     Nov.  15. 

Schedule  8914,  for  Mare  Island,  f.  o. 
b.  works,  40.000  pounds  galvanized 
corrugated  soft  sheet  steel.  27.5  in. 
wide.  96  in.  long,  25  mils  thick.  Nov. 
15. 

Schedule  8915,  for  Mare  Island,  mis- 
cellaneous steel  angles,  channels  and 
plates.     Nov.  15. 

Schedule  8918,  for  delivering  at 
eastern  and  western  navy  yards,  9 
ventilating  sets.     Nov.  15. 

Schedule  8919,  for  Puget  Sound,  fur- 
nishing and  installing  metal  furniture. 
Nov.   15. 

Schedule  8921,  for  various  eastern 
and  western  navy  yards,  5  sterliziers. 
Nov.  15. 

Schedule  8935,  for  Mare  Island,  5,- 
000  pounds  hard-drawn  seamless  cop- 
per tubing  in  commercial  12-ft. 
lenghts.     Nov.   15. 

Schedule  8940,  for  various  eastern 
and  western  navy  yards,  insulating 
varnish.     Nov.   15. 

Schedule  8942,  for  Mare  Island  5,000 
pounds   coppei    tubing.     Nov.    15. 

Schedule  8944.  for  the  navy  yard. 
Puget  Sound,  900  ft.  mooring  halter. 
Nov.    15. 

Schedule  8945.  for  the  navy  yard. 
Mare  Island.  128,850  pounds  steel 
plates.     Nov.  22. 

Schedule  8950,  various  eastern  and 
western  navy  yards,  258  chain  hoists. 
Nov.    15. 

Schedule  8952,  f.  o.  b.  contractor's 
works,    500    target   sleeves.      Nov.    8. 

Schedule  8953,  for  Mare  Island.  2.500 
water  gauge  glasses.     Nov.  15. 


240  Montgomery  street,  for  furnishing 
and  delivery  at  Rio  Vista.  Solano  Co.. 
100  ft.  single  ply  IH-in.  and  100  ft.  2 
ply  2-in.  leather  belting,  waterproofed. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Contract  Awarded. 

ALTERATIONS  Cost.  $8,500 

SAN  FRANCISCO.     Presidio  Golf  Club. 

Alter  club  building  (enlarge  main 
locker  room,  new  toilet  and  shower 
facilities,  etc.). 

Owner — Presidio  Golf  Club. 

Architect — Smith  O'Brien.  Bankers'  In- 
vestment   Bldg.,    San    FYancisco. 

Contractor — Brockhage.  Foley  &  Green, 
180   Jessie  St.,  San   Francisco. 


Cost,    $- 


Plans  Being  Figured. 
LODGE    BLDG. 
DINUBA,  Tulare  Co.,  Cal. 
Two-story  lodge  building.  50z60| 
Owner  —  Fraternal    Hall    Association, 

Dinuba, 
Architect — Not  Given. 


Contract  Awarded. 

CHAM.   OF   COM.   BLDG.     Cost.   $74,387 

LONG    BEACH,    Los    Angeles   Co..    Cal.     , 

E  Ocean   Blvd. 
Two-story    brick   and   plaster   Chamber     | 

of  Commerce  Bldg. 
Owner — City  of  Long  Beach. 
Architect — W.    Horace    Austin,    222    lat  :; 

Natl.    Bank   Bldg..   Long   Beach.  I, 

Contractor — G.  D.  Sanford,  415  E.   17tli  Ij 

St.,   Long  Beach.  (l 


Plans  To  Be  Prepared.  i 

MASONIC  TEMPLE  Cost,   $750,000  I 

OAKLAND,    Alameda    Co.,    Cal.       14th  1 

St.  between  Alice  and  Jackson  Sts,  i 

(302x220).  ; 

Class  "A"  Masonic  Temple. 
Owner — Lodge     of     Perfection     of     the  f 

Ancient  and  Accepted  Scottish  Rite   1 

of   Freemasonry. 
Architect — To  be  selected  shortly.  ) 


WASHINGTON,  D.  C. — Bids  will  be 
received  until  November  16,  1921.  at 
1  p.  m.,  by  the  Supervising  Architect's 
Office,  Washington,  D.  C,  for  mechan- 
ical equipment  at  Whipple  Barracks, 
Prescott,  Ariz.  For  farther  pnrticuIaTs 
see  call  for  bids  ander  official  proposal 
colninn. 

WASHINGTON,  D.  C. — Until  Nov.  IS. 
10:30  a.  m..  bids  will  be  received  by 
Panama  Canal  Commission,  for  install- 
ing automatic  sprinkler  equipments  in 
Hotel  Tivoli,  Administration  Bldg.,  and 
electrical  storehouse  in  the  Canal  Zone. 
Work  authorized  under  Circular  No. 
1460.  Further  information  may  be  had 
from  Assistant  Purchasing  Agent  of 
Commission,  Fort  Mason,  San  Fran- 
cisco. 


OROVILLE.  Butte  Co..  Cal. — Native  ^ 
Sons  and  Native  Daughters  of  the  : 
Golden  West,  acting  Jointly,  will  con-  I 
struct  fireproof  lodge  building  in  Mont-  : 
gomery  St.  Building  committee  con-  ( 
sists  of  W.  M.  Thomas,  George  W.  Bra- 
den,  J.  Emory  Sutherland,  Bert  Bald-  I 
win    and   Frank    Boyle.  I 


HOSPITALS 


Construction  to  be  Started  Shortly.  , 

HOSPITAL  Cost,   $30,000  \ 

SELMA,     Fresno,    Co.,    Cal.       Lee    and  i 
Stillman   Streets.  ] 

Two-story  and  basement  fireproof  hos- 
pital  (2.5  patients). 

Owner — Community  Hospital. 

Designer — C.    E.    Jlorrison,    Care    Selms 
Planing  Mill,  Selma,  Cal. 
Interested    in    the    project    are    Dr.  O. 

W.   Steinward   of   Parlier.   chairman;  J. 

P.  Olsen.  P.  H.  Hansen,  C.  W.  Christen- 

sen  and  Mrs.  Maud  Scott. 


Plans    Being   Prepared 

ADDITION 

ROSS,  Marin  Co.,  Cal. 

Frame   or   concrete    addition 

tarium  and  three  cottages. 
Owner   —   Ross     Sanitarium      (Dr. 

Ritter). 
Architect — J.  W.  DoUiver.  114  Sansome 

St.,  San  Francisco. 
NOTE: — Plans     will     be     figured    In 
three  weeks. 


Cost,   $40,000  < 
sant-'l 

A. 'I 


SAN  FRANCISCO^ — Until  Nov  1,  11 
A  M.,  under  Order  No.  3362,  bids  will 
be   received    by    U.    S.   Engineer   Office. 


Plans  Being  Figured — Bids  Close  NoT.ii 
15,   2   p.   m.  |l 

HOSPITAL  BLDG.  Cost.  $ j' 

EUREKA.    Humboldt    Co..    Cal. 

Construction  of  new  tubercular  Iffll'v 
pltal. 


Saturday,   October   29,   1921 
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Owner — County   of   Humboldt,    Fred   M. 

Kay,  Clerk. 
Architect — Newton  Ackerman,   430   "H" 

St..   Eureka,  Cal. 
See   cnll   tor   bida    under   offlcinl    pro- 
posal colnmn  in  thla  lasne. 


LOS  ANGELES,  Cal. — C.  J.  Kubach 
Co.,  701  Mer.  Nat.  Bank  Bide.,  L..  A., 
was  awarded  the  general  contract  at 
J216,8U0,  with  an  addition  of  $1811  for 
concrete  wall  and  iron  fence,  for  the 
communicable  diseases  building  to  hu 
erected  at  the  County  Hospital.  The 
elevator  enclosures  were  let  to  Jackson 
Iron  Works  at  J15,600  and  refrigeralintj 
system  to  Budell  Engineering  Co.  at 
$2585.  The  plans  were  prepared  by 
William  Davidson,  chief  mechanical  en- 
gineer, three-story  and  basement,  IGCx 
158  feet,  capacity  of  100  beds;  rein- 
forced concrete  frame,  brick  filler 
walls,  ruff  brick  facing,  cast  stoni.- 
trimmings,    galvanized. 


POWER  PLANTS 


SEATTLE,  Wash, — R.  C.  Storrie  Co.. 
Crocker  Bldg.,  San  Francisco,  at  $2,- 
203.865.  awarded  contract  by  City 
Cotincil  to  construct  11.000  ft.  tunnel 
for  Skagit  power  project,  to  carry 
water  from  the  damsite  to  power  house 
«t  Gorge  Creek.  The  tunnel  will  be 
driven  through  solid  granite.  23  ft.  in 
dia.,  and  will  be  lined  with  a  thick 
coating  of  concrete. 


SAN  BERNARDINO,  Cal. — Pinley- 
Sweeney  Co.  has  been  awarded  a  con- 
tract at  about  $12,000  to  construct  a 
nine-mile  power  line  from  Gold  Moun- 
tain to  Bear  Valley  for  Bear  Valley 
Utilities  Co. 


PUBLIC  BUILDINGS 


Plans  Approved, 

LIBRARY.    ETC.  Cost,    $12,500 

FRESNO,  Fresno  Co.,  Cal.  Mariposa 
and  N  Streets. 

One-story  rustic  and  plaster  audi- 
torium, library,  etc. 

Owner — American    Legion. 

Architects — Glass  &  Butner,  Cory 
Bldg.,    Fresno. 


Plans   Being    Figured — Bids    Close    Oct. 

31,    7:30    P.    M. 

CITY  HALL.  ETC.  Cost,  ? 

MADERA,  Madera  Co.,   Cal. 
Two-story  city  hall  and  Are  house. 
Owner  —  City    of    Madera,    Lillian    W. 

Rhodes,   Clerk. 
Architect — Swartz     &     Ryland,   Rowell 

Bldg.,  Fresno. 
See    call   for    bids   nnder   offlclal    pro- 
poaal    colnmn    In    thim    iHnue. 


Plans  Being  Prepared. 

MEMORIAL  Cost,     $8,000 

GLEN  ELLEN.  Sonoma  Co.,  Cal. 

Jack   London   Memorial. 

Owner — Glen   Ellen   Club    Women. 

Architect — R.  E.  Murphy,  Sonoma  City, 

Cal. 
Construction   will   not   be   started   until 
the  earlier  part  of  1922. 


Plans    Being    Prepared. 

POSTOFFICE    BLDG.  Cost,    J 

RICHMOND,  Contra  Costa   Co.,  Cal,     N, 

E.    6th   St.   and   Nevin   Ave. 
One-story     brick    postofllce    building. 
Owner — Wilbur  S.    Pierce. 
Lessee — U,  S.  Government. 
Architect — Chas,    W.    Claudius,    Hobart 

Bldg..   San    Francisco. 


OAKLAND,  Cal, — Until  Oct.  27,  12  m.. 
bids  will  be  received  by  Eugene  K. 
Sturgis,  City  Clerk,  for  installing  new 
stall  urinals  in  men's  toilet  room.'t.  1st 
floor.  City  Hall.  Spec,  on  file  In  office 
of  clerk. 


MERCED,  Merced  Co.,  Cal, — Until 
.Vov.  8,  10  a.  m,,  bids  will  be  received  by 
P.  J.  Thornton.  County  Clerk,  for  fur. 
and  install,  low  pressure  steam  heating 
system  in  County  Library.  Cert  check 
10%  payable  to  county  required  with 
each  bid.  Plans  may  be  had  from 
County  Surveyor  A.  E.  Cowell  on  de- 
posit  of  $5. 

RED  BLUFF,  Tehama  Co.,  Cal. — Bida 
will  be  received  until  November  7.  1921, 
at  8  p.  m.,  by  E,  F.  Lcnnon,  City  Clerk 
of  Red  Bluff,  for  repairing  the  roof  of 
the  City  Hall. 

See  call  for  bids  ander  offlclal  pro- 
poHal  column  In  this  Issue. 


RESIDENCES 


Plans    Being   Prepared. 

RESIDENCE,    ETC.  Cost,    $12,000 

PIEDMONT.      Wildwood    Gardens. 

Two-story  frame  and  plastered  resi- 
dence   (8   rooms)    and   garage. 

Owner — E.    M.    Earle. 

Architect — John  Hudson  Thomas,  First 
Natl.  Bank  Bldg.,   Berkeley. 


Plans   Being    Prepared. 

RESIDENCE  Cost,    $20,000 

SAN  FRANCISCO.  27th  Ave.  in  Sea 
Cliff. 

Two-story  frame  and  plastered  resi- 
dence. 

Owner — Martin  Rosenbladt. 

Architect — Sara  Lightner  Hyraan,  Fox- 
croft  Bldg.,  San  Francisco. 


Plans  Being  Prepared. 

RESIDENCE,    ETC.  Cost,    $25,000 

HILLSBOROUGH,    San    Mateo   Co..    Cal. 

Two-story  frame  and  plastered  resi- 
dence   and    garage. 

Owner — Walter  G.   Hyman. 

Architect — Sam  Lightner  Hyman,  Fox- 
croft  Bldg.,  San  Francisco. 


Plans   Being    Prepared. 
ALTERATIONS.    ETC.  Cost,    $3500 

BERKELEY.      1317   Shattuck  Ave. 
Alterations  and  addition  to  frame  resi- 
dence   (add    2nd    floor,    alter    living 
room.    etc.). 
Owner — H.  E,  McCarthy,  premises. 
Architect — John  Hudson  Thomas.  First 
Natl.   Bank  Bldg,,   Berkeley. 


I'lans  to  be  Prepared. 

RESIDENCE  Cost,   $20,000 

SAN  FRANCISCO.  Commonwealth  & 
Euclid   Avenues. 

Two-story  frame  and  plaster  resi- 
dence  and  garage. 

Owner— Samuel  Baer. 

Architect — Sara  Lightner  Hyman,  Fox- 
crott  Bldg..  San  Francisco. 


Plans    Being    Figured. 

RESIDENCE  Cost,    $35,000 

SA.N'     FU.\NClSCO.         Pacific       Avenue 

near   Steiner   Street. 
Three-story    and    basement    frame    and 
stucco  residence  (14  rooms.  5  bath- 
rooms  and    garage). 
Owner — Mrs.    Sidney    LIppitt. 
Architect — Milton    Latham,    464    Mont- 
gomery  St.,  San   Francisco. 
Figures   are  being   taken   for   a   gen- 
eral   contract      except    heating,      light 
fixtures    and    painting    for    which    sep- 
arate  bids   will   be   taken. 


Owner    Taking   Sub-Figures. 
RESIDENCES  Cost,    $4500    each 

SAN    FRANCISCO.      S    Woodland    E    of 

Wlllard. 
Ten    one-story    and      basement      frame 

residences. 
Owner  —  H.    Sutro,    1199    Stanyan    St,, 

San   Francisco. 
Architect — Walter     C.      Falch.      Hearst 

Bldg,.    San    Francisco. 


Brookslde    Ave.    80    E    Claremont. 
Two-story    7-room    frame    dwelling. 
Owner — C    A.    Rochester. 
Architect  —  James    W.     Plachek,     2014 

Shattuck   Ave.,    Berkeley. 
Contractor  —  Roy    O.    Long    Cc,    2111 

Shattuck  Ave,  Berkeley. 


Plans  Being  Figured. 

RESIDENCE  Cost,   $ 

PlEDilO.VT,  Alameda  Co.,  Cal.  Crocker 

Highlands. 
Two-Kiory  frame  and  plaster  residence 

(.9   rooms). 
Owner — E.  N.  Pearson  Jr. 
Architect — H.    H.    Gutterson.    278    Post 

St.,  San  Francisco. 


Plans  Being  Prepared. 

RESIDE.N'CB  Cost,    $100,000 

HILLSBOROUGH,    San    Mateo   Co.,   Cal. 
Two-story  frame  and  plaster  residence 

with  terra  cotta  roof. 
Owner — George  G.  Moore. 
Archi;ect — Bakewell      &      Brown,      251 

Kearny    St.,    San    Francisco. 
Con.struction   will   not   be  started   for 
at  least  six  months. 


Contract    -\warded. 

HESIDE.VCE  Cost,    $25,000 

HOLLYWOOD,  Los  Angeles.  Crescent 
Heights  Blvd. 

Two-story  frame  and  plaster  residence 
(1(1    rooms). 

Owner — Jack  Coogan. 

Architect — Norman  AV.  Alpaugh.  1106 
Story    Bldg.,    Los   Angeles. 

Contractor — Roland  Stern,  1S18  High- 
land Ave.,  Los  Angeles. 


I'lans  Being  Completed. 
RESIDENCE  Cost,   $35,000 

PATTERSON,  Stanislaus  Co.,  Cal. 
Two-story   frame  and  stucco   residence 

(tile  roof),  in  rooms, 
owner — J.  D.  Patterson. 
Architects — Glass  H  Butner,  Cory  Bldg,, 


Platis  Being  Prepared. 
ADDITION  Cost.     $8000 

SA.N    FRANCISCO.      Ingleside    Terrace. 
One-story     addition     to     2-story     frame 

and    plaster    residence. 
Owner — Itoy  L.    Daly. 
.Vrchltecc — J.  "W.  Dolliver,  114   Sansome 

St,.    San    Francisco. 


Completing  Plans — Contract  Awarded. 

RESIDE.N'CE  Cost,    $ 

LOS   .A,NGELES,     Cal.      S\V   Fifth      and 

Uossmore   Sts. 
Two-story   frame,     brick     and     plaster 

residence  (15     rooms,  4  bathrooms. 

also   garage   for     3    machines     and 

oliautleur's  quarters  and  laundry). 
Owner— W.  H.  Daum. 
Arehllects — Train      &      Williams,      226 

Western  Mutual  Life  Bldg.,  Los  An- 

jreles. 
Contractor — Adam     Daum,     2615    North 

Lroadway,    Los   Angeles. 


Plans   Being  Figured — Bids  Close   Nov. 

5,    1921. 

SCHOOL  EQUIPMENT  Cost,  $ 

BISHOP.    Inyo   Co.,    Cal. 

Blackboards,    shades,      cork      linoleum, 

program  clocks,  stage  curtain  and 

equipment,    and    electric    light    flx- 

lures  for  high  school. 
Owiu  r — Bishop  Union  High  School  Dis- 

tlict. 
Architect— W.   H.   Weeks,   369    Pine   St., 

San    Francisco. 


Contract   .\warded. 

DWELLING  Cost,    $8000 

BERKELEY,      Alameda     Co.,   Cal.        S 


t^oniract    Awarded. 

DWELLING  Cost,  $10,000 

0.\KI.A.\D.     SW  Huddon  Rd.  and  Hill- 
girt. 

One-story    8-room    dwelling. 

Owner — John   Davidson,   Oakland   Bank 
ol    Savings   Bldg.,  Oakland. 

.Architect — Not    given. 

Contractor— W.      J.      Mcrmi.-.'"         ii_'7 
Kioadway,  Oaklaiui. 
R      12 

Architect  not  griven. 
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Contract    Awarded. 

RESIDENCE  Cost,    |10,000 

SANTA    CRUZ,    Santa   Cruz    Co.,    Calif. 

Mission  Street. 
Frame  and  stucco  residence. 
Owner — Patrick     Neary,     Santa     Cruz, 

Cal. 
Architect — Not   given. 
Contractor  —  Hamilton     and     Church, 

Santa  Cruz,  Cal. 


Plans  Being  Figured. 

RESIDENCE  Cost,   $5,500 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  Nag- 
lee    Park. 

One-story  frame  and  plaster  residence 
(5   rooms  and  garage). 

Owner — Joe  Donovan. 

Architect — Wolfe  &  Higgins,  Auzerals 
BIdg.,  San  Jose. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $7,000 

SAN  FRANCISCO,  E  20th  Ave.,  100  N 
Fulton. 

One-story  and  basement  frame  and 
plastered   residence    (6    rooms). 

Owner — U.    H.    Stengemann. 

Architect — O.   R.  Thayer,   110  Sutter  St. 

Separate  figures  are  being  taken  for  a 
general  contract,  painting,  electri- 
cal work,  hot-air  furnace,  finish 
hardware,  electrical  fixtures  and 
shades. 

Contract  Awarded. 

RESIDENCE  Cost,    $10,000 

SAN  FRANCISCO.  S.  Camino  Del  Mar 
50  E.  30th  Ave. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Mrs.  H.  J.  Oser,  Call  Bldg. 

Architect — ^A.  Appleton,  1st  Natl.  Bank 
Bldg. 

Contractor — Hays-Oser   Co.,   Call   Bldg. 


Sub-figures   To   Be   Taken   Monday. 

RESIDENCE  Cost,    $25,000 

SAN   JOSE,   Santa  Clara  Co. 

Two-story  frame  and  plaster,  with  tile 
roof  residence  (12  rooms  and  gar- 
age). 

Owner — Mrs,  Grace  Spencer  Hall,  San 
Jose. 

Architect — Wolfe  &  Higgins,  Auzerais 
Bldg.,  San  Joae. 


Contracts   Awarded. 

RESIDENCE  Cost,   $6000 

SAN    FRANCISCO.      Chestnut     between 

Franklin  and  Van  Ness  Ave. 
Two-story  frame  and  plaster  residence 

(9  rooms)  and  garage. 
Owner — V.  A.  Valente. 
Architect — O.  R.  Thayer,  110  Sutter  St., 

San  Francisco. 
General    Contractor — Emil    Nelson,    715 

Fillmore   St. 
Hentlng  and   ventllatlne   to   The   Atlas 

Heating    and    Ventilating    Co.,     72 

Freelon   St. 
Palntlne  to  Otto  List,  915  Florida  St. 
GlnsB  to  J.  B.  Crow,  1055  Post  St, 
Roofing  to  P.   E.  Depaoll,  2448  Folk. 


SCHOOLS 


Plumbing      Contracts 


Concrete      and 

Awarded. 

STUDENTS'    BLDG.  Cost,    $ 

BERKELEY,  Alameda  Co.,  Cal.     South 

of   Sather  Tower. 
Four  -  story    and    bayement    reinforced 

concrete,  plaster  exterior,  students' 

union   bldg.;  largest  dimension   213 

X   133.     Irregular. 
Owner — University    of    Calif.    Regents, 

Berkeley. 
Architect — John    Galen    Howard,    First 

Natl.  Bank  Bldg.,  San  Francisco. 
roiicrcte  work  to  Clinton  Construction 

Co.,    140    Townsend   St.,    San   Fran- 
cisco,   $80,133. 
PliimbiiiK  to  Turner  Co.,  272  Minna  St., 

San   Francisco,   $11,120. 
Bids  on  the  balance  of  the  work  are 
still   under  advisement. 


Figures  to  Be  Taken   Next   Week. 

SCHOOL,    ETC.  Cost.    $ 

HAYWARD,    Alameda   Co,,    Cal. 

Two-story  reinforced  concrete  school 
10  rooms  and  an  auditorium). 

Owner — Hayward  Grammar  School  Dis- 
trict. 

Architect — Henry  C.  Smith,  Humboldt 
Bank  Bldg. 


Contractor   Taking   Sub-figures. 
ACADEMY  Cost,   $135,000 

SAN  RAFAEL,  Marin  Co.,  Cal. 
Three-story    brick    Academy    of    Music 

(auditorium      to      seat      1000,      and 

classrooms). 
Owner — Dominican      College      of      San 

Rafael. 
Architect — M.    M.    Bruce,    Flood    Bldg,, 

San   Francisco. 
Contractor — M.    V.    Brady,    Monadnock 

Bldg.,   San   Francisco, 
Sub-figures  are  being  taken  for  elec- 
trical  work,    glass,   roofing,   plastering, 
painting,    finish   hardware,   etc. 

Contracts  have  been  awarded  as  fol- 
lows: 
Plumbing'  to  Fredk.  Snook  Co.,  596  Clay 

St.,  San  Francisco. 
Henting  to  F.   P.  McKeon,  233   Post  St., 

San   Francisco. 


Figures  to  Be  Called  For  in  a  Few 
Days. 

SCHOOL   BLDG.  Cost,    $ 

SACRAMENTO.     Stanford   School. 

Two-story  concrete  and  brick  school 
with   tile   roof. 

Owner — Sacramento  Board  of  Educa- 
tion. 

Architects  — Hemmings-Petersen-Hud- 
nutt.  Architectural  &  Engineering 
Commission,  Library  Bldg.,  9th  and 
L  Sts.,   Sacramento. 


Figures  to  be  Called  For  in  About  Ten 
Days. 

SCHOOL  Cost,  $ 

SACRAMENTO,    Cal.      Highland    Park. 

Two-story  concrete  and  brick  school 
with  tile  roof. 

Owner — Sacramento  Board  of  Educa- 
tion. 

Architects  — Hemmings-Petersen-Hud- 
nutt,  Architectural  &  Engineering 
Commission,  Library  Bldg.,  9th  and 
L  Sts.,  Sacramento, 


Contract  Awarded. 

SCHOOL,  ETC.  Cost,   $13,540 

MORGAN   HILL,   Santa   Clara  Co.,   Cal. 

E.  side  of  Gllroy  near  Morgan  Hill. 
Three-room    school    and    alter    present 

structure. 
Owner- — Board   of   Trustees    of   Burnett 

School  District. 
Architects — Wolfe  &  Higgins,  Auzerais 

Bldg.,   San   Jose. 
Contractor — John  Gates. 

Figures   to  Be   Taken  Shortly. 

SCHOOL    BLDG.  Cost,    $75,000 

LOS   ANGELES.    Cal.      916   Alpine    St. 

Two-story  reinforced  concrete  school 
(10    rooms). 

Owner — Los  Angeles  Board  of  Educa- 
tion. 

Architect — Parker  O.  Wright,  Central 
Bldg,,   Los  Angeles, 


Commissioned  to  Prepare  Plans. 

BLDGS..    ALTERATIONS    Cost,    $350,000 

CITY    OF    SANTA    MONICA,    L.    A.    Co. 

Two  new  schools  and  additions  and  al- 
terations to  two  existing  buildings. 

Owner — City    of   Santa    Monica. 

Architect — Allison  &  Allison,  Hibernian 
Bldg,,  Los  Angeles. 

Bonds  have  been  voted  and  sold. 


Commissioned   to    Prepare   Plans. 

BUILDING  Cost,     $250,000 

CITY  OF  SANTA  MONICA,  L.   A.   Co. 

Junior  High  School. 

Owner — Santa  Monica  High  School  Dis- 
trict. 

Architect — Allison  &  Allison,  Hibernian 
Bldg.,  Los  Angeles, 

Bonds  have  been  voted  and  sold. 


Plans   Being   Figured — Bids  Close  Nov 

14,    1921,    8    p.   m. 
SCHOOL   BLDG,  Cost,   $60,000 

RICHMOND,     Contra     Costa     Co.,     Cal. 

High   school   site. 
Two-story    and    basement    hollow    tile 

Domestic  Science  Bldg. 
Owner — City   of   Richmond   School   Dis-     j 

trict.        (W.     D.     Helms,     Supt.     of     ! 

Schools,    Lincoln    School    Building,    .1 

Richmond.)  , 

Architect  —  Jas.     T.    Narbett,     Easton  tl 

Bldg.,    Oakland.  i' 

Segreg.Tted    figures   are    being   taken.  41 


Plans  Being  Prepared.  j 

TEMPORARY  BLDGS.  Cost,  $20,000  1^ 

CENTBRVILLE,   Alameda  Co.,   Cal, 
One-story  frame   gymnasium  and  com-  )| 
mercial   arts   department   buildings   J 
(temporary   buildings). 
Owner-^CentervllIe    High    School    Dis- 
trict. 
Architect- — John     J.     Donovan,     Pacific 
Bldg.,    Oakland. 


Bids   to   Be   Asked  Shortly. 

RECONSTRUCTION  Cost,    $ 

CARSON   CITY,   Nevada. 

Reconstruct  high  school  damaged  by 
fire. 

Owner — Carson  City  High  School  Dis- 
trict. 

Architect — Geo.    Ferris,    Reno,    Nevada. 


Plans  Being  Prepared. 

SCHOOL    BLDG.  Cost,    $ 

BERKELEY.  College  Ave.  opp.  Uni- 
versity  Infirmary. 

Fireproof  school   building. 

Owner — Pacific  School  of  Religion; 
Wm.  F.  Bade,  Dean,  2223  Ather- 
ton   St.,  Berkeley. 

Architect— W.  H.  RatclifC,  Jr.,  1st  Nat. 
Bank  Bldg.,  Berkeley. 


Plans   Being  Figured — Bids  Close  Nov. 

3,  2  p.   m. 

SCHOOL   BLDG.  Cost,    $ ■ 

LOCUST    GROVE,    Tulare    Co.,    Cal. 
Erection   of   school   building. 
Owner — Locust    Grove    School    District, 
Architect — Harry    W.    Michael,    Harrell 

Bldg.,  Visalia,   Cal. 
See    call   tor   bids   under    official   pro- 
posal   column   in  this   issue. 


CHICO,  Butte  Co.,  Cal. — Arthur  Hud- 
son, Chico,  at  $11,000,  submits  low  bid 
to  Chico  High  School  District  for 
rough  grading  of  school  grounds.  Dan- 
iel O'Day  Co.,  San  Francisco,  bid  $15,- 
000.  F.  B.  Whitlock.  Chico,  offered  to 
do  the  work  on  a  cost  plus  10%  basis. 
The  bid  of  Hudson  has  been  retained, 
the  checks  of  the  other  two  bidders 
being  returned.  WooUett  &  Lamb, 
Hagelstein  Bldg.,  Sacramento,  archi- 
tects. 


SAN  FRANCISCO,  Robt.  Trost,  26th 
St.,  and  Treat  Ave.,  San  Francisco,  at 
$344,822  has  been  awarded  a  contract 
by  the  Board  of  Public  Works  for  the 
general  construction  of  Galileo  High 
School  on  Van  Ness  avenue  between 
Bay  and  Francisco.  C.  Peterson  Co., 
730  Larkin  St.,  at  $53,788  has  been 
awarded  a  contract  for  heating  and 
ventilating;  plumbing  to  Alex  Cole- 
man, 706  Ellis  St.,  at  $30,078;  electric 
work  to  Butte  Electric  Equipment  Co,, 
530  Folsom  St.,  at  $21,185.  John  Reid 
Jr.,   City   .-Vrchitect, 


LOS  ANGELES, — J.  F.  Kobler,  918 
W.  8th  St.,  Los  Angeles,  was  awarded 
the  general  contract  at  $62,308  for 
erecting  a  new  two-story  lO-room 
brick  school  building  at  Breed  St. 
school  site.  Noerenberg  &  Johnson, 
401  L.  A.  Railway  Bldg.,  Los  Angeles, 
are  the  architects.  Thos.  Haverty  Co. 
was  awarded  the  contract  for  heating 
at  $3390  and  electrical  work  was  let 
to  Renard-Stary  Electric  Co.,  at  $2082. 
The  bids  for  plumbing  and  painting 
were  rejected  and  the  work  will  be  re- 
advertised. 


Saturday,  October  29,   1921 
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SAN  FRANCISCO— The  following 
sub-contracts  have  been  awarded  by 
G.  K  W.  Jensen,  320  Market  St.,  ^.an 
Francisco,  who  has  the  general  con- 
tract for  the  Crocker  Amazon  school: 
Concrete  and  excavation  to  Chas.  Sar- 
torlo;  reinforcing  steel  to  W.  S.  Wen- 
tenthall  Co.;  marble  work  to  J.  E 
Back:  tile  rooting  to  United  Materials 
Co.;  mill  work  to  National  Mill  Co.; 
Finishing  flooring  to  Royal  Flooring 
Co.;  painting  to  Raphael  Zelinsky. 
These  contracts  have  received  the  ap- 
proval of  the  Board  of  Public  Works. 
John  Held  Jr.,  City  Architect. 


LOS  ANGELES,  Cal.— John  B.  Daw- 
son, Fay  Bldg.,  Los  Angeles,  was 
awarded  the  general  contract  at  {56,- 
985  for  erecting  a  2-3to.  10-rm.  brick 
new  school  bldg.  at  Santa  Barbara  Ave. 
school  site  at  Santa  Barbara  and  West- 
ern Aves.,  Los  Angeles.  Edw.  C.  Tay- 
lor, 713  W.  8th  St.,  Los  Angeles,  Is  the 
architect.  The  plumbing  was  let  to 
H.  E.  Murray  at  J46S4;  heating  to  J. 
Hokom  at  $3295;  painting  to  Alhambra 
Wall  Paper  &  Paint  Co.  at  J3792;  and 
electrical  work  to  Prewltt  Electric  Co. 
at  11760. 


LOS  ANGELES,  Cal. — Until  9  a.  m., 
Nov.  9,  bids  will  be  received  by  the  Lob 
Angeles  Board  of  Education  for  erect- 
ing and  addition  and  remodeling  the 
Gates  St.  school  bldg.,  on  Gates  St.  near 
N.  Bdwy.  Plans  by  archt.  dept.  of  the 
Board  of  Education.  The  present  bldg. 
will  be  raised  and  remodeled  and  a 
new  first  story  and  basement  construct- 
ed underneath.  Six  new  rooms,  lava- 
tories in  basement;  brick  or  concr. 
basement  walls,  frame  constr.  Plans 
may  be  obtained  at  the  office  of  the 
sec,  730  Security  Bldg.,  Los  Angeles. 


FRESNO,  Fresno  Co.,  Cal. — Miller  & 
Wyatt,  Fresno,  at  $16,S50,  awarded 
contract  by  Tielman  School  Dist.  to 
construct  two  2-room  school  buildings 
in  Hughes  and  Tielman  Aves.  Other 
bidders:  Paulsen  &  Stange,  Fresno, 
J16,900;  Cereghino  &  Son,  San  Fran- 
cisco, J21,485:  Shorb  &  Neads,  FYesno, 
$22,000;  Squire  Cooper,  Selma,  $25,180; 
Archie  De  Mant,  Sanger,  $17,409. 
Coates  &  Traver,  626  Rowell  Bldg., 
Fresno,    architects. 


BERKELEY,  Alameda  Co.,  Cal. — Un- 
til Nov.  1,  5  p.  m.,  bids  will  be  received 
by  Clyde  E.  Blanchard,  Acting  Secy., 
Board  of  Education,  2133  AUston  Way, 
for  erecting  fire  escape  on  New  Gar- 
field school  at  Rose  and  Josephine  Sts. 
Cert  check  10%  payable  to  Board  of  Ed- 
ucation required  with  each  bid.  Plans 
may  be  had  from  secretary  or  from 
Architect  Wm.  C.  Hays,  1325  1st  Xatl. 
Bank  Bldg.,  San  Francisco. 


FRESNO,  Fresno  Co.,  Cal. — Martin 
Construction  Co.,  Fresno,  at  $11,522 
awarded  contract  by  Bender  School 
Dist.  to  construct  2-clas8room  building. 
Eight  bids  received.  Next  lowest  bid- 
ders were:  Snyder,  Simenson  and  0«en, 
San  Joaquin,  $11,640.  and  Collman  and 
Speidel,  San  Francisco,  $11,953.  E.  W. 
Peterson,  Cory  Bldg.,  Fresno,  architect. 

SAN  MATEO,  San  Mateo  Co.,  Cal. — 
November  12th  is  the  dale  set  in  the 
San  Mateo  Union  High  School  District 
to  vote  bonds  of  $360,0(10  of  which  $60,- 
000  will  be  used  for  purchase  of  site 
and  $300,000  for  building  and  cquip- 
ment. 


Co 


SOUTH  PASADENA,  Los  Angele 
Cal. — W.  M.  Bell.  Huntington  Pari<.  was 
awarded  a  contract  at  $95,87'!  for 
erecting  a  new  auditorium  and  physical 
culture  buildings  at  South  Pa.s.ulena 
high  school.  Norman  F.  Marsh.  211 
Broadway  Central  Bldg.,  Los  Angol.s.  is 
ihe  architect.  The  contract  was  award- 
ed for  reinforced  concrete  frame, 
brick   nuer   walls   and   plaster   exterior 


for  auditorium  and  frame  and  plastc-r 
construction  for  gymnasium.  Other 
contracts  were  awarded  as  follows: 
Plumbing  to  South  Pasadena  Plumb- 
ing CO.  at  $13,421  for  both  buildings, 
electrical  work  for  auditorium  to 
Prewltt  Electric  Co.  at  $4200  and  for 
gymnasium  to  Newbery  Elec.  Co.  at 
$873;  painting  of  auditorium  to  Swan 
&  Bastien  at  $2050  and  of  gymnasium 
to  Wormell  &  Drawbaugh  at  $2140; 
and  heating  of  both  buildings  to 
Pacific   Gas   Rad.    Co.   at    $6,367.88. 


LOS  ANGELES.  Cal.— Until  9  a.  m., 
Nov.  9,  bids  will  be  received  by  the 
Los  Angeles  Board  of  Education  for 
erecting  a  new  school  building  at  10th 
St.  school  site,  at  10th  and  Valencia 
Sts.  Homer  W.  Glidden,  archt.  Plans 
may  be  obtained  at  the  office  of  the 
sec,  730  Security  Bldg.,  Los  Angele*. 
Two-story  and  basement,  152x91  ft., 
12  classrooms,  brick  constr.,  plas.  ex- 
ter.,  tile  ornamentation,  clay  tile  rf., 
reinf.  concr.  stairways  and  corridor 
fls.;   cost   $96,000. 


LOS  ANGELES.  Cal. — The  Los  Ange- 
les Board  of  Education  has  selected 
architects  to  design  new  school  bldgs. 
as  follows:  Hudson  &  Munsell,  13- 
unit  bldg.  at  95th  St.  school  site  to 
cost  $104,000;  Albert  C.  Martin.  13-unit 
bldg.  at  Rodgers  Park  school  site,  to 
cost  *104,000:  and  Train  &  Williams, 
an  8-rm.  addition  to  Manchester  Ave. 
school,  to  cost  $64.00  Edgar  H.  Cline, 
archt.  for  the  Board  of  Education,  was 
authorized  to  prepare  plans  for  a  3- 
rm.  addition  to  Lomita  school  site  to 
cost  $15,000;  and  for  two  additions  of 
2  rms.  each  at  Pacoima  school  site  to 
cost    $30,000. 


SEATTLE.  Wash.  —  Peder  Gjarde, 
Lyon  Bldg..  has  been  awarded  a  con- 
tract to  erect  John  Hay  School  at  4th 
Ave..  Nortli  and  Boston  St.,  at  $70,900. 
The  building  will  be  one-story  bricTc. 
197x106  feet,  and  will  contain  nine 
classrooms.  F.     A.     Naramore.     City 

School  Architect. 


FRESNO,  Fresno  Co.,  Cal. — Until  Nov. 
10,  5  p.  m.,  bids  will  be  received  by  L. 
L.  Smith,  secretary,  Board  of  Educa- 
tion, for  constructing  4-room  addition 
to  Edison  school.  Segregated  bids  will 
be  taken.  See  call  for  bids  nnder  of- 
flcinl  proposal  colnjun. 


LOS  ANGELES.  Cal. — Willard-Brent 
Co.,  Baker-Detwiler  Bldg..  Los  Angeles, 
was  low  bidder  at  $52,500  on  general 
contract  for  Latona  Ave.  School,  at  43rd 
Ave.  and  Bernice  Ave.  Other  low  bid- 
ders were:  F.  E.  Newbery  Co.  on  elec- 
trical work  at  $1,828;  G.  C.  Zelinsky  & 
Son  on  painting  at  $1,765;  G.  C.  Sutton 
on  plumbing  at  $4,515;  J.  Hokom  on 
steam  heating  at  $4,044  and  Potter- 
Strutz  Rad.  Corp.  on  gas  heating  at 
$1,502;  two  stories  5  classrooms,  assem- 
bly room  and  lavoratories:  brick  walls, 
plaster  exterior,  clay  tile  roof,  pine 
trimmings,  maple  floors.  The  bids  re- 
ceived were: 

Ocnc-rnI    Coutriirt 

General  Contract — Willard-Brent  Co.. 
$52,500;  K.  R.  Bradley  Cons.  Co.,  $54,- 
764;  Macdonald  &  Driver,  $55,267:  John 
Simpson  &  Co.,  $55,600;  Robert  E.  Mill- 
sap,  $57,600,  and  J.  A.  Hill  Cons.  Co., 
$64,600. 

BIcc.  Work— F.  E.  Newbery  Co.. 
$1,828;  Prewltt  Elec.  Co..  $1,833. 

PnlnlInK — D.  Zelinsky  &  Sons.  $1,765: 
Arenz-Warren  Co.,  $1,858;  Alhambra 
Wall  Paper  &  Paint  Co..  $2,413;  G.  C. 
Hewitt.    $2,465.  and    R.   Zelinsky,   $2,680. 

I'lnmblnR — G.  C.  Sutton,  $4,515,  and 
Thos.  Haverty  Co..  $5,600. 

IlralbiK — J.  Ilokom,  $4,044;  Thos. 
Uaverty  Co.,  $4,325;  Potter-Strutz  Rad. 
Corp.,  $1,602;  Pac.  Gas  Rad.  Co.,  $1,530. 


.f'ALWA,  Fresno  Co.,  Cal. — Charles 
Christensen  Co.,  351  Twelfth  St..  Oak- 
land, at  $636,  submits  low  bid  to  Trus- 
tees of  Calwa  School  Dist.  for  fur.  and 
install.  32-ft.  by  12-ft.  folding  parti- 
tion in  school  auditorium.  Waterhouse 
Wilcox  Co.,  523  Market  St..  S.  F.,  only 
other  bidder  at  $1,088.  Taken  under 
advisement. 


LONG  BEACH,  Los  Angeles  Co..  (.'al. 
— Floyd  Beswlck,  3141  Vista  St.,  Long 
Beach,  was  awarded  contract  at  $27,965 
for  a  one-story  brick  school  building 
on  VVardlow  Rd.,  Chateau  Thierry, 
Long  Beach;  Sanitary  Plumbing  Co., 
plumbing  at  $3,100;  Marsh  Elec  Co., 
wiring  at  $695,  and  Harrison  &  Good- 
man the  painting  at  $1,873.  W.  Horace 
Austin,  222  First  Nat.  Bank  Bldg.,  Long 
Beach,   architect. 


NAPA,  Napa  Co.,  Cal. — The  following 
bids  were  received  on  October  26,  1921, 
by  the  Board  of  Trustees  of  the  Napa 
Grammar  School  District  for  the  con- 
struction of  a  one  and  two  story  rein- 
forced concrete  school  building  to  be 
known  as  the  "John  Shearer  School." 
Plans  were  prepared  by  architect  W.  H. 
We.ks.  369  Pine  street.  San  Francisco. 
All  bids  were  taken  under  advisement. 
The  Larsen-Siegrist  Company,  805  Claus 
Spreckels  Building.  San  Francisco,  sub- 
mitted the  lowest  bid  on  the  general 
contract. 

General  Contrnct 
Larson-Siegrisl    Co.     (1).    $140,770:    (2) 
S136.866;     (3)     $135,466;     (4)     $131.- 
166;     (5)     $4,700;    (6)     $460;     (7)     $1,600; 
Alternate    1.   $1,370;    (8)    $1,100;   Al- 
ternate   2,    $1,100. 
H.     .McLeran     Co..    S.     F.     (1).     $145,500: 
(-')       $142,900;       (3)       $139,600;       (4) 

$138,000:     (5)     $ :     (6)     $450:     (7) 

$2,000:  Alternate  1.  $1,800;  (8) 
$1,500;  Alternate  2.  $1,100. 
Mahony  Bros.,  S.  F.  (1).  $145,650:  (2) 
$141,742;  (3)  $138,371:  (4)  $134,473; 
(5)  $3,900;  (6)  $475;  (7)  $1,900:  Al- 
ternate 1.  $1,600;  (8)  $1,300;  Alter- 
nate 2.  $925. 
Rotirt  Trost,  S.  F.  (1).  $147,816;  (2) 
$143,864;  (3)  $142,400:  (4)  $137,120; 
(5)  $5,700:  (6)  $564:  Alternate  1. 
$1,870;  (7)  $2,400:  (8)  $1,200;  Al- 
ternate  2.    $1,150. 

Heatins  and   Ventilating 
Carl  T.  Doell.  Oakland   (1).  $14,300:  Al- 
ternate   1.    $346;    (2)    $35;    (3)    $887: 
Prop.     2,    $8,465;    Alt.    4,     $346:     (5) 
$25:    (6)    $870. 
Scott  Co.    (1),   $14,440:  Alt.  1.  $800:    (2) 
$20:    (3)    $884;    Prop.    2.    $8,000:    Alt. 
1.   $420:    (5)    $20;    (6)    $770. 
Luppin    &     Hawley.     Sacramento      (1). 

Sir.. 350;     Alt.      1.     $780:      (2)      $ ;      (3) 

$849;    Prop.    2.    $8,100:    Alt.    4.    $354; 

(5)    $ :    (6)    $77.5. 

Program    CiockM 
International  Time  Recording  Co.     $934 
<3)    $74.35   deduct. 

Pariiic   Electric  Clock  Co $948 

<i)   $84.00  deduct. 

Standard  Electric  Time  Co $1,055 

13)    $100   deduct. 

Vacuum  rienntaiB  .*iyR<em 

Frank     H.     Drew    Co $    898.50 

S.   F.  Compressed  Air  Co $    969.00 

Shade* 
D.    .v.    &    K     Walter    Co.    (1),    $998:    (2) 

Linoleum 

n.    .\.    &    E.    Walter    Co $1,698.40 

S.\NTA  MARIA,  Santa  Barbara  Co.. 
Cal. — Until  s  p.  ra.,  Friday,  Nov.  13, 
bids  will  be  received  by  Trustees  of 
Santa  Maria  Union  High  School  Dist., 
Santa  Barbara  County,  for  erecting  new 
high  school  bldgs.  at  Santa  Maria,  ac- 
cording to  plans  and  spec,  by  Archis. 
Allison  &  Allison,  1405  Hibernian  Bldjr., 
Los  Angeles.  Bids  will  be  t.iken  on  ses- 
regated  contracts.  One  and  2-sto. 
coml.  art,  dom.  science,  man.  train, 
depts.,  study  halls,  laboratories,  23 
classrooms,  adm.  offices,  auditorium  to 
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seat  1,000;  gym.;  mas.  walls,  cem.  plas. 
exter..  terra  cotta  trim.,  clay  tile 'and 
comp  rf.,  pine  and  hdwd.  inter.,  fire- 
proof corridors,  telephone  sys.,  etc., 
5100,000. 


LOS  ANGELES,  Cal.— J.  F.  Kobler, 
918  W.  8th  St.,  Los  Angeles,  was 
awarded  the  general  contract  at  $70,- 
447  tor  erecting  a  new  two-story  bricli 
10-room  school  building  at  Belvedere 
school  site,  at  Rowan  Ave.  and  First 
St.  Train  &  Williams,  226  "Western 
Mutual  Life  Bldg.,  Los  Angeles,  are  the 
architects.  Other  contracts  were  lei 
as  follows;  Plumbing  to  H.  E.  IMur- 
ray  at  $7444;  heating  to  J.  Holtom  at 
$3842;  painting  to  A.  Quandt  &  Son  at 
$25)11,  and  electrical  work  to  F.  E. 
Newbery  Co.  at  $2642. 


PACIFIC  GROVE,  Monterey  Co.,  Cal. 
— Bids  received  by  J.  J.  Williams,  sec- 
retary. Pacific  Grove  High  School  Dist., 
for  painting  exterior  of  high  school  in 
Forest  Ave.  rejected.  What  action  will 
be  taken  regarding  the  work  has  not 
yet    been    decided. 


TRACY,  San  Joaquin  Co.,  Cal. — The 
Hoard  of  Trustees  of  the  West  Side 
Union  High  School  District  in  Tracy 
received  the  following  bids  on  October 
24th  for  the  construction  of  a  one-story 
reinforced  concrete  gymnasium  build- 
ing. Plans  were  prepared  by  Architect 
W.  H.  Weeks,  369  Pine  St.,  San  Fran- 
cisco. All  bids  were  taken  under  ad- 
visement. 

Gencrnl  ConBtrnctlon 

O.  C.  Holt,  Turlock    $33,451.66 

Cobby   &   Owsley,   S.   F 36,645.00 

Campbell  Construction  Co.,  Sac- 
ramento        35,914.00 

Hannah  Bros.,   S.   F 36,430.00 

West  Coast  Constr.  Co.,  S.  F.  37,732.00 
Herndon  &  Finnigan,  Sacto..  .  37,949.00 
Shepherd   &   Riley,  Stockton..   39,759.00 

Stockholm  &  Son,  S.  F. 43,336.00 

Electric  Wiring 

M.    E.    Ryan,    S.    F $935 

Severln  Elec.  Co.,  S.  F 940 

Campbell    Constr.    Co 943 


STORES  AND  OFFICES 


Plans  to   Be   Prepared. 

FIREPROOF  BLDG.  Cost,  $ 

SAN    FRANCISCO.      O'Farrell    St.    near 

.Tones. 
Fireproof    building. 
Owner — C.    H.    Peterson    formerly    Mc- 

Leran  &  Peterson),  ISO  Jessie  St. 
Architect — Not  selected. 


Plans  Being  Figured. 

STORE    BLDG.  Cost,    $15,000 

MILL  VALLEY,  Marin  Co.,  Cal. 
One-story      reinforced      concrete      and 

brick  veneer  store  building  3  stores 

(composition  floors). 
Owner — J.  Neal. 
Architect  —  Walter    C.    Falch,    Hearst 

Bldg.,   San   Francisco. 
Figures  are   being   taken   for  a   gen- 
ei'al   contract. 


Figures  to  Be  Taken  First  of  Next 
Week. 

STORE   BLDG.  Cost,    $15,000 

SAN  FRANCISCO.  O'Farrell  near  Fill- 
more. 

One-story  reinforced  concrete  store 
building. 

Owner — Leon   Lewin. 

Architect — S.  Lightner  Hyman,  Fox- 
croft  Bldg.,  San  Francisco. 


Contract   Awarded. 

STORE  BLDG.  Cost,  $10,000 

OAKLAND.       W     College     Ave.     35     N 

Miles   Ave. 
One-story   store   bldg.    (3    stores). 
Owner  —  Wm.     Shore,     902     Lafayette 

Ave.,    Alameda. 
Contractor — O.    M.     Bullock,     510     18th 

St.,  Oakland. 


Contract   Awarded. 

OFFICE    BLDG.  Cost,    $34,9oU 

SAN   FRANCISCO.        S   Sutter      137-6   h. 

Montgomery   Street. 
Two-story     concrete  store     and    'office 

building. 
Owner — John  C  Brickell. 
Architect — J.  R.  Miller,  Lick  Bidg.,  San 

Francisco. 
Contractor — Monson   Bros..    251   Kearny 

St.,  San  Francisco. 


Contract  Awarded. 

OFFICE  BLDG.  Cost,  $7269 

Owner — Modesto      Chamber      of     Com- 
merce,   Bare    Bldg.,    Modesto,    Cal. 
Architect — Wieland,   Mazurette  &   Wie- 

land,  1002  "H"  St.,  Modesto,  Cal. 
Contractor — Bush  and  Conlee,  Modesto, 
Cal. 
Other  bidders  were:  H.  W.  Sears, 
$787!*;  H.  W.  Rebman,  $7720;  Hansen 
&  Wood.  $7841;  Randolph  &  Ward, 
$7540;  W.  H.  Stevens  &  Son,  $7697. 


Low  Bidder. 

ADDITION  Co.st.    $ 

SAN    FRANCISCO.        NW    Powell      and 

Sutter  Streets. 
One-story   Class   A   addition    to    present 

eight-story  office  building. 
Owner — Morris   Meyerfield. 
-Architects — Meyer  &  Johnson,  Bankers' 

Investment    Bldg.,    Ban    Francisco. 
Barrett     &     Hilp,     918     Harrison     St., 
submitted    the    lowest    bid.         All    bids 
have   been   wired   East    for   approval. 


Plans  Being  Prepared. 

COMMERCIAL  BLDG.  Cost,   $125,000 

SAN  FTtANCISCO.  Montgomery  St. 
between    Bush    and    Sutter    Sts. 

.Seven-story  and  basement  reinforced 
concrete  and  terra  cotta  commer- 
cial building. 

Owner — Name    withheld. 

Arcliitect — Sam  Lightner  Hyman,  Fox- 
croft  Bldg.,  San  Francisco. 


Contract  Awarded. 

OFFICE    BLDG.  Cost,    $15,912 

OAKLAND,   Cal.      Harrison   St. 

One-story  and  mezzanine  reinforced 
concrete    ofBce    building. 

Owner — Lloyd   Bros. 

Lessee — Cal.  State  Motor  Vehicle  Li- 
cense   Department. 

Architect — C.  W.  McCall,  Central  Bank 
Bldg.,    Oakland. 

Contractor— John  M.  Bartlett,   351   12th 


Plans  Being  Figured. 

STORE  BLDG.  Cost,  $25,000 

SAN    FRANCISCO.      N.    Mission    47    W. 

Ecker. 
One-story      and      basement      reinforced 

concrete   store   bldg. 
Owner — R.   J.   O'Brien,   110   Sutter   St. 
Architect  —  Albert    W.    Burgren,     110 

Sutter   St. 


NOTE: — Figures  are  being  taken  for 
a  general  contract,  plumbing,  plaster- 
ing  and    electrical    work. 


Plans    Being    Figured. 

MARKET   BLDG.  Cost,   $ 

SAN   FItANCISCO.      S.   Clement  St.   100 

W.    10  th    Ave. 
One-story    and    mezzanine    frame    and 

brick  veneer  market  building. 
Owner. — H.   F.   Ramocciotti. 
Supervising      Architect   —    August     G. 

Headman,    Call    Bldg. 

SegrtgaLed    Figures    Being    Taken. 
STORE   BLDG.  Cost,   $61,000 

BERKELEY,  Alameda  Co.,  Cal.    Durant 

and    Telegraph    Aves. 
One-story   brick   store   building. 
Owner — Frank  J.   Woodward. 
Architect — M.    I.    Diggs,    Easton    Bldg. 

Oakland. 


Segregated    Figures    Being    Taken. 
OFFICE  BLDG.  Cost,  $25,000 

OAKLAND,    Alameda  Co.,  Cal.        S  15th 

St.,    bet.    Franklin    and    Broadway. 
Two-story     reinforced     concrete     store 

and  office  building. 


Owner — Stuart    S.    Hawley. 
Arcliitect. — Maury      I.      Diggs,     Easton 
Bldg.,  Oakland. 


Plans  Being  Prepared. 

BUILDING  Cost 

CITY    OF    LOS    ANGELES,    Broadway, 

near  9th  St. 
Seven-story   class   'A"  building,   50x150. 
Owner — Carleton  Burke. 
Les.=ee — Southern    California  Music   Co. 
Architect — Milwaukee       Building       Co., 

Wright  &  Callender  Bldg.,  L.  A. 


Figures  To  Be  Taken  Starting  Monday. 

MARKET,   ETC.  Cost,    $40,000 

BERKELEY.  NE  Shattuck  Ave.  and 
Allston  Way. 

One-story  reinforced  concrete  market 
and  4  stores. 

Owner — Boardman  Estate. 

Architect— Jas.  W.  Plachek,  2014  Shat- 
tuck  Ave.,  Berkeley. 


THEATRES 


Contract   awarded. 

THEATRE  BLDG.  Cost,   $ 

LOS    ANGELES.      Vermont    Ave.    near 

Slauson. 
Two-story    Class    "B"    theatre    and    16 

stores. 
Owner — F.  W.   Braun. 
Architect— H.  C.  Deckber,   1007   Wright 

&   Callender   Bldg.,   Los   Angeles. 
Contractor — Al    Nelson,    1812    W.    43r(l 

St..    Los   Angeles. 


The  only  daily  newspaper  In  the 
West  whose  columns  are  doToted 
exclusively  to  Building  News.  Corers 
San  Francisco  and  Bay  Counties. 
$1.25  per  month,  payable  in  adranoe. 
Send  for  sample  copy. 


560  MISSION  STREET 


SAN  FRANCISCO,  OAU 
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Official    Proposals 


STATE    OF     CAMFOn.MA 


DEPARTMENT     OF     PIBLIC     WOHKS 
CALIFORNIA   mr.HAVAY  COMMISSION 


JfOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  r.-- 
ceived  at  the  office  of  <h«-  California 
HifchtTay  Commifinlon,  ."il.l  Forum 
Bnlldlnx.  Sacramento,  Cal.,  until  3 
o'clock  P.  M.,  on  Novenilier  Slut,  at 
which  lime  they  will  be  publicly  on.  ti- 
ed and  read  for  construction  in  :u-- 
cordance  with  the  speciflcatii.ns 
therefor  to  which  special  reference-  is 
made,  portions  of  State  Highway  as 
follows: 

Mendocino  County,  between  Flynn 
Creek  and  Mouth  of  N'avarro  P.iver  (I- 
Men-48-C).  about  twelve  (12.0)  miles  in 
length,  to  be  graded. 

Plans  may  he  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits,  Dunsmuir.  Sacramen- 
to. San  Francisco.  San  Luis  Obispo. 
Fresno  and  Los  Angeles. 

Xo  bid  will  be  received  unless  il  is 
made  on  a  blank  form  furnished  by  ihe 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"N'otice  to  Contractors  "  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  wcrk 
to  be  done.   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highwav  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest  of   the    State. 

NEWELL  D.  DARLINGTON-. 
CHARLES  A.  WHITMORE. 
GEO.   C.   MANSFIELD. 
California  Highway  Commission. 
AUSTIN   B.    FLETCHER. 

State  Highway   Engineer. 
.lOHN   F.   GALVIN, 

Secretary. 

Dated  October  24.  1921. 

* 

■  \I, 


BIDS    WANTED    FOR    MKCHANl 
EariPMENT 


INVITATION     FOR     PROPOSALS 


TREASURY  DEPARTMENT.  Super- 
vising Architects  Office.  Washington, 
D.  C,  October  21.  1021.— SE.\LED  PRO- 
POSALS will  be  opened  in  the  odice  of 
the  Superintendent  of  Construction.  U. 
S.  Public  Health  Service  Hospital, 
Whipple  Barracks.  Prescott.  Arizona. 
at  1  P.  M..  November  16,  1921,  and  in 
the  office  of  the  Supervising  Architect. 
Treasury  Department.  Washington.  D. 
C„  at  3  P.  M..  November  16.  1921.  for 
the  installation  complete  of  thf  Me- 
chanical Equipment  for  two  Semi-.Vm- 
bulant  Quarters,  four  double  quarters 
for  Officers,  one  double  quarters  for 
flrst-class  Personnel,  one  quarters  for 
married  Attendants.  also  kitchen 
equipment  and  refrigerating  api'aratus 
for  Ambulant  Patients,  Mess,  c'<..  re- 
frigerating apparatus  for  General  Mess 
laundry  equipment,  new  Boilers  out- 
side service,  etc.,  at  the  i;nited  States 
Public  Healih  Service  Hospital  Ni  ,ia, 
at  Whipple  Barracks,  Prescott.  Ari- 
zona, in  accordance  with  the  d'  -vlngs 
and  specification,  cople.s  of  whi  'i  may 
be  had  at  this  office  or  at  the  •  '  ■■  of 
the  Superintendent  of  Constru.  ii  at 
Whipple  Barracks.  Prescott.  .\  'onn. 
In  the  discretion  of  the  Sup.'vising 
Architect,  and  Bidders  may  f  rward 
their  bids  to  either  place.  .tas.  A. 
Wetmore.  Acting  Supervising  \rchl- 
teot. 


UIDS    W/VATED    FOR    BUILDINGS 


NOTICE   TO    CONTRACTORS 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington. 
D.  C,  Oct.  21.  1921. — SEALED  PRO- 
POSALS will  be  opened  in  the  office  of 
the  Superintendent  of  Construction,  U. 
S.  P.  H.  S.  Hospital,  at  Walla  Walla, 
Washington,  at  12  M..  November  21st. 
1921,  or  in  this  office  at  3  P.  M..  Nov. 
21st.  1921.  for  the  construction  (exclu- 
sive of  Mechanical  Equipment)  of  1 
Semi-Ambulant  Quarters,  1  Ambulant 
Quartars.  and  buildings  for  Boiler 
House  and  Laundry,  including  Stack, 
for  the  U.  S.  Public  Health  Service  Hos- 
pital, at  Walla  Walla,  Washington. 
Proposals  may  be  submitted  to  either 
place.  Drawings  and  specifications  may 
be  obtained  from  the  Superintendent  of 
Construction.  U.  S.  Public  Health  Ser- 
vice Hospital.  Walla  Walla,  Wa.shing- 
ton.  J.  W.  Roberts.  Room  403.  Post 
Ortice.  San  Francisco.  Calif..  L.  T.  Ship- 
ley, care  of  Custodian,  Post  Office,  Ta- 
coma.  Wash.,  or  at  this  office  in  the 
discretion  of  the  Supervising  Architect. 
Jas.  A.  Wetmore.  Acting  Supervising 
Architect. 


BIDS    WANTED    FOR    KITCHEN 
EQUIPMENT 


NOTICE     TO     CONTR.\CTORS 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office,  Washington, 
D.  C.  October  19.  1921.  —  SEALED 
PROPOSALS  will  be  opened  in  this  of- 
fice at  3  p.  m..  Nov.  15,  1921,  for  fur- 
nishing Kitchen  Equipment  for  the 
United  States  Public  Health  Service 
Hospital  Fort  Mackenzie.  Sheridan. 
Wyoming.  Specifications  may  be  ob- 
tained at  this  office,  in  the  discretion 
of  the  Supervising  Architect.  Jas.  A. 
Wetmore,  Acting  Supervising  Archi- 
tect, 


BIDS      WANTED      FOR     STERILIZING 
EftriPMENT 


INVIT.VTION    FOR    PROPOSALS 


TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office,  Washington. 
D.  C,  October  20.  1921.  Sealed  propos- 
als will  be  opened  in  this  office  at  3  p. 
m..  November  15.  1921,  for  furnishing 
sterilizing  equipment  for  the  U.  S.  P. 
H.  S.  Hospital,  Fort  Mackenzie.  Sheri- 
dan, Wyoming,  in  accordance  with  spe- 
ciflcations,  copies  of  which  may  be  ob- 
tained at  this  office,  in  the  discretion  of 
the  Supervising  Architect.  Jas.  A. 
Wetmore.  Acting  Supervising  Archi- 
tect. 


SEALED   PROPOSALS 


Notice  is  hereby  given  that  sealed 
proposals  will  be  received  by  the  Board 
of  Trustees  of  the  City  of  Red  Bluff  up 
to  Monday  cvenlneTt  November  7,  1021, 
at  8  o'clock,  for  repairing  the  root  of 
the  City  Hall  in  said  city,  or  for  cov- 
ering the  same  with  a  two-ply  asbestos 
built-up  roof,  and  such  other  roof  as 
the  bidder  may  recommend. 

Said  bids  to  be  filed  with  the  CMerk 
of  said  Board,  in  the  said  City  Hall,  up 
to  the  hour  mentioned  above.  Bids  to 
be  accompanied  Willi  a  certlicd  check 
for  ten  (10)  per  cent  of  the  amount  of 
said  bid. 

The  Board  reserves  the  right  to  re- 
ject any  .tnd  all   bids. 

Dated:  F^cd  Bluff,  California,  October 
22,    1921. 

B.  F.  L.BNNON. 

City  Cleric. 


NOTICE     TO     CONTRACTORS 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office,  Washington. 
D.  C  Oct.  20.  1921. — SEALED  PRO- 
POSALS will  be  opened  in  this  office  at 
3  p.  m..  Nov.  15.  1921.  for  furnishing 
Plumbing  Fixtures,  radiators,  etc..  for 
the  U.  S,  P.  H,  S.  Hospital  Fort  Mac- 
kenzie. Sheridan,  Wyoming,  in  ac- 
cordance with  specifications,  copies  of 
which  may  be  obtained  at  this  office,  in 
the  discretion  of  the  Supervising  Ar- 
chitect. Jas.  A.  Wetmore.  Acting  Su- 
pervising   Architect. 


BIDS     WANTED     FOR     HOSPITAL 


NOTICE    TO    CONTRACTORS 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Supervisors  of  Humboldt  County,  State 
of  California,  at  the  office  of  the  Clerk 
of  said  Board,  at  the  Court  House  in 
the  City  of  Eureka,  said  County  and 
State,  until  Tuesday,  November  15th, 
19*1,  at  two  o'clock  P,  M.,  for  the  con- 
struction of  a  new  Tubercular  Hospital 
for  Humboldt  County. 

Plans  and  specifications  for  this 
work  are  on  file  in  the  office  of  said 
Clerk,  to  which  all  bidders  are  hereby 
referred. 

Each  bid  must  be  accompanied  by 
cash  or  certified  check  in  at  least  five 
per  cent  of  the  amount  of  the  bid.  as  a 
guarantee  of  good  faith,  and  the  Board 
reserves  the  right  to  reject  any  or  all 
bids. 

FRED    M.    KAY, 
Clerk  of  the  Board  of  Supervisors  of 
Humboldt   County.   California. 


NOTICE    TO    CONTRACTORS 


Pursuant  to  an  order  of  the  Board  of 
Education  of  the  City  of  Fresno  School 
District,  Fresno,  California,  duly  made 
and  entered  in  its  minutes  on  the  20th 
day  of  October,  1921,  notice  is  hereby 
given  that  said  board  will  receive  up  to 
5  o'clock  p.  m.  of  November  10th,  1921, 
sealed  proposals  for  the  furnishing  of 
labor  and  materials  for  the  construc- 
tion of  a  four-room  addition  to  the  Edi- 
son school  in  tlie  city  of  Fresno.  Bids 
will  be  taken  separately  for  the  differ- 
ent  segregated  contracts,  as  follows: 

Contract  No.  1 — Excavating,  Concrete 
Work.  Carpenter  Work.  Glass.  Hard- 
ware. Steel,  Galvanized  Iron  and  Black- 
boards, 

Contract  No.  2 — Brick  Work. 

Contract  No.  3 — Tile  and  Composition 
Roofing. 

Contract  No.  4 — Plumbing  and  Stiam 
lUatlng. 

I'oiitract  No.  6 — Lathing  and  Plaster- 
ing. 

1  oiitract  No.  6 — Electric  Wiring. 

Contract   No.    7 — Painting. 

Plans  and  specifications  on  file  with 
tlio  secretary  of  said  board.  Copies  of 
same  together  with  form  for  submitting 
bill  and  Instructions  to  bidders  may  be 
obtained  at  the  office  of  Trewhitt- 
Slilelds  Company,  435  Rowell  Building, 
Ficsno,  the  authorized  agent  of  the  said 
board. 

A  certified  check  equal  to  10  per  cent 
of  i.ital  amount  of  Mil  «ul)mitted  must 
:i.  lonipnny  the  proposal. 

The  board  reserves  the  right  to  reject 
any  or  all  bids. 

By  order  of  the  Board  of  Education. 
U  L.  SMITH,  Secretary. 
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BRIDGES,   DAMS    &    HARBOB 
WORK 

SAN  FRANCISCO.— Until  Nov.  21,  11 
a.  m.,  bids  will  be  received  by  U.  S. 
Engineer  Office,  240  Montgomery  St.. 
for  hire  and  operation  of  dredging 
plant  for  work  in  the  Sacramento  and 
San    Joaquin    Rivers   and   tributaries. 


MERCED,  Merced  Co.,  Cal.— Until 
Nov.  8,  10  a.  m.,  bids  will  be  received 
by  J.  P.  Thornton.  County  Clerk,  for 
constructing    three    bridges; 

Kftinf.  concr.  bridge  No.  89  over  Jor- 
dan-Atwater  Canal  on  Atwater-Winton 
road  in  Road  Dist.  No  .3  about  H4  mi. 
north  of  Atwater. 

Reinf.  concr.  bridge  No.  98,  over 
Quinto  Creek  on  Gustine-Los  Bancs 
road.  Sec.  1,  in  Road  Dist.  No.  4,  about 
314    mi.   south   of  Gustine. 

Reinf.  concr.  bridge  (Bridge  No.  99) 
over  Parnell  Waste  Ditch  on  Gustine- 
Los  Bancs  road.  Sec.  1,  in  Road  Dist. 
No.  4,  about  6%  mi.  south  of  Gustine. 

Cert,  check  10%  payable  to  county 
required  with  each  bid.  Plans  may  be 
had  from  County  Surveyor  A.  E.  Cow- 
ell  on  deposit  of  JIO,  returnable. 


MERCED.  Merced  Co.,  Cal.— Until 
Nov.  8,  10  a.  m.,  bids  will  be  received 
by  P.  J.  Thornton,  County  Clerk,  for 
improving  Bear  Creek  Channel.  Cert, 
check  10%  payable  to  county  required 
with  each  bid.  Spec,  on  file  in  office 
of  clerk.  A.  E.  Cowell,  County  Sur- 
veyor. 


CALIFORNIA.— L.  P.  Snook  has  filed 
application  with  the  State  Reclama- 
tion Board  to  reclaim  Abbot  Lake,  a 
shallow  body  of  water  covering  ap- 
prox.  624  acres  of  land  in  Sutter  Coun- 
ty. A  system  of  low  levees  will  be 
constructed.  About  $50,000  will  be  ex- 
pended  in    the    work. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — R. 
E.  Noble  Co..  selected  by  Supervisors 
to  handle  shop,  mill  and  painting  in- 
spection lor  proposed  steel  bridge  over 
Russian  River  on  Healdsburg-Forest- 
ville  highway.  R.  Press  Smith,  County 
Surveyor. 

SANTA  BARBARA,  Cal.— Until  10  a. 
m..  Nov.  7,  bids  will  be  received  by 
County  Supervisors  for  constructing 
reinf.  concr.  reservoir  at  Santa  Bar- 
bara general  hospital,  3  mi.  west  of 
city;  plans  and  spec,  on  file  in  office 
of  County  Clerk  C.  A.  Hunt.  Certified 
check   for    10%. 


LOS  ANGELES,  Cal. — An  ordinance 
of  intention  to  construct  reinf.  concr. 
culverts  at  intersection  of  Tenth  St. 
with  Flower,  Figueroa.  Georgia  and 
Grattan  Sts.  adopted  by  Council.  Vroo- 
man   Act. 


NATIONAL  CITY,  San  Diego  Co., 
Cal. — Engineer  Covert  of  the  Water 
Company  has  prepared  tentative  plans 
for  an  addition  of  20  ft.  to  the  height 
of  Sweetwater  dam;  est.  cost,   ?500,000. 


SUSANVILLB.  Lassen  Co.,  Cal. — The 
movement  to  bring  water  from  the 
Little  Truckee  river  through  a  long 
system  of  canals  and  flumes  for  the  re- 
clamation of  approximately  30.000  acres 
of  land  in  Long  Valley,  Lassen  County, 
has  been  renewed  and  the  Chamber  ot 
Commerce     is    co-operating    with     ^he 


land  owners  to  further  the  project.  Pre- 
liminary estimates  of  this  project  place 
the  cost  at  Jl. 900, 000.  or  about  $66  per 
acre,  to  place  water  on  the  land.  One 
of  the  first  details  will  be  to  secure  title 
to  the  water,  which  has  ben  dispued 
by  Cher  interests. 


OAKLAND,  Cal. — City  Council.  Eu- 
gene K.  Sturgis,  Clerk,  planning  con- 
struction of  wharf  west  of  Clay  street 
dock  to  accommodate  vessels  of  the  U. 
S.  Coast  Guard  Service.  Geo.  Mattis. 
City  Engineer. 


LOS  ANGELES.  Cal. — S.  M.  Kerns, 
1076  Cerritos  Ave.,  Long  Beach,  sub- 
mitted the  lowest  bid  to  County  Super- 
visors Oct.  24  at  $36,000  for  construct- 
ing a  reinf.  concr.  bridge,  girder  type, 
consisting  of  three  54-ft.  spans,  with 
piers  and  abutments  on  wooden  piles, 
over  San  Jose  Creek  on  Workman  Mills 
road.  Other  bids  were;  Edgar  T. 
^\"^leeler  Co.,  402  L.  A.  Ry.  Bldg.,  Los 
Angeles,  $39,800:  Mercereau  Bridge  & 
Constr.  Co.,  $40,700:  W.  M.  Ledbetter  & 
Co..  $44,888;  deWaard  &  Cobham,  San 
Diego.  $44,900;  Sharp  &  Fellows  Contr. 
Co.,  $47,600.  Bids  referred  to  County 
Road    Com.    Jones. 


BLYTHE.  Riverside  Co.,  Cal.— Final 
survey  is  being  made  and  bids  will  be 
called  for  soon  by  Supervisors  for  con- 
structing the  causeway  to  span  the 
overflow  land  between  the  levee  and 
Colorado  River.  The  work  will  involve 
several  hundred  thousand  cubic  yards 
of  excavation  and  800  feet  of  trestle. 
Cost.  $56,000.  A.  C.  Fulmor,  County 
Engineer. 


SACRAMENTO,  Cal. — Supervisors  pe- 
titioned to  construct  bridge  over  Ar- 
cade Creek  in  Hagginwood.  Drury 
Butler,    County   Surveyor. 


OAKUALE,  Stanislaus  Co.,  Cal. — R. 
K.  Hartley,  assistant  engineer  on  the 
N'ewlands  reclamation  project  in  Ne- 
vada, has  been  apointed  superintendent 
ot  the  Oakdale  Irrigation  District,  ef- 
fective  November   15. 


MACHINERY 


SACRAMENTO,  Cal. — Cass  Amacker. 
Sacramento,  at  $3725.  awarded  con- 
tract by  Supervisors  to  construct  ferry 
for  operation   bet.   Sacramento  and  So- 
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lano  Counties  from  Ryer  to  Grand 
Island  near  Walker's  Landing.  Other 
bidders;  Ingersoll  &  Barry,  Stockton, 
$5127;  .Xunes  Bros.,  Sacramento,  $3750; 
Colberg  Boat  Works,  Stockton,  $3860. 
Drury  Butler,  County  Surveyor. 

WATSONVILLE,  Santa  Cruz  Co.,  Cal. 
^Until  Nov.  2,  S;15  p.  m.,  bids  will  be 
received  by  T.  S.  MacQuiddy,  Secre- 
tary, Watsonville  Union  High  School 
Dist.,  for  fur.  and  del.  one  5-passenger 
Ford  touring  car. 


EAGLE  ROCK  CITY,  Los  Angeles 
Co.,  Cal. — Until  5  p.  m.,  Nov.  7,  bids  will 
be  received  by  City  Clerk  B.  B.  Mart- 
solf  for  one  steel  tank  to  be  erected  on 
foundation  to  be  furnished  by  city. 
Cost    about    $7000. 


OAKLAND.  Cal.— Until  November  3. 
12  noon.  bids  will  be  received  by 
Eugene  K.  Sturgis.  City  Clerk,  for  fur- 
nishing and  delivering  two  roadster 
type  autos  for  use  of  the  Health  De- 
partment. 


SANTA  ANA,  Orange  Co.,  Cal.— Until 
5  p.  m.,  Nov.  7,  bids  will  be  received 
by  City  Clerk  E.  L.  Vegely  for  one  2 
or  2V4-ton  truck  for  Street  Depart- 
ment. 


SANTA  ROSA,  Sonoma  Co..  Cal. — 
Purchasing  Agent  authorized  by  Super- 
visors to  purchase  new  3% -ton  White 
Dump  Truck,  fully  equipped  for  road 
work.  R.  Press  Smith,  County  Sur- 
veyor. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — Su- 
pervisors sell  at  public  auction  3  Mi -ton 
motor  truck  to  A.  Asbury,  ot  Los  An- 
geles, representing  B.  M.  Levy.  Bid  ac- 
cepted, $3,200. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
H.  Miller,  County  Clerk,  will  sell  at 
public  auction  Nov.  15  one  3^4 -ton 
F'ageol  auto  truck.  Lloyd  Bowman, 
t^ounty  Surveyor. 


MONROVIA,  Los  Angeles  Co.,  Cal. — 
Petitions  for  an  ornamental  lighting 
system  on  White  Oak  Ave.  have  been 
filed  with  the  City  Trustees. 


FIRE  EQUIPMENT 


SAN  FRANOISCO— Hill-Hubbell  & 
Co.,  Fife  Bldg..  San  Francisco,  have 
been  awarded  contracts  by  the  San 
Francisco  Fire  Commissioners  for 
painting  and  cleaning  Pumping  Station 
No.  1,  $677.55;  Station  No.  2,  $447.61. 
Frank  T.  Kennedy,  Secretary  of  Com- 
mission. 


FRESNO.  Fresno  Co..  Cal. — Board  of 
Public  Works  has  been  authorized  to 
secure  estimates  for  proposed  central 
fire  alarm  system. 


SEWERS,    STREET    WORK. 
ROADS   &    WATER    SYSTEMS 


OAKLAND,  Cal. — City  Council,  Eu- 
gene K.  Sturgis,  clerk,  declares  inten- 
tion to  improve  76th  Ave.  from  East 
nth  St.  southwesterly  by  grading, 
paving  with  oil  macadam,  concr.  curbs, 
gutters  and  sidewalks.  Geo  Mattis, 
City  Engineer. 
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SAN  FRANCISCO — City  Engineer 
:.  M.  O'Shaugrhnessy  completes  spccl- 
catlons  for  improving  Precita  avenue 
etween  Alabama  and  Folsom  streets, 
itlmated  cost,  $8735.  Involves  795  lln. 
,.  concrete  curbs;  5450  sq.  (t.  artificial 
;one  sidewalks;  22,572  sq.  ft.  asph. 
)ncrete  pavement:  1  brick  catch- 
isin   and    30    lin.    ft.    10-in.   culvert. 


SACRAMENTO.     Cal. — Until     Nov.     3. 

P.  M..  bids  will  he  received  by  M.  .1. 
esmond.  City  Clerk,  for  improving 
mta  Ynez  Way  from  manhole  in 
lace  between  N  street  and  Folsom 
ouievard.  to  a  point  H8.5  north  by 
jnatrurting:  vitrified  pipe  sewer,  1 
increte  manhole:  improving  3-ft. 
isement  along  north  side  of  Lots  2n 
)  29  Incl.,  in  Crescent  Park  by  con- 
iructlng  vitrified  pipe  sewer  with  i 
•In.  vitrified  wye  branches.  1  6-in. 
itrified  flusher  branch.  1  concrete 
lanhole:  Improving  the  easement 
long  west  side  of  Lots  20  to  24  of 
rescent  Park,  by  constructing  vitri- 
ed  pipe  sewer  with  10  6-in.  vitrified 
ye  branches.  1  6-in.  vitrified  fiusher 
ranch. 

Separate  bid.**  will  be  received  the 
ime  date  for  improving  Fifth  Avenue 
•cm  Stockton  Boulevard  to  65th  St.. 
^  constructing  1  concrete  manhole, 
^constructing  15  existing  manholes, 
lacing  22  cast  iron  gutter  drains,  con- 
ecting  sewers,  grading  and  paving 
1th  4-in.  asph.  concrete.  Albert 
Ivan.    City    Engineer. 


SACRAMENTO.  Cal. — City  Commis- 
lon,  M.  J.  Desmond.  Clerk,  declares 
itention  to  improve  First  avenue, 
etween  37th  St.  and  Santa  Cruz  Way 
y  constructing  concrete  curbs  and 
utters,  placing  8  cast  iron  gutter 
rains,  connecting  manholes  with  6-in. 
Itrified  pipe:  8-in.  vitrified  sewer 
Ipe.  2  concrete  manholes.  grading 
nd  paving  with  5',2-in.  asphaltic  con- 
rete  pavement;  39  street  from  man- 
ole  In  place  in  alley  between  Y  and 
Irst  Ave.  to  manhole  to  be  con.struct- 
i  in  First  Ave.,  by  constructing  o-in. 
itrified  pipe  sewer.  Albert  Givan.  city 
Ingineer. 


OROVILLE,  Butte  Co.,  Cal. — Sacra- 
lento  Northern  R.  R.  has  agreed  to 
ammence  paving  its  portion  of  High 
t.  when  the  work  is  started  by  the 
Ity.  The  railroad's  portion  of  the 
08t  will  be  about  $30,000.  S.  J.  Xor- 
Is.    City    Engineer. 


CALIFORNIA.— State  Highway  Cora- 
lission  has  decided  to  route  the  Oro- 
ille-Quincy  lateral  by  the  north  fork 
f  the  Feather  River.  Estimates  made 
y  the  commission  some  time  ago  for 
Ilia  road  placed  the  cost  at  $4,000,000 
or  a  16-ft.  road.  A  narrower  road 
'111    probably    be   constructed. 


TUBA  CITY,  Sutter  Co..  Cal. — Until 
November  S,  10  A.  M..  bids  will  be  re- 
elved  by  Albert  W.  Brown.  County 
lork.  for  furnishing  and  delivering  f. 
b.  care  Tudor  and  Abbott.  (S.  P.  R. 
t.)  Trowbridge  and  Pleasanton  Orove 
W.  P.  R.  R.)  and  East  Nlcolaus  and 
'leasanc  Orove  (S.  N.  R.  R.)  500  tons 
■i-ln.  by  IH-in.  and  100  tons  Dx%-in 
rushed  rock.  Edward  von  Geldern, 
'ounty  Surveyor. 


WILLOWS.  Glenn  Co..  Cal. — Th. 
.'hamber      of      Commerce       Is      urging 

street  paving  program.  A  committee 
lag  been  appointed  to  sound  the  senti- 
nent  of  property   owners. 


OROVILLE,  Butte  Co.,  Cal. — Chico 
'ontracting  Co.,  Waterland-Breslauer 
Hldg..  Chloo,  at  $16,000  awarded  con- 
ract  by  Supervisors  to  pave  portIi>n  of 
JrovlUe  and  Pentz  bonded  road  from 
JTOvUlc  bridge  westerly  one  ml)e 
^»rry  H.  Hume,  County  Surveyor. 


SEBASTOPOL,  Sonoma  Co.,  Cal. — 
Crummey  Construction  Co..  Hearst 
IJldg.,  San  Francisco,  has  been  awarded 
contracts  for  paving  South  Main,  Bo- 
ilega,  Petaluma  and  other  streets.  Bids 
received    follow; 

South  Main   Street 

Crummey    Con.   Co.,    $23,989.27;    War- 
ren     Con.      Co..    $27,451.33;      James      H. 
Sayies.    $28,341.20:      Clark      &      Henry, 
$26,363.87:    Federal   Con.    Co..    $25,105.71. 
Bodeira  Avenne 

Crummey.     $9,924.48:     Warren.     $11,- 
215.16:  Sayies.  $11,574.80;  Clark  &  Hen- 
ry.   $10,821.30:   Federal.   $10,343.02. 
Petaloma  Avenue  and  Others 

Crummey,  $29,271.70;  Warren,  $33.- 
352.20;  Sayies,  $35,545.86:  Clark  & 
Henry,   $32,105.28;  Federal,   $30,725.84. 


OAKLAND.  Cal. — The  City  Council, 
Eugene  K.  Sturgis.  Clerk,  apppropriates 
$13,311  to  finance  paving  of  Muni- 
cipal Quay  between  the  foot  of  Grove 
street  and  the  foot  of  Market  street. 
Geo.  Mattis,  City  Engineer. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
Petitions  are  being  circulated  seeking 
paving  of  Cleveland  avenue,  between 
Van  Ness  and  Walnut  Avenue.  James 
K.  James.  City  Engineer. 


MADERA.  Madera  Co..  Cal.  —  Until 
.Vovember  4.  bids  will  be  received  by 
Morton  H.  Tyrrell.  Clerk,  Madera  School 
District,  for  constructing  sidewalks 
and  curbs  at  Pershing  School.  Speci- 
fications on  file  in  office  of  the  Clerk 
at   Mareda. 


FRESNO.  Fresno  Co.,  Cal. — Supervi- 
sors petitioned  to  complete  county 
highway  unit  from  Sanger  by  way  of 
Centerville  and  Minkler  to  Clark's 
Valley  as  provided  for  in  the  1919  bond 
issue.  Chris.  P.  Jensen.  County  Sur- 
veyor. 


FRESNO.  Fresno  Co.,  Cal.  —  City 
Commissioners  declare  intention  to  im- 
prove San  Joaquin  St.  bet.  Broadway 
and  M:  Grading,  concr.  curbs  and 
gutters,  3'^-in.  asph.  concr.  base  with 
H4-in.  Warrenite-Bitulithic  wearing 
surface; 

Echo  Ave.  from  Belmont  to  Olive 
Ave.:  Elizabeth  and  Dudley  from 
Forthcamp  to  Echo:  grading,  concr. 
curbs,  gutters  and  sidewalks,  corru- 
culverts  with  culvert  manholes.  3%-ln. 
asph.  concr.  base  with  1%-ln.  Warren- 
ite    Bitulithic    wearing    surface; 

Thorne  Ave.  from  Belmont  to 
Hedges;  Adeline  and  Arthur  Aves.  from 
Olive  to  Hedges  and  Vagedes  Ave. 
from  Weber  to  Hedges:  grading,  con- 
crete curbs,  gutters  aad  sidewalks, 
corru.  culverts;  3%-  in.  asph.  concr. 
base  with  I'^-ln.  Warrenite-Bitulithic 
wearing  surface. 

M  St.  bet.  Kern  and  San  Diego:  grad- 
ing, concr.  curbs  and  gutters,  corru. 
culverts,  3 '/4-in.  asph.  concr.  base  with 
I'i-in.  Warrenite-Bitulithic  wearing 
.surface.     Imp.  Act   1911. 


CHICO,  Butte  Co..  Cal.— Iintil  Not. 
1.  8  p.  m..  bids  will  be  received  by  Ira 
It.  Morrison.  City  Clerk,  for  Improv- 
ing streets  in  Thirteenth  sub-dlvlslon: 
Woodland  Ave..  5th.  6th.  7th.  Cypress. 
Poplar  Sts.  etc.;  est.  cost.  $55,000. 
Project  involves:  1  S3. 000  sq.  ft.  4-in. 
rnncT.  pavement.  9.000  lln.  ft.  concr. 
gutters,  5,000  lin.  ft.  concr.  curbs,  and 
26,000  sq.  ft.  cement  sidewalks.  F.  S. 
Robinson,    City    Engineer. 


SAN  DIEGO,  Cal — Notices  of  Inten- 
tion have  been  puf>llshoi  for  paving 
with  asph.  ccinrr.  31st  St.  bet.  Myrtle 
.\vo.  and  Dwlghl  St.;  31st  St.  bet.  Myr- 
tle -\v<<  and  Thorn  .=;i  and  Welborn  St. 
bet.  MIddlitown  .\dd.  and  Torrance  St. 
and  portions  of  Sutter,  Neale  and  Tor- 
■rence  Sti.;  1911  Act, 


GLBNDALE,  Cal.— Until  6:30  p.  m.. 
.Nov.  3,  bids  will  be  received  by  City 
Clerk  A.  J.  Van  Wle  for  constructing 
the  Business  District  sewer,  a  total 
length  of  5806.56,  involving  630  ft.  6-ln., 
270  ft.  8-in..  2706.79  ft.  10-In..  47S.84  ft. 
12-In.,  and  1720.93  ft.  15-in.  vlt.  pipe; 
9  manholes,  8  ft.,  7  septic  tanks.  21 
cesspools.  4  lampholes,  28  m.  h.  frame 
and  cover  seats,  wyes,  etc.;  work  Vroo- 
man  Act.  10  yr.  bonds. 


REDONDO  BEACH.  Cal — Until  s  p. 
m..  Nov.  7.  bids  will  be  received  by 
City  Clerk  Harry  Polglase  for  follow- 
ing street  work  under  Vrooman  Act: 
N.  Helberta  Ave.  bet.  Irene  Ave  and 
El  Redundo  to  be  graded  and  oiled  and 
cem.  curb,  gutter  and  sidewalk  to  be 
constructed;  Lucia  Ave.  bet.  Garnet 
and  Jasper  St.  to  be  paved  with  3-in. 
Willlte  40  ft.  wide  and  curb  to  be  con- 
structed. Victor  H.  Staheli.  City  En- 
gineer. 


MODESTO.  Stanislaus  Co.,  Cal. — 
Standard  Paving  Co.,  9th  and  M  Sts.. 
awarded  contract  by  Council  to  im- 
prove James  St.  from  Spencer  to  Dow- 
ney, and  Downey  St.  from  James  to  H; 
grading.  1. 05  sq.  ft.;  2^4-in.  asph.  concr. 
pavement  with  IH-in.  bitulithic  wear- 
ing surface.  $.17  sq.  ft.;  concr.  curb. 
$.70  lin.  ft.;  concr.  gutter,  $.20  sq.  ft.; 
header.s.   $.12   lin.   ft. 

Standard  Co.  also  awarded  contract 
to  improve  alley  bet.  15th.  16th,  F  and 
G  Sts..  grading,  $.05  sq.  ft.;  5-in.  concr. 
pavement.  $.165  sq.  ft.:  headers,  $.12 
lin.    ft.     Geo.   FVeltas,  City   Engineer. 


VISALIA.  Tulare  Co.,  Cal. — Until 
Nov.  7.  7:30  p.  m.,  bids  will  be  received 
by  Ida  Markham,  City  Clerk,  for  pav- 
ing Acequia  St.  bet.  Bridge  and  Garden 
Sts.  Cert,  check  10%  payable  to  city 
required.     L.  H.  Gadsby,  City  Engineer. 


BERKELEY.  Alameda  Co..  Cal. — The 
City  Council.  E.  M.  Hann,  Clerk,  de- 
clares Intention  to  construct  6-in.  vit- 
rified pipe  sewer  in  portion  of  San  An- 
tonio avenue.  Including  construction  of 
manholes.  C.  L.  Huggins,  City  Engi- 
neer. 


SAN  FRANCISCO.— C.  B.  Eaton,  407 
11th  St.,  at  $2341,  awarded  contract  by 
Board  of  Public  W^orks  to  improve 
London  St.  from  Excelsior  Ave.  north- 
erly, involving  2173  sq.  ft.  art.  stone 
sidewalks.  150  lln.  ft.  concr.  curb  and 
6000  sq.  ft.  asph.  concr.  pavement. 
To  T.  M.  Gallagher.  2165  Market  St., 
awarded  contract  to  improve  La 
Grande  Ave.  bet.  Brazil  and  Peralta. 
$1995,  Involving  280  lln.  ft.  IS-ln.  and 
390  lin.  ft.  12-In.  sewer  with  17  12-in. 
and  11  IS-in.  wye  branches,  3  brick 
manholes. 

To  T.  M.  Gallagher.  $1935.  for  Im- 
proving Revere  Ave.  bet.  Silver  Ave. 
and  Rankin.  Involving  615  lln.  ft.  12-ln. 
sewer,  24  12-In.  wye  branches  and  3 
brick    manholes. 

To  City  Construction  Co..  Call  Bldg.. 
$1831.  awarded  contract  to  Improve 
Craut  St.  bet.  Maynard  and  Ney.  in- 
volving 860  cu.  yds.  cut.  195  lin.  ft. 
concr.  curbs.  2840  sq.  ft.  asph.  concr. 
pavement.  M.  M.  O'Shaughnessy.  City 
Engineer. 


SACRAMENTO,  Cal. — City  Commis- 
sion declares  Intention  to  improve  37tli 
St.  from  Y  to  4th  Ave.,  by  construct- 
ing concr.  curbs  and  gutters.  6  concr. 
manholes.  13  C.  I.  gutter  drains.  8-ln. 
vlt.  pipe  sewer,  grading  and  paving 
v.llh    5',r-in.    asph.    concr. 

Improving  alley  bet  N,  O.  29th  and 
aoth  Sts..  constructing  1  concr.  catch- 
basin.  1  .oner,  manhole,  cotirr.  rurl.' 
wall,  Hiadlng  and  paving  with  :>Va-ln 
asph.  concr.  pavement.  Albert  Qlvan, 
City   Bnglneer. 
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LOS  AXGELES,  Cal. — Fowler,  My- 
ers &  ■Lowry,  345  S.  Flower  St.,  were 
awarded  contract  at  $7947  to  construct 
sewag-e  disposal  system  at  Olive  View 
Sanitarium   for   county. 


FRESXO,  Fresno  Co..  Cal. — Thomp- 
.^on  Bros..  1514  H  St.,  awarded  contract 
by  Council  to  improve  Poplar  Ave.  bet. 
McKinley  and  Homer:  grading,  J. 03  sq. 
ft.;  oiling.  $.02%  sq.  ft.;  concr.  curbs 
$.60  lin.  ft.;  concr.  sidewalks,  $.22% 
sq.   ft.  

LOS  ANGELES.  Cal.— E.  L.  Garret- 
son  &  Son.  1346  Fairfax  Ave.,  awarded 
contract  at  $56,000  for  paving  with 
loncr  Firev  Ave.  from  Covina  Blvd. 
to  Foothill  Blvd.,  about  1  mi.,  in  Road 
Imp.  Dist.  No.  172. 

OAKDALE,  Stanislaus  Co.,  Cal. — 
Trustees  planning  to  call  bids  for  con- 
structing storm  sewer  system  in  down- 
town   section;    est.   cost.    $20,000. 

SACRAMENTO,  Cal.  —  McGillivray 
Construction  Co.,  Capitol  Natl.  Bank 
Bids  awarded  contract  by  City  Comm. 
to  improve  5th  St.  from  Q  to  S,  con- 
structing concr.  curb  wall,  concr.  curbs 
and  gutters,  C.  I.  gutter  drains  con- 
necting same  to  sewer  with  6-i- 
pipe;  grading  and  paving  with 
asph.   concr. 

J  W  Terrell.  1111  29th  St.,  awarded 
contract  to  improve  Sacramento  Blvd. 
from  9th  to  14th  Aves.  by  constructing 
vit.  pipe  sewer  with  42  6-in.  wyes,  . 
concr.  manholes;  12th  Ave.  from  point 
10  ft.  west  of  37th  St.  north  to  a  point 
680  ft.  east  of  Sacramento  Blvd..  by 
constructing  vit.  pipe  sewer  with  2. 
6-in  wyes,  4  concr.  manholes;  28th  bt. 
from  manhole  in  12th  Ave.  400  ft.  nor  h 
by  constructing  vit.  pipe  sewer  with  14 
6-in.  wyes,  1  concr.  manhole.  Albert 
Givan,  City  Engineer. 


vit. 
6-in. 


PHOENIX.  Ariz.— Twohy  Bros.  Co.  of 
Phoenix,  awarded  contract  for  im- 
proving portions  of  Washington  street 
nvolving  2M37.14  sq.  yds  paving  at 
S-  Mv  vd  ;  2y.233.88  sq.  yds.  grading  at 
30c  vd  :  11,048.24  lin.  ft.  combined  curb 
and  "gutter    at    $1.50    ft.    and    incidental 


FILLMORE.  Ventura  Co..  Cal.— Ex- 
tensive street  improvement  and  orna- 
mental lights  tor  streets  in  business 
section  of  the  city  are  suggested  in  the 
annual  report  of  City  Clerk  ArrasmOh. 
Paving  of  central  avenue  from  Santa 
Clara  St.  to  Ventura  St.  is  said  to  be 
the  most  urgent  and  the  one  most  like- 
ly to  be  undertaken  first. 

GRASS  V.\LLEY,  Nevada  Co..  Cal.— 
City  Council  inspecting  various  types 
of  pavement  before  ordering  paving 
program.  The  Chamber  of  Commerce 
urges  immediate  action. 

SANTA  BARBARA.  Cal. — An  election 
will  be  held  November  4  in  the  Mon- 
tecito  District  to  vote  on  the  forma- 
tion of  a  county  water  works  district 
to  construct  an  independent  water 
system   for  that  section. 


MARYSVILLE,  Yuba  Co.,  Cal. — Until 
November  7,  7:30  P,  M.,  bids  will  be  re- 
ceived by  Edward  B.  Stanwood.  City 
Clerk,  tor  constructing  approximately 
1650  ft.  8-in.  sanitary  sewer  in  Eleventh 
street  from  Maple  to  Pine  and  in  Pine 
street  from  11th  to  13th.  Specifications 
on  file  in  office  of  City  Clerk.  W.  M. 
Meek.  City  Engineer. 


GLENDALE.  Los  Angeles  Co..  CaL — 
Peter  L.  Ferry.  614  E.  Acacia  St..  Glen- 
dale,  awarded  contract  at  $14,359.50  for 
improving  Orange  Grove  Ave.  between 
Adams  and  Verdugo  Road,  a  distance  of 
2099  ft.,  involving  2099.07  lin  ft.  grad- 
ing; 76,850  oil  and  surface,  4.290  lin."  ft. 
curb,  21,500  sq.  ft.  walk.  2.200  ft.  4-in. 
waterpipe  (laying).  Other  bids  were: 
Cornwell  &  Henderson,  $14,652.41. 
Ducey  &  Breitenstein.  $14,970.59. 
Fleming  Constr.  Co.,  $15,866.57.  Con- 
tinental Constr.  Co..  $17,342.88. 


TUCSON,  Ariz. — Cily  Engineer  O.  H. 
.■Vtchley  has  been  instructed  by  council 
to  prepare  plans  for  paving  E.  Third 
street  between  Stone  and  Park  avenues. 
specifications  to  be  prepared  for  differ- 
ent types  of  pavement. 

CLOVIS.  Fresno  Co..  Cal.— The  Su- 
perior Court  has  rendered  a  decision 
favoring  the  town  of  Clovis  against 
Clark  &  Henery  Co.,  contractors,  who 
were  awarded  the  contract  for  paving 
streets  at  $180,400.  On  the  grounds  that 
a  mistake  was  made  the  contractors 
sought  to  withdraw  the  bid  which  re- 
sulted in  the  matter  going  to  the 
courts. 


BERKELEY,  Alameda  Co..  Cal. — City 
Council.  E.  M.  Hann.  Clerk,  declares  in- 
tention to  improve  Jefferson  Ave.  from 
AUston  Way  to  Addison  St.,  and  from 
Addison  to  University  Ave.,  by  con- 
structing combination  concrete  curbs 
and  gutters,  macadamizing  and  sur- 
facing with  oil  and  rock  screenings, 
concrete  valley  gutters  and  catch- 
basins,  10-in.  vitrified  pipe  sewer.  Im- 
provement Act  1911. 

Council  also  declares  intention  to 
construct  combination  concrete  curbs 
and  gutters  in  Ridge  Road  from  Eu- 
clid to  Highland  Place;  Le  Roy  Ave. 
from  Ridge  Road  north  6  ft.  and  in 
Highland  Place  between  north  and 
south  line  of  Ridge  Road.  6  ft.  concrete 
valley  gutter.  concrete  curb  inlets, 
scarifying  and  re-surfacing  Ridge  Road 
with  oil  and  rock  screenings.  C.  L. 
Iliggins,  City  Engineer. 


BURBANK.  Los  Angeles  Co.,  Cal. — 
Eby  &  Boone  (T.  A.  Boone.  337  W.  47th 
PI.).  Los  Angeles,  were  awarded  the 
contract  at  $35,296.16  for  paving  lOtli 
St.  between  Olive  St.  and  east  city 
limits  with  concrete  and  constructing 
corrugated    iron    culverts. 


RENO,  Nevada. — Petitions  are  being 
circulated  asking  Council  to  pave  Uni- 
versity Ter.  and  8th  St.  from  Sierra  to 
Ralston;  Vine  St.  from  Riverside  Dr.  to 
Southern  Pacitic  right-of-way;  Granite 
St.  from  Court  to  California  Avei. ; 
Ridge  St.  from  Granite  St.  to  Belmont 
Rd. ;  Flint  St.  from  Court  to  California 
Ave.;  California  from  Virginia  St.  to 
Belmont  Rd.  Total  of  22  biks.  and  12 
intersections.  Harry  Chism,  City  Engi- 
neer. 


BERKELEY,  Alameda  Co.,  Cal. — 
Hutchinson  Co..  444  17th  St.,  Oakland, 
has  been  awarded  a  contract  by  Coun- 
cil to  construct  concrete  curbs,  pave 
with  concrete  base  with  asphalt  sur- 
face and  construct  ironstone  pipe 
sewers,  18,  12  and  10-in.  in  diameter, 
catchbasins  and  manholes  in  portions 
of  Shattuck  Avenue. 

Hutchinson  Co.  awarded  contract  to 
construct  concrete  culvert  6  ft.  6  in. 
by  8  ft.  in  Strawberry  creek  across 
Jefferson  avenue,  12-in.  vitrified  pipe 
sewere  from  said  culvert  south  to 
Allston  Way,  one  concrete  catchbasin 
and  manhole. 

Oakland  Paving  Co.,  5000  Broadway, 
Oakland,  awarded  contract  to  improve 
east  half  of  Grant  street  from  Rose 
street  north  80  ft.  with  concrete  curbs, 
gutters,  sidewalks  and  paving  with  oil 
macadam.  C.  L.  Huggins,  City  Engi- 
neer. 


Martin,  $3,591.20,  60  days;  Charles  H. 
Schaar,  $3,600,  60  days;  Robert  H. 
Travers,  $4,127,  50  days;  Willisim 
Jacobson  &  E.  T.  Eddison,  $2,9S4,  60^ 
days;  John  Stott  &  Co.,  $3,190,  60  days.. 


WASHINGTON,  D.  C. — The  follow- 
ing bids  received  by  the  Bureau  of 
Yards  and  Docks.  Navy  Department, 
under  Specification  No.  4529,  for  road 
work  at  U.  S.  raido  station,  Astoria, 
Ore.:  L.  C.  Mart,  $2,554.15.  30  days; 
alternate,    $1,077.32,      15    days;      C.    F. 


CALIFORNIA.— Until  Nov.  21.  2  p.  m..' 
bids  will  be  received  by  State  Highway 
Commission  for  grading  about  12  mi. 
of  highway  in  Mendocino  County  bet. 
Flynn  Creek  and  the  mouth  of  the  Na- 
varro   River. 

See  call  for  bids  under  offlctal  pro- 
posal colmun  in  this  Issue. 


CALEXICO,  Imperial  Co.,  Cal. — An- 
nouncement is  made  that  The  Colorado 
River  Land  Co.  contemplates  building 
a  stone  highway  from  Mexicali  to  San 
Felipe  and  an  80-ft.  canal  from  Mexi- 
cali to  La  Bomba  on  the  Gulf  of  Cali- 
fornia. Application  for  a  concession 
for  these  projects  was  presented  to 
President  Obregon  of  Mexico  by  H.  H. 
Clark,  general  manager  of  the  land 
company,  and  Harry  Chandler  of  Los 
Angeles,  and  assurance  obtained  that 
the  concessions  would  be  granted. 
The  highway  will  be  operated  as  a  toll 
road.  The  old  New  River  channel  will 
be   utilized   in   building  the   canal. 


SAN  FRANCISCO — City  officials  have, 
pledged  their  support  for  building  a 
$100,000  stadium  across  the  street  from 
the   Polytechnic   High    School. 


SANTA  ROSA.  Sonoma  Co..  Cal. — 
County  Surveyor  R.  Press  Smith,  pre- 
paring surveys  and  estimates  of  cost 
for  regrading  and  repaying  Pocket 
Canyon  road. 


PASADENA.  Los  Angeles  Co.,  Cal.^^ 
Until  10  a.  m.,  Nov.  2,  bids  will  be  re- 
ceived by  City  Clerk  Bessie  Chamber- 
lain for  constructing  vit  pipe  sewera. 
in  Mountain.  Loma  Vista,  Monte  Vista, 
Villa  and  other  streets,  involving  29,-- 
334.87  ft.  S-in..  2298.1  ft.  14-in.,  1402  ft. 
U-in.,  392.5  ft.  20-in.  pipe;  29  flush- 
tanks  and  108  manholes.  This  is  Sec 
2  of  the  Pasadena  Hts.  sewer  system. 
E.  R.  Dewey,  City  Engineer. 


LOS  ANGELES.  Cal— S.  M.  Kerns, 
1076  Cerritos  Ave..  Los  Angeles,  sub- 
mitted lowest  bid  to  Supervisors  at 
$81,664.33  for  grading,  placing  disint. 
gran,  base  and  constructing  bridges  oB 
5.77  mi.  Harbor  Truck  Blvd.  bet.  Comp- 
ton  and  Wilmington.  Other  bids  were: 
Graham  Bros.  &  Bruce.  321  E.  Fourth 
St.,  Long  Beach,  $86,954.89;  Los  Ange- 
les Paving  Co..  $87,883.35;  Francisco  & 
Ellington,  $59,207.81;  E.  Schelling, 
$90,042.38;  Fred  Hoffman,  $96,914.95; 
Geo.  H.  Oswald,  $106,378.98;  H.  E.  CoX. 
$107,146.84;  WTiite  &  Gaskill,  $110,- 
802.38;  Geo.  R.  Curtis,  $114,472.01: 
Wells  &  Bressler.  $127,420.53;  Rogers 
Bros.  Co.,  $137,772.17;  engineer's  est, 
$90,620.90.  Bids  taken  under  advise- 
ment. 


BERKELEY,  Alameda  Co.,  Cal. — 
Schnoor  Bros.,  at  24.75  cents  sq.  tt, 
awarded  contract  by  Council  to  con- 
struct cement  sidewalks  in  Harrison, 
Oilman  and  other  streets.  C.  L.  Hug- 
gins,    City    Engineer. 

FRESNO.  Fresno  Co.,  Cal. — The  City 
Council  is  considering  a  proposltioto 
from  Dr.  Herman  Janss  to  permit  the 
use  of  his  ranch  for  a  sewer  farm.  The 
city  would  have  to  build  a  concr.  pipe 
line  6  mi.  long  at  a  cost  of  $115,000. 


SANTA  CRUZ,  Santa  Cruz  Co.,  CaL— 
Supervisors  reject  bids  for  improving 
3.549  miles  of  highway  between  Santa 
Cruz  and  Boulder  Creek.  Contract  7. 
Following  bids  received:  J.  P.  Holland, 
$38,886.04  and  $39,929.04;  W.  E.  Miller. 
$44,204.90  and  $44,346.70,  and  D.  Mc- 
Donald, $49,641.25.  Work  will  be  done 
by  county  under  the  supervision  Ot 
County  Surveyor  Lloyd  Bowman, 
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SACKAMEXTO.  Cal. — Until  Nov. 
10  P.  M..  bids  will  be  received  by  M. 
Desmond,  City  Clerk,  for  Improvii 
alley  bet.  n,  S,  5th  and  6th  Sts.  by  C" 
structins  1  cone,  catchbasin.  connect 
to  sewer  with  6-in.  vit.  pipe;  rec" 
structlne;  1  cone,  manhole,  constructir 
cone,  wall,  grading  and  paving  wi 
5'/i-)n.  asph.  cone. 

Bids  will  be  considered  on  same  d:i 
for  improving  alley  bet.  P,  Q,  29th  ai 
30th  Sts.,  constructing  2  cone.  cat. 
basins,  connected  to  sewer  with  6-i 
vlu  pipe,  reconstructing  1  cone.  m:i 
hole,  grading  and  paving  with  .T^-i 
asph.  cone.  Cert,  check  o£  10  per  cii 
payable  to  city,  required.  Albert  Giv.i 
City  Engineer. 


REDWOOD  CITY.  San  Mateo  Co.,  <al. 
— Granite  Rock  Co..  Watsonville.  tll.- 
611). .")0.  approx.  12.00.0  more  than  City 
Engineer's  estimate:  only  bid  received 
by  Trustees  for  improving  Finger  .Ave 
It  was  rejected  and  the  work  will 
probably  be  done  by  private  contrart. 
Contract  involves  2.058  cu.  yds.  of  i  x- 
cavation;  2,030  lin.  ft.  of  cement  con- 
crete curb:  640  lin.  ft.  of  6-in.  vit.  tile 
pipe  sewer:  308  lin.  ft.  of  4-in.  vit.  tile 
pipe  sewer  laterals;  11  6-in.  by  4-iii. 
wyes;  3  brick  manholes  with  cast-iron 
frames  and  covers;  1  lamphole,  with 
••■"'-iron  cover:  48,055  sq.  ft.  of  asph. 
idam  pavement.  C.  L.  Dimmit t, 
tOngineer. 


i:D\VOOD  city.  San  Mateo  Co.. 
Vi'.  \V.  Thompson.  Redwood  City. 
-  11.919.55  awarded  contract  by  Trus- 
tees for  improving  streets  in  Redwood 
Highlands.  Other  bidders:  Granite 
Rock  Co..  Watsonville.  ?36.7dO;  Hutch- 
inson Co..  Oakland,  $45,071.50.  Work 
con.sists  of  preparing  existing  macaiiam 
pavement  for  construction  thereon  of 
asphaltum  oil  wearing  surface,  and  the 
construction  of  said  wearing  surface; 
also  includes  one  culvert  of  corrugated 
galvanized  iron  arches  4  in.  by  24  in. 
with  concrete  base  and  top.  Approxi- 
mately 721,000  sq.  ft.  of  pavement,  c. 
L.  Dimmitt,  City  Engineer. 


I  TAFT.  Kern  Co.,  Cal.— W.  J.  Tobin, 
\  527  Santa  Ray  Ave..  Oakland,  sub- 
mitted lowest  bid  at  511.399  for  con- 
structing extensions  of  city  sewer  sys- 
tem, city  to  furnish  pipe  f.  o.  b.  Taft. 
Bids  taken  under  advisement.  E.  M. 
Lynch,  Central  Bldg..  Los  Angeles,  en- 


gineer. Following  are  the  bids  in  de- 
tail: 

W.  J.  Tobin— (a)  2,035  ft.  13-in.  pipe 
at  68c  ft.:  (h)  3,280  ft.  12-ln.  pipe  at 
«0c.  ft.:  (c)  7.460  ft.  8-in.  iiipe  at  57c. 
ft.:  (d)  15  (lush  tanks  at  J125  each;  (e) 
12  manholes  at  J96  each;  (f)  8  junction 
chambers  at   |96  each;   total,   $11,399. 

Gundlach  I'lurabing  Co..  Taft — (a) 
60c.,  (b)  55c..  (c)  50c:  (d)  $188.  (e) 
$105,    (f)    $105:    total.    $11,675. 

Pernel  Barnett.  Orange — (a)  65c.,  (b) 
58c..  (c)  54c..  (d)  $195,  (e)  $100,  (f) 
$100;  total,   $12,178.56. 

Mlagenovich  &  Gillespie,  Los  Angeles 
—  (a)    68c..    (b)    68c..    (c)    6Sc..    (d)    $152, 

(e)  $74,    (f)    $74;    total.    $12,447. 
Stroud    Bros. —  (a)    69%c.,    (b)    69'/2C.. 

(c)  6UV4C..  (d)  $150,  (e)  $80,  (f>  $80;  to- 
tal,  $12,728.62. 

M.  &  V.   Pipe  Line  Contracting  Co. — 

(a)  85c.,  (b)  82c..  (c)  80c.,  (d)  $189,  (e) 
$120.    tf)    $120;   total.   $14,822.35. 

Wm.  G.  Gross — (a)  $1.06,  (b)  $1.04, 
(c)  $1.02.  (d)  $70,  (e)  $100,  (f)  $90;  to- 
tal,   $16,147.50. 

E.    A.    Irish.    Los   Angeles — (a)    $1.07. 

(b)  93c.,    (c)    83c.,    (d)     $185,    (e)    $119, 

(f)  $119;  total,  $16,619.65. 

Mike  P.  Rustuncir — (a)  $1.25,  (b) 
$1.50,  (c)  $1,  (d)  $200,  (e)  $100,  (f) 
$100;    total,    $20,941.25. 

E.  L.  Plantico,  Los  Angeles — (a) 
$1.40,  (b)  $1.35.  (c)  $1.05.  (d)  $200.  (..) 
$175.    (f)    $175;    total,    $21,610. 

Worden-Winner-Jones  Co. — (a)  $1.94. 
(b)  $1.93.  (c)  $1.47.  (d)  $331.12.  (e) 
$224.47,    (f)    $224.47;    total,    $30,700.70. 


PRESCOTT,  Arizona — Bids  will  be 
called  for  within  the  next  two  weeks 
by  Yavapai  Co.  Highway  Commission 
tor  constructing  the  Prescott--4sh  Fork 
highway.  L.  E.  Barker,  former  engi- 
neer of  Pima  Co..  has  been  appointed 
assistant    engineer    to    the    commission. 


PORTL.\>:'^,  Ore. — Chas.  E.  Lind, 
Eellinghani,  Wash.,  at  $198,869  submits 
low  bid  to  C.  H.  Purcell.  District  En- 
gineer, Bureau  of  Roads.  Department 
of  Agriculture.  Postofflce  Bldg.,  for 
constructing  McKenzie  River  road  in 
Cascade  and  Deschutes  National  for- 
ests, involving  65  acres  of  clearing, 
95,960  cubic  yds.  of  excavation.  1.470 
lineal  feet  of  culverts,  to  be  completed 
in    180    working   days. 

Bids  forwarded  to  Washington,  D.  C, 
with  recommendation  that  contnact  be 
awarded. 


GLi;.\DALE,  Los  Angeles  Co..  Cal. — 
The  following  bids  were  submitted 
Oct.  2"  for  furnishing  cast  iron  water 
pipe  f.  o.  b.  Glendalc:  Amer.  C.  I.  Pipe 
Co.  (iJrinnell  Co.  of  Pacific).  150  tons 
4-in.  class  B,  $51  ton;  106  tons  6-in.  B, 
393  tons  S-ln.  B.  121  tons  S-in.  C,  43 
tons  in-in.  B.  and  97  tons  12-in.  B.  at 
$48  ton;  30  tons  D  fittings.  $105  ton. 
Pacifi.-  Pipe  &  Supply  Co..  $56.93  ton 
4-in  .  $.-|3.93  other  sizes,  $111.93  fittings; 
also  a  price  of  $35  and  $32  ton  f.  o.  b. 
Hirniin.crham.  carrying  a  water  rate  of 
$9,511  ton  from  Mobile  to  San  Pedro.  R. 
D.  ^^■o<ld  &  Co..  $59  and  $55  ton,  $111.4 
ton  fittings.  U.  S.  Cast  Iron  Pipe  Co., 
$59.50  and  $56.90  ton.  Keystone  Iron 
Wk.s..  $120  ton  fittings.  Victory  Mfg. 
Co..  .San  FYancisco.  a  detailed  list  of  fit- 
tings at  a  total  of  $2955.38. 


TI'CSOX,  Ariz. — <;orbett  Hardware 
Co.  was  awarded  contract  at  $22.15  per 
cwt.  for  furnishing  the  city  2500  ft.  2- 
in.  water  pipe  f.  o.  b.  Tucson. 


T.AFT.  Kern  Co..  Cal. — Following  bids 
were  received  by  City  Trustees  for 
in.l.Mi  ft.  4-in.  and  4.220  ft.  6-in.  cast 
iron    or   standard  screw   pipe: 

K.  public  Supply  Co..  San  Francisco — 
4-iii.  stand,  black  56.25c.  ft.;  6-in.,  same, 

Oi.l'.'c.    ft. 

I'ariiic  Pipe  and  Supply  Co..  Los  An- 
geles— 1-in.  Class  C.  C.  I.,  12-ft.  lengths. 
$6,9511.  and  16-ft.  lengths.  $70.50  ton: 
6-in.  i-lass  D,  C.  I.,  12-ft.,  $66.50,  and 
16-tl..  $66.50  ton;  4-in.  W.  I.  black  steel 
pipe,    48.90c.    ft.;    6-in.,    same,    86.13c.    ft. 

U.  S.  Cast  Iron  Pipe  &  Fdy.  Co. — 4-in;. 
ST. 30.    ft.;    6-in.,    $1.39    ft. 

Gundlach  Co..  Taft.  $10,427  lump  sum. 

Bi<ls  taken  under  advisement.  E.  M. 
Lynch.  Central  Bldg.,  Los  Angeles,  en- 
gineer. 


BUSINESS  OPPORTUNITIES 


R.    1,    box    133F,    Santa 
n  the  market  for  a  well- 


C.  J.  Dah 
Cruz.  Cal.,  is 
boring  outfit. 

.Stanley  C.  Golden  &  Co.,  1864  Rail- 
way Exchange.  St.  Louis,  Mo.,  wishes 
to  obtain  accounts  to  represent  San 
Francisco  manufacturers  in  that  mar- 
ket. 

K.  L.  Laythe,  Miles  City,  Mont.,  is 
looking  for  a  location  for  a  retail 
hardware  store. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mail  Today 
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TO  BUILDING  AND  ENGINEERING  NEWS, 
560  Mission  St.,  San  Francisco,  Cal. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 
I  enclose  check  for  .$4.00 
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O.  L.  Keil,  care  Park  Hotel,  BilHngs, 
Mont.,  Is  In  the  market  for  syrup  ma- 
chinery. 

B.  R,  Montgomery,  Riverside,  Cal., 
desires  to  represent  San  Francisco 
manufacturers  in  a  sales  capacity  in 
that  territory. 


STATE    WATER   COMMISSION 


SAN  FRANCISCO. — Following  appli- 
cations for  permits  to  appropriate 
water  filed  during  month  o£  September 
with  State  Water  Commission,  Call 
I'.ldg.: 

Application  No.  2531  —  (Siskiyou 
<'ounty).  Butte  Valley  Irrigation  Dis- 
trict, iVIacdoel,  Cal.,  lU.OOO  ac.  ft.  per 
annum  storage  from  Butte  Lake.  Sis- 
Idyou  County,  for  irrigation  of  32,- 
260.5  acres.  Diversion  by  means  of 
canal.       Kstimated    cost,     $lli.500. 

Application  No.  2533 — (Shasta  Coun- 
ty). Clinton  L.  Walker,  650  Highland 
Ave..  Oakland,  1600  cu.  ft.  per  sec.  from 
Pitt  Hiver,  Shasta  Counay,  for  power 
purposes.  Amount  of  power  to  be  de- 
veloped 20,000  t.h.p.  Diversion  by 
means   of  tunnel. 

Application  No.  2534 — (Amador  Coun- 
ty). .1.  W.  Preston,  Jr.,  San  Francisco, 
t.'al.,  275  cu.  ft.  per  sec.  direct  diversion 
and  300.000  ac.  ft.  storage  from  North 
Fork  Mokelumne  River  and  Sutter 
Creek.  Amador  County,  for  power  pur- 
poses. Amount  of  power  to  be  devel- 
oped, 19,050  t.h.p.  Diversion  by  means 
of   tunnel  6   miles  long. 

Application  No.  2535  —  (Amador 
County).  .1.  W.  Preston,  Jr..  San  Fran- 
cisco. 275  cu.  ft.  per  sec.  direct  diver- 
sion and  150,000  acre  feet  storage  (per 
annum)  from  North  Forl^  Mokelumne 
River,  Amador  County,  for  irrigation 
of  50,000  acres.  Diversion  by  means 
of  tunnel  and  canal  approximately  6 
miles   long. 

Application  No.  2536  —  (Amador 
County),.  J.  W.  Preston,  Jr.,  San  Fran- 
cisco, Cal.,  275  cu.  ft.  per  sec.  from 
Sutter  Creek,  Amador  County,  tribu- 
tary of  Dry  Creek,  for  power  purposes. 
Amount  of  power  to  be  developed,  18,- 
400  t.h.p.  Diversion  by  means  of  canal 
and  pipe   line. 

Application  No.  2538  —  Tehama  and 
Butte  Counties).  J.  M.  Howells,  Bel- 
vedere. Cal.,  900  cu.  tl.  per  sec.  from 
Mill  Creek,  Deer  Creek  and  Chico 
Creek,  Tehama  and  Butte  Counties, 
tributary  to  Sacramento  Itiver.  for  ag- 
ricultural and  domestic  purposes.  Di- 
version by  means  of  ditch  33  miles 
long. 

Application  No.  2541 — (Trinity  Coun- 
ty). Edw.  H.  and  Lacie  E.  Hill,  Min- 
ersville,  Cal.,  2  cu.  ft.  per  sec.  from 
East  F'ork,  tributary  of  Stuarts  Fork, 
Trinity  County,  for  irrigation  of  80 
acres.  Diversion  Ijy  means  of  ditch  4 
miles    long. 

Application  No.  2543 — (Placer  Coun- 
ty). Henry  Worth,  Auburn,  Cal.,  40 
cu.  ft.  per  sec.  direct  diversion  and 
40,000  acre  ft.  per  annum  storage  from 
Shirttaii  Canyon,  Placer  County,  trib- 
utary of  North  Fork  American  River, 
for  power  purposes.  Amount  of  power 
to  be  developed,  SOO  t.h.p.  Diversion 
by  means  of  ditch  25   miles  long. 

Application  No.  2544 — (Placer  Coun- 
ty). H6nry  Worth,  Auburn.  Cal.,  40 
cu.  ft.  per  sec.  direct  diversion  and 
40,000  acre  ft.  per  annum  storage  from 
Shirttaii  Canyon  and  branches.  Placer 
County,  tributary  of  North  Fork 
American  River,  for  irrigation  of  4000 
acres.  Diversion  by  means  of  ditch 
25    miles    long. 

•Application  No.  2548  —  (Amador 
County).  J.  W.  Preston,  Jr.,  San  Fran- 
cisco, Cal.,  400  cu.  ft.  per  sec.  from 
Cole,  Bear  and  Beaver  Creeks,  Ama- 
dor County,  for  power  purposes. 
Amount  O'f  power  to  be  developed, 
55,000  t.h.p.  Diversion  by  means  of 
canal    and    pipe    line. 

Application  No.  2551 — (Los.  Angeles 
County).  C.  T.  Wardlaw,  Van  Nuys, 
J.,os  Angeles  Co.,  Cal.,  50  cu.  ft.  per 
sec.  direct  diversion  and  12,600  acre 
ft.  per  annum  storage  from  Pocaima 
Creek,  Los  Angeles  County,  tributary 
of  Los  Angeles  River,  for  irrigation  of 
8000  acres.  Diversion  by  means  of 
pipe  line  5  miles  long.  Estimated  cost, 
$2,000,000. 

Application  No.  2552 — (Los  Angeles 
County).  C. -T.  Wardlaw,  Van  Nuys, 
Los  Angeles.  Cal.,  50  cu.  ft.  per  sec. 
direct  diversion  and  12,600  acre  feet 
per     annum     storage     from     Pocolma 


Creek,  Los  Angeles  County,  tributary 
of  Los  Angeles  River,  for  power  pur- 
poses. Amount  of  power  to  be  de- 
veloped, 950  t.h.p.  Diversion  by  means 
of  pressure  pipe  350  ft.  long.  Esti- 
mated   cost,    $1,600,000. 

Application  No.  2555  —  (Amador 
and  Calaveras  Counties).  Beckman 
and  Linden  Engineering  Corp.,  Atlas 
Bldg.,  S'an  Francisco,  Cal..  250  cu.  ft. 
per  sec.  direct  diversion  and  100,000 
acre  ft.  per  annum  storage  from  Calav- 
eras and  Mokelumne  Rivers,  Amador 
and  Calaveras  Counties,  for  power  pur- 
poses. Amount  of  power  to  be  devel- 
oped, S530  t.h.p.  Diversion:  by  means 
of  canal  and  tunnel.  Estimated  cost, 
$1,000,000. 

Application  No.  2556 — (Amador  and 
Calaveras  Counties).,  Beckman  and 
Linden  Engineering  Corporation,  Atlas 
Building,  San  Francisco,  Cal.,  2000  ft. 
per  sec.  direct  diversion,  and  200.000 
acre  ft.  per  annum  storage  from  Ca- 
laveras and  Mokelumne  Rivers,  Ama- 
dor and  Calaveras  Counties,  for  irri- 
gation of  200.000  acres  of  land.  Di- 
version by  means  of  canal  and  tunnel 
5    miles    long. 

Application  No.  2557 — (Shasta  Coun- 
ty). Eugene  C.  Mills,  Williams,  Cal., 
150,000  acre  ft,  per  annum  from  Bur- 
ney  Creek,  Shasta  County,  for  irriga- 
tion of  30,000  acres.  Diversion  by 
means  of  ditch  to  be  approximately  6 
miles    long. 

Application  No.  2568 — (Mono  Coun- 
ty). W.  D.  McPherson,  Trustee  for 
district  to  be  formed,  2000  cu.  ft.  per 
sec.  direct  diversion  and  500,000  acre 
ft.  per  annum  storage  from  Owens 
River,  tributary  of  Owens  Lake,  Mono 
County,  for  irrigation  of  300,000  acres. 
Diversion  by  means  of  ditch  20  miles 
long. 

Application  No.  2569 — (Mono  Coun- 
ty). W.  D.  McPherson.  trustee  for 
district  to  be  formed,  720  cu.  ft.  per 
sec.  direct  diversion  and  200,000  acre  ft. 
per  annum  storage  from  Ruch  Creek, 
Mono  County,  for  irrigation  of  70,000 
acres.  Diversion  by  ditch  40  miles 
long. 

Application  No.  2570 — (Mono  Coun- 
ty). W.  D.  McPherson,  trustee  for 
district  to  be  formed,  600,000  acre  ft. 
per  annum  storage,  from  underground 
and  seepage  waters  of  Mono  Lake, 
for  irrigation  of  300,000  acres.  Diver- 
sion  by  means  of  tunnel  22   miles  long. 

Application  No.  25-71 — (Mono  Coun- 
ty). W.  D.  McPherson.  trustee  tor  dis- 
trict to  be  formed.  2500  cu.  ft.  per  sec. 
direct  diversion  and  150.000  acre  ft. 
per  annum  storage  from  Lee  Vining 
Creek,  Mono  Co.,  for  domestic  use  and 
irrigation  of  40,000  acres  of  land.  Di- 
version by  means  of  ditch  40  miles 
long.      Estimated   cost.   $500,000. 


The  Obsever. 


(Continued  from  Page   4) 


The  Farmers'  Union  has  entered  the 
lumber  business,  according  to  word 
i:rom  Spokane,  Wash.,  opening  its  first 
yard  at  Uniontown,  and  with  plans  for 
opening  yards  at  various  points 
throughout  Eastern  Washington  and 
Northern  Idaho.  Operations  will  be 
carried  on  under  the  name  of  "United 
Farmers,  Inc.,  according  to  A.  D. 
Cross,    secretary    of    the    union. 


J.  L.  Field,  retired  contractor  and  a 
resident  of  Burlingame,  died  in  that 
city  October  20. 


Fassio  Vincenzo,  president  of  the 
Mission  Concrete  Company,  left  for 
Asti.  Italy,  October  20th  for  a  visit  to 
his  folks.  He  will  be  gone  al>out  four 
months,  during  which  time  he  will 
\'isit  the  principal  cities  and  particu- 
larly look  into  construction  methods 
in   that   territory. 


Fire  of  an  undetermined  origin 
swept  the  plant  ot  the  Weaver  Roofing- 
Company  in  Los  Angeles  on  October  21. 
causing  a  damage  estimated  at  $100,- 
lUMi.  According  to  ottlcials  of  the  com- 
pany about  three-quarters  of  the  loss 
is  covered  by  Insui'anee. 


"The  Volute  in  Architecture  and  Ar- 
chitectural Decoration,"  by  Rcxford 
Newcomb,  is  the  latest  Bulletin  (No. 
121)  issued  by  the  Engineering  Experi- 
ment Station  of  the  University  ot 
Illinois.  Urbana.  111.  Price  40c.  "The 
Thermal  Conductivity  and  Diftusivity 
of  Concrete,"  by  A.  P.  Carman  and  R. 
A.  Nelson,  is  also  being  distributed  by 
the  University.  (Bulletin  No.  122), 
Price,   20c. 


Creed  &  Bummer  have  opened  up  a 
wholesale  lumber  business  in  Pitts- 
burg, Contra  Costa  County.  Offices  of 
the  company  are  located  in  the  First 
National   Bank   Building,    Pittsburg. 


A  reduction  ot  $7  a  ton  in  the  price 
of  standard  rails  is  announced  by  the 
United  States  Steel ,  Corporation.  The 
new  price  is  $40.  A  statement  by  El- 
bert H.  Gary,  chairman  of  the  corpora- 
tion, said:  "Present  costs  of  produc- 
tion do  not  Justify  this  action,  but  it 
is  hoped  and  expected  reductions  in 
freight  rates  and  otherwise,  together 
with  larger  operations,  -will  soon  have 
a  beneficial  effect  upon  our  costs." 


Kozo  Furukawa.  chief  electrical  en- 
gineer of  the  Japanese  government 
railways,  is  now  in  this  country  in- 
specting electrical  equipment  in  use  hy 
the  railroads  and  union  stations. 


Representatives  of  Chambers  of 
Commerce  of  cities  in  Monterey.  Santa 
Cruz  and  San  Luis  Obispo  counties  at 
a  meeting  in  Del  Monte  urged  the 
state  government  to  start  work  at 
once  on  remaining  units  of  the  coast 
highway  from  Monterey  to  San  Luis 
Obispo. 


The  lumber  cut  in  the  United  States 
in  1920  was  33,789,600,000  feet,  the  De- 
partment of  Agriculture  announces. 
This  is  2.2  per  cent  less  than  in  1919. 
and  27  per  cent  less  than  the  peak  in 
1907.  The  average  price  of  lumber  at 
the  mill  increased  to  $38.42  per  thous- 
and, which  is  a  rise  of  150  per  cent 
since  1910.  The  aggregate  value  of  the 
cut  is  $1,299,000,000,  the  highest  an- 
nual valuation  ever  recorded.  The 
States  which  increased  their  cut  are  all 
in  the  Pacific  Coast  group  and  the 
Itocky  Mountains.  Washington  is  first, 
Oregon  attains  second  place  for  the 
first  time,  displacing  Louisiana  from  a 
position  held  for  fifteen  years;  while 
Calitornia  takes  rank  among  the  first 
five,  displacing  another  southern  yel- 
low pine  State. 

An  action  filed  by  the  Redwood  Man- 
ufacturers' company,  attacking  rates 
on  lumber  charged  by  the  Southern 
Pacific  and  the  Atchison,  Topeka  & 
Santa  Fe  from  San  Francisco  bay  and 
Stockton  points  to  points  in  southern 
California,  was  dismissed  by  the  State 
Railroad  Commission  when  agreements 
were  reached  by  contending  parties. 
The  new  rate  from  the  central  Cali- 
fornia points  to  Los  Angeles  and  San 
Gabriel  is  35  cents  a  hundred  points, 
a  reduction  of  between  eight  and  11 
cents.  The  new  rate  to  Covina.  San 
Dimas  and  Pomona  is  37  cents,  a  re- 
duction of  10  cents,  and  to  Ontario, 
Riverside,  Collon,  San  Bernardino  and 
Redlands,  38  cents,  a  reduction  of  nine 
cents. 


W.  K.  Sayre  Lumber  Company  has 
filed  articles  of  incorporation  with  the 
San  Francisco  County  Clerk.  Capital 
stock,  $25,000.  Directors  are:  Fred- 
erick Sayre,  W.  R.  Sayre  and  Walter 
Hood.  General  Engineering  Company, 
with  a  capital  stock  of  $100,000,  also 
files  paper.s:  directors  named  are;  (3eo. 
A.  Armes.  John  F.  Moonev,  James  H. 
Young,  Harrison  A.  Jones  and  Thomas 
A.  Thaoher, 
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Contracts    Awarded    Liens. Acceptances?S 


BUILDING  CONTRACTS 


SAN  FRAIVCIBCO  COUNTY 


I'lie    following    is    an    inde? 
ontracts  tor  this  issue: 


for    the 


Owner 

Standard 
Uoyle 

Schwaderc-r 
Levi 

Brown 
Voonnan 

Davis 

Suiro 

Lofkovitz 

Brickell 

Robertsen 

Orlh 

Jleaghpr 

I'resldio 

Same 

Same 

(Jrahn 

Sissions 

Wahren 

Oyen 

Sophie 

Union   Oil 

Dixon 

Watson 

-Veison 

Weissbein 

Holm 

Zett 

Shanahan 

Hegrlin 

Hi|)pely 

Jones 

Quinn 

Donovan 

Hamill 

Sanflillipo 

SanfiUippo 

Hamill 

Puntney 

LaChapelle 

Bank  of  Italy 

Kjellberg 

Voung 

Henderson 

Junior  Orpheum 

Jr.  Orpheum 

Met.   Life 

STieriff 

Osborne 

Berge 

•McDonald 

V\'estern 

Slance 

Bantages 

I'ign    Whistle 

Horgan 

Van  Dyke 

Esmol 

American 

Heyman 

Landers 

Greslat 


Contractor 

Owner 

Binet 

Morrison 

Barrett 

Mullen 

Donovan 

Gilmour 

Owner 

Morris 

Monson 

Moller 

Wilson 

Owner 

Hrockhage 

Curtis 

Kiesel 

Owner 

Salomon 

Crothers 

Owner 

Basen 

Owner 

Owner 

Owner 

Owner 

Xelson 

Wilson 

Owner 

Wagner 

Owner 

Owner 

Boswell 

Quinn 

Owner 

Owner 

Hamil 

Hamill 

Owner 

Owner 


Christensen 

Makower 

Collins 

Gooks 

Bac.    T.    &    T. 

Dorr 

Traut 

Hollingsworth 

Hall 

Bedmond 

I'helan 

Gilchrist 

Hoprefp 

Sllva 

Lurmann 

Mullane 

Hunaeth 

Brickell 


American 

Heden 

Hantzsche 

Hamill 

Turner 

Knowles 

Gurnette 

Adams 

Zinkand 

Owner 

Merritt 

Olson 

Owner 

Gordon 

Home 

Horgan 

Owner 

Moller 

Walker 

Owner 

Little 

Mohler 

Sangiacomo 

Owner 

Doering 

Greene 

Shemeld 

Gotley 

Owner 

Stevenson 

Longden 

Owner 

Fetter 

Owner 

Owner 

Owner 

Owner 

Owner 

Holt 

Owner 

Allen 


Amt. 

1000 

7000 

950 

800 

850 

2500 

5U0 

■(.■.OdO 

7000 

34950 

600 

800 

1400 

6950 

1387 

470 

8000 

1200 

2100 

4000 

1000 

2000 

3700 

16000 

i.'ieoo 

1500 

4000 

25000 

SOU 

27m) 

2000 

500 

5000 

4000 

8000 

4000 

12000 

6000 

3000 

500 

ID  00 

2000 

5600 

6500 

6780 

74500 

8900 

797 

9250 

5400 

500 

5500 

900 

2000 

3400 

2900 

4000 

liTflO 

15000 

12000 

11348 

4600 

17950 

600 

500 

1471 

1000 

500 

3000 

4450 

600 

9000 

500 

6500 

500 

60000 

15000 

40000 

10000 

7000 

3000 


2478 
24711 
2480 
2481 
2482 
2483 
24  84 
24  85 
2486 
2  187 
2488 
2489 
2490 
2491 
2492 
2493 
2494 
2495 
2496 
2497 
2498 


2503 
2504 


Owner 

Ewing 

Johnson 

Wilson 

Giannioni 

Warwick 

Cusack 

Heiss 

Grirtin 

Xelson 

Nelson 

Xelson 

Xelson 

Levine 

Excelsior 

E.\celsior 

Excelsior 

Beck 

Beck 

Beck 

Aronson 

Aronson 

Aronson 

Oser 

United 

Granacci 

Anderson 

Lacey 

Hinkel 

Seiglcr 

Wall 

Sheppard 

Holm 


Contractor 

Owner 

Owner 

Owner 

Owner 

Warwick 

Cuneo 

Hansen 

Stevenson 

Nelson 

Xelson 

Nelson 

Nelson 

Denke 

Scott 

Scott 

Connors 

Scott 

Butte 

Petersen 

Ginsberg 

O'Reilly 

Richardson 

Hayes 

Owner 

Cassaro 

Bickle 

Carlson 

Owner 

Cohn 

Wall 

Prout 

Wilson 


Amt. 

2500 

8000 

3000 

500 

34000 

950 

6450 

4450 

4500 

4500 

4500 

4500 

1715 

8734 

23550 

3150 

3650 

4128 

11792 

4000 

3397 

4593 

10000 

4000 

500 

600 

950 

7000 

5000 

8000 

6178 

7819 


PERMITS 

SERVICE  STATION' 

(2392)    xw  fko::t  &  sacramexto. 

One-Story    steel    service    station. 
Owner — Standard  Oil  Co.,   298    Bush   St.. 

San   Francisco. 
Plans  by  Owner. 
Day's    work.  $100(1 


FRAME  B'LAT.S 

(2393)       W   HOWARD   184    X    19th.      Two 

story  and  basement  frame  (2)  flats. 
Owner — Annie    E.    Doyle.    382    Capp    St.. 

San   Francisco. 
Architect — None. 
Contractor — John    J.    Binet    Co.,    68    Ra- 

mona  Ave.,  San  Francisco.         $7000 


.\LTERATIOXS 

(2394)  N  KIRKHAM  57-6  W  11th  Ave. 
Move,  alter  and  repair  cottage;  con- 
crete foundation,  cement  floor,  etc. 

Owner — Carl  Schwaderer.  1488  12th 
Ave..  San  Francisco. 

-Vrchitect — Xone. 

Contractor — J.  Morrison.  244  Surrey  St.. 
and  G.  Knabenshul,  97  Holloway 
Ave.,  San  Francisco.  $950 


KEPAinS 

(23:15)  SO.  lU  NEW  MOXTGO.MERT. 
Repair  tire  damage. 

Owner — H.  Levi  &  Co.,  Premises. 

Ai'chltect — None. 

Contractor— Barrett  &  Hllp,  918  Harri- 
son  St.,  San  Francisco.  $800 

.\LTE  RATIONS 

12396)  S  MARKET  200  W  Sixth.  In- 
stall plate  glass  front  for  store, 
marble  work,  etc. 

owner— K.  J.  Brown.  1035  Market  St.. 
San  Francisco. 

.Architect — Xone. 

Contractor — Mullen  Mfg.  Co..  64  Rausch 
St..  San  Francisco.  $850 


.\LTERATIOXS 

(2397)      XO.    960    GREEN 

li-r.itions    .Tnd     minoi 

residence. 

Owner — Mrs.   A.   S.    Voorman.    Premises 
.\rchltect — None. 


fJeneral    al- 
nddltlons    to 


(tract. ir—T.     J.     Donovan,     1477     6th 
Ave..    San    Francisco.  $250ii 


ALTERATIONS 

(2398)  .•^.  LOMBARD  100  E  Polk.  Re- 
move and  replace  front  step.s.  Gen- 
eral   rejialrs    for    flats. 

Owner— Dr.     Davis.     1275     Lombard    St 
Ban  Francisco. 

Architect — .Vone. 

Contractor— Geo.  D.  Gilmour.  inr>3 
Howard  St..  San  Francl.>!Co.         $5on 


RESIDENCES 

(2399)  s  WOODLAND  AVE  26.  52  78 
104.  130.  156.  182.  208.  234  and  260 
E     W  lUard.  Ten     one-story    and 

basement   frame  residences. 

Owner— H.  Sutro.  1199  stanyan  St.. 
San   Francisco. 

Architect— VV.  Falch.  Hearst  Bldg.. 
San  Francisco, 

Day's  work.  ,4500  each 


FLATS 

(2400)  W.  18TH  AVE.  125  S.  Anza. 
Two-story  and  basement  frame  (8) 
flats. 

Owner — Harry  Lofkovitz,  No.  1359  Anza 

Street. 
Architect — N'one. 
Contractor — A.   T.   Morris.    No.    501    11th 

Avenue.  $7000 

RECORDED 

CONCRETE  BLDG. 

(2401)  S  SUTTER  137-6  E  Montgom- 
ery E.  40  X  S  85.  Two-story  con- 
crete  building. 

Owner — John    C.    Brickell,    Lick    Bldg.. 

San   Francisco. 
Architect— J.  R.  Miller.  Lick  Bldg..  San 

Francisco. 
Contractor — Monson   Bros..    251   Kearny 

St..  San  Francisco. 
Filed   Oct.    21.    '21.      Dated   Oct.    18,    '21. 

5th  day  of  each  month 75% 

Usual    35    days 25"r 

TOTAL  COST,  $34,950 
Bond,  $17,475;  sureties,  E.  V.  Lacey  and 
E.  T.  Osborne;  forfeit,  none:  limit,  90 
days.     Plans  and  speciflcations  filed, 

ADDITIO.N- 

(2402)      XO.    305    CLAY.        Addition      ot 

mezzanine  floor. 
Owner — Robertson    &    McClutick,    Prem. 
Architect — None. 
Contractor— Moller    &    Sons,    520    Jessie 

St.,  San  Francisco.  $600 


ALTERATIONS 

(2403)  NO.  3728  GEARY.  Extend  ma- 
chine shop   15   feet. 

Owner — Bertha  M.  Orth,  Premises. 

.\rchitect-    .N'one. 

Contractor— C.  E.  Wilson.  186  5th  Ave.. 
Ean   Francisco.  $800 


ADDITIO.N- 

(2404)      .NO.    1615      SAN      BRUNO    ATT:. 

Addition  of  store  room. 
Owner— I),     c.     .Aleagher.    355     28th     St.. 

San    Francisco.    " 
.Architect — .None. 
Day's   wor!c.  ,1400 


HKrORDRD 

ALTKRATIO.VS 

(2405)  xn.  8  PRESIDIO  TERRACE. 
ClearifiK.  grading,  excavation,  con- 
crete, wood,  cutting  2  openings. 
lockerK.  hat  rack,  rough  and  flnlsh 
harilware.  glass,  sheet  metal,  lath 
and  plaster,  marble,  roofing,  patent 
chlpineys.  etc..  for  alterations  to 
Presidio   (!olf   Club. 

Owner— Presidio  Go)f  c  lub,   Premises, 


! 
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Architect Smith  O'Brien.   Bankers'   In-  FRAME  FLATS  Owner — Neil  Donovan,  No.  470  SanchelS 

vestment  Bldg-..  San  Francisco.  (2415)      W   FOURTEENTH   AVE   280    &  Street.                                                           S 

Contractor  Brockhag-e.        Foley        &  305    N    Anza.      Two      two-story      and  Architect — None.                                                ' 

Green    180  Jessie  St..  San  Francisco  basement  frame   (2    in   each)   flats.  Day's   work.                                              t400t,' 

Filed  Oct.'  22.  '21.      Dated  Oct.  20.  '21.  Owner— G.    E.    Watson.    1242    6th    Ave..                                          _' 

NOTE — Permit  also  applied  for  today  San  Francisco.  J 

On   1st   ot   each   month 75%  Architect— None.  (2426)      W.   7TH  AVE.   294   N.   CabrllloJ 

Osual   35    days.... 25%  Day's   work.                                   $8000   each  Two-story  and  basement  frame  (4> 

TOTAL    COST.    Sfi'.iSO  flats. 

Bond,  ?3475.     Sureties,  Francis  O'Reilly  fr^ME  FLATS  ?""v.'^r~J''?^,?'""'i';  ^'':  "^  *!,"**  ^^.f 

and  D.  O.  Duftel.     Limit.  .'iO  days.     For-  (g^ig,      g    oeaRY      82-6    and    107-6      E  Arch.tect-Milton      Morrison.      No.      71ft 

felt.  $10.     Plans  and  speciflcations  flled.  Fun«tonAve.     T«;o   two-story   and  contracto^-ihos.  Hamill,  No.  707  42n45 

(2406,    SEWERING,    PLUMBING,    ETC..  owner-EmU    NeTs^on.' 747"  FUlm'orl'^St..                 ^--   ^'^^^   »»'«'* 

ContTac^torEdward    C.    Curtis.   40:.    8th  .^^^^^^r^  f.."^! ^f^^^^HIGHLAND  75      W  M'ss'on. 

St..   San    Francisco.  Day's   work.                                     ?7S00each  '■"*"!?      -      HIGHLAND  75      W  Missionj 

Filed  Oct.  22,  '21.     Dated  Oct.   20,  '21.  «   o   u   ^  One-story  and  basement  frame  res^ 

Co'rp'l'ete^da°nTaccepted:  ::::::  ;:^52S  SER^^CE   STATION  Own'e^r-Phillippo     Sanfillippo.     No.     S0| 

U^al     35     d^ys                 Balance  (2"^)      S.    GEARY    S2-6    W.    12th    Ave.  Courtland  Ave.                                            ■ 

TOTA.L  COST.    51387  One-story     frame     battery     service  Architect— None.                                              '' 

Bond    none.     Limit,  as  fast  as  possible.  **^"?"-,„   .     ^   .  Contractor— Tho3.  Haraill.  No.  707  42n4 

Foifeit     510       Plans    and    speciflcations  Owner— J.   -Weissbem.  Ave.                                                      »400« 

t  I   H       '  Architect — None.                                                                                            ' 

.  Contractor — Emil  Nelson,  No.   747   Fill-  DWELLINGS 

(-407)      PAINTING     CANVASSING,  more  St.                                                 $1500  (242S)      W.  MISSION  25-50-75  N.   HlghJ 

'     tinting,  etc.,  on  above.  land.     Three  1-story  and  basemen* 

,'„„..-o„tr,?     p     i.rio<!ei     S7ii    Fulton    St  ,  DWJiLLXNG  frame  dwellings. 

s.n   FrTnci.lo  ^2418)     N.  HUGO  95  W.  4th  Ave.     Two-  Owner-Phillippo    Sanfillippo.    No.    90| 

Filed  Oct    22,  -21.  '  Dated  Oct.  20,   '21.  f«°'-y    ^"3    basement    frame    dwell-  Courtland  Ave.                                            • 

wnrk    V     comnleted              $170  '"ST.  Architect — None.                                             j: 

comnletert   and   accented    ....Balance  Owner— Hugo   Holm.  No.   1355   Sth  Ave.  Contractor— Thos.  Hamill,  No.  707  42n| 

completed   ana   ^'^^''^'.^.^j^^'^qI^    ^4-,,  Architect— Chas.   F.   Strothoff,   No.   2276  Ave.                                              $4000   e£ 

Bond    none.     Limit,  as  fast  as  possible.  }^^\   ^''  ™..,                  ^     „                  xr                                             J 

Forfeit     $10.      Plans   and    specifications  Contractor— VSrUson     and     Benson.     No  pLATS                                                                 J 

flled  420   Russia  Ave.                              $4000  (2429)     N.  ANZA  S2-6  E.  Sth  Ave.     Tw| 

two-story  and  basement  frame   (21 

RESIDENCES  PUBLIC  GARAGE  flats.                                                             9 

(•'408)      N   ARMY    100     125,    150  and    175  (2419)      N    MISSION    326    E    8th.      Two-  Owner— Thos.     Hamill,     No.     707     42lli 

W  Hampshire.     Four  one-story  and  story    concrete    public    garage.  Ave.                                                              5 

basement    frame    residences.  Owner — Geo.   J.   Zett.  Architect — Milton     Morrison,     No.     7l| 

Owner— Wm.     H.     Grahn,     2840     Bryant  Engineer— J.    H.    H.iul,    No.    850    Monad-  41st  Ave.                                                        » 

St    San  Francisco.  nock    Bldg.  Day's  work.                                              $600i 

Architect— None.  Day's  work.                                           $25,000                                       I 

Day's    work.                                    $2000    each  ..„„„     „^^      DWELLING                                                          3 

ALTLK.  H.'IC.  (2430)      E.  27TH  AVE.   150  N.  Clemenfl 

UEP\IKS  <2420)      NO.    254    MARKET    ST.      Alter  One-story      and      basement      framl 

(2409")      NO.    1972    UMO.V.      Repair    fire  store   front;   addition    of   mezzanine  dwelling.                                                    ^^ 

damage  to  roof;  tar  and  gravel  for  ;,,    „    „^        .           „       „-      .,  Owner — Edward    M.    Puntney,    No.    81 

dwelling.  Owner— W.   R.  Shananan,  No.   2o0   Mar-  pi^^^g  g^ 

Owner— Mrs.   Sissions,   2186   Vallejo   St.,  l<et   St.  Architect — None. 

San    Francisco.  Arch.tect-None.  Day's  work.                                                  »30fl 

,    „i,i.„„t      Mn.,o  Contractor — Daniel      K.      Wagner.     No.                                       

Architect — None.  .                  t,ij„                                        scnn                                          

Contractor— L.    Salomon.    1430    Elli.s   St..  =40  Call  Bldg.                                       $500  ALTERATIONS 

San  Francisco.                                   SlL'iJO  ,  ^                       — (2431)      E    MISSION    200      N      Cortla^ 

__^^___  DWELLING  Ave.         Re-arrange      partitions 

STORE  '^''^1'      ^'    PARK    150    E.    Holly    Park.  basement    for      store;    plate      gla| 

(2410)  SW  BALBOA     AND     SEVEN-  One-Story      and      basement      frame  fronts,   etc. 
;.   teenth  Ave.     One-story  frame  store  dwelling.            ,   „     .   ,             „       „^„  Owner — Wm.    S.   LaChapelle,    3459   Mi8 

Owner— J      Wahren.     1601     Balboa    St..  Owner— Heglin  and  Errickson.   No.   257  j-ion   St.,   San  Francisco.                    V 

■    San  Francisco.  Richland   Ave.  Architect— None.                                            r. 

Architect— None.  Architect— None.  Day's    work.                                               »5fl 

Contractor— F.     Crothers.       1426       loth  Day  s   work.              $2700                                          

Ave.,  San  Francisco.                       $210,1  ALTERATIONS 

DWELLING  (2432)      SE  CLAY  AND  MONTGOMERY: 

RESIDENCE  (2422)      W    PARIS      410   NE      Excelsior.  E.Ktend   walls   of  pent   house   12   ft; 

(2411)  S   CARMEL      183-10%      E   Cole.  One-story     and       basement       frame  reset    skylight,    cement    exterior   Ol 
One-story       and     basement       frame  dwelling.  pent    house,   repair   flashings,   etc. 
residence.  Owner — John    L.   Hippely,   No.   587   Lon-  Owner — Bank   of  Italy.    Premises.             1 

Owner— O.  M.  Oyeii,   1049   14th  St.,  S.   F.  don   St.  Architect— None.                                                 I 

Architect None.  Architect — None.  Contractor  —  American     Concrete    CO..J 

Day's   work                                               $41100  1-^ay's   work.                                              $2000  755    Market   St..    San    Francisco.       i 

$100t( 

ADDITION  ALTERATIONS                                                                                                     

(2412)  E   FOURTH   AVE    85   N   Irving.  (2423)      NO.   2222   SUTTER  ST.      Lay   T.  ALTERATIONS 
Add    four    rooms    to    frame    apart-  &    G.    flooring;    new    front,    etc..    for  (2433)      NO.       1609     FRANKLIN, 
ment  house.  store.  arrange  attic  for  three  apartments) 

Owner <.'.  G.  Sophie.  1280  4th  Ave.,  San  Owner — H.     L,     Jones,     Robbins     Hotel.  Owner — Fred  Kjellberg.  155  Beaver  8t| 

Francisco.  City.  San   Francisco. 

Plans  by  Owner  Architect — None.  Architect — None.                                                 |i 

Contractor— Basen,    3334     ISth    St..    San  Contractor— \V.     C.     Boswell,     No.     2764  Contractor— G.    Heden,    224    Laidley   SJ-j 

Francisco.                                          $1000  McAllister    St.                                    $500  San  Francisco.                                 $200(J 

SERVICE    STATION  RESIDENCE  RESIDENCE 

(2413)  NE   FOURTH    AND   RRAN.VAN.  (2424)      W.   39TH  AVE.   310  S.   Clement.  (2434)      W  THIRTY-THIRD  AVE  226'>i: 
One-story  steel  auto  .service  statiOM  One-story  and  basement  frame  res-  Geary.      Two-story     and     basem«B'n 

Owner  —   Union    Oil    Cn.    ot    California,  idencc.  frame  residence. 

247  Mills  Bldg.  San  Francisco.  Owner— A.  and  B.  Quinn.   No.   3666   17th  Owner— Louis    Young,      46 1    32nd     Ave.,1 

Plans   liy   Owner  Street.  Kan  Francisco.                                          ' 

Day's    work                                                  $200ii  Architect— Ida      F.      McCain,      No.      318  Contractor— G.    M.    Ilantzsche.    528    31s  1 

Kearny   St.  Ave..   San   Francisco.                    $560111 

UNDERPIN    BLDG.  Contractor — Arthur     Qulnn,     No,     3666  ^ 

(2414)  NO.  138-140  FRO.N'T.     Underpin  17th  St.                                                  $5000  aECOKOED                            j 
hiiilrtine-  RESIDENCE                                                                  '1 

owner  -  Imma    Di.xon,     88    Turk    St..  FLATS  (^"5,      ^  TWEXTY-NINTH  AVE  250 -V 

San    Francisco.                              •  (2425)     E.  3RD  AVE.  75  S.  Anza.     Two-  Anza  N  2oxE  120  O  L  356.    All  worlj 

Architect— None.  story     and     basement     frame     (2)  for   two-story   and    basement   reBI  | 

Pay's  work.                                        $3700  flats,  dence. 
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Owner — Alex.  Henderson.  .560  2'Jth  Ave 

San  Francisco. 
Architect — None. 
Contractor — Thos.      Hamill.    707       42nU 

Ave.,  San  P'rancisco. 
Filed  Oct.  24.  'ai.     Dated  Oct.  24.  '21. 

Roof  boards  on $20"" 

Brown  coated    2TI'ifi 

Completed   and    accepted 1^"" 

Usual    35    days lOOf* 

TOTAL  COST.  %6S<"> 
Bond,  none.     Limit.   120   days.     Forfeit. 
none.     Plans  and  specifications  filed. 
NOTE:  Permit  also  applied  for  today 


si-kinkle;!'.  .systkm 

(2436)  NW  GOLDEN  GATE  AVE  AND 
Taylor.  All  work  for  wet  sprinli- 
ler  system  of  theatre. 
Owner — Junior  Orpheum.  San  Fran- 
cisco by  \V.  S.  Dinwiddle,  Crockfr 
BIdg..  San  Francisco. 
Architect  —  G.    Albert    Lansburgh.    7ii:i 

Mission  St..  San  FrancLsco. 
Contractor — The    Turner    Co..     272    Na- 

toma  St.,  San   FYancisco. 
Filed  Oct.  24.  '21.     Dated  Oct.   11.  '21 
Monthly   payments   as   work   pro-  ^ 

gresses     of 75^^ 

Usual    35   days 25rc 

TOTAL  COST.  J«78n 
Bond,  J3390.  Surety.  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  .Tan.  1',. 
1922.  Forfeit,  plans  and  specifications 
none. 


Architect — Erie  J.  Osborne,  593  Market 
St.,  San  Francisco. 

Contractor — Ed.    Zinkand      &    Son,      434 
10th  Ave,,  San  Francisco. 

Filed  Oct.  24,  '21.     Gated  Oct.  22.  '21. 

Frame  up  and  roof  on $2312 

Brown   coated    2312 

Completed  and  accepted 2312 

U.sual    35    days 2314 

TOTAL   COST.    »$9250 

Bond,  J4625.     Sureties.  J.  H.   McCallum 

and  H.  W.  Gaetjen.     Limit,  as  soon  as 

possible.      Forfeit,      none.      Plans      and 

speclBoatlons  tiled. 

NOTE: — Permit  reported  Oct.  6,  1921. 

No.  2199. 


(2437)       METAL    FURRING.    LATHING 

and  plastering  on  above. 
Contractor  —  A.    Knowles.    Call    Bldg: . 

San  Francisco. 
Filed  Oct.  24,  '21.     Dated  Oct.   11.  '21. 

Payments    same    as   above 

TOTAL  COST.  »74.50n 
Bond.  ?37.250.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit.  March 
1,  1922.  Forfeit,  none.  Plans  and  speci- 
fications tiled. 


PAINTING 

(2438)  NE  PINE  AND  STOCKTON  E. 
131-6  X  N.  275.  Painting  for  build- 
ing. 

Owner — Metropolitan  Life  Ins.  Co.. 
PremlaeB. 

Architect — .T    P..  Miller,  Lick  Bldg. 

Contractor — Gurnette  &  Chandler.  51 
Beaver   St. 

Dated  Oct.  24,  '21.  Filed  Oct.  15.  '21. 
Within   10  days  from  1st  of  each 

month    75% 

TOTAL  COST,  J8900 

Bond,    J4450:    surety,    American    Surety 

Co.:    forfeit,     limit,    none.       Plans    and 

specifications    filed. 

ALT.   AND  ADD. 

(2439)  730  BOSWORTH  ST.  Altera- 
tions and  additions  to  building. 

Owner— Mrs.  H.  Sheriff.  730  Bosworth 
Street. 

Architect — Not   given. 

Contractor — W,  E.  Adams,  132  Lippard 
Street. 

Piled  Oct  24,  '21.  Dated  Oct.  21.  21. 
Within  3  days  from  execution  of 


asrreement     

Within    15    days    from    execution 


of    agreement 


.  $300 
300 


ALTERATIONS 

(2450)  SE  CALIFORNIA  AND  MONT- 
gomery  Sts.  Alter  and  extend 
marble  banking  screen:  cut  in 
doorways;  ventilating,  plumbing, 
and  wiring,  etc. 

Owner  —  American  National  Bank, 
rreralses. 

Architect — Geo.  W.  Kelham,  No.  305 
Sharon    BIdg. 

Contractor — P.  J.  Walker  Co.,  Monad- 
nock  Bldg.  $15,000 


RESIDENCE 

(2441)  S  DORANTES  100  W  San  Mar- 
cus, One  and  one-half-story  and 
basement  frame  residence. 

Owner — Julius  Berge.  1234  30lh  Ave.. 
San    Francisco. 

Architect — None. 

Day's  work. 


$5400 


ALTERATIONS 

(2442)      NO.    800   FELL.     Alter   for  pri- 
vate garage  in  residence. 
Owner — J.  R.  McDonald,  Premises. 
Plans  by  Contractor. 
Contractor  — Geo.      M.      Merritt 
Geary  St.,  San  Francisco. 


3014 
$500 


ALTERATIONS 

(2443)  S  FOURTEENTH  150  E  Fol- 
som.  Extend  corrugated  Iron  ware- 
house. 

Owner — Western  Cooperage  Co.,  14th  & 
Harrison  Sts..  San  Francisco. 


Architect  —  Richard  turn  Sude 
Clay  St..  San  Francisco. 

Contractor — H.  E.  Olson,  125 
St.,  San  Francisco. 


3008 


Jersey 
$5500 


One- 


REPAIR   SHOP 

(2444)     NO.  6145  GEART  (rear). 

story   concrete   repair   shop. 
Owner — C.   A.    Mance.    512   Falcon   Ave., 

San  Francisco. 
Architect — None. 
Day's  work.  $900 


ORGAN  CHAMBER 

(2445)      S    MARKET    bet.    5th    and    6th. 

Install  organ  chamber  for  theatre. 
Owner — Pantages  Theatre  Co.,  Prem. 
Architect — B.  Marcus  Pretica,  Pantages 

Theatre,  San  Francisco. 
Contractor  —  John     Gordon,    Pantages 

Theatre,  San   Francisco.  $2000 


ALTERATIONS 

(244B)  NO.  130  POST.  Reset  show 
windows  and  two  dumb  waiters; 
construct  extensions  to  counters. 

Owner — Plg'n    Whistle   Co.,   Premises. 

Architect  —  Alfred  Henry  Jacobs,  110 
Sutter  St.,  San  Francisco. 

Contractor — Home  Mfgr.  Co.,  543  Bran- 
nan  St.,  San  Francisco.  $3400 


On    completion     •••.i?T 

TOTAL  COST.  $79 ! 
Bond,  sureties,  forfeit,  limit,  none. 
Plans  and   specifications,   none. 

NOTE: — Permit  also  applied  for  to- 
day. 


STORE  &   FLATS 

(2440)  NW  CLEMENT  AND  EIGHTH 
Ave  78  on  Eighth  Ave  and  29-9  on 
Clement,  All  work  except  plumb- 
ing, electric  wiring,  tile  work  at 
store  fronts,  electric  fixtures,  win- 
dow shades,  finish  hardware,  palnt- 
Inf,  wall  beds,  gas  heaters,  metal 
bars  at  low  windows  for  two-story 
and  basement  store  and  flat  bldg. 

Owner— Erie  J.  Osborne,  Tr.  E.  M  Rob- 
bins  and  Erie  J.  Osborne,  1800  Sac- 
ramento St.,  San  Francisco. 


ALTERATIONS 

(2448)  NO.  1458  PAGE 
for  private  garages 
cement  floors,  etc., 
changes  for  apartments. 

Owner — B.  Van  Dyke,  Premises. 

Architect — W.  H.  Armilage,  1107 
St..  San   Francisco. 

Day's   work. 


DWELLINGS 

(2451)  N  IRVING  57-6,  S6-6.  118-6  and 
150-6  W  23rd  Ave.  Four  1-story 
and    basement    frame    dwellings. 

Owner — Oscar  Heyman  &  Brother,  No. 
742    Market    St. 

.\rchiiect — Plans   by   owners. 

Day's   work.  $3000  ea. 


DWELLING 

(2447)  SE  PARIS  125  NE  Russia.  One- 
story    and    basement    frame    dwlg. 

Owner — Jane  Ilorgan,  915  Pierce  St., 
San  B'rancisco. 

Architect — None. 

Contractor — P.    Morgan.  $2900 


RECORDED 

FX.AT   BLDG. 

(2452)      E   lOTH  AVE   150   N  Anza  N   25 
xK    120.      Two-story    frame    building 
(flats). 
Owner  —  Laura    M.    Landers.    439    9th 

Ave,    San    Francisco. 
Architect — Not   given. 
Contractor — John     Little.     1035    Lincoln 

Way. 
Filed  Oct.   25.  "21.      Dated  Oct.   25,  '21. 

Frame     up     $2837 

Brown   coated    2837 

Completed    and    accepted    2837 

Usual     35     days 2837 

TOTAL  COST,  $11,348 
Bond,  sureties,  forfeit,  none;  limit,  90 
days       Plans   and   specifications   filed. 

NOTE: — Permit       reported       Oct.     21, 
1921.      No.    2386. 


REglDENCE 

(245:!)      E  33RD  AVE  225  N  Geary  25x 
120.         One-Story       and      basement 
frame   residence. 
Owner— Henry    C.    Greslat,    6816    Geary 

Street. 
Architect — Not   given. 
Contractor— Thomas      E.      Mohler,      255 

Sth  Ave. 
Filed  Oct.  25.  '21.     Dated  Oct.  21,  '21. 

Rough    frame   up    $1150 

Brov.n    coated     1150 

Accepted     H"" 

Usual    35    days    1150 

TOTAL  COST,  $4600 
Bond,  sureties,  forfeit,  none;  limit.  90 
days.      Plans,   specifications,   none. 


Alterations 
In  basement; 
other      minor 


$4000 


TENEMENT    HOUSE 

(2154)  E  DOLORES  30-9  N  15th  25x90. 
All  work  except  finish  hdw.,  wall 
paper,  light  fixtures,  electro-steam 
radiators  and  window  shades  for 
3 -story  and  basement  frame  tene- 
ment house. 
Owner — Guiseppe    Re.    &    Guistina    Re.. 

IS  Linda  St. 
Architect — Italo     Zanolini,     604     Mont- 
gomery  St. 
Contractor — G.    Sangiacomo,    458-A    9th 
Ave. 
XOTE: — Permit      reported      Oct.      17, 
1921.   No.   2319. 
Filed  Oct.  25,  •21.     Dated  Oct.  19,  '21. 

Second  floor  joists  on $2000.00 

i;o„f    on    2100.00 

Rrown    coated    4616.60 

Completed    and   accepted 4616.60 

Usual    35   days    4616.80 

TOTAL  COST.  $17,950 
Bond,  sureties,  forfeit,  none;  limit,  90 
day.s.     Plans   and   specifications   filed. 


ALTERATIONS 

(2449)      W  STOCKTON  40  N  Broadway. 

Excavate;       underpin       foundation 

walls  with  brick:  (store  and  lofts). 
Owner  —  A.  Esmol,   1317   Stockton   St.. 

San  Francisco. 
Architect — None. 
Contractor — Fred  Mollcr.  180  Jessie  St.. 

San  Francisco.  $1500 


ALTERATIONS 

(2433)      NO.    345    BOSWORTH   ST. 

arrange   store   for  flat. 
Owner — Jas.   Chrlstensen,   No.    345 

worth  St. 
Architect — None. 
Dav's  work. 


Re- 


$600 


GARAGE 

(2456)  NO.  2096  FULTON  ST.  One- 
story   frame   (private)    garage. 

Owner— A.  Makower,  No.  2095  Fulton 
Street. 


2d 
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Architect — Plans    by    owner. 
Contractor — W.   Doering    and   H.    Shol- 
ten.  $500 


AI^T.   AND  ADD. 

(2457)       NO.    1632    GREAT    HIGHWAY. 

New    sun    porch    and   steps;    extend 

kitchen,     T.     &     G.     roof,     etc.,     for 

dwelling. 
Owner — Mrs.  M.  V.  Collins. 
Architect — None. 
Contractor — M.     E.     Greene,     No.     1233 

4th   Ave.  ?1471 


ALTER.,    ETC. 

(2458)  NO.  1031  GOLDEN  GATE  AVE. 
Repair  front  for  store  and  flats; 
repair  floor  in  store;  papering, 
tinting,    etc. 

Owner — Caroline  Gocks,  No.  105  Mont- 
gomery  St. 

Architect — None. 

Contractor— W.  A.  Sheffield,  No.  167-A 
Ashbury  St.  $1000 


RETAINING  WALL 

(2459)  NO.  835  HOWARD  ST.  Con- 
struct reinforced  concrete  retain- 
ing wall. 

Owner — The  Pacific  Telephone  &  Tele- 
graph Co.,  No.  S35  Howard  St. 

Architect — Plans    by    owner. 

Contractor — John   Gotley.  $500 


RESIDENCE 

(2460)  S.  M.\GELLA.N  125  E  Cortez. 
One  and  one-half-story  and  base- 
ment frame  residence. 

Owner — O.  D.  Dorr  &  Son,  care  Lang 
Realty  Co.,   1st  Natl.   Bank  Bldg. 

Architect — Plans  by  owner. 

Day's   work.  $3000 


RESIDENCE 

(2461)  E  MISSOURI  75  N  18th.  One- 
story  and  basement  frame  resi- 
dence. 

Owner — Geo.  Griffin  and  May  Traut, 
No.    228    Mississippi   St. 

Architect — None. 

Contractor — L.  H.  Stevenson,  No.  45 
Worth  St.  $4450 


DWELLING 

(2462)  NO.  320  MOULTRIE  ST.  One- 
story  and  basement  frame  dwell- 
ing. 

Owner — Frank  Hollingsworth,  No.  310 
Moultrie  St. 

Architect — None. 

Contractor — Geo.  F.  Langdon,  No.  2729 
26th  St. 


$600 


RESIDENCES 

(2463)  E  SANTA  ANA  BLVD  82-42- 
122  S  Monterey  Blvd.  Three  1- 
story  and  basement  frame  resi- 
dences. 

Owner— C.   A.    Hall,   No.    1301    4th   Ave. 

Architect — None. 

Dav's  work.  $3000   ea. 


ALT.    &    REPAIRS 

(2464)  NO.  256  SUTTER  ST.  Erect 
partitions;  wall  board  and  other 
repairs   for   tea  room. 

Lessee — Miss  Agnes  Redmond,  No.  156 
Carl  St. 

Architect — None. 

Contractor — P.  Fetter,  No.  301  Guer- 
rero St.  $500 


FLATS 

(2465)     E  24TH  AVE  150  S  Lake.     Two- 
story  and  basement  frame  (2)  flats. 
Owner — P.  J.   Phelan,  No.   844  Anza   St. 
Architect — None. 
Day's   work.  $6500 


ADDITION.  ETC. 

(2466)      NO.    1843    lOTH  AVE.     Addition 

of    one     room     to     residence;     new 

porch    and    steps. 
Owner — ^A.   Gileust,   No.   1843   10th   Ave. 
Architect — None. 
Day's  work.  $500 


APARTMENTS 

(2467)     W  POWELL  87  N  Bush.     Five- 
story    and    basement    Class    "B"    (19) 

apartments. 
Owner  —  Herman     Hogrefe,     No.     345 

Leavenworth   St. 
Architect — Edward    E.    Young,    No.    251 

Kearny  St. 
Day's    work.  $60,000 


FLATS 

(2468)       W    21ST    AVE    100    N    Fulton. 

Two-story  and  basement  frame  (2) 

flats. 
Owner^A.    J.   Silva,    No.    504    Gough  St. 
Architect — Henry     C.     Smith,     No.     785 

Market   St. 
Day's   work.  $15,000 


APARTMENTS 

(2469)  S  UNION  81-6  and  109-6  W 
Leavenworth.  Two  3-story  and 
basement  frame  (6  in  each)  apart- 
ments. 

Owner — M.  G.  Lurmann,  care  Architect. 

Architect — Albert  Schroepfer,  Nevada 
Bank    Bldg. 

Day's   work.  $20,000   ea. 


FLATS 

(2470)  NE  GEARY  &  23RD  AVE.  Two- 
story  and  basement  frame  (4) 
flats. 

Owner— John  F.  Mullane,  No.  155  29th 
Street. 

Architect— C.   O.   Clausen,   Hearst   Bldg. 

Contractor — O.  Holt,  No.  3877  26th  St. 
$10,000 


FLATS 

(2471)      E   FRANKLIN   108-2   S  Filbert. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — George  Hunseth,  No.  4515   19th 

Street. 
Architect — Plans  by  owner. 
Day's  work.  $7000 


ALTER.   &  ADD. 

(2472)  NO.  170  SUTTER  ST.  Erect 
metal  marquise;  lower  floor;  parti- 
tions; electric  and  plumbing  work 
for  offices. 

Owner — Briokell  Estate,  care  Archi- 
tect. 

Architect — Earle   B.  Bertz,  No.   68   Post 

Contractor — Allen  &  Co.,  No.  168  Sut- 
ter St.  $3000 


RESIDENCnH 

(2473)  N  ALVARADO  70  W  Douglas. 
One-Story  and  basement  frame  res- 
idence. 

Owner — Fred  Ewing,  Premises. 
Architect  —  Norman  R.  Coulter,  No.  46 

Kearny    St. 
Day's  work.  $2500 

FLATS 

(2474)  W  14TH  AVE  274  N  Cabrillo. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Nels  P.  Johnson,  No.  1934   Fol- 

som  St. 
Architect — None. 
Day's   work.  $8000 


FLATS 

(2475)       NE     5TH     AVE     &     CALIFOR- 
nia.     Two-story  and  basement  frame 
(2)    flats. 
Owner— Chas.    E.    Wilson,    No.    186    5th 

Ave. 
Architect — None. 
Day's   work.  $3000 


ALTERATIONS 

(2476)  NO.  ,12iS7  PACIFIC  AVE.  Re- 
arrange flat  for  store  and  extend 
building  to  sidewalk  line. 

Owner — D.  Giannioni,  No.  3028  Webster 
Street. 

Architect — None. 

Day's  work.  $500 


•tory    and    basement    frame     (12) 

apartments. 
Owner — M.  D.  Warwick,  3191  Washing. 

ton   St. 
Architect — Chas.    Skidmore,    New    Call 

Bldg. 
Contractor — H.  C.  Warwick,  3191  Waall- 

ington   St.  $34,000 


SHEDS,    ETC.  ! 

(2478)     NE  SAN  JOSE  AVE  &  30TH  ST. 

Erect   sheds   for   garages;   concrete] 

foundations,    floors,    etc.  ; 

Owner — Peter  Cusack,  No.  795  San  Joae{ 

Ave.,    City.  i 

Architect — None.  j 

Contractor — John    P.    Cuneo,    No.    507ji 

Mission   St.,  City.  ^9S0| 


RECORDED 

DWELLING 

(2479)      LOT    15    BLK    3135,    WestWOOdj 
Park.        One-Story    and    basement' 
frame  dwelling. 
Owner — Harold  L.  and  Clara  Heisa,  1321 

Jackson    St. 
Architect— Ida   F.   McCain,   318   Kearnjri 

Street. 
Contractor. — Walter     E.     Hanson,     22tB 

Market  St. 
Filed  Oct.  26,  '21.     Dated  Oct.  18,  '21.     i 

Enclosed     $1616.S(( 

Brown    coated    1616.50 

Completed   and  accepted ISIS.SV 

Usual   35   days    161«.fflli 

TOTAL  COST,  $64n 
Bond,  $3225;  sureties,  Allen  Narden  and 
H.  J.  Hansen;  forfeit,  none;  limit,  if 
days.      Plans   and   specifications   filed. 


FRAME   BLDG. 
(2480)      R  MISSOURI  75  N   18th   25x10 
One      and      one-half-story      fran 
building. 
Owner — Geo.    Griffln. 
Architect — Not   given. 
Contractor — ^L.  F.  Stevenson,  45  Wort|t 

Street. 
Dated  Oct.  26,  '21.     Filed  Oct.  25,  '21. 

Frame  up    $llWi 

Brown    coated    1100 

Completed    1100 

Usual    35    days    HOC 

TOTAL  COST,  $44B0 
Bond,  sureties,  forfeit,  none;  limit,  90 
days  after  Nov.  1,  1921.  Plans  and 
specifications  filed. 


RESIDENCE 

(2481)      PTN    LOTS    10    &    11    BLK   31S8 
Westwood  Park.     One-story  frame 
residence. 
Owner — Hans  &  Esther  E.  Nelson,  1376 

Plymouth  Ave. 
.Architect— Chas.  F.  Strothoff,  2274  15th 

Street. 
Contractor   —   Nelson      Brothers,      1375 

Plymouth. 
BMled   Oct.   26,   '21.     Dated  Oct.   7,  '21. 

Enclosed    $112^ 

Brown   coated    1125 

Completed    and    accepted 1125 

Usual    35    days    1125 

TOTAL  COST,  $4600 
Bond,  sureties,  forfeit,  none;  limit,  90 
days.     Plans  and  specifications  filed. 


APARTMENTS 

(2477)      S   PINE   100   W   Hyde.     Three- 


RESIDENCE 

(24S2)       PTN    LOTS     11-12     BLK    3138, 
Westwood   Park.     One-story  frame 
residence. 
Owner— Hans  &  Esther  E.  Nelson,  1376 

Plymouth  Ave. 
Architect— Chas.  F.  Strothoff,  2274  IBth 

Street. 
Contractor   —   Nelson      Brothers,     187.^ 

Plymouth. 
Filed   Oct.   26,   '21.     Dated  Oct.   7,  '21. 

Enclosed    ^^^^r 

Brown    coated    1125 

Completed    and    accepted 112» 

Usual   35    days    1125 

TOTAL  COST,  $4600 
Bond,  sureties,  forfeit,  none;  limit,  90 
days.     Plans  and  specifications  filed. 


Saturday,   October   2'J.    1921 


BUILDING     AND     ENGINEERING 


KESIDENCE 

(2483)     LOT  8  &  PTN  LOT  9  BLK  3138. 
Westwood    Park.      One-story   frame 
residence. 
Owner — Hans  cfe  Esther  E.  Nelson.  1375 

Plymouth  Ave. 
Architect — Chas.  F.  Strothoff,  2274  15th 

Street. 
Contractor   —   Nelson      Brothers.      1375 

Plymouth. 
Filed   Oct.   26,   '21.     Dated  Oct.   7,  '21. 

Enclosed     11125 

Brown   coated    1125 

Completed    and    accepted 1125 

Usual    35    days    1125 

TOTAL  COST,  $4500 
Bond,  sureties,  forfeit,  none;  limit.  90 
days.     Plans  and  specifications  filed. 


RESIDENCE 

(2484)      PTN    LOTS    9    &    10    BLK    313S. 
Westwood   Park.      One-story  frame 
residence. 
Owner — Hans  &  Esther  E.  Nelson,  1375 

Plymouth  Ave. 
Architect — Chas.  F.  Strothoft,  2274  15th 

Street, 
Contractor  —  Nelson      Brothers,      1375 

Plymouth. 
Filed   Oct.   26.   '21.     Dated  Oct.   7,   '21. 

Enclosed     $1125 

Brown   coated    1125 

Completed    and    accepted 1125 

Usual    35    days    1125 

TOTAL  COST,  $4500 
Bond,  sureties,  forfeit,  none:  limit.  90 
days.     Plans  and  specifications  filed. 


ALTERATIONS,    ETC. 

(2485)      834-3S  JONES  ST      Alterations 
in   basement  of   building. 

Owner — Joe  and  Ray  Levine. 

Architect — E.   H.   Denke,    1317   Hyde  St. 

Contractor — E.     H.     Denke,     1317    Hyde 
Street. 

Filed  Oct.  26,  '21.     Dated  Oct.  21,  '21. 
Grading  and  cem.  work  done.  .$428.75 

Plastering    completed    42S.75 

Completed  and  accepted   428.75 

Usual  35  days   428.75 

TOTAL  COST,   $1715 

Bond,   sureties,   forfeit,    none;    limit.    30 

days.     Plans  and  specifications  filed. 


PLUMBING,  ETC. 

(2486)  SE  MISSION  150  SW  Brazil 
Ave  SW  150  SE  183-6  NE  125  NW 
100  NE  25  NW  S3-6.  Plumbing 
heating  and  ventilating  for  theatre 
building. 

Owner — The    Excelsior   Amusement   Co. 

Architect — G.  Albert  Lansburgh,  709 
Mission    St. 

Contractor — Scott   Co.,    243    Minna   St. 

Filed  Oct.  26,  '21.     Dated  Oct.  6,  '21. 
Plumbing — 

Roughed    in    $1136 

Completed  and  accepted 1136 

Usual  35  days   1137 

TOTAL  COST,   $3409 
Heating  and  Ventilating — 

Roughing  in  done $1775 

Completed  and  accepted 1775 

Usual  35  days 1775 

TOTAL  COST,  $5325 

Bond,     sureties,     forfeit,     none;     limit, 

without  delay.     Plans  and  specifications 

died. 


CONCRETE    WORK    ON    ABOVE 
(2487)     CONCRETE  WORK  ON  ABOVE 
Contractor — Wm.  S.  Scott  Co.,   180  Jes- 
sie   Si. 
Filed  Oct.   26.  '21.      Dated  Oct.   3,  '21. 
Work    completed    up    to    mezza- 
nine   floor    $5887 

Completed  up  to  theatre  roof. . .    5S87 

Completed  and  accepted 5887 

Usual    35    days    5889 

TOTAL  COST, '$23550 
Bond,  $11,775;  sureties.  C.  E.  Hubacher 
and  M.  W.  Griffin;  forfeit,  nine;  limit, 
60  days.     Plans  and  specifications  fi'pd. 


Filed  Oct.   26,   '21.      Dated  Oct.   3,   '21. 

On   delivery   of  steel,   etc $787 

One-half  work  in  place 787 

Completed  and  accepted 787 

Usual  35  days    289 

TOTAL  COST.  $3150 
Bond,  $1505:  sureties.  Elizabeth  Con- 
nors, W.  S.  Witenhall;  forfeit,  none; 
limit,  as  fast  as  possible.  Plans  and 
specifications  filed. 


STEAM    HEATING,    ETC. 

(2489)  E.  POWELL  68-6  N  BUSH  N 
69  X  E  67.  Steam  heating,  piping 
radiators,  etc.,  for  a  6-story  and 
basement  Class  C  building. 

Owner — Edward  Beck,  281  Lee  Ave., 
Oakland. 

.Architect — M.  V.  Politeo,  1st  Nat!.  Bank 
Bldg. 

Contractor — Scott  Co.,    243   Minna. 

Filed  Oct.  26,  '21.     Dated  Oct.  17,  '21. 

1st  and  loth  of  each  month 75% 

Usual    35    days    25% 

TOTAL  COST,   $3650 

Bond.    $1825;    surety.    New    Amsterdam 

Casualty  Co.;   forfeit,   $25   day;   limit.   5 

days.      Plans   and   specifications   filed. 


(2490)  ELECTRIC      WIRING,      SWIT- 

CHES.   TELEPHONES.    ETC., 
FOR   SAME. 
Contractor — Butte     Electric     &     Equip- 
ment   Co..    530    Folsom    St. 
Filed  Oct.  26.  '21.     Dated  Oct.  24.  '21. 

1st  and  I5th  of  each  month 75% 

Usual    35    days    25% 

TOTAL  COST,  $4128.50 
Bond,  $2064.25:  surety.  New  Amsterdam 
Casualty  Co.:  forfeit,  $25  day;  limit,  50 
day.s.     Plan.<i  and  specifications  filed. 

(2491)  PLUMBING,      GAS      FITTING. 

ETC..   ON  ABOVE. 
Contractor — C.  Petersen  Co..  730  Larkin 

Street. 
Filed  Oct.  26.  '21.     Dated  Oct.  22.  '21. 

1st  and  15th  of  each  month 75% 

Usual    35    days    25% 

TOTAL  COST,  $11792 
Bond,  $5896;  surety.  New  Amsterdam 
Casualty  Co.;  forfeit,  $25  day;  limit, 
65  days.     Plans  and  specifications  filed. 


TILE  WORK,  ETC. 

(2492)  NE  MONTGOMERY  &  MISSION 
Sts.  Tile  work  for  bldg.  (interior 
work). 

Owner — A.  Aronson.  Louis  Metzger  and 

Louis  Schoenberg. 
Architect — Mel.     I.     Schwartz,     Nevada 

Bank   Bldg. 
Contractor — Ginsberg     Tile     Co.,      1205 

Sutter  Bt. 
Filed   Oct.    26,   '21.      Dated  Oct.    7,   '21. 

Work   50%   completed    $1500 

Completed  and  accepted 1500 

Usual  35  days    1000 

TOTAL  COST,  $4000 
Bond,  sureties,  forfeit,  none;  limit,  30 
days.     Plans  and  specifications,  none. 

(2493)  EXTERIOR    PLASTERING    ON 

ABOVE. 
Contractor — Francis    O'Reilly,    180    Jes- 
sie   St. 
Filed  Oct.  26,  '21.     Dated  Oct.  20.  '21. 

50%  completed    $1273.87 

Completed     1273.88 

Usual  35  days  849.25 

TOTAL  COST,  $3397 
Bond,  sureties,  forfeit,  none;  limit,  30 
days.     Plans  and  specifications,  none. 


(2488)      REINFORCING      STEEL.      AND 

METAL  MESH  ON  ABOVE. 
Contractor — Chas.   G.   Connors. 


(2494)      TILE     MAIN     LIGHT     COURT 
(EXTERIOR       WORK)        ON 
ABOVE. 
Contractor — Eri.     Richardson,     506     9th 

Street. 
Filed  Oct.    26,   '21.      Dated  Oct,   8,   '21. 
Work    one-third    completed.  .$1147.50 
Work   two-thirds  completed..    1147.50 

Completed     1148.00 

Usual    35    days    1150.00 

TOTAL  COST,  $4593 
Bond,  sureties,  forfeit,  none:  limit,  30 
days.     Plans  and  specifications,  none. 


NEWS  23 

UE.SIDENCE 

(24'ir.)     s  CAMINO  DEL  MAR  50  E  30th 

Ave.        Two-story      and      basement 

frame  residence. 
Owner — Mrs.   H.  J.  Oser,  Call  Bldg. 
.Ari-liitect— A.  Appleton,   1st  Natl.   Bank 

Bldg. 
Contractor— Hayes-Oser  Co.,   Call   Bldg. 
$10,000 

.VLTKUATIONS 

(24M«)  .\o.  24  CALIFORNIA  ST.  Rat- 
proofing  and  lay  Hofflte  floor  in 
I'.'^iaurant;  build  ice  boxes;  parti- 
tions and  install  patent  chimney. 

Owner— United  Service  Corp..  218  Ho- 
bart  Bldg. 

Architect — Schack  &  Mvcrs,  Seattle 
Wash. 

Days  work.  $4000 

A LT 10 RATIONS.   ETC. 

(2497)       NO.    2011    MISSION    ST.      Alter 

store    front;    new    show    windows, 

etc. 
OuiK-r — Frank    Granucci.    No.    36    Park 

Street. 
Architect — None. 
Contractor — P.   Cassaro.   No.    830   Feltun 

S'  $500 

ALTEItATIONS.    ETC. 

(24&S)  N  AIARKET  100  W  Brady.  En- 
large  office:    salesroom   for  garage. 

Owner — Anderson  &  Smith,  Golden  Gate 
.'\ve.  and  Larkin  St. 

Arcliitect — None. 

Contractor — Bickie  &  Diiks.  No.  245 
Downey  St.  $$00 

ALTER.-VTIONS 

(2499)  NO.  3245  SIXTEENTH  ST.^  Re- 
arrange front  of  dance  hall  for 
store:  construct  stairs. 

Owner — E.  V.  Lacey,   No.   180  Jessie  St. 

Architect — None. 

Contractor — O.  E.  Carlson.  .\o.  180  Jes- 
sie St.  $950 

FLATS 

(25UU)     W  20TH  AVE  125  S  Anza.    Two- 
story  and  basement  frame  (2)  flats. 
Owner — Ben  Hinkel,  No.  1220  Castro  St. 
Architect — None. 
Day's    work.  $7000 

ALTERATIONS 

(2501)  s  BUSH  167  E  Larkin.  Re- 
move and  rearrange  partitions; 
install  elevator:  heating  system: 
rewiring;  repainting;  fire  escapes 
for    apartments. 

Owner — H.    M.    Seigler.    No.    110    Sutter 

Street. 
Architect — S.    Heiman.    No.    57    Post   St. 
Contractor — Cohn     &     Nordstrom,     No. 

110  Sutter  St.  $5000 

FLATS 

(2502)  E-28TH  AVE  90  S  Balboa. 
Two-story  and  basement  frame  (3) 
flats. 

Owner— G.  W.  Wall.  No.  6219  Califor- 
nia St. 

Architect — A.  M.  Hardy.  No.  6217  Cali- 
fornia St. 

Contractor — G.  W.  Wail.  No.  6219  Cal- 
ifornia   St.  $8000 

RECORDED 

(2503)  LOT  5  BLK  6.  FOREST  HILL. 
.\11  work  except  rooflng,  wall  pa- 
per, shades  and  electric  fixtures  for 
a  two-story  frame  residence  and 
one-story  garage. 

Owner — Chas.    W.   Sheppard  and  Bessie 

M.  Sheppard,   1372  Green  St. 
Architect — Edward  E.  Young.  251  Kear- 
ny   St..    San   Francisco. 
Contractor — J.     Prout.     2020     Turk     St., 

San    Francisco. 
Filed  Oct.  27,  '21.     Dated  Oct.   26,  "21. 

Frame    up    $1158.25 

Brown   coated  inside 1158.26 

Plaster  compltd.  and  trim  on.    1158.60 

Completed    and    accepted 1158.50 

Usual    35    days    1544.60 

TOTAL  COST,  $6178.50 
Bond,  sureties,  forfeit,  none;  limit,  90 
daps.     Plans  and  specifications  filed. 


24 

(2504)      N  HUGO  95  W  4th  Ave.  W  25  x 
N    100.      Two-story    and    basement 
frame   residence. 
Owner — Hugo  Holm.  1355  5th  Ave. 
Architect— Chas.  P.  Strothoff,  2274  15th 

St.,  San  Francisco. 
Contractor — Wilson  &  Benson,  420  Rus- 
sia Ave.,  San  Francisco. 
Filed  Oct.   27.  '21.     Dated  Oct.   22,  '21.^ 

Frame  up  and  root  on $1954.75 

White    coast    plaster    on     int. 

and   2nd    coat   on   exterior..    1954.75 

Completed    and    accepted 1954.75 

Usual    35    days    1954. 7o 

TOTAIj  cost,  $7819 
Bond  $3909.50;  sureties.  Edwin  Peterson 
and  Chas.  Monson;  forfeit,  none;  limit. 
90  days  after  Oct.  24.  Plans  and  speci- 
fications filed. 

NOTE: — Permit       reported      Oct.      -5. 
1921.   Xo.   241S. 


BUILDING     AND     ENGINEERING     NEWS 


Saturday,   October   29,    1921 


COMPLETION  NOTICES 

SAN   FRANCISCO  COUNTY 


Recorded 


Accepted 

Oct  27.  1921— E  21ST  AV  166-8  N  UL- 
loa  N  33-4  x  120.  Parkside  Really 
Co.  of  San  Francisco  to  whom  it 
may    concern    Oct.   27,    1921 

Oct  27  1921— NE  SCOTT  &  ELM 
Ave.  E  32-6  x  N  40.  Max  Strauss 
to  whom  it  may  concern. .Oct.  27,  1921 

Oct.    26,    1921— E_  BELVEDERE    127- 


S   17th   S 


0%  X   E  100.     Axel 
to    whom    it_may_^con- 


1921 


A.  Johns 
Oc''t^'"25,'i92i— E  \vEBSTEr1'5-4^4  N 
Eddy  N  49-8%  E  SO-lVs  NE  7-7%  N 
39-11%  E  96-6  S  120  W  52-2%  N  70 
W  42-41/4  SW  9  -10%  S  37-7%  W 
83-10%.  F  W  Leis  to  Jos  Pas- 
qualetti  (as  American  Concrete  Co) 

Oct.  25,  1921 

Oct."25,"  1921— N    TURK    108-4    E 

29-2xN      80-6.      Louis    D      Stoff      to^ 
whom   it   may   concern.  .Oct.   20.   1921 

Oct.  25,  1921— E  THIRTY-SECOND 
Ave  176  N  Geary  25x120.  Herman 
Budan  to  whom   it  may  concern... 

Oct.     25,     1921 

Oct"24'"l9'2'l— \V  MONTGOMERY  68 
S  Bush.  Howard  F  Adler  to  Mac- 
Donald    &    Kahn Oct.    24,    1921 

Oct  24,  1921— NW  BALBOA  AND 
21st  Ave  W  32-6xN  100.  Andrew 
V  Anderson  to  whom  it  may  coi 
cern        Oct.     24. 

Oct.  22,  1921— S  BRANNAN  —  W  8th 
(St.  Georg-e  Winery).  The  Western 
Pacitic  Railroad  Co  to  A  J  Silva, 
Oct.  15;  James  S  Fennell.  R  A 
Chisholm  and  James  E  Fennell  (as 
Fennell  &.  Chisholm)  .  .  .  .Oct.   15,    1921 

Oct  22,  1921— W  FRANKLIN  60  S 
Green  S  30xW  110-4.  Robt  Knigh- 
ton to  W  M  Rednall Oct.  22.  1921 

Oct.   21,   1921— LOT   25x95   on   SW   San     . 
Bruno    and    Bacon.      Minnie   W    and 
John   W    McGaha Oct.   21,    1921 

Oct.  21,  1921— W  WESTWOOD  DR., 
distant  N  30  from  N  line  lot  6  blk 
3174  S  45;  th.  N  84°  09'  46"  W  95  to 
pt.  on  W  line  lot  6  N  42.836;  th. 
85°  28'  06"  E  95.  ptn  lots  5  and  6 
blk  3174,  Westwood  Park.  Joseph 
L  and  Alice  H.  Lawrence  to  Wal- 
ter  E.   Hansen Oct.   19.   1921 

Oct.  21.  1921— E  FUNSTON  AVE 
200  S  Lake  S  25xE  120.  John  J 
Kingwell  to  whom  it  may  con- 
cern  Oct.    21.    1921 


LIENS  FILED 


SAN    FRANCISCO    COUNTY 


Recorded  Amount 

Oct.    27.    1921— E    BENNINGTON    50    S 

Eugenia  Ave.  S  25  x  E  70.    Jas.  M. 

Bailey   vs   Quida   E.   Morav $202.50 


RELEASE  OF  LIENS 


SAN  FRANCISCO    COUNTY 


Recorded  Amount 

Oct.    26,    1921— E   SCOTT   63   N   FELL. 


N  37-6  X  100.  J.  Blackman.  Sam- 
uel Grunback  vs.  Maud  Warwick 
and  Harry  C.  Warwick $ 


Notice  of  Non-Responsibility 

SAN    FRANCISCO    COUNTY 

Oct.  22,  1921— W  FOURTH  AVE  275 
N  Geary  N  50x\V  120.  Northern 
California  Baptist  Convention  as  to 
improvements     on     property 


BUILDING  CONTRACTS 

ALAMEDA     COUNTY 

index    for 


The    following    is    an 
contracts   for   this   issue 


3B7S 
3679 
36S0 
3681 
3682 
3G83 
3684 
3685 
3CS6 
3687 
3688 
3689 
3690 
3691 
3692 
3693 
3694 
3695 
3696 
3697 
3698 
3699 
3700 
3701 


2703 
3704 
3705 
3706 
3707 
3708 
3709 
3710 
3711 
3712 
3712 
3714 
3715 
3716 
3717 
3718 
3719 
3720 
3721 
3722 
3723 


3736 
3737 
3738 
3739 
;i840 
3741 
3742 


3745 
3746 


Owner 

Rochester 

Paul 

Hyde 

Same 

Eraser 

Hillen 

Klung 

Mueller 

Jackson 

Raumonde 

Nagel 

Thurber 

Hinch 

Barnard 

Anderson 

Sherman 

Hinch 

Goodmundson 

Goodmundson 

Hiilis 

Lerokolntz     S 

Meda 

Bettencouil 

Dowling 

Waters 

Abdy 

Stewart 

Jerome 

Frost 

Warham 

Salsman 

Guldner 

Anills 

Badger 

Laisi 

Killet 

Hillston 

Kruger 

Cook    . 

Haynie 

Fish 

Alt 

Barker 

Reilley 

Oakland  Lbr. 

Israel 

McCabe 

Warner 

Sisters 

F'ish 

Hardman 

Standard 

Overfield 

Sellers 

Angwin 

Button 

Scammell 

Johnson 

Kerr 

Owen 

Shore 

Gladding 

Monroe 

Niel 

Farr 

Lawton 

Vallerga 

Greuna 

U    of  C 

Lloyd 

Hufschmidt 

Newsom 

Bkly.    Bldg. 

Baker 

Raun 

AVaterberry 

Barton 

Dille 


Contractor 
Long 
Owner 
Long 
Same 
Carson 
Owner 
Schnebly 
Owner 
McPhee 
W'essel 
Anderson 
Owner 
Healy 
Gray 
Anderson 
Owner 
Owner 
Owner 
Owner 
Hewitt 
immarstrom 
Garello 
Owner 
Furlong 
Rutherford 
Hansen 
Owner 
Fullerton 
Owner 
Allen 
Lucas 
Owner 
Hansson 
Owner 
Owner 
Estey 
Owner 
Rose 
White 
Marshall 
Woodward 
Owner 
Rose 
Johnson 
Fernandes 
Lepley 
Graff 
Owner 
Owner 
Wiser 
Owner 
Owner 
Nelson 
Thaxter 
Schwart 
Owner 
Owner 
Owner 
Owner 
Owner 
.  .   Bullock 
Anderson 
Owner 
Owner 
Woolley 
Skaggs 
Higgins 
Owner 
Carl  in 
Bartlett 
Charleston 
Owner 
Owner 
Ross 
Owner 
Nelson 
Owner 
Muller 
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Owner 

Mitchell 
Pistoresi 
Hillen 
Roth 


Contractor 

Muller 

Morgan 

Owner 

Owner 


37.=>4  Okld.  Cremation  Andresen 


the 

Amt. 

8000 

2500 

4800 

4800 

5000 

4900 

498 

1000 

2500 

ISOO 

3000 

2000 

3000 

3000 

4500 

2000 

3000 

500 

500 

500  0 

33500 

500 

1000 

400 

2000 

400 

3850 

1000 

2000 

900 

36427 

2000 

400 

5000 

2500 

400 

2000 

640 

800 

16000 

400 

5000 

433 

400 

400 

400 

8500 

500 

1000 

4000 

5000 

4ori« 

5000 
1000 
5000 
4850 
4200 
4000 
2500 
1200 

10000 
1900 
1200 
500 
1050 
2000 
2825 
500D 
8795 

15912 
2750 
3800 
3000 
500 
2000 
400 
1500 

15900 


3755 
3756 
3757 
3758 
3759 
3760 
3761 
3762 
3763 
»764 
3765 
3766 
3767 


Bristol 

Brazier 

Cavalli 

Mills 

Maderos 

Peterson 

Rose 

Davidson 

Clark 

Langtry 

City  of  Okd 

Morse 

Williams 

Budge 

Sullivan 


Smith 

Owner 

Ahneteld 

Owner 

Silva 

Hopper 

Almquist 

McCracken 

Peters 

Langtry 

Oakland 

Burks 

Owner, 

Orton 

Cox 


2!)!)0 
3500- 

8300; 

242 

1900 

2500 

1125 

2400 

2500 

1000 

3800 
10000 

4500 

1200 

1800 

8000  I'i 

3000  V- 
460 
18240 


i: 


PERMITS 

DWELLING 

(3672)      S       BROOKSIDE 

Claremont,    Berkeley. 

seven-room    dwelling. 
Owner — C.    A.    Rochester. 
Architect  —  James    W.    Plachek,    201 

Sliattuck    Ave..    Berkeley. 
Contractor — Roy    O.      Long      i 

Shaltuck    Ave..    Berkeley. 


AVE       80      E^' 
Two-storyS' 


2114 
$800(1 


DWELLING 
(3673)      N    BANCltOFT       50       E 

Berkeley.     One-story   5-roon 
Owner — B.   M.      Paul,   382     Moss 

Berkeley. 
Architect — None. 
Days    work.  $250i 


Byronj 
1   dwlj 

Ave.l 


DWELLING 

(3674)      W      OXFORD    360      S      Eunice.t- 

Berkeley.     One-story  6-room   dwlg4 
Owner — J.  M.  Hyde.  B 

Architect — None.  f 

Contractor  —  Roy    O.    Long    Co..    211^ 

Shattuck    Ave.,    Berkeley  $4808 


DWELLING  I 

(3675)      E     WALNUT       280     S       Eunicei 

Berkeley.  One-story  6-room  dwlgB 
Owner — J.  M.  Hyde.  i 

Architect — None.  l 

Contractor  —  Roy    O.    Long    Co.,    211« 

Shattuck     Ave..     Berkeley  $480ff 


DAVELLTNG  f 

(3676)  N.  ALMA  AVE.  200  W.  Cha« 
ham  Road,  Oakland.  One  and  one# 
half-story   6-room    dwelling. 

Owner — Anna    G.    Eraser. 

Architect — None. 

Contractor — John  Carson,  50  Yosemitft 
Ave.,    Oakland.  $6009' 


BLVD    90     W 
Two-story   7 


DWELLING 
(3677)      N      FOOTHILL 

Cole    St.,    Oakland. 

room    dwelling. 
Owner — R.    C.    Hillen,    5364    Trask    St.f 

Oakland.  l 

Architect — None.  ' 

Day's  work.  $4900 


ALTERATIONS  | 

(3678)      130   4TH  ST.,   Oakland.     Alter-  1 

atlons. 
Owner — Chew    Klung. 
Architect — None. 
Contractor — Schnebly     &      Hostrawser, 

6th   and   Jackson   Sts..    Oakland. 

$491 


ADDITION 

(3679)      SW   COR   46TH   AVE.    AND   B.  ; 
14  th    St..    Oakland.      Addition.  '■ 

Owner — Mueller    Bros.,    Premises.  | 

Architect — None.  j 

Day's  work.  $1000 


AND 


ALTERATIONS 

(3680)       SE    COR.    GRAND    AVE. 

Broadway.   Oakland. 
Owner — Jackson   Bros. 
Architect — None. 
Contractor— A.  J.  McPhee,  2144  E.  27tli  | 

St.,  Oakland.  »»500  ' 


Saturday,   October   29,    1921 


BUILDING     AND     ENGINEERING     NEWS 


ALT.  AND  ADD. 

(3681)      NO.    34.5-7    MYRTLE.    Oaklai    I 

Alterations  and  addition. 
Owner — John  Kaumonde. 
Architect — None. 

Contractor — Harry  Wessel,  794  11th  St. 
Oakland.  Il^im 


DWELLING 

(3682)  S.  NEVIL  ST.  270  E.  Harring- 
ton, Oakland.  One-story  4-room 
dwelling. 

Owner — Otto  Nagel,  3734  Nevil  St.,  Oak- 
land. 

Architect — None. 

Contractor — A.  T.  Anderson,  9302  Birch 
St..  Oakland.  J3000 


DWELLING 

(3683)     N  OUTLOOK  AVE   100   W  7li 

Ave.    Oakland.      One-story    4-roi) 

dwelling. 
Owner — C'hcsley  B.   Thurber. 
Architect — .None. 
Day's   work.  ?J" 


DWELLl.NG 
,    (3684)      N    RA.MO.N.\   AVE    485    E    Picil- 
f  mont.   Oakland.      One-atory  _5-room 

dwelling. 
Owner — Jos.    T.    Hlnch,    Federal    BNIk  . 

Oakland. 
Architect — None. 

Contractor — I".  J.    Healy,  39  Mace  Ave. 
Piedmont.  %:',nnn 


MARKET 

(368.5)      S     SIXTH       100       E     Broad  v..  y 

Oakland.  One-story         conciif' 

market. 
Owner — F.      T.    Barnard      &    Co.,       IT:; 

Orange    St.,   Oakland. 
Architect — None. 
Contractor — K.      E.    Gray      &    Son.       FA 

Cerrito.    Cal.  J.TIOO 


DWELLING 

(3686)      N      SCOTT      130    W      Thermal. 

Oakland.     One-story  6-room  dwie:. 
Owner — Anna    C.    Anderson.    1927    Napa 

Ave.,  Berkeley. 
Architect — None. 
Contractor — N.  A.  .\nderson,  1927  Napa 

Ave..  Berkeley.  14  300 


DWELLING 

(3687)      E  SIXTY-FOUriTH  AVE  200  N 
Trenor,    Oakland.      One-story    5-room 
dwelling. 
Owner — C.    H.   Sherman,  3262   64th  .We.. 

Oakland. 
Architect — None. 
Day's   work.  $2000 


DWELLING 

(3688)      N    SCENIC    WAY    160    E    Ppnii- 

nary.    Oakland.      One-story    S-rooni 

dwelling. 
Owner  —  E.    M.    Hinch,     420     15th     St. 

Oakland. 
Architect — None. 
Day's    work.  <:;i"iii 


PLATFORM,    ETC. 

(3689)      NO.     2140     SAN    PABLO     .WE.. 

Oakland.     Shed   roof  and  platform. 
Owner — A.    K.    Goodmundson.    2140   San 

Pablo   Ave.,   Oakland. 
Architect — None. 
Day'H    work.  S"'0(l 


GARAGE 

('>690)  NO.  658  SANTA  RAT  AVE.. 
Oakland.  One-story  concrete  ga- 
rage. 

Owner — A.  K.  Goodmundson,  J140  San 
Pablo  Ave.,  Oakland. 

Architect — None. 

Day's    work.  5300 

DWELLINGS 

(3691)      E  ALMOND  195  &  230  N  Jone.s 

Ave..    Oakland.      Two   one-story    6- 

room  dwellings. 
Owner— W.     L.    Hlllls.    3869    Clark    St., 

Oakland.  ^ 

Architect — None. 
Contractor — C.   L.      Hewitt,   2736     Jones 

Ave..  Oakland.  |25oy  ..ach 


.\PAHTMENTS 

(3692)      E  ALICE   724   N    14th.  Oakland. 

Three-.story    38-room    apartments. 
Owner — Rachel  and   L.    Lerokointz. 
Architect — None, 
t'ontractor — M.    &    Feli.-c    Sommar.strom. 

3145  Champion  St..  Oaklaml. 

?33.500 


ALTERATIONS- 

(3693)      NO.  5368  BOND  AVE..  Oakland. 

Alterations. 
Owner — P.  Meda. 
Architect — None. 
Contractor — I".    (Jarello.      87ll    47th      St.. 

Oakland.  ^dimi 


DWELLING 

(3691)      NW     BIRCH       AND      .NINETV- 

eighth    Ave..    Oakland.      One-story 

three-room  dwelling. 
Owner — J.    C.      Betlcncourt,    1312      96tl> 

Ave.,  Oakland. 
Architect — None. 
Day's   work.  $1000 


DWELLING 

(3693)   NW  BROADWAY  AND  MANIL.V 

-Vve..  Oakland.       One-story   5-room 

dwelling. 
Owner — Geo.  V.    Dowling.  Federal   Bklg 

Oakland. 
Architect — None. 
Contractor  —  Thos.    F.    L.    Furlong.    61 

Echo   Ave.,  Oakland.  $40uu 


ALTERATIONS 

(3696)      NO.   2713  CHESTNUT.  Oakland. 

Alterations  and  additions. 
Owner — Mis.s  A.  E.  Waler.s. 
Architect — None. 
Contractor — Thos.  Rutherford.  985  35tli 

ST.,   Oakland.  $2000 


GARAGE 

(36U7)      NO.    439    FORTIETH.    Oakland. 

One-story  garage. 
Owner — H.    B.    .\bdy.    1050   Lombard   St.. 

San  Francisco. 
-Vrchitect — Nona. 
Contractor — P.  Hansen.   2050   Tnion  St.. 

San   Francisco.  $400 


DWELLING 

(3698)  NE  FIFTY'-SEVENTH  AVE  A: 
Bond  St..  Oakland.  One-story  five- 
room  dwelling. 

Owner — Norman  Stewart,  2764  Foot- 
hill Blvd..  Oakland. 

Architect — None. 

Day's   work.  $3850 


ALTERATIONS 

(3699)      NO.    969       FIFTY-SIXTH       ST.. 

Oakland.   .-Mterations  and   additions 
Owner — J.  J.     Jerome,  3704     Telegraph 

Ave..  Oakland. 
Architect — .None. 
Contractor  —  J.  B.  Fullerton.   2117   9th 

St.,  Berkeley.  $1000 


DWELLING 

(3700)  E.  105TH  AVE.  155  Hortense, 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — Karl  Frost,  2134  E.  21st  St., 
Oakland. 

Architect — None. 

Day's  work.  $2000 


GAS   STATIO.V 

(3701)  GORE,  SAN  PABLO  &  CHEST- 
nut.  Oakland.  One-story  brick  gas 
station. 

Owner — R.    F.    Warham.    62    Rio    Vista 

Ave.,   Oakland. 
Architect — None. 
Contractor — F.    E.    Allen,    2718    Regent 

St.,    Berkeley.  $900 

APARTME.NTS 

(3702)  SE  COR.  DWIGHT  WAY  AND 
Etna  St.  E.  70  S.  110.  Berkeley. 
Three-story    frame    apartments. 

Owner — I.    Salsman. 

Architect — Clay     N.     Burrell,     Ist     Sav. 

Bank    Bldg.,    Oakland. 
Contractor — L      Lucas,      555      59th     St.. 

Oakland. 


25 

Oct.    22.   '21;   dated.   Oct.  — . 

floor  rough  floor  laid.  .$6830.06^ 
wn    coated    6830.0614 

tin.    exc.   oak   fl.   on....    6830.0614 
ipleted    and    accepted..    6830.0614 

al    35   days    9106.75 

TOTAL  COST  ..$36,427 

118.213.50;    surety,   Globe   Indem- 
L'o. ;    forfeit,,  none;    limit.    85   days. 

and    specifications    filed. 


dwi;lli.ng 

(37  .11  s.  ALCATR.\Z  200  W.  Califor- 
nia. Berkeley.  One-story  5-room 
dwelling. 

Owner— W.  A.  Guldner.  2312  Larkin  St., 
s.iM    Francisco. 

Architect — None. 

Day'.v    work.  $2000 


GAI;.\GE 

(3T"1)      2955     .\SIIi:v   .WE..     Berkeley. 

ilarage. 
Own.r — P.  C.  Anills,   Premises. 
Architect — None. 
Coi: tractor — Louis  O.  Ilansson,  1409  Bo- 

'Mt;i  St..  Berkeley.  $400 


FL.\TS 

(37fi.-,)      N.  DOWLING  PL.    120   E.   Tele- 

irraph,  Berkeley.  Two-story  6-room 

flats. 
Owner — Thos.    N.    Badger.    2946    Linden 

-\ve..  Berkeley. 
.^rehitect — None. 
Da.\  s    work.  $5000 


DWIOLLING 

(37">;)  S.  OREGON  62  W.  Mabel,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner — Victor  LaisI,  1228  Oregon  St., 
Berkeley. 

Areliitect — None. 

Day's  work.  $2500 


ADWTION 

(37117 »       2315    SUMMER    ST..    Berkeley. 

-Addition. 
Ov.  tier — Killet,    Premises. 
.^r.  hitect — None. 
Contractor — G.    F.    Estey,    1815    Hearst 

Aw.,  Berkeley.  $400 


DWELLING 

(37"S)      W    PIERSON    ST.    295    N    Mor- 

com.    Oakland.      One-story    4-room 

dwelling. 
Ov.n.i— Oscar     Ilillston,     2028     E.     22nd 

St  .  Oakland. 
.\rehiiect — None. 
Day  .-^   work.  $2000 

AIUilTIO.V 

(37"!')    2117  BROADWAY,  Oakland.   Ad- 

.iition. 
O"  ner — Kruger   &   Brunge. 
Aicliitect — None. 
Contractor — A.     H.    Rose.    525     17th    St.. 

Oakland.  $645 


DWELLI.VG 

(3710)  719  E-I6TH  ST..  Oakland.  One- 
land.      One-story    3-room    dwelMng. 

Owner-    H.    A.   Cook. 

Architect — None. 

Contractor — W.  E.  White,  719  E.  16th 
St.,    Oakland. 

ai-\i;tme.nts 

(37  11)      S    E-12TH    ST.    78    E    4th    Ave., 

I  Kikland.      Two-story    16-room    tile 

.1  n.irtments. 
Owner — Clara    K.    Haynie,    325    E.    12th 

.'!t  .  Oakland. 
.\r.  hit.ct — None. 
Contractor  —  W.     C.     Marshall.     Bacon 

i;|.Ic.   Oakland.  $16.00« 

ALTERATIONS 

(371  J)      3740    EMERSON    ST.,    Oakland. 

.\  Iterations. 
Owner— S.   L.  Pish.   8629    Foothill   Blvd  , 

Oakland. 
.\  irliiieot — None. 
C.nira.tor— E.    W.    Woodard.    535    Mer- 

ritt  Ave,  Oakland.  .tiOf 
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ALT.   AND   ADD. 

(3713)  W  EMERSON  AVE  100  S  Park 
Blvd.,  Oakland.  Alteration  and  ad- 
dition  (dwelling  to  flats). 

Owner— W.  H.  Alt.,  3737  Emerson,  Oak- 
land. 

Architect — None. 

Day's  work.  $5000 


BUILDING 

Owner 


AND     BNGHNEERINQ     NEWS 


Saturday,  October  29,   1921 


ALTERATIONS 

(3714)     831  55TH  ST.,  Oakland.     Al 

ations. 
Owner — Capt.  Barker. 
Architect — None. 
Contractor — A.    H.    Rose.    525    17th  ^ 

Oakland.  ' 


DWELLING 

(3715)      W   41ST  AVE   50   N   B-14th  St, 
Oakland.     One-story 


ing. 


oom  dwell- 
O'Reilley,    1617    41st    Ave., 


Owner — Jas. 

Oakland. 
A  roh  i  tect — None. 
Contractor — O.  R.  Johnson,  D978  Stearns 

Ave.,   Oakland.  ^^CO 


(37l'6)      E  OAK  ST  BET  1ST  &  2ND  ST, 

Oakland.     Shed. 
Owner— Oakland  Lbr.  and  Mill  Co. 
Architect — None. 
Contractor — M.    Fernandes,    94S    E, 

St.,    Oakland. 


11th 
J400 


ADDITION 

(3717)      NO.    3400    PARK    BLVD..    Oak- 
land.    Addition. 

Owner — S.  J.  Israel. 

Architect — None. 

Contractor  —  F.    A.    Le 
Blvd.,  Oakland. 


3406    Park 

$40n 


DWELLING 

(3718)      N    WAWONA 

Avenue.  Oakland. 

room  dwelling. 
Owner — Dr.    W.    H.    McCabe, 

St.,  Oakland. 
.\rchitect — None. 
Contractor — E.    C.    Graff.    355 

Oakland. 


100    E   Eend      of 
Two-story  seven 


DWELLING 

(37ia)      W    WHITTLE      aOO      S    Wilbur. 

Oakland.     One-story  3-room  dwig. 
Owner— R.    D.    Warner.   1350   E-27th    Si. 

Oakland. 
Architect — None. 
Day's    work.  *■'"' 


ALTERATIONS 

(37a0)      NO.    2054    WEBSTER    ST..   Oa 
land.     Alterations  and  additions. 
Owner— Sisters   of    the    Holy   Names. 
Architect — None 
Day's   work.  ^1' 


nECOBDKD 

DWELLING 

(3721)'     N    PARK    BLVD    116    W    Mont 
Clair  Ave   W    38   NE    122.69   SE    25.5 
SW   112.92.   Oakland.      .Ml    work   for 
six-room   dwelling. 
Owner — L.    C.    Fish,    Oakland. 
Architect — None. 
ContractorGordon    Wiser.    1583   Virginia 

St.,   Berkeley. 
Filed  Oct.  24,  '21.     Dated  Oct.   24,   '21. 

Root'  sheathed   H 

Brown   coated    H 

Completed  and  accepted Vi 

Usual  35  days Vt 

TOTAL  COST,  $4000 
Bond.  none.  Limit,  90  days.  Forfeit. 
$7.50  day.     Plans  and  specifications  filed 

DWELLING 

(3722)  NO  958  .-ALAMEDA.  Berkeley. 
One-story  5-room  dwelling. 

Owner — J.      R.    Hardman      &    Son,      914 

Inyo  St.,  Berkeley. 
Architect — None. 
Day's   worlt.  $5000 

SERVICE    STATION 

(3723)  NW  CHANNING  WAY  AND 
Shattuck  Ave.,  Berkeley.  One- 
Story  steel  service  stationi 


•Standard   Oil   Co.,   Foot   Powell 
St.,  Emeryville. 
Architect — None. 
Day's  work.  $4000 


DWELLING 

(3724)  NO.  3027  CLAREMONT  AVE., 
Berkeley.     One-story  5-room  dwlg. 

Owner — H.  D.  Overfleld,  2611  Fulton 
St.,  Berkeley. 

Architect — None. 

Contractor — O.  E.  Nelson,  2634  High- 
land  Ave.,   Berkeley.  $5000 


OFFICE 

(3725)      NO.     2926    TELEGRAPH    AVE., 

Berkeley.     One-story   3-room  dwlg. 
Owner — S.    A.    Sellers,      3024      Hillegass 

Ave.,    Berkeley. 
Architect — None. 
Contractor — F.   W.  Thaxter,  2117  Derby 

St.,  Berkeley.  $1000 


DWELLING,  ETC. 

(3726)         HARVARD       RD,       Piedmont. 

Two      and      one-half-story      frame 

dwelling  and   garage. 
Owner — H.  R.  Angwin. 
Architect — None. 
Contractor — B.    T.     Schwart.  $5000 


DWELLING 

(3727)      PIEDMONT   VISTA   TRCT,   Lot 

30,     Piedmont.       Two-Story     frame 

dwelling. 
Owner — I.     W.     Button,     347     63rd     St., 

Oakland. 
Architect — Plans    by    ownei 
Day's    work. 


$4850 


DWELLING 

(3728)         PIEDMONT      CT..      Piedmont. 

Two-story   frame   dwelling. 
Owner — Lucy  F.  Scammell. 
Architect — Plans  by  owner. 
Day's   work.  $4200 


DWELLING 

(3729)         RAMONA      AVE., 

Two-story  dwelling. 
Owner — W.  O.  F.  .lohnson. 
Architect — Plans    by   owner. 
Day's    work. 


$4000 


DWELLING 

(3730)  S  AILEEN  ST  240  W  Adeline, 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner— G.     H.     Kerr,     919     Aileen     St., 

Oakland. 
Architect — None. 
Day's   work.  $2500 

ALTERATIONS 

(3731)  1457  ALICE  ST.,  Oakland.  Al- 
terations. 

Owner — J.    W.    Owen,     1461     Alice    St., 

Oakland. 
Architect — None. 
Day's    work.  $1200 


DWELLING 

(3735)  W  82ND  AVE  225  N  Hudsdale, 
Oakland.  One-story  2-room  dwell- 
ing. 

Owner — Niel  and  Mattle  J.  Hansson, 
1245   94th  Ave.,  Oakland. 

Architect — None. 

Day's   work.  $600' 


STORES 

(3732)      W   COLLEGE  AVE   35   N   Miles 
Ave.,    Oakland.      One-story    3-room 

Owner — Wm.  Shore,  902  Lafayette  Ave., 

Alameda. 
Architect — None. 
Contractor — O.  M.  Bullock,  510  18th  St., 

Oakland.  $10,000 


ALT.   AND   ADD. 

(3733)  1225  E  23RD  ST..  Oakland.  Al- 
terations  and    addition. 

Owner — Anita  Gladding,  45  Nace  Ave., 
Piedmont. 

Architect — None. 

Contractor  —  A.  A.  Anderson,  3321 
Brookdale    Ave.,    Oakland.  $1900 


ADDITION 

(3734)      N   E-14TH   ST.   50  W   90th  Ave.. 

Oakland.        Addition. 
Owner— C.  A.  Monroe,  8920  E.  14th   St., 

Oakland. 
Architect — None. 
Day's  work.  $1200 


ROOF    REPAIRS 

(3736)     1440  lOTH  ST.,  Oakland.     Roof 

repairs. 
Owner— Wm.    M.    Tarr. 
Architect — None. 
Contractor — B.     F.     Woolley, 
Pablo   Ave.,   Albany. 


706     San 
$1058 


ALT.  AND  ADD. 

(3737)  4120  TELEGRAPH  AVE,  Oak- 
land.    Alterations  and  addition. 

Owner — W.  J.  P.  Lawton. 

Architect — None. 

Contractor—.!.  H.  Skaggs,  536  44th  St., 
Oakland.  »2000 


STORES 

(3738)  NW  COR  16TH  AND  CYPRESS 
Sts.,   Oakland.      One-story  stores. 

Owner — J.  and  S.  Vallerga. 

Architect — None. 

Contractor— W.  H.  Higgins,  9439  Foot- 
hill Blvd.,  Oakland.  $2825 


STORES 

(3739)   NE  COR  PIEDMONT  AND  YO- 

semite.   Oakland.  Two-story  stores. 
Owner — W.  M.  Greunr,  176  Grand  Ave., 

Oakland. 
Architect— Clay    N.     Burrell,     1st      Sav. 

Bank   Bldg.,   Oakland. 
Day's   work. 


$5000 


RECORDED 

EXC.WATING,    ETC. 

(374(1)    UNIVERSITY   OF   CALIFORNIA 
(Grounds,      Berkeley.        Excavating 
and     grading     for   students'   union 
building. 
Owner — The  Regents  of  the  V.  of  C. 
Architect — John    Galen    Howard.    First 
National    Bank    Bldg.,    San    Fran- 
cisco. 
Contractor — R.    A.    Farrar   and   J.    Car- 
lin    (The    Carlin   Grading   Co.,)    180 
Jessie  St.,  San  Francisco. 
Filed  Oct.   25,  '21.      Dated  Oct.  22,  '21. 

As    work    progresses 76% 

Usual    35   days ' 25% 

TOTAL  COST,  $8795 
Bond.  $4500.  Surety,  Fidelity  &  De- 
posit Co.  Limit,  18  days  after  May  11, 
1921.  Forfeit.  $10.  Plans  and  speci- 
fications tiled. 


GARAGE 

(3741)      E   HARRISON  154  N   14th   N  60 

xE    150.   Oakland.        All   work      for 

one-story  and  mezzanine  reinforced 

concrete  garage. 
Owner — John   and   Thos.   H.   Lloyd,   5809 

Fleming  St..   Oakland. 
Architect  —  Chas.    W.   McCall.    Central 

Bank  Bldg.,  Oakland. 
Contractor — John  M.   Bartlett,   351    12th 

St.,   Oakland. 
Filed  Oct.  25,  '21.     Dated  Oct.  21,  '21. 
1st   and    15th    of    each    month..      75% 

Usual    35    days 25% 

TOTAL  COST.  $15,912 
Bond.  $7956.  Surety.  Globe  Indemnity 
Co.  Limit,  Dec.  14.  Forfeit,  none. 
Bonus.  $10  a  day.  Plans  and  specifica- 
tions tiled. 


DWELLING 

(3742)  N  GARRISON  298  E  San  Pablo, 
Berkeley.  One-story  4-room  dwell- 
ing. 

Owner — Walter   Hufschmidt. 

Architect — None. 

Contractor — C.  E.  Charleston,  5623  Ge- 
noa St.,  Oakland.  $2760 


DWELLING 

(3743)  W  SAN  LUIS  ROAD  100  S  Ar- 
lington Ave..  Berkeley.  One-story 
4-room  dwelling. 

Owner— Noble  Newsom,  Contra  Costs 
and  San  Rafael,  Berkeley. 


Saturday,   October  29,   1921 


BUILDING     AND     ENGINEERING     NEWS 


27 


Architect — Plans  by  owner. 

Day's   work.  $3800 


I  DWELLING 

(3744)  N  SAN  LORENZO  200  W  Co- 
lusa. Berkeley.  One-story  5-room 
dwelling. 

lOwnetr — Berkeley  Building-  Co.,  Colusa 
and  Solano   Aves.,  Berkeley. 

Architect — None. 

Day's  work.  13000 


REPAIRS 

(3745)      1160    BAY    ST..    Alameda.      Re- 
pairs. 
Owner — Mrs.   Baker,    Premises. 
Architect — None. 
Contractor — D.  W.  Ross.  $500 


[DWELLING 

|(3746)       1512     BENTON    ST.,    Alameda. 
I  One-story  4-room  dwelling. 

|Owner — H.   J.  Raun,   1038  Lincoln,  Ala- 
I         meda. 

Architect — None. 

Day's  work.  $2000 


[ADDITION 

;(374T)       3011    MADISON    ST.,    Alameda. 

Addition. 
lOwner — A.   Waterberry,   Premises. 
[Architect — None. 
ISontractor — H.    C.    Nelson,    2251    Buena 

Vista  Ave.,  Alameda.  $400 

I  

'dwelling 

(374S)      414  SANTA  CLARA  AVE.,  Ala- 
j         meda.     One-story  3-room  dwelling. 

Owner— D.  A.  Barton,   1316  9th  St.  Ala- 
meda. 
[Architect — None. 
JDay's   work.  $1500 


STORES 

(3749)       N    14TH    ST    75    W    Harrison, 

Oakland.       One-story     3-room     tile 

store. 
Owner — Mrs.    Helen   Dille. 
Architect^Reed     &     Corlett,     Oakland 

Bank   of   Sav.    Bldg.,   Oakland. 
Contractor — F.     A.     Muller,     Syndicate 

Bldg.,    Oakland.  $15,900 


STORES 

(3750)     NW  GRAND  AVE  &  WEBSTER. 

Oakland.      One-story    frame    stores 

(8). 
Owner — H.  A.  Mitchell. 
Architect   —    Reed    &    Corlett,   Oakland 

Bank   of   Sav.    Bldg.,   Oakland. 
Contractor — F.     A.     Muller,     Syndicate 

Bldg.,  Oakland.  $21,000 


DWELLING 

(3751)  NW  51ST  AVE  &  E  lOTH  ST., 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Fred    Pistoresl. 

Arch  i  t  ect — Non  e. 

Contractor — Morgan  &  Travis,  3700  Al- 
lendale   Ave.,    Oakland.  $2990 


DWELLING 

(3752)  W  FAIRFAX  AVE  125  N  Foot- 
hill Blvd.  One-Story  6-room  dwell- 
ing. 

Owner — R.  C.  HlUen,  5364  Trask,  Oak- 
land. 

Architect — None. 

Day's   work.  $3500 


FLATS,   ETC. 

(3753)  S  YOSEMITE  AVE  100  E  Pied- 
mont, Oakland.  Two-story  12- 
room  flats  and  garags. 

Owner — L.  W.  Roth,  1019  E.  15th  St. 
Oakland. 

Architect — None. 

Day's  work.  $8300 


ALT.    ANDD  ADD. 

(37B4)  LOTS  2,  3,  4.  5,  6  AND  7.  BLK 
2-1129  Howe  Tract,  Oakland.  Al- 
terations and  additions  to  crema- 
tory. 

Owner — Oakland  Cremation  Associa- 
tion, Howe  &  Mather  Sts.,  Oakland. 


-\rchltcct— C.    W.  McCall,  Central  Bank 

Bldg.,   Oakland. 
Contractor  —  H.      C.      Andresen,      1229 

Pearl   St.,  Alameda. 
Filed  Oct.  26,  '1.     Dated  Oct.   20,  '21. 

1st   and   15th   each   month 75% 

Usual    35   days    25% 

TOTAL  COST,  $2422 
Bond,  sureties,  forfeit,  none;  limit.  45 
days.     Plans  and  specifications  filed. 


APARTMENTS 

2726  DWIGHT  WAY,  Berkeley.  Three- 
story  (three  6-room)  apartments. 

Owner — I.    Salsman. 

Architect— Clay  N.  Burrell,  1st  Sav. 
Bank   Bldg.,   Oakland. 

Contractor — L.    L.    Lucas,    555    59th    St., 

Berkeley.  $36,000 

NOTE: — Recorded    contract    reported 

Oct.    24,    1921.    No.    3702. 


ALTERATIONS 

(3755)       293d>^     GROVE    ST.,    Berkeley. 

Alterations. 
Owner — Mrs.   Bristol,   Premises. 
Architect — None. 
Contractor — Frank     Smith,     2230      17th 

Ave.,  Oakland.  $1900 


DWELLING 

(3756)      E    SAC:^AMENTO    150    S    Rose. 

One-story   5-room   dwelling. 
Owner — Jas.  W.  Brazier,  1251  Channing 

Way.  Berkeley. 
Architect — None. 
Day's  work.  $2500 


ADDITION 

(3757)  2314  WEBSTER  ST..  Berkeley. 
Addition. 

Owner — C.   Cavalli,    Premises. 

Architect — None. 

Contractor — Harry  Ahnefeld,  2123  Par- 
ker St.,  Berkeley.  $1125 


ALAMEDA    CONTRACTS    

DWELLINGS 

(3758)  NW^  COR  ARIZONA  &  MID- 
VALE  and  W.  Midvale  40  N.  Ari- 
zona. Two  1-story  4-room  dwell- 
ings. 

Owner — .lohn  Mills.  593  7th  St.,  Oak- 
land. 

Architect — None. 

Day's  work.  $1200   ea. 


DWELLING 

(3759)  N  E-33RD  ST  120  W  Bruce, 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — John  Madero,  1466  E.  33rd  St., 
Oakland. 

.\rchitect — None. 

Contractor — Silva  &  Matheyer.  1369 
Hopkins  St.,   Oakland.  $2500 


ALTERATIONS 

(3760)  1355  S3RD  AVE..  Oakland.  Al- 
terations. 

Owner — H.    I.    Peterson,    Premises. 

.\rchitect — None, 

Contractor— John  F.  Hopper.  545  Juana 
Ave.,  San  Leandre.  $1000 


DWELLING 

(3761)  E.  51ST  AVE,  118  S.  Bond  St., 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — A.  Ro.se,  1801  64th  Ave..  Oak- 
land. 

.\rchitect — None. 

Contractor — John  Almquist,  5356  Trask 
St..    Oakland.  $3800 


DWFILLING 

(3762)       SW    COR    HADDON    RD    AND 
Hillgirt.  Oakland.     One-story   8-room 

dwelling. 
Owner — John    Davidson.    Okd.    Bank    of 

Sav.  RIdg..  Oakland. 
.\rchlte<'t — None. 
Contractor — W.      J.      McCracken,      1327 

Broadway.    Oakland.  $10,000 


Alter  2-story  dwelling  to  apart- 
ments. 

Owner — Geo.    W.  Clark. 

Architect — None. 

Contractor — Peters  &  Hodgins.  184 
Ridgeway    Ave,,    Oakland.  $4500 

G.-VRAGB 

'3764)  E.  J.\CKSON  ST..  75  N.  7th  St., 
Oakland.  One-story  concrete  ga- 
rage. 

Owner — Walter  Langtry,  177  8th  St., 
Oakland. 

Architect. — None. 

Contractor — Richard   Langtry.  $1200 


ALTER.ATIONS 

(3765)  OAKLAND         .\UDITORIUM, 

Oakland.      Alterations. 
Owner— City   of  Oakland. 
Architect — None. 
Contractor— Oakland      Machinery      Co., 

569    3rd    St.,   Oakland.  $1800 


DWELLING 

(3766)  XW  COR  SEMINARY  &  FLEM- 
ins.  Oakland.  Two-story  11-room 
dwelling. 

Owner — F.   F.  Morse. 

Architect — None. 

Contractor — C.  E.  Burks.  4128  Ran- 
dolph    Ave.,     Oakland.  $8000 


DWELLI.NG 

(3767)  S  30TH  ST  365  W  West  St., 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner— E.  R.  AVilliams.  3381  Peralta 
Ave..  Oakland. 

Architect — None. 

Day's  work.  $3600 


ADDITION 

(3768)     N  TRENOR  ST  70  V,'  69th  Ave.. 

Oakland.     Addition. 
Owner — A.  Budge. 
Architect — None. 

Contractor— A.  E.  Orton.  68th  Ave.  and 
Trenor   St.,   Oakland.  $450 


RECORDED 

FLAT   BLDG..    ETC. 

(37691      NE    COR   COLLEGE   &    KEITH 
Aves.  E  106  N  46  W  88.06  thence  at 
an     obt.     angle    49.40     to     point    of 
beginning,      Oakland.         Two-story 
frame,  store,  office  and  flat  bldg. 
Owner^George    R.    Sullivan. 
Architect — Not   given. 
Contractor — Cox  Bros. 
Filed  Oct.  27.  '21.     Dated  Oct.  — .  '21. 

Frame   up    % 

Brown   coated    % 

Completed % 

Usual  35  days   % 

TOTAL  COST.  $18,240 
Bond,  sureties,  forfeit,  none:  limit,  120 
days.      Plan.s    and   specifications    filed. 


COMPLETION  NOTICES 


AL.\MKD.\     COUNTY 


Accepted 


ALTERATIONS 

(3763)      1530    HARRIStJ.N   ST..   Oakland. 


Recorded 

ALA  CO.M  PLETION 

Oct.  27.  1921 — NE  COR  8TH  &  POP- 
lar  .Sts..  Oakland.  John  C.  Hollis 
to  W.  C.  Constable   Oct.  26,  1921 

Oct.  UT.  1921—319  SA.VTA  CLARA 
Ave..  Oakland.  C.  E.  Tremble  to 
B.    11     lOasterly   *   Sons.. Oct.    17.    1921 

Oct.  :;T.  1921— .NW  S9TH  AV  205  SW 
Laiinl  Ave.,  Oakland.  Maria  J. 
Wll.snn  to  W.  C.  Taylor.. Oct.  26,  1921 

Oct.  27.  l!..'l— N  H.A.WTHORNE  AV  W 
Broadway,  Oakland.  Weaver- 
Wells  Co.   to    Edwin   C.   Graft 

Oct.    20,    1921 

Oct.  36.  1921— SB  29TH  ST  &  TELE- 
graph  Ave  60x100,  Oakland.  H.  B. 
and  Lizzie  Maude  Reynard  to  Ed- 
win C.  Graft Oct.   15.  1921 

Oct.  2i;.  1921— NW  SO  FT  LOTS  5  & 
6  r.lk  "It."  Map  La-nd  .\dj.  to  Town 
of  Kiicinal,  Alamoda  Co.  Isabelle 
I.    Wright    to    Harry  C.   Knlglit 

, . , , ..... ,,,>.. ,o«t.  ;i,  liiiii 


Oct. 
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Oct  26.  1921— NB  ALMOND  ST  160 
NW  98th  Ave.  NW  35  NE  146.74, 
Oakland.      Robert    Hillis    to    T.    L. 

Hewitt    Oct.    14,    1921 

Oct  25,  1921— K  FRUITVALE  AVE 
65  38  N  B-14th  N  3UxE  100,  Oak- 
land.    Fayetta   H  Philip   to  Alex  C 

Wleben Oct.     24      1921 

Oct  25,  1921— NE  E-SIXTEBNTH  & 
SB  9th  Ave  SE  60xXE  115,  Oak- 
land.      Oscar    L    Zeis    to    whom    it 

may  concern .  . .  -. -Oct.  7,   19^1 

Oct.  24,  1921— LOT  5  BLK  F,  Bella 
Ve.st        Tract.        Oakland.  G        H 

Delarenelle     to     L     G     Hudson    .... 

Oct.    22.    19,il 

V9'21— LOT       24     BLK     ■■■£!:." 

Northbrae  Terrace.  Berkeley.  Ethel 
C  and  Edwin  U  Willard  to  Jor- 
dan  &   Zelle ■■■^'^l- 

Oct  24,  1921— 108TH  AVE  from 
center  line  Hollywood  Blvd  to  W 
In  Mclntyre  St,  109th  Ave  from 
center  line  Myers  St.  to  E  In  Mc- 
lntyre St.  5  ft.  reserve  Blk  14. 
Hollywood  and  5  It.  reserve  in  Blk 
15  Hollywood.  Oakland;  Westbay 
Vve  Victoria  Ave  and  5  ft.  reserve 
'in  Blks  4.  5,  6,  12,  13.  Hollywood. 
San  Leandro.     Breed  &  Bancroft   to 

VV  T  Tobln Oct.  13.  1921 

Oct  22  1921— N  SIXTY-SECOND  11.. 
E  Colby  Ave  E  45  N  110  E  40  N  40 
W  50  S  90  W  35  S  60.  Oakland, 
.lohn    R    Sleeves    to    whom    it    may 

concern Oct.    15,   1921 

Oct  22,  1921— NO.  4418  EVANS  AVE. 
Oakland.  Mrs  Katherine  Houck  to 
whom  it  may  concern.  .  .Oct.  20.  19..! 
Oct.  21,  1921— CENTER  LINE  COUN- 
ty  Road  fm  San  Leandro  to  Castro 
Valley  via  Lake  Chabot  and  S 
line  Bogge  Ranch  NW  7.91  ch  NE 
9  90    ch    NE    15.44    SE    23.62    ch    SW 

16.28    Ch,   .      E    Jacobs    to   Chas 

Van   Epps  &   Son Sept.   28,    19L1 

Oct  21,  1921— LOT  6  ELK  "B"  San- 
ford  Tract,  Okd.  Beverely  B 
Hooke    to    HCTollefse^- ■-,;■- 3, 

Oct'.  "2V,  1921— LOT  27  BLK  19. 
Havencourt,        Oakland.  George 

Housken    to    Arthur    H    Peterson.. 

Oct.    10.    1921 
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LIENS  FILED 

ALAMEDA    COUNTY 


C     H.    Thrane    to    Edward    A.    and 
Florence    R.   Allen    $136.00 


HOMESTEADS 

ALAMEDA  COUNTY 


Oct. 


Oct. 


Oct  27,  1921— LOT  15  BLK  B  & 
port  lot  16  blk  E,  Map  Piedmont 
Knoll,   Oakland.     Margtierite   New- 

som,   wife    of    J.    Raymond $10,000 

Oct.    27,    1921— LOT    25    BLK   A,    MAP 
Lakewood    Park,    Oakland.      Corne- 
lia M.  Chinnock,  wife  of  W.  E..$5000 
ict.    25,    1921— LOT    32    BLK    9    Map 
Iveywood    Extension,    Oakland.      M 

F  Grother    5^0°" 

25,   1921— W   FIFTH   32    S  Jones 
„    36xW    75,    Berkeley.      Frederick 

Leitner    ;;-;f'""' 

Oct  24,  1921— LOT  27  Map  Valley 
Crest    Gardens,    Eden    Tp.      Ralston 

R  and  Anna  E  Smith    $4900 

Oct      24,     19.21— E     DEAKIN     132-6    N 

Ashby  Ave  N  32-6xE  135.  Berkeley^ 

Mollie    Marquis    (wf    Robert)     ..$4000 

Oct     22     1921— E      REGENT      480      N 

Alcatraz  Ave  N  40xE  130.  Oakland. 

H  C  Kelsey    ?""» 

Oct  21.  1J)21 — LOT  12  Map  Elmwood 
Park,    Oakland.        Assunta      Marini 

(wf    Biagio)         $2100 

Oct  20,  1921— NE  LAKE  AVE  541.10 
NE  Linda  Ave  NE  35  NW  102.74  SW 
34.82   SE    106.26.    Piedmont.      Mmnie 

Halpern   (wf  Jacob) $— 

Oct  20.  1921— E  JEFFERSON  202.8  S 
Bancroft  Way  S  30xB  130,  Berkeley. 
Arthur  H  Miller S3500 


BUILDING  CONTRACTS 

FRESNO   COUNTY. 


Contractor — L.  S.  Peletz,  428  E-Fremont  1 

St.,    Stockton.  $12,000,1 

DWELLING  I 

NO.    1394      DEL      MAR  AVE.,      Fresno.) 

Dwelllngr. 
Owner — R.  J.  Mackey. 

Architect — None.  >, 

Contractor —  S.      Sale,  Vagedes     Ave.  1 

Fresno.  I460(  I 


RELEASE  OF  LIENS 

ALAMEDA    {  Ol  XTY 


Oct  27,  1921— E  CEDAR  ST  520  S 
Clinton  Ave.  E  130  S  211.45  NW 
74,86  NW  78.78  N  189,60,  AUmeda, 


DWELLING 

NO.    4035    HUNTINGTON    BLVD.. 

no.      Dwelling. 
Owner — W.    E.    Simpson,      1032 

Ave.,  Fresno. 
Architect — None. 
Contractor— S.    L.       Allen. 

camp   St.,   Fresno. 


Oct  27,  1921— LOT  27  BLK  F  MAP 
Lakewood  Park,  Piedmont.  Chris 
Nelson    Co.      v...      A.      V.      Alder      & 

Brooks    G.    Walker ^},^ 

Oct  27,  1921— LOT  27  BLK  F,  MAP 
Lakewood  Pk.,  Piedmont.  Rhodes- 
Jamieson  &  Co.  vs.  A.  V.  Alder  and 

Brooks    G.    Walker U  ,1    J 

Oct    27    1921— S  LAKE  ST  90  E  Mad- 
ison   St.,    Oakland.      Oakland    Lime 
&  Cement  Co.   vs.   T.   Lillian   P^ter, 
S.    and   Gizelle    Krause.  ......    $--8.40 

Oct  25  1921— PTN  PLOT  19-C  Map 
Meek'  Town  Tract.  Hayward.  Sun- 
set Lumber  Co  vs  M  J  Martin.  Mrs 
M    J    Martin.    Ramos    Brothers    and 

F    W    Engelken    $158.02 

Oct  25,  1921— LOT  3  BLK  "O"  Map 
Melrose     Acres.     Oakland.       Sunset 

Lumber  Co  vs  W  J   Scott $714.32 

Oct  24.  1921— SW  E-TWENTY- 
first  390  SE  Fifth  Ave  SE  40x&W 
125.  Oakland.  Stephens  &  Porteous. 
$150;  Lillian  &  Konda.  $535. 8d  vs 
Amelia    H   and    W    Henry  and   W    J 

Wilkinson    :;'  '  U 

Oct  22,  1921— S  HARMON  240  E 
Baker  E  SOxS  100,  Berkeley.  M 
Stulsaft  CO  vs  J  W  Wishart  and 
C   L  Goekler $,ij..<s 


DWELLING 

NO.  929  CLARK  ST.,  Fresno 

Owner— W.    E.    Ople 

Fresno. 
Architect — None. 
Day's    work. 


DWELLING 

NO.  1649  OLIVE  AVE..  Fresno. 

ing. 
Owner- 


Dwell- 


CHURCH 
SACRAMENTO  AND 

Church. 
Owner — Penticostal  Church 
Architect — None. 
Day's  work. 


STS.,    Fresno :( 


Forth- 
$9000 


DWELLING 

NO    1021   .4RTHUR  ST..  Fre 

Owner— Fresno  Bldg.    Cptn..    3505    Piatt 

St..  Fresno. 
Architect — None. 
Day's   work. 


Dwlg. 


S3800 


Dwelling. 
Tulare    Ave., 


IDWELLlNtJ 
NO.    1836    SAN 

PABLO 

ST., 

Fresno. 

Ow 

Dwelling, 
ner— R.   Ric 

hards. 

Architect — Nor 
Contractor — C. 
Piatt    St., 

e. 

E.     Buckmaste 
Fresno. 

r.      3220 
$4300 

WAREHOUSE 

NO.    170    SANTA      FB      AVE.,      Fresno'i 
Warehouse.  .. 

Owner — L.  A.  Warehouse  Co.  ; 

Architect — None. 
Contractor — Fred  Gribble. 


$6609 


DWELLING 

741        UNIVERSITY        AVE., 

Dwelling. 
Owner — Chas.     Dubbs,     1836 

Fresno.  ] 

Architect — None.  ; 

Contractor — Valley  Constr,  Co.,  Fresitc 

$10,00 


-C.  C.  Anderson,   3119   Kerckhoff 
St.,  Fresno. 
Architect — None. 
Day's  work. 


$3500 


Fresnc,'! 
MaripoHJi 


DWELLING  ; 

UNIVERSITY      AND    WISHON      AVBSj 

Fresno.     All  work  for  dwelling  an 

garage.  j 

Owner — Chas.  Dubbs,  1835  Mariposa  SI 

Fresno. 
Architect — None. 
Contractor — Valley   Constr.  Co. 
Filed  Oct.  20,  '21.     Dated  Oct.  19,  '2V 

Foundation   in    $8|l 

Frames  up    2J(' 

Plastered     

Completed   

TOTAL  COST,  $gf 
Bond,  $4345.  Sureties.  Ben  Tyre  «^ 
Wm.  McConnaughay.  Limit,  75  dq^ 
Forfeit,  $20  a  day.  Plans  and  speciftWI 
tlons  filed.  ! 

HEATERS 

M    AND    VENTURA    STS.,    Fresno.      A' 

work    for   installation   of   2   Matjli 

National      cast    iron      heaters  » 

church.  ^ 

Owner — Armenian  Holy  Trinity  ChuiK 

Premises.  ' 

Architect — None.  I 

Contractor — Griffin  Sheet  Metal  Woth 

1720  H  St.,  Fresno.  ■..'. 

Filed  Oct.  21,  '21.     Dated  Sept.  27,  '21.' 

Installation   roughed   in IC 

Work  completed    4* 

Usual    35   days fi 

TOTAL  COST,  $471 
Bond,  none.  Limit,  35  days  from  Sei 
28,  1921.  Forfeit,  none.  Plans  ai 
specifications  filed. 


COMPLETION  NOTICES 


FRESNO   COUNTY. 


DWELLINGS 

NO    1409  B  ST.  and   1327   Tuolumne  St., 

Fresno       Two    frame    dwellings. 
Owner— Tony  Ochinero.   1303   Tuolumne 

St.,   Fresno. 
.Architect— None. 
Contractor— Geo.   Mikalakis. 


STOItE 

NO   722-32  BROADWAY,  Fresno.    Store. 

Owner— Herman  &  Todresic,  600  Bro.nd- 

way,  Fresno. 
Archlteot- None. 


Recorded  -A.ccepi 

Oct.  25,  1921— HAZBLWOOD  LOT  8 
Blk  19,  Fresno.  Manoog  Manoo- 
gian  and  Toros  Hampoian  to  whom 
it   may   concern    Oct.   22,  19 

Oct.  25, '1921— NW  Vi  OF  SW  ^4  S  75 
ft  of  SW  14  of  NW  Vi.  Sec.  3.  J 
F  Fennell  to  whom  it  may  con- 
cern     Oct.   19.  IS 

Oct.  25,  1921— LOTS  7  TO  10  BLK  67, 
Fresno.  Sol  Davidson  to  whom  II 
ern    Oct.    10.  1! 


may    concer 


LIENS  FILED 

FHESNO    COUNTY 


Recorded  ■^'*' 

Oct.    25.    1021— LOTS    23,    24    BLK    6 

Normal    Vista.    Fresno,     L.   Rosea 

terg  ve  W.  C.  Corlew   ftntj  O.  W 


Saturday,  October   29,   l$2l 
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Hendricks     J105 

vt.  26.  1921— LOT  7  BLK  1,  CEDAR 
Park,  Fresno.  S.  B.  Gregory  vs 
C.  C.  Russell    $97.00 

'Cl.  26.  1921— LOT  7  BLK  1  CEDAR 
Park  Add..  Fresno.  H.  Scott  and 
L.   A.   Craig   vs  Gary   R   Smith.  .$27.00 

ict.  26.  1921- LOT  7  BLK  1.  CEDAR 
Park.  Fresno.  Frank  Harris  and 
Floyd  Pendergrass  vs  Chas.  C. 
Russell     $115.00 

■ct.  26,  1921— LOT  11  BLK  1.  CEDAR 
Park.  Fresno.  Frank  Harris  and 
Floyd  Pendergrass  vs.  Chas.  C. 
Russell   and    Jas.    Weaver $153.00 

)cL  22.  1921 — LOT  1  Cedar  Park. 
Fresno.  Hollenbeck  &  Bush 
Planing  Mill  Co  vs  C  C  Russell  and 
Gary    R    Smith $237 

)ct.  22.  1921— LOT  8  \V  10  feet  Lot  7 
E  15  feet  Lot  9  and  X  H  Blk  7,  En- 
grlewood  Addn.  Fresno.  H  Scott  & 
L  A  Craig  vs  Gary  R  Smith $27 


Notice  of  Non-Responaibility 


PRES.NO    COLNTY. 


tct.  21.  1921 — COR  G  AND  STLVI.\ 
8ts..  Fresno.  S  P  Co  as  to  improve- 
ments  on   property    


BUILDING     CONTRACTS 


SACRAMENTO   COUlfTT 


)WELLING 

lO.      3938   J     ST..   Sacramento.        Two- 
story  frame  dwelling. 
)wner — Dr.      Paul      Meyers.      182    I    St  . 

Sacramento. 
Architect — None. 

,;ontractor — W.  A.   Saunders.  2641  I  St.. 
,       Sacramento.  $9000 


^^WELLING 

■TO.  1036  THIRTY-SEVENTH  ST..  Sac- 
ramento.    Two-story   frame  dwlg. 

)wner — Mrs.  L.  Johnson,  1036  Dolore.s 
Way.  Sacramento. 

Vrchltect — None. 

'ontractor — W.  R.  Saunders.  2641  I  St., 
Sacramento.  $7400 


SWELLING 

■lO.  2984  SACRAMENTO  BLVD.  Dwell- 
ing. 

)wner — H.  W.  Peterson,  1406  14th  St., 
Sacramento. 

Vrchltect — None. 

3ay's  work.  $80no 


DWELLINGS 

VO.  3841  AND  3843  THIRD  AVE..  Sac- 
ramento. Two  one-story  5-rooni 
dwellings. 

Jwner— O.  H.  Moore.  2920  35th  St.. 
Sacramento. 

Vrchltect — None. 

•ontractor— B.  H.  Bill.  3252  Marshall 
Way.   .Sacramento.  $2050   each 


3RICK  BLDO. 

V.  60  FT  LOT  8,  J,  K.  3RD  &  4TH  STS., 
Sacramento.  Four-story  brick 
building. 

)wner — A.    Duccinl.   Sacramento. 

Architect — None. 

-ontractor — L.  G.  Siller,  1230  P  St.. 
Sacramento.  $8000 

•"iled   Oct.    19.   '21.      Dated   Oct.    19,   '21. 


DWELLING 

1167  40TH  ST.,  Sacramento.     One-story 

5-room    dwelling. 
3wner— C.     IL     Breuner.     4110     Folsoin 

Blvd..    Sacramento. 
Vrchltect — None, 
contractor — Walker    &    Daly,    914    12th 

St.,  Sacramento.  $7000 

VLTER  AND  ADD 

S17    ••K-    ST..    Sacramento.      Alter    and 

add    to   Liberty   Theatre. 
3wner— A.  F.  Klelnsorge  and  J.  W.  Sl."- 

taslo. 
Architect— E.    C.     Hammings,    Ochsner 

BUg.,  Sacramento. 


'"ontractor — Fred  H.   Betz  and  Chas    S 
Mabrey,  255S   4l8t   St.,   Sacramento. 
$17,500 
Filed   Oct.  21,   •21.     Dated  Oct.   8,  '21. 


BUNGALOWS 

.V.  %  LOT  5  V-W-23RD.  24TH,  Sacra- 
mento. Three  frame  and  stucco 
bungalows. 

Owner — Walter  J.  Taylor.  Forum  Bldg., 
Sacramento. 

Architect — None. 

Contractor — C.  H.  Chatterton.  2118  28th 
St  .  Sacramento.  $11,140 

Dated  Oct.  18,  '21.     Filed  Oct.  20.  '21. 


DWELLING 

1332  SANTA  CRUZ.  Sacramento,  One- 
story  5-room  dwelling. 

Owner — Laura  Sierval,  2408  "P"  St., 
Sacramento. 

Architect — None. 

Contractor — P.  J.  O'Brien.  2215  13th  St.. 
Sacramento.  $5000 


DWELLING 

1401   36TH  ST..  Sacramento.     One-story 

5-room   dwelling. 
Owner— E.    J.    Morrissey.    2408    "P"    St.. 

Sacramento. 
Architect — None. 
Contractor — P.  J.  O'Brien.  2215  13th  St., 

Sacramento.  $5000 


DWELLING 

3375    "N"    ST.,    Sacramento.      One-story 

5-room   dw^elling. 
Owner— P.    J.    O'Brien,     2215     13th     St.. 

Sacramento. 
Architect — None. 
Day's   work.  $5000 


FLATS.   ETC. 

2310    "I"    ST..    Sacramento.      Two-story 

frame   (4)   flats  and  4  garages. 
Owner — Sarah   Markowitz.   2320   4th  St.. 

Sacramento. 
Architect — None. 
Contractor — Herndon   &   Finnigan,   1814 

17th   St.,   Sacramento.  $12,500 


REPAIRS 

421   "K"    ST..   Sacramento.     Repairs, 

Owner- Elliott  &  Huston.  1010   8th  St.. 

Sacramento. 
A  rch  i  t  ec  t — None. 
Contractor — Herndon  &  Finnigan.   1814 

17th  St..  Sacramento.  $4200 


BUILDING 

LOT  1782  W  &  K  TROT  22,  Sacramen- 
to.    Building. 

Owner — Peter  M.  Rooney,  Jr..  1527  7th 
St.,    Sacramento. 

Architect — None. 

Contractor — Frank  Maloney,  1801  "U" 
St..    Sacramento.  $5000 

Filed  Oct.  22.  '21.     Dated  Oct.  20.  '21. 


COMPLETION  NOTICES 


SACRAHENTO   COCNTT 


Recorded  Accepted 

Oct.  19.  1921— E  35  FT.  OF  W  70  FT. 

of  Lots  4558  and  4559.  H.  J.  G.  Add'n 

K.  Sacramento.     H  Harvey  to  whom 

It  may  concern July  1.  1921 


LIENS  FILED 


SACRAIIBNTO   COUnTT 


Recorded  Amount 

Oct.  22.  1921— N  50  FT  LOT  10  BLK 
33,  North  Sacramento,  Sub  9,  Sac- 
ramento. J.  T.  Scott  vs  B.  O.  But- 
terfleld     $6S 

Oct.  21.  1921— W  >;4  LOT  2.  D.  E.  23rd 
and  24th  Sts,.  Sacramento.  Home- 
stead Lumber  Co  vs  E  Machado .  $68  :'K 

Oct.  19.  1921— S  >4  OF  LOT  4.  Q.  R. 
6th  and  7th  Sts.,  Sacramento.  Su- 
perior Lumber  &  Fuel  Co  vs  C  Qlofll 
1268.87 


BUILDING  C0NTBA0T8 

SAN  JOA^CIIV  COUNTT 

RESIDK.NCK 

REGENT   ST..   Stockton.    Residence  and 

garnR.?. 
Owner— <;.   p.   Maddock. 
Architect — None. 
Day's  work.  $4goo 


RESIDK.N'CE 

HUNTEl;  AND  NORTH  STS..  .Stock- 
ton.     Residence  and   garage. 

Owner— Dr.  Louis  M.  Halght.  Elks' 
Bldg..   .Stockton. 

Architect— Wm.  E.  Milwain.  Albany 
Bldg..    Oakland. 

Contractor— F.  W.  Maurice.  1362  E- 
15th  St..  Oakland.  $14,000 


RESIDENCE 

NORTH      CENTRAL      ST..         Stockton. 

Residence  and  garage. 
Owner— L.    C.    Phillips.     222    S-Ceniral 

St..  Stockton. 
Architect — None. 
Day's  work.  ,40011 


RESIDENCE 

EAST    i-OPLAR    .ST.,    .Stockton,       Resi- 
dence ard  garage. 
Owner — A.  C.  Brummett.  Stockton. 
Architect — None. 
Day's  work.  53200 


RESIDENCE 

W-VI.\E  ST..  Stockton.     Residence  and 

garage. 
Owner — John    L.    Ma/.zera.    40    W-Main 

St  .  .Stockton. 
Architect — None. 
Day's   work.  $75uu 


RESIDENCE.   ETC. 

LEXI.NGTON  AVE.,  Stockton.  Resi- 
dence and  garage. 

Owner— H.  W.  Johnson.  301  Sonoma 
Ave..  Stockton. 

Architect — None. 

Day's   work.  $4900 


COMPLETION  NOTICES 

SAN    JOAQUIN    COr.VTY. 


Recorded  Accepted 

Oct.   2.5.    1921 — BLK    104    E   LOTS   2   & 

6.  City  of  Stockton.     J.  V.  Craviotto 

and    .\.    J.     Ferroggiaro     to    O.    H. 

Chain    Oct.    IS.    1921 


LIENS  FILED 


S.\i\   JO.«.aVIN    COCNTY 


Recorded  .\niount 

Oct.  24.  1921— LOT  8  BLK  37  STOCK- 
ton  City  Homestead  Assn..  Stock- 
ton. Adam  Schortzen  vs  Alice  De 
Werke  and   Emilie   De  AVerke.  .  $82.60 

Oct.  24,  1921— LOTS  10  &  12  BLK  77. 
west  of  Center  St,.  Stockton,  Adam 
Schorlgen   vs   Belle   K   Jackson,  .  .$69 

Oct.  23,  1921— W>4  OF  SW  14  OF  SE 
%  of  Sec  6.  T  2  S.  R  8  E.  Stockton. 
Ripon  Lumber  Co..  a  corp,.  vs  .Vnna 
J.  .Silveria.  administratrix  of  the 
estate  of  Manuel  J.  Silveria.  de- 
ceasfil     $81.35 

Oct.  22,  1921— LOTS  1.  2  AND  3  BLK 
1  .Map  of  Sangulnetti  Addition. 
Lodi.  Lodi  Lumber  Co  (a  cptn)  va 
G  K  .Schilling $103i.«O 

Oct.  22.  1921— SE  hi  of  the  SE  Vi  of 
Sec  27  T  1  S  n  9  E.  situate  near  the 
town  of  Escalon.  Stockton  Hard- 
war.-  *  Implement  Co  (a  cptn)  vs 
W   E  craln   $132.21 


BUILDING  CONTRACTS 


S\X  M.4TEO  COl'JVTY 


MANTF  ACTURERS'     BLDG 

SOUTH  SAN  FRANCISCO.  Cal.  All 
work  except  roofing  and  painting 
fnr    1    to    4    stories   reinforced   con- 


^6 
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Crete    manufacturer's    building 
Owner — Fontana     Food     Products    Co., 

112    Market    St.,    S.    F. 
Architect — Righetti    &     Hirachfeld,     12 

Geary  St..  San  Francisco. 
Contractor — J.  I.   Simpson   Co.,  522  Mo- 

nadnock    BUlg.,    San    Francisco. 
Filed  Oct.  18,  '21.     Dated  Oct.  17.  '21. 
Progress  payments,  1st  of  ea.  month, 
work    done    and    material    furnished, 

75%. 

TOTAL,  COST,  $70,980 
Bond,  $35,490;  surety.  Globe  Indemnity 
Co.;  forfeit,  $100:  limit.  100  working 
days,  inc.  Oct.  17,  1921;  bonus,  $100  per 
day.     Plans  and  specifications  filed. 


COMPLETION  NOTICES 


SAN  MATEO  COUNTY 


Recorded  Accepted 
Oct.   25,    1921 — PORT   LOT    5   ELK  — . 
Dingee    Park,    Redwood    City,    Cal. 
Sarah   E.   Conneli   to  Louis   N.   Pol- 
lard     Oct.    24,    1921 

Oct.  24,  1921 — PART  LOT  13  BLK  9 
Burlingame  Land  Co.,  Burlingame, 
Cal.  R.  F.  and  Addie  Coiyer  to  L. 
H.    Stevenson    Oct.    15,    1921 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 

Oct.  20,  1921 — LOTS  5  AND  6  BLK  14, 

Kleinhurst,    Fresno.      Victor  J   Cox 

vs    A    L    Arneal,      John      Reinhardt 

et  al   *31 


BUILDING  CONTRACTS 


SANTA    CLARA    COUNTY 


San 


COTTAGE 

.S-EIGHTH    ST.     near    Martha    St.. 

Jose.      Five-room    rottage. 
Owner — Alfred     Jones,     141     S-lOMi     .St.. 

San  Jose. 
.\rchitect — None. 
Contractor — C.    Jungiiucsl.  .Vinoo 


APARTMENTS 

S-THIRD   ST.   near  San   Calros   St.,   San 

Jose.      Two-story   apartments. 
Owner — Mrs.  W.   F.   Henning. 
Architect — Binder  &  Curtis. 
Contractor — P.    T.    Jorgensen.         $15.87.') 

COTTAGE 

CLAYTON  AVE.  near  First  St..  San 
Jose.     Five-room  cottage. 

Owner — F.  C.  Marshall.  215  Hobson  St.. 
San  Jose. 

Architect — None. 

Contractor — J,  Erie  McCombs.  214  Hob- 
son  St.,  San  Jose.  $;inoo 


COTTAGE 

FIFTEENTH    AND    VESTAL    STS..    San 

Jose.     Four-room  cottage. 
Owner — L.  Chiaromonte. 
Architect — A.     Megna.     864     N-17th     St., 

Ban  Jose. 
Contractor — A.    Megna,    864    N-17th    St., 

San   Jose.  $230u 


SCHOOL 

ON  E  SIDE  OF  GILROY  near  Morgan 

Hill.         All    work    tor      three-room 

school  and  alteration  to  old  school. 
Owner — Board    of    Trustees    of    Burnett 

School    District,    near   Morgan    Hill. 
Architect — Wolfe    &    Higgins,    Auzerais 

Bldg.,  San  Jose. 
Contractor — Jolin  Gates. 


Filed  Oct.   20.   '21.     Dated  Oct.   19,  '21. 

As  work  progresses 76' 

Usual  35  days,  25% $33gl 

TOTAL  COST,  $13,811 
Bond,  $6770.  Sureties,  J.  J.  Jones  afu 
W.  H.  Bone.  Limit,  90  days  after  OH 
19.  1921.  Forfeit,  none.  Plans  a.f( 
specitications  tiled. 


COTTAGE  '    I 

WILLIAM    ST.    near    Ninth.    San    Jos^jj 

Pour-room  cottage.  /j 

Owner— G.   W.   Dobson,   347   S-Third  8l.fj 

San   Jose.  '.;.,; 

W.      Humphrey,      sMi 

San  Jose.  ■'U, 

W.       Humphrey,      }^| 

San   Jose.  $27 


Architect  —  G, 
Prevost  St. 

Contractor- — G. 
Prevost  St. 


COTTAGE 

NI.  230  S-EIGHTEENTH  ST.,  San  Jose 

Six-room  cottage. 
Owner — Elsie   A.   Clark. 
Architect — None. 
Days  work.  $350C 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 

ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Mosl  Powerful  Made 
Safe  and  Economical 

Manufaptureri  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  YEON  BUILDING 

San   Francisco,   Cal.  Portland,  Oregon 


Telephone  Market   1935 

Fine  and  Sanitary  PLUMBING  S 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  OaR  Street 

Bet.  Gough  and  Octavia  San  Francisco 


Snturday,   October   29.    1921 
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HOUSE,  GAHAGE 

PALO    ALTO.    Cal.      Two-story     framt 

house  and  one-story  frame  garage. 

Owner — R.    K.    Agnew.    911    Bryant    St., 

Palo  Alto,  Cal. 
Architect — Warren      SkiUlngs,      Garden 

City  Bank  Bldg-..  San  Jose,  Cal. 
Contractor — Howard  A.  Waltz,  132  Bal- 

bach  St..  San  Jose,  Cal. 
Piled  Oct.  25.  '21.     Dated  Oct.   17,  '21. 
When    frame   is   up  and   par- 
tially   enclosed    $2637.50 

When   all   plastering  is  com- 
pleted        2637.5" 

Completed  and  accepted 2637. 5fi 

Usual  35  days 2637.50 

TOTAL  COST.  $10,550 
Bond,  $5250;  sureties,  Mrs.  Gertrude 
S.  Huff  and  F.  P.  Herlnger;  forfeit, 
none;  limit.  90  working  days  after  Oct. 
24.  1921.     Plans  and  specifications  filed. 


APARTMENTS 

NINTH       AND     WILLI.\M       STS.,       San 

Jose.       One-story       (2)       apartmeiii 

house. 
Owner— Geo.    W.    Dobson.    ;i4T    S-Third 

St.,  San  Jose. 
Architect — H.  W.   Higbie,   Porter  Bldg. 

San  Jose. 
Contractor — G.       W.       Humphrey,       3fi3 

Prevost  St..  San  Jose.  ?3-7r.ri 


COMPLETION  NOTICES 


SANTA  OLABA  COUNTY 


epted 


Recorded 

Oct.  21,  1921 — LOT  4.  Studio  Heights. 
Santa  Clara  Co.  Marvin  Keever  to 
whom  it  may  concern. .  .Oct.  21,  19 J 1 
i  Oct.  21,  1921— LOT  7  BLK  1.  Randol 
Tract  and  Addition  to  City  o(  San 
Jose.     W  M  Rowe  to  whom  it  may 

concern Oct.     17.    19:il 

•    Oct.    21,     1921 — NO.    679    CHESTNUT, 
.       San    Jose.      John   Harvey    to    whom 

'       it  may  concern Oct.  15.  19:;i 

Oct.    17,    1921— RANDOL   TRACT.    San 
I       Jose.     J   W   Ford   to  whom   it   may 

concern Oct.  11,  1921 

(    Oct.  20,  1921— PALO  ALTO.  Mrs  Ethel 
'       G  Hays  to  Charles  Baker.  .Oct.  4.  1921 


JOKES    IN    ARCHITECTl'RE 


The  builders  of  the  old  churches  in 
England  were  not  so  serious  but  that 
they  now  and  then  perpetrated  a  joke, 
even  in  ston^.  On  more  than  one  ot 
their  creations  they  carved  in  relief  a 
scene  representing  a  monk  preaching 
solemnly  to  a  flock  ot  geese.  The  same 
humerous     spirit     is     sometimes     to     be 


delected  in  the  donnslir  arrhilicturc 
of  early  times.     Here  i.s  an  instance: 

Just  upon  the  boundaries  of  Bed- 
forshire  and  Hertfordshire  formerly 
stood  a  rambling  old  farmhouse.  The 
living  room  was  long  and  low,  and 
on  the  center  beam  that  went  across 
the  ceiling  was  inscribed  this  legend: 
"If  you  are  cold,  go   to   Hertfordshire." 

This  seemingly  inhospitable  invita- 
tion was  explained  by  the  fact  thai  one- 
half  ot  the  room  was  in  one  county  and 
one-half  in  the  other.  The  fireplace 
w.is  in  Hertfordshire. 


SHORTAGE       OF       CARPENTERS 
.SACR.\ME>TO — CONSTRUC- 
TION   ACTIA'B 


Under  stress  of  a  very  active  build- 
ing campaign,  it  is  stated  by  Sacra- 
mento contractors  there  is  a  dearth  of 
carpenters  and  a  few  other  building 
trades  craftsmen,  wtiich  is  causing 
some  apprehension  among  those  who 
;ire  figuring  on   big  jobs. 

A.  W,  Norris,  a  contractor,  stated  he 
had  been  informed  by  his  foreman 
there    are    not    enough    carpenters    to 


The  Lumbermen's  Candidate  for 
SUPERVISOR 


FRANK  H.  HARRIS 

President   and   Manager  of 
Van    Arsdale-Harrls    Lumber    Co. 


propiily  handle  llio  volume  nf  their 
work. 

As  for  the  man  or  Arm  who  wishes 
to  engage  a  carpenter  for  a  small  job. 
then-  are  said  to  be  none  available, 
nnles.«  the  party  is  willing  to  wait 
until  a   mechanic  is  at  liberty. 

Commenting  upon  the  building  out- 
look with  a  railroad  strike  among  the 
problem.'i  to  consider,  Norris  declared 
Sacramento  is  best  prepared  of  any 
city  on  the  Coast  to  proceed  with  her 
buildinK  in  event  a  walkout  does  occur 
and  the  rail   lines  are  crippled. 

"The  lumber  yards  have  millions  of 
feet  of  lumber."  said  Norris.  "We  have 
iiur  brick  yards,  sand,  grarel,  rock,  and 
all  buililing  materials  in  abundance. 
Within  a  few  hours  we  can  go  oui  and 
bring  from  San  Fi«ncisco  ana  else- 
where any  material  we  should  run 
short  of.  !?acramento  Is  well  fixed  for 
carrying  on  its  building  operations,  re- 
gardle.ss  of  a  strike." 

Xorris  and  some  ot  the  other  con- 
tractor,'; state  the  first  of  the  year  un- 
doubtedly will  see  the  State  and  other 
buildings  started,  and  a  big  building 
boom  generally  is  being  talked. 


PORMIL.V  FOR  STRENGTH  OF  HOPE 

How  strong  is  a  rope?  At  the  Bu- 
reau ot  Standards  laboratories  in  the 
Department  of  Commerce  tests  have 
been  made  that  have  resulted  in  an- 
swering  that  question   with  a  formula. 

For  three-strand  regular  lay  manila 
rope  from  ^4  to  4V4  inche.s  in  diameter 
the  following  compulation  will  give 
the  breaking  load  of  the  rope: 

The  average  breaking  load  in  pounds 
equals  5.000  multiplied  by  the  diameter 
of  the  rope  in  inches,  multiplied  by  the 
diameter  ot  the  rope   increased  by  one. 

This  will  give,  of  course,  the  average 
maximum  weight  that  the  rope  will 
hold,  but  the  working  load  or  the  load 
that  a  contractor  or  safe-hauler  may 
apply  with  proper  safety  and  precau- 
tion would  be  considerably  less  than 
the    load   given    by    the    formula. 

Other  data  on  rope  are  contained  in 
Technologic  Paper  of  the  Bureau  of 
Standards  No.  198,  by  A.  H.  Slang  and 
L  R.  Striokenberg.  which  has  just  been 
issu^il. 


Gold  was  known  to  exist  in  Califor- 
nia as  far  back  as  1377,  almost  three 
centuries    before    the    actual    discovery. 


LIBERTY 

WALI 

KEY- HOLD  PLAmA'UtHiCOHPANY 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate,  Haa  great  fire 
resistance,  is  sanitarj-  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


A  Fiber. 
Board  tha 
wmrp    or   buckle. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

OflFice  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Circular  Steel  Windows-Cheaper  than  Wood 


Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 


San  Francisco,  California 


ICarsfti  (Enitatntrtton  l^iinrts 


Issued  every  luisiness  day  of  the  year.  Furnishes 
advance  iiitormation  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  o(  work  in  which  you  are  interested. 
500  MISSION    STRKET  SAN    FRANCISCO.  CAI,. 


Reinhart  Lumber  and  Planing  Mill  Company 

GENKUAL,    LUMBER   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cnlinie<    Work,    Stork    Doors,    Sasli 

ErnnieN    nnd    Monidin^N 
I7TII    &    KANSAS    STS.  -  SAN    FRANCISCO 

Phone    Market   1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

734-744  Busli  St. 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exchange 


Just    FLUSH    it    on! 
lAPIDOIITH 

Kbh^^h     trade    mark      ■■■■■iB" 

will  permanently 

Dustproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIMIMEBORIM  SONS,  Inc. 

355  Pacific  Electric  Building,  Los  Angeles  77  O'Farrell  Street,  San  Francisco 


CeniB    Per    Copy 


Publication    Office 
'.no     Hlaslon      Street 


Pnone    Donslaa   2372 


SAX  FRAXriSCO.   f'AL,,  XOVEIMBER  5.  ]921        'l"''"'l'i "^r^  Saturday 

'  T\ventT-flr»t    Year,    No.    45 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


WRITE  FOR  INFORMATION 


A  One  Piece 

Wall  Can 

Be  Obtained 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldg. 

•Telephone  Kearny  2522  Telephone  Garfield   17 

FOR  sale:  by  ALl.    Ll'MnEIt    DEALERS 


f 
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Advance  Construction 
Reports 


Larsen  Construction  Reports,  issued  every  bus- 
iness day  of  the  year,  furnishes  information  as  to 
contemplated  construction  projects  of  all  kinds, 
covering  the  State  of  California. 

If  you  want  to  know  when  Architects  and  Engi- 
neers are  preparing  plans  or  taking  figures  for 
materials  and  for  construction,  we  supply  the 
information. 

BUILDING  REPORT  SERVICE  covers  every 
class  of  building. 

ENGINEERING  REPORT  SERVICE  covers 
bridges,  dams  and  harbor  work;  street,  sewer  and 
highway  projects;  irrigation  works,  machinery, 
fire  equipment,  etc. 

Sample  copies  furnished  on  request.  State 
character  of  construction  in  which  you  are  in- 
terested. 


Larsen  Construction 
Reports 


560  Mission  Street 


San  Francisco,  Calif. 


Building  and  Engineering  News 

Devoted  to  the  Architectural.  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAX  FRANCISCO,   CAL.,  \0VE:MBER  5,  1921 


Twenty-first    Year.    No.    43 


Building  G> 
Engineering 

^  News-  _=2= 


No.    560    Mission    Street, 

San   Francisco.  Calif. 

3IRS.    t..    A.    LAHSISN,    Pabllahcr 

J.    P.   PAItREL.!.,    ManaKlng    Editor 


Devoted  to  the  Engineering,  Archil- 
tectural.  Building  and  Industrial  Ac- 
tivities   of    the    raciflc    Coast. 


Subscription  terms,  payable  in  advance 
U.  S.  and  Possessions,  per  year... $4, 00 
Canadian  and  Foreign,  per  year..  5.00 
Single  Copies    15c 

Entered  aa  second-class  matter  at 
San  Francisco  Post  Office  under  act  of 
CoDcrress    of   March   3,   1»78. 


Building  oo  Increase; 

Outlook  for  Building 

Industry  is  Bright 

Building  construction  in  San  Fran- 
cisco is  on  the  increase.  Activities 
during  the  month  of  October,  just 
closed,  indicate  that  construction  will 
not  enter  the  quiet  season  usually  due 
about  this  time  of  the  year,  partly  be- 
cause of    inclement   weather. 

Architects  report  prospects  are  plen- 
tiful and  declare  clients  are  anxious 
to  get  their  projects  under  construc- 
tion for  the  new  year.  Contractors 
are  optimistic  and  are  confident  of  a 
big    building    season. 

That  the  San  Franaisco  building 
boom,  long  over-due,  will  not  be  real- 
ized until  about  March  of  next  year  is 
the  general  opinion  of  architects  and 
contractors.  Until  that  time,  it  is 
thought,  construction  will  proceed  at 
a   rather   slow   pace. 

The  recent  announcement  of  the  In- 
dustrial Association  regarding  reduc- 
tions in  prices  of  materials  will  not 
have  any  immediate  effect  on  the 
building  situation,  it  is  thought,  con- 
sidering the  fact  that  the  months  of 
November  and  December  are  not 
"heavy    building  months." 

OCTOBER    OPERATIOXS 

During  the  month  of  October  the 
city  building  department  report.s  the 
issuance  of  672  permits,  having  an  ag- 
gregate valuation  of  $2,4^8,523.  The 
totals  of  the  past  month  fxceed  those 
of  September  by  $398,360,  when  681 
permits  were  granted.  The  total  val- 
uation of  the  October  operations  are 
the  biggest  this  year,  with  the  excep- 
tion of  March,  when  activities  totaled 
591  permits,  representing  an  expendi- 
ture of  $2,941,401.  The  feature  of  the 
October  program  is  in  the  numlicr  of 
permits  granted.  Ricords  of  the  build- 
ing bureau  show  that  during  the 
month  more  permits  were  Issued  than 
for  any   one    month    since   March.    1918, 


when    701    permits   were    issued,    with   a 
valuation    of    $2,512,328. 

October     operations     are     segregated 
by   the   building  bureau   as   follows: 
Class —  Number     Net  Cost 

"A"     1         $         1.009 

"C"      20  407.887 

Frames     208  1.152,765 

Alterations     441  385,210 

Public     1  477,873 

Harbor     1  73.788 

Total     672  $2,498,523 

• 

COCNTY    ENGINEERS   TO   WITNESS 
SEVERE     HIGHW'AY    TESTS 


In  furtherance  of  its  campaign  for 
adequate  State  highways  and  the  pro- 
motion of  good  roads,  the  California 
State  Automobile  Association  has  ex- 
tended invitations  to  the  county  engi- 
neers of  Northern  California  to  be  its 
guests  at  the  Pittsburg  road  tests  No- 
vember 9  and  10.  In  the.se  tests  1.371.24 
feet  of  concrete  highway.  18  feet  wide. 
Is  being  destroyed  by  40  heavy  trucks 
to  permit  of  an  exhaustive  study  of  the 
value  of  various  types  of  concrete  road 
slabs  on  adobe  soils  and  under  heavy 
tralfic.  The  invitations  were  sent  out 
yesterday  by  C.  C.  CottroU.  manager  of 
the  Good  Roads  Bureau  of  the  associa- 
tion. 

The  slabs  being  destroyed  in  the  tests 
include  both  plain  and  reinforced  con- 
crete and  vary  in  thickness  from  five 
to  eight  inches.  The  tests  are  attract- 
ing national  attention,  and  Federal. 
State  and  county  highway  engineers 
are  making  observations.  The  Automo- 
bile Club  of  Southern  California  has 
extended  a  similar  invitation  to  the 
county  engineers  of  Southern  Califor- 
nia. The  tests  were  inaugurated  by 
the  Columbia  Steel  Company. 

Observation  tunnels  have  been  con- 
structed at  four  points  under  the  cir- 
cular track,  where  automatic  recording 
devices  maintain  a  constant  record  of 
pavement  Hexure  under  truck  loads, 
movement  of  subgrade.  etc.  Consider- 
able information  on  the  comparative 
value  of  various  amounts  of  steel  re- 
inforcement, as  compared  with  plain 
concrete  slabs,  may  prove  to  be  one  of 
the  results  of  this  test,  and  a  very  in- 
teresting comparison  is  expected  to  be 
made  between  the  present  State  high- 
way standard  concrete  pavement  and 
those  of  heavier  design. 


I'ETITIO.N     SEEKS    TO    PUT    MUNICI- 

PALtY     OPER.\TED     UTILITIES 

UNDER    COMMISSION 


A  petition  for  a  ballot  title  to  an 
initiative  petition  having  its  chief  pur- 
pose the  amending  of  the  Constitution 
of  Californa  by  addng  a  new  section 
to  Article  12  to  subject  all  municipali- 
ties, political  subdivisions,  district 
agencies  owning,  operating,  managing 
or  controlling  property  or  works  for 
supplying  light,  power,  heat,  trans- 
portation, telegraph  or  telephone,  to 
the  supervision  of  the  Railroad  Com- 
mission has  been  filed  with  Secretary 
of   State   Frank   C.   Jordan. 

The  instrument,  in  conformity  with 
the  law  in  such  matters,  is  addressed 
to  Attorney  General  U.  S.  Webb,  who  is 
asked  to  approve  the  title  and  sum- 
mary  submitted. 

The  petition  was  brought  to  Sacra- 
mento by  II.  E.  Patterson  of  Fresno, 
Secretary  of  the  San  Joaquin  Valley 
Counties'    Association,    who    with    the 


(oUou  ing  other  qualified  voters  signed 
the    same: 

C  .S.  Osborne  Jr.,  editor  of  the  Fres- 
no Republican;  Senator  J.  L.  C.  Irwin, 
Hanford;  Ex-Senatdr  W.  F.  Chandler 
and  Senator  M.  B.  Harris,  Fresno;  Sen- 
ator L,.  L.  Dennett,  Modesto;  Assem- 
blyman Guy  Windrem,  Madera,  and 
George  T.  McCabe,  Secretary  of  the 
Stanislaus    Board    of    Trade. 

The  amendment  asked  for  by  the 
initiative  will  be  voted  upon  at  the 
general  election  November  7,  1922.  if 
sufficient    names    are    obtained. 


S.    F.    LVMBini    BUSINESS    IS    CAUSE 
FOR     COMMENT 


The  lumber  industry  in  San  Fran- 
cisco is  in  a  thriving  condition,  ac- 
cording to  reports  from  this  city  pub- 
lished in  the  current  dealers'  edition 
of  "Lumber,"  a  trade  weekly  published 
at  St.   Louis,  Mo. 

The  publication  states:  "San  Fran- 
cisco yards  are  all  enjoying  an  im- 
proved business,  building  being  at 
fever  heat,  following  the  tie-up  of 
several  months.  Not  only  are  new 
business  buildings  being  rushed,  but 
homes  are  springing  up  in  all  sec- 
tions." 

The  lumber  organ  also  declares  that 
reports  from  the  valley  districts  of 
Central  California  are  that  business 
is  greatly  improved,  the  farmers  and 
growers  beginning  to  realize  on  this 
year's  crops.  Buying  is  greatly  im- 
proved and  prospects  are  for  a  lively 
Winter  and  Spring  season. 


MORE    ARHAMENTt    LESS    HOHB 
BUILDING 


^Seattle  Journal  of  Commerce.) 


The  San  Francisco  Chamber  of  Com- 
merce goes  on  record  as  unalterably 
opposed  to  a  policy  looking  to  contin- 
uation of  a  large  armament.  It  urges 
business  men  everywhere  to  strength- 
en the  arm  of  the  President  in  his  ef- 
forts to  suppress  international  rivalry 
in    armament    building. 

In  addition,  the  San  Francisco  cham- 
ber attributes  the  decline  of  our  for- 
eign trade  and  reduced  domestic  con- 
sumption of  manufactures  to  excessive 
taxation. 

It  places  hope  of  a  substantial  and 
world-wide  recovery  upon  the  success 
of  the  armaments'  conference  and 
urges  the  administration  to  use  every 
etrort  to  bring  about  a  drastic  reduc- 
tion of  naval  and  military  expenditure, 
so  that  all  countries  and  all  classes 
may  be  relieved  of  a  staggering  bur- 
den which  threatens  some  with  insol- 
vency and  confiscation  and  all  with 
trade    stagnation    and    unemployment." 

The  San  Francisco  chamber  arrives 
at  the  crux  of  our  difficulties  when  it 
says  that  in  this  country  the  heavy 
taxation  for  unproductive  purposes 
has   begun    to   restrict   consumption. 

That  this  excessive  burden  of  tax- 
ation is  weighing  down  equally  up- 
on all  industry  and  all  business  is 
practically  without  exception.  Our 
federal  surtaxes  surpass,  in  the  extent 
to    which    the    rate    rises,    those    of  any 

In  sounding  the  warning  of  ap- 
proaching danger  the  southern  cham- 
ber points  accusingly  nt  a  fundamental 
ironomic  ill  which  must  bo  remedied 
before  this  country  can  expect  fully  to 
resraln    Its    industrial    health. 
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The  Observer 


Additional  leg-islation  is  needed  to 
give  the  city  of  Oakland  greater  power 
over,  the  control  6£  building  and  de- 
velopment in  city  planning  and  resi- 
dential zoning.  City  Attorney  Leon  Gray 
told  members  of  the  Oakland  Real  Es- 
tate Board  at  a  recent  meeting.  Gray 
said  that  the  City  Council  control  pri- 
vate property  only  through  public 
health.  Because  of  the  present  laws, 
city  plannig  and  zoning  are  hampered. 


R.  E.  Hartley,  assistant  engineer  on 
the  Newlands  reclamation  project  in 
Nevada  State,  has  been  elected  superin- 
tendent of  the  Oakdale  Irrigation  Dis- 
trict in  Stanislaus  County.  Hartley 
will  take  up  his  new  position  on  No- 
vember 15. 


Sir  .lohn  Kennedy.  83.  consulting  en- 
gineer of  the  Montreal  Harbor  Commis- 
sion and  builder  of  the  first  double- 
track  railroad  in  Canada,  died  in  Mon- 
treal  October  25. 


According  to  a  report  filed  with  the 
Butte  County  Supervisors  by  Harry  H. 
Hume.  County  Surveyor,  $447,960  has 
been  expended  of  the  $1,800,000  bond 
issue  voted  two  years  ago  to  finance 
construction  of  a  highway  system.  The 
county  at  this  time  has  63.98  miles  of 
improved  roads. 

The  S.  T.  Johnson  Co.,  of  San  Fran- 
cisco, manufacturers  of  oil  burning 
equipment,  has  opened  up  a  Sacramento 
office  at  Front  and  R  streets.  The  com- 
pany also  maintain  a  branch  in  Oak- 
land. 


Reorganization  and  refinancing  of 
the  Coos  Bay  Lumber  Co.  at  Bay  Point, 
Contra  Costa  County,  formerly  the  C. 
A.  Smith  Lumber  Co.,  is  reported  on 
good  authority  to  be  under  way  and 
making'  such  progress  that  the  Smith 
Interests  will  take  over  the  properties 
from  the  hands  of  the  receivers  on  or 
before   the   first   of   the  year. 


All  power  and  light,  telephone  and 
telegraph  wires  in  the  central  business 
section  of  Long  Beach  will  be  placed 
in, conduits  as  a  result  of  an  agreement 
between  the  city  officials  and  represen- 
tatives  of   the   utility  companies. 


The  rapid  strides  which  American  in- 
dustry is  making  throughout  the  Orient 
are  evidenced  by  a  contract  awarded  to 
the  Beckman-Linden  Engineering  Cor- 
poration, 604  Mission  street,  today  by  a 
newly  organized  Chinese  syndicate  to 
install  a  steam-power  plant,  20  miles 
of.  railroad  and  a  street-lighting  sys- 
tem at  Harbin,  Manchuria,  China.  The 
sum  of  $3,500,000  has  been  appropriated 
for  the  work.  Formerly  such  work  was 
awarded  to  British  and  German  com- 
panies. 


"Studies  on  Cooling  of  Fresh  Con- 
crete in  Freezing  Weather."  by  Toku- 
jiro  Yoshida,  is  the  latest  Bulletin  (No. 
123)  issued  by  the  Engineering  Experi- 
ment Station,  University  of  Illinois. 
Copies  will  be  mailed  on  receipt  of  30c. 
Address  University  of  Illinois,  Engi- 
neering Experiment  Station,  Urbana. 
111. 


W.  P.  Fuller  &  Co.  have  filed  com- 
plaint with  the  Railroad  Commission 
against  the  Southern  Pacific  Company, 
alleging  excessive  charges  on  24  car- 
loads of  fuel  oil  shipped  from  San  Fran- 
cisco to  the  company's  manufacturing 
plant  at  South  San  Francisco,  between 
September,    1920,   and    July,   1921.      The 


complainant  recites  that  the  rate 
charged  was  9c  per  100  lbs.,  while  the 
rate  on  other  carload  freight  was  4c. 
A  refund  of  the  difference  is  demanded. 
The  company  states  that  the  discrimi- 
nation complained  of  was  cured  on  July 
11  last  by  an  order  of  the  Commission. 


Carol  Aronovici.  at  a  salary  of  $100 
a  mouth,  has  been  appointed  Berkeley 
city  planning  expert. 


Logging  mills  and  even  whole  log- 
ging towns  are  being  abandoned 
through  the  exhaustion  of  timber  which 
could  be  replaced  through  reforestation, 
David  T.  Mason,  forest  engineer  of 
Portland,  Ore,,  told  the  twelfth  annual 
convention  of  the  Pacific  Logging  Con- 
gress. A  policy  of  permanent  refor- 
estation should  be  established,  he 
urged,   while   the   supply   is  plentiful. 


The  U.  S.  Bureau  of  Standards.  Wash- 
ington. D.  C,  is  issuing  a  preliminary 
report  of  exposure  tests  on  specimens 
of  stone  treated  with  these  materials. 
This  report  shows  the  effects  of  six 
months'  exposure  to  the  weather  on 
the  waterproofing  value  of  19  different 
treatments.  It  also  shows  the  effect 
on  the  appearance  when  a:pplled  to 
light-colored  stones.  Copies  of  this  re- 
port may  be  secured  by  persons  inter- 
ested in  this  subject  by  addressing  the 
bureau. 

Ross  R.  Matthews,  who  has  been 
resident  engineer  for  Sutter  County  at 
Pleasant  Grove,  has  resigned  and  gone 
to  Santa  Barbara,  where' he  has  entered 
the  service  of  the  State  Highway  Com- 
mission. 


As  the  result  ot  a  meeting  of  city. 
State  and  Federal  authorities  a  statute 
providing  for  the  rat-proofing  of  all 
new  buildings  in  Oakland  will  be  in- 
corporated in  the  amended  building  or- 
dinance now  under  consideration  by  the 
City  Council. 


Steps  are  being  taken  to  make  a  per- 
manent body  of  the  Home  Builders'  As- 
sociation, organized  for  stabilizing 
home  building  in  San  Francisco.  The 
organization  came  into  being  during 
the  recent  building  trades  strike.  New 
officers  have  been  elected  to  serve  for 
one  year.  They  are:  Alvin  Heyman, 
president;  C.  A.  Hall,  vice-president, 
and  George  G,  Perego,  secretary-treas- 
urer. The  membership  of  sixty  includes 
the  leading  home  builders,  whose  ag- 
gregate business  amounts  to  $10,000,000 
annually. 


A  recent  survey  made  by  the  Home 
Products  and  Industrial  Bureau  of  the 
S-acramento  Chamber  of  Commerce,  un- 
der the  direction  of  Secretary  J,  N.  Reid 
shows  Sacramento  has  250  manufac- 
turing concerns,  both  large  and  small, 
employing  approximately  17,000  people 
and  having  a  combined  output  last  year 
worth    $60,000,000. 


Howard  Carleton  Holmes,  civil  and 
consulting  engineer  of  national  repu- 
tation, builder  of  the  Ferry  Building 
and  most  of  the  early  cable  railways 
in  San  Francisco,  died  ,at  his  home, 
2684  Filbert  street.  October  80,  after 
an  illness  of  several  weeks. 


More  than  half  of  the  24,351,676  fami- 
lies in  the  United  States  in  1920  were 
living    In    rented    homes,    according    to 


census  enumeration  results  recently 
made  public  The  number  of  families 
renting  their  homes  was  12,943,598,  com- 
pared to  10,866,060  who  owned  their 
homes.  Of  the  owned  homes,  6,522,- 
119  were  free  from  encumbrance  and 
4,059,593  were  encumbered,  while  for 
the  remaining  285,248  the  status  of 
encumbrance   was  not  reported. 


The  concrete  ship  "Faith,"  built  at 
Redwood  City  during  the  war.  was 
sold  at  New  Orleans  for  junk.  The 
purchase   price   is   $5,000. 


The  Pacific  Logging  Congress,  at  the 
close  of  a  four-day  session  in  San 
Francisco,  elected  the  following  offic- 
ers: President,  L.  T,  Murray,  Tacoma, 
Wash;  vice-president,  James  O'Hearne, 
Mount  Vernon,  Wash;  secretary-treas- 
urer, G.  M.  Cornwall,  Portland,  Ore.; 
the  executive  committee  included  R. 
C,  Richardson,  Scotia,  Cal.;  D.  K  Stew- 
art, Knappa,  Ore.;  Minot  Davis,  Mon- 
tesana.  Wash.;  G.  G.  Johnson,  Vancou- 
ver, B.  C;  T.  P.  Jones.  Bovil,  Idaho;  B. 
G,  Polleys,  Missoula.  Mont,,  and  J.  C. 
Dolan,  Flagstaff.  Ariz, 


The  San  Francisco  Builders'  Ex- 
cliange  has  adopted  resolutions  en- 
dorsing the  movement  for  a  main  naval 
base  at  Alameda.  The  Exchange  de- 
clares the  welfare  of  the  Nation,  as 
well  as  that  of  California,  demands  that 
a  naval  base  be  established  on  the  Pa- 
cific Coast. 


According  to  Eastern  railroad  traffic 
e.xecutives,  reductions  in  feright  rates 
on  trans-continental  shipments  of 
lumber  and  shingles  in  order  to  com- 
pete with  traffic  in  these  commodities 
through  the  Panama  Canal  will  be 
announced  shortly.  More  than  90%  of 
the  lumber  destined  for  the  Atlantic 
seaboard  is  finding  its  way  through  the 
canal,  they  said.  The  amount  of  the 
proposed  reductions  was  not  made  pub-- 
lie. 


According  to  estimates  of  the  State 
Highway  Commission,  highway  con- 
struction noTv  under  way  in  California, 
including  day  labor  work,  approximates 
$14,000,000  in  value  and  provides  em- 
ployment   for   10,000  men. 


The  Fresno  County  Supervisors  and 
County  Surveyor  Chris  P.  Jensen  will 
go  to  Los  Angeles  November  7  to  at- 
tend the  l-'ederal  Court,  at  which  ffm"e 
the  litigation  of  the  Warren  Brothers 
vs.  Fresno  County  will  come  to  trial  be- 
fore Judge  B.  F.  Bledsoe.  The  suit 
was  brought  by  the  Warrens  against 
Thompson  Brothers'  Construction  Com- 
pany because  of  the  alleged  use  by 
them  of  a  patented  top  surfacing  sub- 
stance upon  which  a  royalty  must  be 
paid.  Fresno  County  was  granted  per- 
mission to  intervene.  It  is  contended 
by  the  Warrens  that  Fresno  County's 
type  A  pavement  is  an  infringement 
upon  the  patent  of  their  corporation. 


Hewitt  Davenport,  president  of  the 
Pacific  Mill  and  Timber  Company,  re- 
cently returned  from  a  business  trip  to 
Mexico,  Davenport  declares  that  Mexi- 
co is  eagerly  awaiting  recognition  by 
the  United  States,  and  that  the  eco- 
nomic, commercial  and  financial  condi- 
tions are  fast  becoming  normal  In  the 
southern  republic. 
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Industrial  Association  Announces  Price  Cuts  for  Materials; 
"Frozen"  Projects  Will  Now  Go  Ahead 


The  Industrial  Association  of  hSan 
Francisco  for  several  weeks  past  lias 
been  studying  the  building:  materials 
situation  in  an  effort  to  bring  prices 
down,  and  has  held  several  conferenncs 
with  various  groups  of  builiiing  ma- 
terial manufacturers.  The  association 
la  pleased  to  announce  at  this  tinu-  r<j - 
duotlons  in  the  prices  of  lime,  face 
biick.  hollow  tile,  lire  brick,  common 
brick,  rooting  tile,  sewer  pipe,  flue  lin- 
ings and  chimney   linings. 

■The  public  has  for  some  time  felt 
that  the  prices  of  building  materials 
were  inordinately  high  and  that  sub- 
stantial reductions  should  be  made. 
The  Industrial  Association,  seeking  to 
represent  the  public  point  of  view,  has 
pointed  out  to  the  manufacturers  that. 
with  public  feeling  in  the  matter  as  it 
existed,  a  healthy  resumption  of  build- 
ing conditions  could  not  be  looked  for. 
It  has  strongly  urged  reduction  in 
prices,  even  to  the  extent  of  temporary 
loss,  upon  the  belief  that  a  reduction 
.at  Uiia  time  would  result  in  the  letting 
of  contracts  totaling  millions  of  dol- 
lars now  frozen  up  in  architects'  offices 
because  investors  ami  prospective 
builders  were  convinced  that  material 
prices  were  excessive  and  due  to  fall. 

The  letting  of  this  work  would  ^ive 
employment  to  thousands  of  additional 
workmen,  would  result  in  heavily  in- 
creased sales  of  building  materials. 
would  relieve  the  acute  shortage  ot 
homes,  office  buildings,  apartments,  etc.. 
and  would  act  generally  as  a  spur  to 
all    lines   of  business. 

The  association  has  sought  to  con- 
vince the  manufacturers  that  their 
overhead  is  tar  too  high  because  plants 
are  running  at  mucli  below  capacity, 
and  that  the  increased  demand  inevit- 
ably following  a  reduction  of  prices 
would  absorb  overhead  expense  more 
than  sulflciently  to  offset  the  cut  in 
price. 

Following  are  the  reductions  in  cer- 
tain building  materials,  all  prices  being 
F.  O.  B.  San  Francisco,  unless  otherwise 
noted: 

lime: — The  price  of  lime  is  cut  GOc 
per  barrel  of  180  pounds,  effective  as  of 
October  1.  The  former  price  was 
$2.75  per  barrel,  and  the  present  price 
is  12.15  per  barrel,  less  5';i.  10  day's  net. 
The  price  of  lime  on  January  1.  1914, 
was  $1.50  per  barrel  of  200  pounds.  The 
peak  price  of  lime  came  in  1920  and 
was  $2.75  per  barrel  of  ISO  pounds,  an 
increase  of  83%.  Taking  Into  consid- 
eration the  reduced  weight  per  bar- 
rel (this  reduction  of  weight  was  made 
by  the  Federal  Government  to  stabil- 
ize Hme  weights),  the  present  prices 
are   only   55%   above    1914. 


FACE  BRICK — A  reduction  of  $5.00 
per  thousand  has  been  made  in  the 
price  of  both  classes  of  face  brick,  ef- 
fective as  of  October  1.  This  follows  a 
similar  reduction  of  $5.00  per  thousand 
made  five  months  ago.  The  new  price 
of  2%-inch  face  brick  is  $50.00  per 
thousand.  Charts  prepared  by  the  as- 
sociation show  that  on  January  1.  1914. 
the  2%-inch  brick  sold  for  $34.00  per 
thousand.  The  peak  price  came  in  Sep- 
tember, 1920,  and  was  $60.00  per  thou- 
sand, an  increase  of  76. 5%.  The  present 
price  is  only  47%  above  the  1914  price. 
Tt  was  the  consensus  of  opinion  among 
the  brick  manufacturers  that  face  brick 
had  reached  the  lowest  point  possible 
until  labor,  fuel,  electricity  and  freight 
were  reduced. 

HOLLOIl'  TILE — Four-inch  hollow 
tile  is  now  offered  at  $108  per  thousand, 
a  reduction  of  $59.50.  and  6-inch  tile 
at  $156.00  per  thousand,  a  reduction  of 
$69.00.  The  association's  charts  show 
that  4-inch  tile  reached  a  peak  of  139% 
increase  over  1914,  and  that  the  present 
price  is  only  54%  over  1914.  Manufac- 
turers state  that  allowance  should  be 
made  for  the  fact  that,  according  to 
size,  tile  is  now  from  two  to  eight 
pounds   heavier  per  tile   than   in    1914. 

FIRE  BRICK — A  reduction  of  $5.00 
per  thousand,  effective  as  of  Octo))er  1. 
The  1914  price  was  $40.00  per  thousand, 
the  1920  peak  was  $65.75.  an  increase 
of  64.5%.  and  the  present  price  is 
$55.75.   which    is   39.4%   above    1914. 

ROOFING  -TILE — Type  used  chief- 
ly in  Ean  Francisco  buildings  sold  for 
$14.00  per  square,  F.  O.  B.  plant,  in 
1914.  The  peak  price  in  1920  was  $25.00 
per  square.  The  price  now  has  been 
reduced  to  $21.00  per  souare.  which 
leaves    the    price   at    50%   over    1914. 

SE-W-ER  PIPE,  FLUE  LININGS  AND 
CHIMXEY  LIMXG.S — A  reduction  of 
5%,  effective  October  1.  Twelve-inch 
sewer  pipe  was  $0,364  per  foot  in  1914 
and  rose  to  $0,756  in  1920.  an  increase 
of  108%.  The  present  price  is  $0,617, 
which  is  69%  above  1914.  Comparisons 
on  the  other  two  items  are  not  avail- 
able at  this  time. 

COMMON  BRICK — A  reduction  of 
$1.00  per  thousand,  effective  as  of  Oc- 
tober 1.  The  present  price  of  brick 
is  $15.30  per  thousand,  and  the  reduc- 
tion of  October  is  the  second  put  into 
effect  by  the  brick  manufacturers.  The 
l)resent  price  compares  with  the  price 
of  $7.50  per  thousand  in  1914.  which 
rose  to  the  peak  of  $18.00  in  1920.  The 
present  price  is  approximately  106% 
more  than  the  price  in  1914  and  repre- 
sents a  drop  of  14%  from  the  peak  price, 
which    was    140%    over    1914. 

LUMBER — The  association's  analysis 
of  lumber  prices  shows  that  on  random 
cargo  lots  of  merchantable  fir  the  pres- 
ent price  is  approximately  53%  more 
than  the  price  in  1914.  with  ihe  retail 
price  approximately  41%  more  than  1914 
figures.  This  class  of  lumber  repre- 
sents ordinarily  from  80%  to  85%  of  the 
soft   wood   lumber  that   is   shipped   Into 


Chart  Suinmiir]r   of   Prior   Ilednctlona  and    c:oinparisonM< 


3 '4 


I.ime    (1)      bbl.      $1.50      $2.75  83  $2.15  21.8  43 

Face  Brick M        34.00        60.00  76.5  50.00  18.6  47 

Hollow  Tile   4" (2)        M        70,00      167.60  139  108.00*  35.6  54 

«" (2)         M        90  00      225.00  150  156.00'  30.6  73.3 

Fire     Brick     M        40.00        65.75  64.5  55.75'  15.2  39.4 

Koohng    Tile     Sq.      1100        26.00  78.6  21.00  16.00  50 

Sewer     I'Ipe,     12" Fl.          .384          .756  110  .617  18.3  69 

Common  Brick M         7.50       18.00  140  15.50  14.0  106 

<1)      Content    of    barrel   ohaJiKed    from  200  lbs.  .Vet  to  180   lbs.  N'et   1917. 
(2)      Present    tile    heavier    than    1!)14  product. 
'     Two   reduotlona  made   singe  peak. 


San  Francisco.  Prices  on  other  classes 
of  lumber  are  fluctuating  so  rapidly  It 
is  difficult  to  give  any  comparative  fig- 
ures. 

The  association  has  not  examined  the 
prices  of  many  commodities  which  en- 
ter into  the  cost  of  building,  but  which 
are  largely  manufactured  in  the  Ea.st, 
and  which  arc  not  competitive  in  the 
local  market.  Some  ot  these  items 
whicli  are  of  considerable  importance 
are  cast-Iron  pipe,  structural  steel,  re- 
inforcing steel  and  similar  metallic 
products.  In  practically  all  of  these 
commodities  quoted  prices  in  San  Fran- 
cisco consist  of  the  base  price  at  the 
point  of  manufacture  plus  the  freight. 

Conferences  have  now  been  held  with 
all  iiuilding  material  interests  that  have 
any  control  over  local  prices,  and  it  Is 
asserted  b.v  the  manufacturers  that  no 
reductions  other  than  those  announced 
aliove  are  possible. 

In  considering  these  reduction,  and 
especially  ■  the  percentage  compari.sons 
with  1914.  the  public  should  bear  in 
mind  that  the  figures  ot  the  United 
.States  Bureau  of  Labor  Statistics  show 
all  commodities  to  be  now  48%  above 
i;m4.  Of  the  basic  commodities  covered 
by  tiie  statistics  of  the  Tnited  States 
Dci)artment  of  Labor  •  many  are  far 
above  the  general  average  of  the  48% 
increase,  therefore  the  prices  of  build- 
ing materials  can  only  be  expected  to 
approach  Ibis  new  low  level  of  prices 
e.-itabiished  as  a  result  of  post-war  con- 
ditions. 

It  is  also  fair  to  add  that  in  the 
manufacture  of  building  materials  the 
four  big  cost  items  consist  of  oil.  labor, 
freight  and  power.  In  some  building 
commodities,  oil.  which  is  the  prevail- 
ing fuel,  comprises  from  20%  to  as  high 
as  35%  of  the  cost  of  the  commodity. 
Oil.  labor,  freight  and  power  range 
from    50%   to    150%  higher   than   in    1114. 


Ill.l  ■\IE\TH.\L     COMPANY    CLOSES    A 
UE.\L    FOR    TE.N-STORY   APART- 
MENT   HOl'SE 


L!y  a  deal  consummated  this  week,  A. 
c.  ISlumenthal  &  Co.  announce  that  they 
have  purchased  for  the  account  of  A.  C. 
Blumenthal  and  associates  the  south- 
east corner  of  Sacramento  and  Powell 
streets,  being  the  lot  immediately  op- 
posite the  Fairmont  Hotel  and  adjoin- 
ing the  Wilson-Martin  Apartment  house 
at  840  Powell  street. 

This  lot  was  purchased  by  Mr.  Blu- 
menthal for  the  purpose  of  immediately 
erecting  a  ten-story  apartment-house 
building,  to  cost  In  the  neighborhood 
of  $400,000. 

Plans  are  now  being  prepared  and 
construction  Is  to  commence  within  the 
next  three  months.  The  building  will 
be  i-iass  "A."  of  steel  and  concrete,  and 
will  contain  about  20  apartments,  all 
of  which  win  have  a.  beautiful  marine 
view. 

My  the  construction  of  this  building 
this  entire  block  will  be  filled  up.  No 
expense  will  be  spared  to  make  this  the 
last  word  In  apartment-house  construc- 
tion, and  every  modern  convenience 
known  to  the  apartment  house,  espe- 
cially those  recently  built  in  the  East. 
will   be  Installed. 

The  apartments  will  be  divided  into 
units  of   from   five   to   ten   rooms. 

i;very  eftort  will  be  made  to  rush 
plans  and  construction  so  that  the 
building  will  be  read.v  for  occupancy 
within  tha  next  ten  months. 

Tho  total  Invcatmciit  will  represent 
about  one-half  million  dollars, 
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Building  News  Section 


APARTMENT  HOUSES 


Preliminary    Plans   Being   Prepared. 
APARTMENT    HOUSE  Cost,    J60,000 

OAKLAND,  Cal.     Grand  Ave.  and  State 

Street,        Three-story      frame      and 

plaster  apartment  house. 
Owner — Mr.    Dorch. 
Architect — Jas.      T.      Narbett,      Baston 

Bldg.,    Oakland. 


Sub-Figures  Being  Taken — To  Be  Done 
By  Day's  Work. 

APARTMENTS  Cost,  $20,000 

SAN  FRANCISCO.  S.  Washington  St. 
W.  Van  Ness  Ave. 

Three-story  frame  and  plaster  apart- 
ment  house    (six   4-room   apts.). 

Owner — Withheld. 

Architect — W.  C.  Falch,  Hearst  Bldg., 
San  Francisco. 


Complete  List  of  Bids. 
APARTMENTS  Cost.   $23,339 

OAKLAND.     NW  Lake  Park  and  Wes- 
ley. 
Two-story    frame    and    plaster    apart- 
ments. 
Owner — H.    R.    Hewelcke.    216    Pine   St. 
Architect — C.    A.    Tantau,    251    Kearny 

St.,   San   Francisco. 
Low    Bidder. — Lawton    &    Vezey,    Plaza 
Bldg.,  Oakland,  and  Call  Bldg.,  San 
Francisco. 

Genernl  Conatmctlon 

Lawton   &   Vezey    $23,333 

J.    M.    Bartlett    24,200 

W.  G.  Thornally   24,600 

Fred    Westlund 24,670 

S.   G.    Jackson    25,200 

PlmnblnK 

Lawton  &  Vezey    $  990 

W.    G.    Thornally 1000 

Fred    Westlund    1065 

S.   G.   Jackson    1100 

J.    M.    Bartlett    1100 


Contract   Awarded. 

APARTMENTS  Cost,  $10,000 

OAKLAND,  Cal.     N.  Adeline  St.  180  W. 

Gaskell. 
Two-story   16-room   frame   apartments. 
Owner — C.     F.     Penther,     1016    Adeline 

St.,    Oakland. 
Architect — Not  given. 
Contractor — Jensen    &     Petersen,     3411 

Adeline    St.,    Oakland. 


Ready  For   Figures   In   About    A  Week. 

APARTMENTS  Cost,    $12,000 

OAKLAND.  Alameda  Co..  Cal.  Lake- 
shore    Ave. 

Two-story  frame  and  plaster  apart- 
ments   (4    apts). 

Owner — Joseph    Sinai. 

Architect — Jas.  T.  Narbett,  Syndicate 
Bldg..     Oakland, 


OAKLAND,  Cal.— The  following  bids 
were  received  on  October  27th  by  the 
City  Clerk  of  Oakland  for  alterations 
and  renewal  of  1st  floor  in  firehouse 
No.  3  in  West  Sth  St.  bet.  Campbell  and 
Willow  Sts.  and  for  installing  new 
stall  urinals  in  men's  toilet  rooms,  1st 
floor,   City   Hall: 

Firehonae  No.  3 

R.    E.    Sheridan    $1068 

Schnebly    &    Hostrawser    10'86 

Cltr   Ball   Alterations 

Scott  Co $1098 

W.  H,  Graham 1113 


BANES 


Plans   To   Be   Prepared. 
REMODELING  Cost,  $100,000 

SACRAMENTO.      Corner    6th    and    "K" 

Streets. 
Remodel   for    banking  quarters. 
Bank   of  Italy. 
Architect — Not  selected. 


Contract  Awarded. 

.\LTERATIONS  Cost,   $20,000 

SAN   FRANCISCO.      N.   Market   W.    3rd 

Street. 
Extensive       alterations       to       banking 

rooms. 
Owner — Bank    of    Italy. 
Architect — C.     E.     Gottschalk,     Phelan 

Bldg. 
Contractor — Grace    &     Bernierl,     Claus 

Spreckels  Bldg. 


BONDS 


BAKERSFIELD,  Kern  Co.,  Cal.— An 
election  will  be  held  Nov.  18  in  South 
Fork  Union  School  Dlst.  to  vote  bonds 
of  $20,000  to  finance  school  improve- 
ments. Trustees  of  the  district  ar.-: 
L.  G.  Robertson,  Mrs.  Chas.  S.  Powers, 
A.  J.  Alexander,  Robert  Palmer,  Mrs 
Estelle   Barbeau. 


PIEDMONT,  Contra  Costa  Co..  Cal,-- 
Nov.  15  is  date  set  by  City  Trustees  to 
vote  bonds  of  $50,000  for  the  purchase 
of  Piedmont  Park. 


PIEDMONT,  Alameda  Co..  Cal. — Nov. 
15  is  date  set  by  City  Trustees  to  vote 
bonds  of  $66,000  to  finance  construc- 
tion of  an  outlet  sewer  from  Piedmont 
to   the   estuary. 


SACRAMENTO,  Cal. — State  Highway 
bonds  totaling  $5,000,000  sold  by  State 
Treasurer  for  a  premium  of  $476,000. 


WILLOWS,  Glenn  Co.,  Cal. — Super- 
visors sell  $109,000  bond  issue  of  Wil- 
lows Union  School  District;  the  total 
bond  issue  was  $160,000.  Fifty-one  of 
the  bonds  were  sold  last  Spring.  This 
issue  is  for  the  erection  of  the  new 
grammar  school  which  was  started 
about  three  months  ago.  W.  H.  Weeks, 
369  Pine  St.,  San  FYancisco,  is  the  ar- 
chitect. 


FRESNO,  Fresno  Co.,  Cal. — Super- 
visors sell  $11,000  bond  issue  of  Roose- 
velt School  District;  proceeds  of  the 
sale    to    finance    school    improvements. 


VALLEJO,  Solano  Co.,  Cal. — Bonds 
of  $10,000  voted  in  Hunter  School  Dis- 
trict; proceeds  of  sale  to  finance  con- 
struction of  two  school  buildings,  es- 
timated  to   cost   $5,000   each. 


AUBURN,  Placer  Co.,  Cal. — Placer 
County  Chamber  of  Commerce  appoints 
committee  to  plan  campaign  urging 
election  to  vote  bonds  of  $1,800,000  to 
finance  construction  of  a  county  high- 
way  system. 


RICHMOND,  Contra  Costa  Co..  Cal. — 
City  Council  sell  $150,000  worth  of 
harbor  bonds;  proceeds  of  sale  to 
nnance  harbor  improvements.  H.  D. 
(.'hapman.  City  Engineer. 


SAN  FRANCISCO.— Anglo-California 
Trust  Co.  purchases  $1,466,000  worth  of 
school  bonds,  issue  of  1918. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — 
President  of  Board  of  Education.  Hil- 
lard  Comstoek,  proposes  bond  election 
to  finance  construction  of  new  school 
buildings. 


OROVILLE,  Butte  Co.,  Cal. — Super- 
visors are  considering  the  offer  of 
First  National  Bank  of  Chico.  acting 
tor  client,  to  purchase  unsold  good 
roads  bonds  voted  in  1919,  for  par  and 
.accrued  interest.  Harry  H.  Hume  is 
County   Road   Engineer. 


JACKSON,  Amador  Co.,  Cal. — Cham- 
ber of  Commerce  directing  campaign 
urging  bond  election  to  finance  con- 
struction of  a  good  roads  system 
throughout   the   county. 


CHURCHES 


Contract  Awarded. 

CHUHCH  BLDG.  $12,000 

SAN  FRANCISCO.  N  Ocean  Ave.,  162 
W   Mission. 

One-story  frame  church. 

Owner — Ocean  Avenue  Presbyterian 
Church,  4609  Mission  St. 

Architect — Miss  Julia  Morgan,  Mer- 
chants E.\.  Bldg.,  S.  F. 

Contractor — Robert  J.  Cairns,  100  Con- 
rad  St. 


Working  Drawings  Being  Completed. 

CHURCH  Cost,  $ 

OAKLAND.     NW   41st   and  Filbert  Sts. 

One-story  frame  and  plaster  church. 

Owner — Sixth  Church  of  Christ,  Scien- 
tist. 

Architect  —  W.  B.  Milwain,  Albany 
Bldg..  Oakland. 


Permit     Applied     For — Sub-figures     To 

Be   Taken. 
CHURCH  Cost,    $50,000 

SAN    FRANCISCO.      Ingleside    Terrace. 
One    and    two-story    fram'e    and    stucco 

church     (gymnasium,     Jjadies'    Aid 

rooms,   etc.). 
Owner — Ingleside    Community    Church. 
.\rchitect     and     Contractor   —   Jos.    A. 

Leonard,    Phelan    Bldg.,    S.    F. 


FACTORIES  &  WAREHOUSES 


Low    Bidder. 

FACTORY    BLDG.  Cost,   

SAN  FRANCISCO.      N  Howard  W  iBt. 

Two-stor.v  reinforced  concrete  Class 
■•C"    factory   bldg.,    60x82. 

Owner — Louis   R.   Lurie. 

Lessee — Harper-Pierce    Co. 

Architect — OBrieii  Bros..  240  Mont- 
gomery  St. 

Low  Bidder — Barrett  &  Hip.  918  Har- 
rison   St. 


Contract  Awarded. 

li.vKN-ST.VBLK  Cost,   $16,000 

OAKLAND.     W.  Telegraph  Ave.,  500  S. 

65th  St. 
One-story    brlclc   barn  and  stable. 
Owner — Central     Shuey    Creamery    Co., 

12th  and  Jefferson  Sts.,  Oakland. 
Architect — None. 
Contractor— B.  H.  Schmidt,  2237  E.-19th 

St.,  Oakland, 


Saturday, 
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Percentage 


Contract     Awarded     i 
Basl8. 

LOFT  BUILDING  Cost.  % 

SAN  FRANCISCO.     W  Ist  St..  50  S  Mis- 
sion. 

Four-Story  and  basement  Class  "B"  re- 
inforced concrete  loft  building. 

Owner — Luke  Fay. 

Architect — O'Brien      Bros..      240     Moni- 
Bomery    St. 

Contractor — VVm.  Martin,  180  Jessie  St.. 
San    Francisco. 

Sub-ngures    are    being    taken    by     the 
contractor  and  architects. 


Automobile  platform  (timber  con- 
struction). 

Owner — Western    Pacific    Railroad    Co. 

Architect — Engineering  Dept.  of  owner. 

Contractor  —  Unit  Construction  Co.. 
Fhelan    Bldg.,    San    Francisco. 


Contract   Awarded. 

STORAGE  WHSE.,   ETC.  Cost,  $ 

PASADENA.     Los    Angeles    Co..    Cal. 

Six-story  and  basement  Class  "A"  re- 
inforced concrete  storage  ware- 
house  and   1-slory  garage. 

Owner— Pasadena  Transfer  and  Stor- 
age Co. 

Architect — John   C.   Austin,  Baker-Del- 

wiler  Bldg,.   Los  Angele*. 

Contractor  —  John     F.     Blee,     Stimson 
Bldg..    Los   Angeles. 
Contract     for     the     freight     elevator 

will  be  let  separately. 

Plans  Being  Prepared.  Permit  Applied 
For. 

FACTOKV.  ETC.  Cost.  »14,750 

OAKLAND.       Western     Waterfront. 

Two-story  factory,  one-story  concrete 
boUer-house  and  concrete  tank 
foundation. 

Owner — American  Petroleum  Co.,  343 
Sansome    St..    San    Francisco. 

Architect  —  Carl  Werner,  Humboldt 
Bank    Bidg.,    San    Francisco. 

Contractor — Hannah  Bros..  142  San- 
some  St. 


Contracts  Awarded. 

FACTORY    BLDG.  Cost.    *37,5U'J 

SAN  FRANCISCO.    N.  Howard.  W.  First 

Two-story  reinforced  concrete  class    •C" 
factory  building.  50.x8ii. 

Owner — Louis  R.  Lurie. 

Lessee — Harper-Pierce   Co. 

Architect — O'Brien  Bros.,  240  Montgom- 
ery St. 

Contractors — Barrett  &  Hilp.   918   Har- 
rison St. 
Elevator    contract    awarded    to    Van 

Kmon  Elevator  Co. 


Contract  Awarded. 

FACTORY  Cost.  |4'J.DaO 

OAKLAND.      E.-lOth   St.   and    41st   Ave. 

Three-story    steel    frame   factory. 

Owner — National  Lead  Co..  485  Califor- 
nia   St..    San    Francisco. 

Architect — Not    named. 

Contractor — Cahill  Vensano  Co..  110 
Sutter    St..    .San     Francisco. 


Contract  To  Be  Awarded  Next  Week. 

WAKEHOUSE  Cost.  J300.«"0 

SACRAMENTO.  Cal.  L  St..  between 
Sixth  and  Seventh   Sts. 

Five-story  brick  and  mill  construc- 
tion with  steel  sash  warehouse, 
160x160  (2  elevators,  sprinkler  sys- 
tem,   heating  system,   etc.). 

Owner — John   Breuner  I'o. 

Architect — Jens     C.     Petersen.     Peoples 
Savings  Bank   Bldg..  Sacramento. 
Geo.     D.     Hudnutt.     California     Fruit 

Exchange  Bldg.,  Sacramento,  submitted 

lowest    bid    at    approximately    $200,000. 


Contractor    Taking    Sub-Figures. 
FREIGHT  SHED  Cost,   »62,000 

SAX  JOSE,  Santa  Clara  Co.,  Cal.    Eas* 

San   Jose. 
One-story    concrete    freight   shed.    400x 

100. 
Owner — Western   Pacific  Railway  Co. 
Architect — Engineering  Dept.  of  owner. 
Contractor  —   Unit    Construction     Co., 

Phelan    Bldg. 


One   and    2-Btorjr   reinforced   concrete 
garage. 
Owner — Jacob    Wiseman. 
Architect — H.  C.  Baumann,  251  Kearny 
St.,    San   Francisco. 
Figures   are   being   taken   for  a  gen- 
eral   contract. 


Contractor    Taking    Sub-Figures. 
DEPOT  Cost.    M8.000 

SAN   JOSE.   Santa   Clara   Co..    Cal. 
One-story    frame    and    plaster    depot. 
Owner — Western    Pacific    Railroad. 
Architect — Engineering  Dept.  of  owner 
Contractor  —  Unit     Construction     Co., 
Phelan    Bldg. 
Construction     will     be     started    next 
week. 

VALLEJO,  Solano  Co.,  Cal. — A  ware- 
house. 80x110.  costing  »3500.  will  be 
erected  in  York  St.  by  Lieut  of  Polic 
J.  P.  Scully.  The  building  will  bj 
leased  to  The  Solano  Produce  Co.  of 
Vallejo. 

SANTA  ROSA,  Sonoma  Co.,  Cal. — J. 
E.  Bramwell.  representing  the  Sympho 
Cinema  Syndicate,  with  studios  at  Niles 
and  others  under  construction  In  Oak- 
land, has  been  in  Santa  Rosa  with  offi- 
cials of  the  company  seeking  a  Bite 
for  a  studio  in  that  section. 

RICHMOND.  Contra  Costa  Co..  Cal. — 
Until  Nov.  21.  8  p.  m..  bids  will  be  re- 
ceived by  A.  C.  Faris.  City  Clerk,  for 
constructing  super-structure  of  wharf- 
shed  adjoining  municipal  wharf  No.  1 
See  call  for  bids  nnder  ofllolal  pro- 
posal   column     in    this    Issue. 

PIREHOUSES  AND  JAILS 

ONTARIO,  San  Bernardino,  Co..  Cal. — 
Until  5  p.  m..  Nov.  14.  bids  will  be  re- 
ceived by  City  Trustees  for  erecting 
two-story  brick  fire  engine  station.  52x 
lae  ft.,  at  Euclid  and  Transit  Sts.  Plans 
and  specifications  may  be  obtained  from 
City  Clerk.  Certified  check  for  10%  re- 
quired.    D.  B.  Wynne,  Cnty  Clerk. 

FLATS 


Plans   Being  Prepared. 
ALTERATIONS  Cost.    $7,500 

OAKLAND.      31st    St..     near     Telegraph 

Ave. 
Alter    two-story    and    basement     frame 

residence    into    three    fiats    (one    5- 

room  and   two   3-room). 
Owner — .Name    withheld. 
Architect — Albert  Fabre.  110  Sutter  St.. 

San    Francisco. 


Sub-ngures  Being  Taken. 
BUILDING  Cost,    $25,000 

OAKL.\ND.     4th  and  Broadway. 
One-story  class  "C"  reinforced  concrete 

shop  and  garage. 
Owner — Bezonnl  Estate. 
Engineer^R.  Vane   Woods.  602  Federal 

Realty  Bldg..  Oakland. 
Contractor — Henry        J.        Christenson, 

Federal   Realty   Bldg.,    Oakland. 


Plans  Tn  Be  Figured  Shortly. 

COM.    iJARAGE  Cost.    $40,000 

SAX  FIIANCISCO.  W.  Jones  76  N 
O'Farrell  St. 

One-story  and  basement  reinforced 
concrete    commercial    garage. 

Owner — R.    W.    Kern. 

Architect — O'Brien  Bros..  240  Mont- 
gomery St 


Contractor    Taking    Sub-Figures. 
AUTO  PLATKX3RM  Cost.  $17,000 

SAX  JOSE.  Sanl.i  i.'lara  Co.  Cal.    Bast 
San  Jose. 


Owner  to  Take  Figures. 

FLATS  Cost.    $9000    each 

SAN  FRAaXCISCO.     16th  St.  bet.  Balboa 

and    CabriUo. 
Two  2-story  and   basement  frame   fiats 

(two   6-room  fiats   each). 
Owner — O.  N.  Fitzgerald.  617  15th  Ave. 
Architect — Albert  Fabre.  110  Sutter  St. 

Plans  Being  Prepared. 

FLAT   BLDG.  Cost.   $16,000 

SAN     FRANCISCO.       Filbert     St.     near 

Larkin. 
Two-story  frame  and  plaster  flat   bid* 

(four  4-room  fiats). 
Owner — Name  withheld. 
Architect    —    Walter   C.    P'alch.    Hearst 

Bldg..   San    Francisco. 
Plans    will    be    ready    for    sub-figures 
In    about    two    weeks.      Work    will    be 
done  by  day  labor. 


GARAGES 


Plans   Being   Figured. 

GARAGE  Coat.    $20,000 

SAN      FRAXCISCO         1 1th     Ave.      and 
Geary  St. 


AlAXTECA,  San  Joaquin  Co..  Cal. — 
Ubel  &  Van  Till  of  Ripon.  at  $1,690. 
awarded  contract  by  South  San  Joa- 
quin Irrigation  District  to  construct 
corrugated    iron    garage. 


GOVERNMENT    WORK    AND 
SUPPLIES 


WASHINGTON.  D.  C. — Bids  will  be 
received  until  Nov.  17,  1921.  by  the  U. 
S.  Treasury  Department,  Supervising 
Architect's  Oflice.  Washington.  D.  C. 
for  furnishing  sterilizing  equipment 
for  the  U.  S.  P.  H.  S.  Hospital.  Walla, 
Walla,  Wash.  For  further  partlcolara, 
■ee  call  for  bida  under  Ofllelal  PraiM»- 

■nl    COllUBB. 


WASHINGTON,  D.  C. — Bureau  of 
Yards  and  Docks,  Navy  Department, 
completes  Specihcation  No.  4545  for  in- 
stallation of  steel  shelving,  counters, 
bins  and  wire  partitions  at  San  Diego 
naval  base.  Plans  may  be  obtained 
Irom  the  bureau  on  deposit  of  $10.  The 
date  tor  opening  bids  has  not  been  set 
as  yet. 


Painting,  Kte. — Bureau  of  Yards  and 
Docks.  Navy  Department.  Washington. 
— Bids  are  wanted  until  November  23. 
specification  4547.  for  painting  build- 
ings and  water  tank  at  San  Diego. 
Calif.     For  information  address  above. 

Radio  Tower — Bureau  of  Yards  and 
Docks.  Navy  Department,  Washington. 
—  Bid.s  are  wanted  until  November  23. 
specification  4538.  for  constructing  200 
feet  radio  tower  at  Keyport.  Wash. 
Deposit  for  plans.  $10.  For  informa- 
tion   .'iddress    above. 

Kadio  Toner — Bureau  of  Y'ards  and 
Docks.  Navy  Department,  Washington. 
— Bids  are  wanted  until  November  23, 
specification  4533.  for  constructing  30n 
feet  r.adio  tower  at  Eureka.  Calif.  De- 
posit for  plans.  $10.  For  information 
address  abOTe. 


l,U.-<  ANGELES,  Cal. — The  L.  A.  Union 
I'lriiiinal  Co.  has  closed  a  lease  with 
[he  United  States  Postortlce  Depart- 
ncni  for  the  establishment  of  a  tcr- 
iiuti.il  postottlce  at  the  southeast  corner 
>i  Third  street  and  Central  avenue.  In 
I, us  Angeles.  The  Ita-'se  provides  lor 
I  hi-  (notion  of  a  two-story  class  "A" 
buiUling.  300x250  feet  In  size.  It  will 
be  ileslgned  to  carry  lonr  additional 
■<torios. 


WASHINGTON.  D.  C.  —  Bureau  of 
Y'ards  and  Docks.  N^vy  Department. 
cf.nipletes  Specification  No.  4526  for  In- 
stallation of  street  lighting  and  flre 
Alarm    systems    at    San     Diego    naval 
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base.  While  bids  for  the  work  have 
not  yet  been  asked,  plans  will  be  fur- 
nished iprospective  bidders  on  deposit 
of  flO. 


WASSHINUTON,  U.  ('. — The  contract 
for  the  installation  of  sewage  ejector 
in  the  United  States  public  building  at 
Stockton.  Cal.,  has  been  awarded  to 
Georg-e  K.  Wright.  Chicago,  at  *3.3S(0; 
time  tor  completion.  1-0  days. 


WASl'HINGTON.  D.  C. — Bids  are  being 
received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  for  the 
following  materials:  date  for  opening 
bids  as  noted  at  the  end  of  each  para- 
graph: 

Schedule  8965,  for  Mare  Island,  3.800 
gallons    varnish,    Nov.    'I'l. 

Schedule  8971,  for  -Mare  Island,  768 
bronze    rim    night    latches,    Nov.    22. 

Schedule  8972.  for  Mare  Island.  2,105 
padlocks,   Nov.   22. 

Schedule  8973,  for  Mare  Island,  71,000 
pounds  sheet   and   bar  steel,   Nov.   22. 

Schedule  8975,  for  Mare  Island,  4,000 
gallons    turpentine,    Nov.    22. 

Schedule  8978,  for  Mare  Island  and 
Puget  Sound,  3,700  pounds  naval  rolled 
brass  bar;  for  Mare  Island  and  Puget 
Sound,  5,185  pounds  naval  rolled  brass 
plate.   Nov,    23. 

Schedule  8981.  for  navy  yard.  Mare 
Island,  30  water-tight  single  stroke 
bells,  6  in  gong,  125  volts,  and  2,00n 
link  fuses;  also  8,100  fuse  elements, 
Nov.    22. 

Schedule  8982,  for  Eastern  and  West- 
ern navy  yards,  miscellaneous  hard- 
ware  and    tools,    Nov.    29. 

Schedule  8983,  tor  various  navy  yards, 
steel  rivets,  Nov.  22. 


WASHINGTON,  D.  C— The  following 
bids  were  received  at  the  Bureau  ot 
Yards  and  Docks,  Navy  Department. 
October  26.  for  boiler  plant  equipment, 
naval  base,  San  Diegn.  Cal.,  under 
Specittcation  4494: 

item  1.  entire  work;  2,  add  to  or  de- 
duct from  item   1  on  alternative  A. 

John  VV.  Danforth.  72  EUicott  St., 
Buffalo,  N.  y.,  item  1,  ?53,7ol,  180  days: 
2,  deduct  Ifl65;  alternate,  item  1,  Jf&2,- 
751. 

G.  E.  Kngineering  Co.,  449  W.-42nd 
St..  New  York  city,  item  1,  ?52,876,  180 
days:  :;,  deduct  liuo. 

Carroll  Electric  Co.,  714  12th  St.,  N. 
VV.  Washington,  item  1,  ?507.50,  180 
days. 

W.  K.  Keer  Construction  and  Wm. 
Simpson  Construction  Co..  Marsh  Strong 
Bldg.,  L,os  Angeles,  Cal.,  item  1,  ?;4U.09:t. 
mo   days;    2,   deduct    fl,300. 


WASHINGTON,  D.  C. — The  date  ot 
opening  bids  for  Specittcation  No.  4489. 
for  remodeling  Barracks  Building.  No. 
53,  at  the  Marine  Reservation,  Navy 
Yard,  Mare  Island,  Cal.,  has  been  ex- 
tended from  November  2d  to  November 
9th.  They  are  being  received  by  the 
Bureau  of  Yards  and  Docks  in  Wash- 
ington. 


SEATTLE.  Wash. — Until  Nov.  14.  11 
a.  m.,  under  Circular  530.  bids  will  be 
received  by  Alaskan  Engineering  Com- 
mission, 422  Bell  Street  Terminal,  for 
furnishing  and  delivering  channels. 
clamp  connection  bars,  tension  rods  and 
castings.  Copies  of  specifications  may 
be  seen  at  San  Francisco  office  of  Com- 
mission, 305  Customhouse. 


HALLS  AND  SOCIETY  BUILD 
INGS 


Completing  Plans. 

BU1L.DINGS  i 

LOS  ANGELES,  Cal.     Boyle  Ave. 

Two    2-story    and    basement    class    "A" 

buildings  (dormitory  60x150  and  re- 

tectory  SOxiaO), 


Owner — Hollenbeck  Home. 
Architect — Morgan,      Walls    &    Morgan, 
Van  Nuys  Bldg.,  Los  Angeles. 


TURLOCK,  Stanislaus  Co.,  Cal. — 
Moose  Lodge  ot  Turlock  has  purchased 
site  in  North  Center  street,  on  which 
it   proposes  to   erect  a   lodge   building. 


HOSPITALS 


Plans  Being  Prepared. 

HOSPITAL    BLDG.  Cost,    $500,000 

SACRAMENTO.      "L"    St.    between   2Sth 

and    29th    Sts. 
Class  "A"  hospital  building. 
Owner — Sutter   Hospital   Assn. 
Architect^Frederiek   H.   Meyer,    Bank- 
ers Inv.  Bldg.,  San  Francisco. 
The    directorate    of    the    Sutter    Hos- 
pital   is    composed    of    Dr.    George    A. 
Spencer,    president;   Dr.    AV.   A.   Beattie, 
first     vice-president;     Dr.      George     A. 
Briggs.    second    vice-president;    Dr.    E. 
P.    Rullison,    treasurer,    and    Dr.    J.    W. 
James,  secretary. 


Construction    To    Start    Immediately. 

HOSPITAL,  Cost,   $200,000 

FRESNO,  Fresno  Co.,  Cal.  Kearny 
Blvd..    "A"    and    Merced    Sts. 

One  and  two-story  hollow  cement  brick 
hospital    (first    unit,    $75,000). 

Owner — Union  Hospital  Assn.;  presi- 
dent,   VV.  C.  Adkins. 

Architect — Glass  &  Butner.  Cory  Bldg.. 
Fresno. 

Supt.  of  Construction — J.  W.  Sanford. 


LONG  BEACH,  Los  Angeles  Co.,  Cal. 
— C.  T.  McGrew  &  Son.  1345  W.  Ocean 
Blvd.,  Long  Beach,  were  the  lowest 
bidders  at  $66,992  for  erecting  a  two- 
story  addition  to  the  Seaside  Hospital, 
Long  Beach.  Bids  for  heating,  wiring, 
painting  and  refrigeration  are  in  and 
will  be  opened  separately.  Other  bids: 
J.  W.  Davison,  $73,985;  J.  D.  Sherer, 
$74,775;  Foundation  Co..  $81,000;  Lange 
&  Bergstrom,  $84,700:  Charles  E. 
Howe,  $90,000.  Concrete  foundation 
and  cement  cellar,  40x100  feet,  brick 
walls,  plaster  exterior,  semi-fireproof 
interior  trimmings.  W.  Horace  Austin, 
222  First  National  Bank  Bldg.,  Los  An- 
geles,   is    the   architect. 


FRESNO.  FRESNO  Co..  Cal.— D.  H. 
Williams.  Inc..  Fresno,  awarded  con- 
tract by  Supervisors  to  furnish  and  lay 
1,014  sq.  yds.  of  linoleum  in  the  Coun- 
ty Hospital  at  $2.49  a  yd.  Berg  Furni- 
ture Co.  submitted  the  lowest  bid,  but 
it  was  not  considered,  due  to  failure 
to  have   certified  check. 

RENO.  Nevada — Roush  &  Belz,  701 
S.  Center  St.,  Reno,  at  $24,257,  awarded 
contract  by  Washoe  County  Commis- 
sioners for  constructing  Isolation  Hos- 
pital, from  plans  of  Architects  Geo.  A. 
Ferris  &  Son,  Reno.  Other  bids  were: 
Howard  S.  Williams,  Golden  Hotel, 
Reno,  (1)  $28,844,  (2)  $27,742;  W.  G. 
McGinty  &  S  ons,  2505  Keith  Ave.. 
Berkeley,  Cal.,  (1)  $27,817;  (2)  $26,- 
342;  J.  C.  Dillard,  (1)  $26,100,  (2)  $24,- 
710;  T.  J.  Rees.  Fallon,  Nevada,  (1) 
$26,569,  (2)  $25,802.  Architect's  esti- 
mate, $24,756. 


HOTELS 


Plans   Being   Prepared. 

HOTEL  Cost, 

PITTSBURG,     Contra     Costa     Co., 

Cumberland  and  Third. 
Two-story  brick  hotel,  40x80. 
Owner — John  Allasia.  Pittsburg. 
Architect — Not   given. 


dale  Ave.  and  Broadway. 
Six-story  reinforced  concrete  hotel. 
Owner — Ambrosini   Hotel   Co. 
Architect — Roy  L.  Kent  Co.,  130  S  BraMI 

Blvd..  Glendale,  Cal. 
The  excavation  has  been  started. 

Plans  being  prepared. 

HOTEL  Cost,   $400,000 

LONG   BEACH,    Los   Angeles   Co.        SW 

Cedar  Ave.  and  Broadway. 
Seven-story  class  "A"  hotel.  50x160. 
Owner — Omar    H.      Hubbard,      1250     B- 

Ocean    Blvd.,    Long    Beach. 
Architect — John    &    Donald    Parkinson, 

420    Title    Insurance    Blvd.,    L.    A. 

Plans    Being   Prepared. 

ADDITION  Cost,    $40,000 

BEKKKLEV,      Shattuck    Ave.    and   AU- 
ston    Way. 

Two-story     reinforced     concrete    afddi- 
tlon    in    rear    of    hotel. 

Owner — Hotel       Whitecotton      (W.     W. 
vVhitecotton). 

Architect — Jas.    W.  Plachek.  2014  Shat- 
tuck    Ave.,     Berkeley. 
Plans    will    be    ready    for    figures    in 

about   ten   days. 


PLACERVILLE,  El  Dora:do  Co.,  Cal. 
— Site  has  been  secured  by  the  Placer- 
ville  Merchants'  Association  for  a  for- 
est lodge  for  the  United  Traveling 
Men's  Association  of  California.  SJfe 
is  near  the  Thirty-Nine  Mile  Stone  on 
the  road  to  Lake  Tahoe.  According  to 
C.  E.  Knapp,  a  Placerville  member  of 
the  Association,  construction  on  the 
lodge  will  be  started  early  next  year. 


POWER  PLANTS 


SAN  FRANCISCO — The  State  Railroad 
Commission  authorizes  Western  States 
Gas  and  Electric  Company  to  proceed 
with  the  construction  of  a  hydro -elec- 
tric power  plant  on  the  south  fork  of 
the  American  River  and  to  enlarge  Us 
existing  plant.  The  plans  of  the  com- 
pany call  for  the  development  of  s',.or- 
age  reservoirs  on  tributaries  of  tha 
American  River  and  the  construction 
ten  miles  above  its  present  plant  of  a 
new  hydro-electric  plant  with  an  ulri- 
mate  capacity  of  100.000  horse-powor. 
The  additional  water  resources  to  be 
developed  will  be  available  to  increase 
the  capacity  of  the  company's  present 
plant  to  approximately  56.000  horse- 
povvct 

HEMET,  Riverside  Co.,  Cal.— W.  S. 
Post,  consulting  engineer.  Central  Bld^r-, 
Los  Angeles,  and  Engineer  F.  W.  Stet- 
son of  Hemet  are  making  surveys  for 
proposed  hydro-electric  development  by 
La'Ke  Hemet  Water  Co.  on  SJan  Jacinto 
watershed. 


Completing   Working  Drawings. 
HOTEL  Cost.  $500,000 

GLENDALE,  Los  .'Angeles  Co.     NE  Glen- 


CARSON  CITY,  Nevada. — The  South- 
ern California  Edison  Com-pany's  ap- 
plication for  the  diversion,  storage  and 
use  of  the  waters  of  the  Colorado 
River,  filed  here,  outlines  an  expendi- 
ture of  $50,000,000,  the  storage  of  12,- 
731.000  acre-feet  of  water  and  use  of 
18,000  second-feet  of  waterpower  en- 
ergj'.  One  dam  is  to  be  constructed  at 
Bullshead  Rock,  about  twelve  miles 
above  Mohave  City,  to  back  up  the  Col- 
orado River  sixty-six  miles  to  the  vi- 
cinity of  a  second  dam  at  Boulder  Can- 
yon, near  Las  Ve^as.  The  Boulder 
Canyon  dam  is  planned  to  back  up  the 
river    forty-two    milp?. 


PUBLIC  BUILDINGS 


BERKELEY,  Alameda  Co.,  Cal.— 
Council,  E.  M.  Hann,  City  Clerk,  ap- 
propriates $1,000  to  finance  construc- 
tion of  a  field  house  in  the  Jamep 
Kenney   Park, 
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MADERA,  Madera  Co.>  Cal. — Bids  of 
Fisher  and  McNully.  Fresno,  at  $18.- 
»12.  and  Brown  and  Stafford,  Madera, 
at  J19.470,  retained  by  City  Trustees 
and  other  bids  rejected  for  construc- 
tion of  fire  house  and  city  hall  from 
plans  of  Architects  Swartz  and  Ryland, 
Rowell  Bldg..  Fresno.  Other  bids  for 
general  construction  were:  John  Hoff- 
man. Madera.  $21,151;  J.  B.  Hart, 
Fresno,  $22,545;  Collman  and  Spledel, 
San  Francisco.  JlJl.iSOU;  Barkelew  and 
Gould,  Tulare.  $23,636. 

Bid  of  Stephenson  &  Co..  Madera,  at 
$2.05$.  for  plumbing  and  heating  also 
taken  under  advisement.  Only  other 
bidder  was  Newman  &  Co.,  Fresno, 
$2,219.  Architect's  estimate  for  con- 
struction,   $22,000. 


MADERA,  Madera  Co..  Cal. — Bids  re- 
ceived for  general  construction,  heat- 
ing and  plumbing,  for  proposed  fire 
house  and  city  hall  building  have 
been  rejected  and  new  bids  ordered 
received  up  to  Nov.  15.  5  p.  m.  Swartz 
&  Ryland.  Rowell  Bldg..  Fresno,  archi- 
tects. See  call  for  bidii  under  official 
proposal    roliuun    In    tliU    iMMoe. 


RESIDENCES 


Figures    Being    Taken     for     Plumbing. 

Heating,  Plastering.  Etc. 
RESIDENCE,    ETC.  Cost,    $17,000 

PIEDMONT,  Alameda  Co.,   Cal. 
Two-story    and    basement    frame,    plas- 
ter  and    brick   residence,    11    rooms 
and  garage. 
Owner — Dudley  Dexter. 
Architect — Sidney    B.    and    Noble    New- 
som,  Nevada  Bank  Bldg..  S.  F. 
Figures  are  being  taken  on  the  brick 
work,     plumbing,     heating,     electrical. 
wiring,    and    fixtures,    plastering,   hard- 
wood floors,   wall  paper,   etc. 

The  general  contract  has  been  award- 
ed to  H.  M.  Frostholm,  877  Lakeshore 
Ave..  Oakland,  at  $8775. 


Plans  Being  Figured. 

RESIDENCE.    ETC.  Cost,    $30,000 

SAN    FRANCISCO.      N.    Jackson    137-6 

W.    Spruce. 
Two-story     and     basement    frame     and 

stucco    residence    and    garage     (14 

rooms    and    4    bathrooms). 
Owner — Misses  Butler. 
Architect — Lewis    P.    Hobart,    Crocker 

Bldg. 
Figures   are    being    taken    separately 
for      a      general      contract,      plumbing, 

painting,  and  elevator. 


Contract  Awarded. 

RESIDENCE  Cost,   $15,500 

SAN  FRANCISCO.  N  Filbert,  108  VV 
Dlvlsadero. 

Three-story  and  basement  frame  resi- 
dence. 

Owner — Milton  H.  Crowe.  1742  Jones  St. 

Architect — Lewis  M.  Gardner,  942  Pine. 

Contractor — Cameron  &  Disston.  Hearst 
Bldg. 


Contract  Awarded. 

ADDITIONS  Cost.    $10,000 

SAN   FRANCISCO.      2998    Pacific  Ave. 
Alterations  and   additions   to   residence 

(metal,    lath    and    plaster    exterior. 

interior  alterations,  etc.) 
Owner — D.   H.   Stelner. 
Archltect^Bernard  J.  Josiph,  New  Call 

Bldg. 
Contractor — J.  Harold  Johnson.  180  Je.s- 

sle  St. 


Contract  Awarded. 

HOUSE.   ETC.  Cost,   $50,000 

LOS  ANGELES.  Wllshire  Blvd.  and 
St.    Andrew    Place. 

Three-story  brick  parish  house.  50x113 
(Sunday  school,  auditorium,  class- 
rooms, gymnasium,  etc.). 

Owner — St.    James   Episcopal   Church. 


Architect. — BenJ.     G.      McDongall,     Alta 

Bldg.,  San   Francisco. 
Supervising   architect — John    &    Donald 

B.  Parkinson.   420  Title  Ins.  Bldg.. 

LOS   Angele.s. 
Contractor — May     &     Grimwood.     Inc.. 

Haas   Bldg.,  Los  Angeles. 


SCHOOLS 


Contract    Awarded. 

GYMNASIUM  Cost,  $33,451.55 

TRACT,   San  Joaquin  Co.,  Cal. 

One-story      reinforced     concrete     gym- 
nasium   building. 

Owner — West   Side   Union    High   School 
District 

Architect— W.   H.   Weeks,    369   Pine   St.. 
San   Francisco. 

Contractor — O.  C.  Holt,  Turlock,  Cal. 
Electric  work  was  awarded  to  M.  E. 

Ryan,  Clunie  Bldg.,  San  Francisco  and 

Redwood    City. 


Plans   Being   Figured — Bids  Close  Nov. 
12,   1:30  p.  m. 

SCHOOL  BLDG.  Cost,  $^ 

BLOOMFIELD,  Sonoma  Co.,  Cal.     Con- 
struction   of   school    building. 
Owner — Bloomfield  School  District;  Jo- 
seph W.  Salz,  Clerk. 
Architect — Not  given. 

Cert,  check  10%  payable  to  District 
required  with  each  bid.  Plans  may  be 
had  from  County  Supt.  of  Schools  at 
Santa  Rosa  on  deposit  of  $5,  returnable. 


Bids  Opened. 

SCHOOL  BLDG.  Cost,  $ 

REDWOOD     VALLEY.     Mendocino    .Co. 

Cal. 
One-story  reinforced  concrete   (2  rooms 

and  auditorium)  school  building. 
Owner — Redwood      Valley      Elementary 

School      District.     Alex     Kauhanen, 

Clerk,  Redwood  Valley,  Cai. 
Architect  —  Norman       R.      Coulter,      46 

Kearny  St..  San  Francisco. 
Myrl  R.  Crane.  74  Miramar  Ave., 

San  Francisco $18,900 

John   Morton,   San  Francisco....    23,500 


Plans  Being  Figured.     Bids  Close  Nov. 

14  th.  8  p;  m. 
BUILDING  Cost,  $60,000 

RICHMOND,    Contra    Costa    Co.       High 

School  site. 
Two-story  and  basement  concrete   hol- 
low tile  Domestic  Science  Bldg. 
Owner — Richmond    Union    High    School 

District.    W.   T.  Helms,   secretary. 
Architect — James   T.  Narbett,   906  Mac- 

donald  A\e.,  Richmond.  Cal. 
See   call   (or   bida   ander   Ufflcial   Pro- 
posal colamn  in  this  Issue. 


Plan   To  Call  Bids  This   Week. 
SCHOOL  ETC.  Cost,  $— 

HATWARD.  Alameda  Co.,  Cal. 
Two-story    reinforced    concrete    school, 

10  rooms  and  an  auditorium. 
Owner  —  Hayward     Grammar     School 

District. 
Architect — Henry    C.    Smith.   Humboldt 

Bank  Bldg. 


Cost,    i- 


Plans    being    prepared. 

BUILDI.NGS 

SAN    BERNARDINO.    Cal. 

Two-story  brick  and  concrete  paroch- 
ial school  (8  classrooms  and  an 
auditorium). 

Owner — Bishop   of  Monterey. 

Architect — Albert  ^.  Martin,  430  Hig- 
gins   Bldg.,    Los   Angeles. 


Plans  Being  Figured. 

Bids  Close  Nov.  21,  1921,  3:30  p.   m. 

BUILDING  Cost.     $ 

CHARTER  OAK,  Los  Angeles  Co.,  Cal. 
Seven-room   reinforced   concrete   school 

building. 
Owner — Charter  Oak   School    District. 
Architect — John  C.  Austin,  1126  Baker- 

Detwller    Bldg.,     Los     Angeles. 
Bids   will  be  taken  separately  on  the 


gejieral        work.        plumbing,       huating. 
painting    and    electric    wiring. 


Plans    Being    Figured. 

l;ii!s  Close  Nov.   12,   1921.  8   p.   m. 

BUILDINO  Cost,    $ 

0.\.N.\i;D,    Ventura    <:o.,    Cal. 

One-story    brick   and    hollow    tile    gym- 
nasium    building,     45x115. 

Owner — Oxnard      Union      High      School 
District 

Architects — Allison  &  Allison,   1405  Hi- 
bernian   Bldg..   Los   Angeles. 
Separate  bids  will  be  received  for  the 

general  work,  plumbing  and  gas  fitting 

ana   heating. 


General  Contract  Awarded. 

SCHOOL  BLDG.        Cost,  $140,000  apprx. 

NAPA,   Napa  Co..  Cal. 

One  and   two-story  reinforced   concrete 

and     brick     school     building    (John 

Shearer  Grammar  School). 
Owner — Napa   School    District.    Howard 

E.  Roper,  Clerk,  Napa,  Cal. 
Archi'ect — VV.    H.    Weeks.    369    Pine   St.. 

Man  Francisco,  Cal. 
Contractors — Larsen    &   Slegrlst.     Claus 

Spreckels  Bldg.,  San  Francisco. 
The  contract  was  awarded  on  Propo- 
sitions 3,  5,  6  and  7,  making  a  total  of 
approximately  $l4U,oou. 

Contracts  on  the  heating  and  venti- 
lating, vacuum  cleaning  plant  and  pro- 
gram clocks,  etc.,  will  be  awarded 
shortly. 


Plans  Being  Prepared. 

BUILDINGS  Cost,   $225,000 

GLENDORA.   Los  Angeles   Co.,   Cal. 

Site    between  Azusa   and    Glendora. 

Group  of  high  school  buildings. 

Owner — Citrus  Union  High  School  Dis- 
trict. 

Architect — John  C.  Austin,  1125  Baker- 
Uetwiler  Bldg.,  Los  Angeles,  and 
\\ .  Horace  Austin.  Long  Beach. 


Preliminary    Plans    Being    Prepared. 

SCHOOL-AUDITORIUM  Cost,  $ 

LOS  ANGELES.  Cal.      Melrose  Ave. 

Two-story  and  basement  concrete  and 
brick  Bible  school  and  a  one-story 
and   oasement  auditorium. 

Owner — Methodist  Episcopal  Church. 

Architect — Robert  H.  Orr,  1301  Van 
.Nuys  Bldg.,  Los  Angeles. 


Plans   Being  Figured. 

SCHOOL  Cost,    $165,000 

SACrtAMENTO,  Cal.     Highland  Park. 
Twenty-fourth  Street  between  Cas- 
tro  Way  and  Fourth  Avenue. 

Two-story  concrete  and  brick  school 
with    roof. 

Owner — Sacramento  Board  of  Educa- 
tion. 

Architects  —  Hemmings-Petersen-Hud- 
nutt.  Architectural  &  Engineering 
Commission,  Library  Bldg.,  9th  and 
L  Sts.,  Sacrameoto. 


Plans  Being  Figured — Bids  Close  No- 
vember   28.    1921.    7:30    P.    M. 

SCHOOL   BLDG.  Cost.    $270,000 

SACRAMENTO.  Stanford  School  on 
Fourth  Avenue,  Sacramento  Blvd. 
and  Thirty-eighth  St. 

Two-story  concrete  brick  school  with 
tile  roof. 

Owner — Sacramento  Board  of  Educa- 
tion. 

Architects  —  Hemmings-Petersen-Hud- 

nutt.   Architectural    &    Engineering 

Commission,  Library  Bldg.,  9th  and 

L  Sts  ,  Sacramento. 

See   call    for    bids    under    official    prn- 

poHol   column. 


Contract  Awarded. 

SCHOOL  Cost,    $79,777 

MAXWELL.  Colusa  Co.,  Cal. 
Two-story      brick,      concrete      or      tile 

school. 
Owner  —  Maxwell   Union   High   School 

District. 
.\ri  hitects — Woollett    &    Lamb,  Hagel- 

steln   Bldg.,   Sacramento. 
Contractors — Larsen    &   Slegrlst,   Claus 

tipreckels  Bldg.,  San  Francisco. 
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BERKELEY,  Cal.  —  The  Standard 
Electric  Construction  Co.,  80  Natoma 
St.,  San  Francisco,  lias  been  awarded 
a  contract  by  the  University  of  Cali- 
fornia for  the  electrical  work  in  con- 
nection with  the  construction  of  the 
Students'  Union  Building  in  the  cam- 
pus in  Berkeley.  Contract  price,  $6,iil4. 
Flans  were  prepared  by  Architect  John 
Ualen  Howard,  First  National  Bank 
Bldg.,  San  Francisco. 


ENGINEERING     NEWS 

The 


Saturday,    November    6,    1921 


SAN  FRANCISCO.— Board  of  Super- 
visors has  authorized  the  Board  of 
Public  Works  to  enter  into  contracts 
for  constructing  the  Pacific  Heights 
school  in  the  north  side  of  Jackson  St. 
between  Webster  and  Fillmore  and  the 
Horace  Mann  school  in  the  east  side 
of  Valencia  St.   bet.   23rd  and   24th  St.'s 


CHICO,  Butte  Co.,  Cal.— Arthur  Hud- 
son, Chico,  awarded  contract  to  grade 
high  school  grounds.  Bid  submitted, 
approx.  ?:i,000.  WooUett  &  Lamb. 
Hagelstein  Bldg.,  Sacramento, 
tests. 


archi- 


BEKKELEY,  Alameda  Co.,  Cal. — ^Un- 
til Nov.  15,  4  p.  m.,  bids  will  be  re- 
ceived by  Clyde  Blanchard,  Acting 
Secretary,  Board  of  Education,  2133 
Allston  Way,  for  constructing  fence 
at  FVanklin  school  at  San  Pablo  Ave. 
and  Virginia  St.  Cert,  check  10%  pay- 
able to  Board  of  Education  required 
with  each  bid.  Spec,  may  be  had  from 
secretary. 


FRESNO.  Fresno  Co.,  Cal. — Until 
Nov.  21,  5  p.  m  ,  bids  will  be  received 
by  L.  I-.  Smith,  Secretary,  Board  of  Ed- 
ucation, for  constructing  gymnasium 
buildings  :it  High  School  grounds.  See 
call  for  bids  under  official  proposal^ 
lolr-.mn  In  this  isane. 


LA  VERNE.  Los  Angeles  Co.,  Cal. — 
H.  M.  Hanawalt,  La  Verne,  was  award- 
ed contract  on  Proposition  No.  2  at  J41,- 
391.63  for  additions  to  La  Verne  School 
building.  Plumbing  was  let  to  O.  L. 
Cassaday,  Pomona,  at  ?3.460.  Bids  tor 
painting  and  heating  were  rejected  and 
the  work  will  be  readvertised.  Robert 
H.  Orr,  1301  Van  Nuys  Bldg.,  Los  An- 
geles, is  the  architect.  Two  4-room 
additions,  reinforced  concrete  construc- 
tion., stucco  exterior,  clay  tile  roof.  The 
contract  was  awarded  for  leaving  one 
wing  unfinished. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Bids  will  be  received  until  November 
16,  1S21,  at  11  a.  m.,  by  the  Trustees  of 
the  Alhambra  Union  High  School  Dis- 
trict, in  Martinez,  for  furnishing  and 
the  installation  of  furniture,  desks  and 
other  equipment.  For  further  particu- 
lars sec  copy  of  call  for  bids  under 
official   column. 


LOS  ANGELES,  Cal. — Architect  John 
C.  Austin,  1125  Baker-Dotwiler  Bldg.. 
Los  Angeles,  has  been  authorized  to 
proceed  with  preparation  of  plans  for 
a  gymnasium  for  Los  Angeles  Higli 
School  on  Rimpau  Blvd.  Masonry  con- 
struction; cost,   $110,000. 


school  at  Rose  and  Josephine  Sts. 
bids  received  were  as  follows: 

Janson    Iron    Works    $  762 

State   Mfg.   Co 1125 

Pacific  Iron  Works   9^3 


EL  CENTRO.  Imperial  Co..  Cal. — Jar- 
boe  &  Murray,  Holtville,  have  general 
contract  at  ?48,l!i5  tor  new  school  ai 
El  Centre;  frame  and  plaster  construc- 
tion. Other  contracts  are:  Will  Reams, 
plastering,  at  I|;i0,300;  So.  Elec.  Co.. 
electrical  work,  $12,500;  Clyde  Larey. 
painting,  at  $2,000;  Richmond  Bros., 
plumbing  at  $5,657,  and  B.  V.  Dalzell, 
heating,  at  $13,675.  Don  W.  Wells, 
architect. 


LOS  ANUELES,  Cal. — The  Los  An- 
geles Board  of  Education  has  selected 
architects  to  design  new  grammar 
school  buildings,  as  follows:  H.  M. 
Banfleld  for  $2S,000  building  at  Indiana 
St.  school  site;  Arthur  W.  Angel  tor 
$30,000  buihling  at  Pacoima;  Edw.  C. 
Taylor  and  Ellis  VV.  Taylor  for  $24,000 
building  at  Lomita;  Elmer  Grey  for 
$64,000  building  at  Euclid  Ave.;  R.  D. 
Farquhar  for  $64,000  building  at  Fre- 
mont Ave.;  Harwood  Hewitt  tor  $64,000 
building  at  Twenty-fourth  .St.,  and 
Chas.  M.  Hutchinson  for  $36,000  frame 
addition  at  Second  St.  The  Board  also 
recommended  that  an  addition  he  erect- 
ed at  Arlington  Heights  School  and  that 
Richard  D.  King  be  the  architect.  The 
size  of  the  building  has  not  been  de- 
termined. 

The  Board  has  selected  architects  for 
new  high  school  buildings  as  follows: 
Jeftery  &  Schaefer  tor  new  classroom 
building  at  Franklin  High  School,  to 
cost  $s:..OOU:  Richard  C  Farrell  for  an 
addition  to  Gardena  High  School,  to 
cost  $134,000,  and  Frank  G.  Krucker 
for  new  classroom  building  at  San 
Pedro  High  School,  to  cost  $118,000. 


BERKELEY,  Cal.  —  The  Berkeley 
Board  of  Education  has  awarded  a  con- 
tract to  the  Janson  Iron  Works,  6408 
San  Pablo  Avenue,  Oakland  for  erect- 
ing   Are    escape    on    the   New   Garfield 


LOS  ANGELES,  Cal. — Bavin  &  Burch 
Co..  173  E.  Jefferson  St.,  Los  Angeles, 
was  awarded  the  general  contract  at 
$270,240  for  John  Muir  Junior  High 
School.  John  C.  Austin,  1125  Baker- 
Detwiler  Bldg.,  Los  Angeles,  is  the  ar- 
chitect. The  contract  was  based  on  the 
original  bid  of  $250,000  for  the  3  bldgs., 
with  an  addition  of  $26,000  for  S  addi- 
tional classrooms,  and  deductions  of 
$3940  for  slate  blackboards  and  $1820 
for  omitting  gas  radiator  caps  and 
vents.  Other  contracts  were  awarded 
as   follows: 

Plumbing  to  W.  W.  Brooks  at  $19,350 
based  on  bid  of  $20,000  for  3  bldgs., 
with  deduction  of  $650  tor  omitting  all 
gas  piping  for  gas  heating  system. 

Steam  heating  and  ventilating  to  J. 
Hokom  at  $19,090,  based  "on  bid  of  $17,- 
796  for  3  bldgs.,  with  additions  of  $904 
for  8  additional  classrooms,  and  $390 
for  Fan  No.   9. 

Electrical  work  to  Renard-Stary 
Elec.  Co.  at  $9,218  based  on  bid  of  $8,876 
for  3  bldgs.,  with  an  addition  of  $342 
for   8   additional   rooms. 

Painting  to  D.  Zelinsky  &  Sons  at 
$13,100,  based  on  bid  of  $11,700  for  3 
bldgs.,  with  an  addition  of  $1,400  for 
8     additional    classrooms. 

The   total   cost  will  be   $330,998. 


LOS  ANGELES,  Cal. — The  Board  of 
Education  held  under  advisement  the 
bids  for  Avenue  21  school  bldg..  Mont- 
gomery &  Nibecker  are  the  architects, 
as  the  title  to  the  site  has  not  been  se- 
cured. The  low  bidders  were:  Alex 
Grant  on  the  general  contr.  at  $52,000; 
D.  Zelinsky  &  Sons  on  painting  »t 
$2660;  J.  Hokom  on  heating  at  $3537; 
Thos  Haverty  on  plumbing  at  $7355; 
and  Prewitt  Elec.  Co.  on  wiring  at 
$2397. 


LOS  ANGELES,  Cal. — Macdonald  & 
Driver,  Douglas  Bldg.,  Los  Angeles, 
were  low  bidders,  at  $54,000.  tor  erecl- 
ine  new  grade  school  at  Van  Nuys;  H. 
F.  VVithey,  architect.  Low  bids  on 
other  work  were:  Amer.  Elec.  Constr. 
Co.  on  wiring  at  $1,185;  Alhambra 
Wall  Paper  and  Paint  Co.  on  painting 
at  $2,493;  Arthur  Hess  on  steam  heat- 
ing at  $2,972;  Potter-Strutz  Itad.  Corp. 
on  gas  heating  at  $1,179,  and  E.  W. 
Crowell  on  plumbing  at  $5,97r, ;  two- 
story  and  part  basement,  67x148  ft..  8 
classrooms,  brick  constr.,  plas.  exter., 
comp.  root.  Referred  to  Business  Man- 
ager.    The  bids  were: 


General  Contract — Macdonald  &  Dri- 
ver, $54,000;  (a)  add  tor  work  required 
for  steam  heating.  $1,900;  Walter  Slater 
Co..  $56,000;  (a)  $1,200;  J.  P.  Dawson, 
$61,977;  (a)  $2,490;  R.  R.  Edwards  Bldg. 
Co.,  $65,448;  (a)  $800;  Farley  &  Par- 
ley,  $67,015. 

Electric  ^Vork — Amer.  Elec.  Constr. 
Co..  $1,185;  Prewitt  Elec.  Co.,  $1,225; 
John  T.  Wilson  Elec.  Shop,  $1,895. 

Painting — Alhambra  Wall  Paper  and 
Paint  Co.,  $2,493;  D.  Zelinsky  &  Son, 
$2,650:  Arenz- Warren  Co.,  $2,800;  A. 
Quandt  &  Son,  $3,465;  R.  Zelinsky.  $3,- 
650;  E.  A.   Lingreen.  $4,075. 

Steam  Heating — Arthur  Hess,  $2,972; 
J.  Hokom.  $3,193;  Thos.  Haverty  Co., 
$3,553. 

Gas  Heating: — Potter-Strutz.  Radiator 
Corp.,  $1,179;  Pac.  Gas  Rad.  Co.,  $1,- 
193.60. 

Plumbing — B.  W.  Crowell,  $5,975;  Ar- 
thur Hess,  $6,041;  Thos.  Haverty  Co., 
$6,660. 


REDWOOD  VALLEY,  Mendocino  Co., 
Cal. — The  Board  of  Trustees  of  the 
Redwood  Valley  Elementary  School 
District  received  the  following  bids  on 
October  27th  for  the  construction  of  a 
one-story  reinforced  concrete  school 
building.  Plans  were  prepared  by 
Architect  Norman  R.  Coulter,  46  Kearny 
street,  San  Francisco.  The  contract 
will,  in  all  probability,  be  awarded  to 
Myri  R.  Crane,  74  Miramar  Ave.,  San 
Francisco. 

Myrl   R.   Crane.  S.  F $18,900 

J  ohn    Morton,    S.    F 23,500 


MAXWELL,  Colusa  Co.,  Cal. — The  fol- 
lowing bids  were  received  by  the  Board 
of  Trustees  of  the  Maxwell  Union  High 
School  District  on  October  31  for  the 
construction  ot  a  two-story  brick  con- 
crete and  tile  school  building.  Plans 
were  prepared  by  Architects  Woollett 
&  Lamb,  Hagelstein  Bldg.,  Sacramento. 
The  bids  of  Larsen  &  Siegrlst,  Claus 
Spreckels  Bldg..  San  Francisco,  and  E. 
E.  Etherton,  Monadnock  Bldg.,  San 
Francisco,  have  been  taken  under  ad- 
visement. The  bid  of  Etherton  will 
probably  not  be  considered,  as  it  was 
not  accompanied  by  a  bond. 
General  Construction 

E.    E.    Etherton    (no    bond) $76,000 

Hart   Construction  Co.,   Gerber..    77,400 

J.    A.    Bryant     83,326 

West  Coast  Construction,  S.  F...    84,768 

J  as.    L.    McLaughlin,    S.    F 84,767 

Larsen-Siegrist,  San  Francisco..  84,77! 
Hannah  Bros.,  San  Francisco...  86,600 
W.  R.  Campbell.  Sacramento....  88,927 
Colman  &  Spiedel,  San  Francisco  90,676 

A.   Lynch,   San  Francisco 94,594 

Mechanical   Equipment 

J.  E.  O'Mara,  San  Francisco $12,900 

Hateley  &  Hateley,  Sacramento.  12,971 
Mechanical    Eq.    &    Supply   Co...    13,000 

E.    E.    Etherton    13,300 

Carl    T.    Doell    13,920 

Colman  &  Spiedel    14,228 

Hunter  Elec.  &  Supply,  Colusa...    14,809 

The     following     bids     were     received 
late: 

Sampel  &  Cody  and  Stockholm  &  Sons,' 
both  of  San  Francisco. 

Low    bidders   on   alternates:  ; 

Mechanical  Eng.  &  Supply  Co...$  9,605 
E.   Etherton   &  Co 69,520 

Total    $79,025 

Next   lowest  bidder: 
Larsen  &  Siegrist   $79,777 


SAN  FRANCISCO- The  San  Fran- 
cisco Board  of  Public  Works  has  re- 
scinded its  action  in  calling  bids  un- 
der Resolution  No.  70.722  for  heating 
and  ventilating  in  the  Mission  High 
School  at  Eighteenth  and  Dolores 
streets.  The  estimated  cost  of  the 
work  has  been  increased  from  $16,000 
to  $46,000  and  the  amount  of  the  bond 
required  ot  the  successful  bidder  from 
$4,000  to  $11,500.  Bids  will  be  readver- 
tised for  under  Resolution  No.  70956. 
The  date  for  opening  bids  will  not  be 
as   before,   November   II. 
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BKKKKl.KY,  <al. — The  followlnp 
ing  were  received  on  October.  31st  by 
the  Comptroller  of  the  University  of 
California  for  the  construction  of  a 
two-story  reinforced  concrete  and  tl!^ 
creamery  building.  I'lans  were  prf- 
pared  by  architect  \Vm.  C.  Hays,  Firs' 
National  Bank  Building.  San  Francisco 
All  bids  were   taken  under  advisement. 

Concrete    Work 
K.  E.  Parker  Co..  San  Francisco.  J48. 164 
I.  M.  Sommer  Co..  San  Francisco.    48.»:;o 
Barrett   &  Hllp.  San  Francsco...    49.954 

Davidson  &   Xlckolson    56,500 

Mo'Siliivray    I'onstr.    Co.,    Saco...    65,.'.9.t 

Hollon  Tile  A  Terra  Cotta  Work 
1.  M.  Sommers  Co..  San  Francsco  $19,613 
M.  B.  McUowan,  San  Francsco.  20.:;2S 
White  &  Uloor.  San  Francisco..  21.o6u 
McOlllivray  I'onstr.  Co..  S.  Fran.  21.993 
Ilealy  &  Collins.  San  Francisco  .22.400 
Planlerlng,  Lathing  &  Rnrring 

Mm.     Makin     $16,794 

HcGruer  &  Simpson,  S.  Fran 17,299 

A.    Knowies,    San    Francisco 17. .^00 

Peter    Bradley,    San    FYancisco..    17,900 

T.   Morehouse    19.49U 

Hoofing 
Malott  &  Peterson.  San  Francisco  J5.998 
Flbreatone  &  Hoofing  Co..  S.  F. ..   6,595 

Allyn  L.  Burr    6.750 

H.   C.   Brown.    Oakland 7,444 

Pliunbing  Work 

J.   H.    Pinkerton,  S.    F i  9,034 

Mechanical    Eng.    &    Supply    Co.. 

Sacramento    9,450 

Carl  T.    Doell.   Oakland    9,619 

J.  E.  O'Mara,  S.  F 9,700 

Scott    Co 8,093 

Fredk.    \V.   Snook    10,960 

RefrlKcratlon    \¥ork 

Cyclops  Iron    Works.  S.   F $16,786 

American  Ice  Mach.   Co.,   S.   F...    20,693 

Jas.   T.    Ludlow    21,800 

Scott   Co 21,889 

Automatic    Refrigerating    Co 43,300 

Electric  HITork 

Advance    Elec.   Co $   8.974 

Butte    Elec.    &    Mfg.    Co 9,651 

Standard  Elec.  Constr.  Co 9.750 

M.  E.  Ryan    9. 894 

H.  C.  Held  &  Co 10.000 

Decker  Elec.   Constr   Co 10.097 

F.    E    Xewbery   Co 10.126 

Tile  W^ork 
H.  T.  Fisher  T.  &  M.  Co.,  Stktn..$  9,098 
Rigney  Tile  Co..  San  Francisco. .      9.397 

Scott   Co 10,548 

Mangrum  &  Otter,   S.  F 11.581 

Lowrey  &  Daly   11,940 

Ginsberg  Tile  Co 12,999 

Elevatora 

AUas     Elevator     Co i  2.280 

Otis  Elevator  Co 2.390 

Painting 

I.  R.  KIssell,  S.  F t  4,176 

R.  Zellnsky,   San  Francisco 4,190 

A.  Quandt  &  Son    6.245 

Wm.    Bernstein    6.740 

Carpentry 

Barrett    &    Hi:p     $46,760 

Morton   Builders    47.800 

I.  M.   Sommers 48.290 

McGlUlvray  Constr.  Co 62.372 


-The 


SOyiKL.  Santa  Cruz  Co..  Cal. 
following  bids  were  received  by  the 
Trustees  of  the  Soquel  Union  Grammar 
School  District  on  November  1.  1921. 
for  the  construction  of  a  one-story  re- 
inforced concrete  school  building. 
Plans  were  prepared  by  Architect  W. 
H.  Weeks.  369  Pine  street,  .'^an  Fran- 
cisco. All  bids  were  taken  under  ad- 
visement. Bids  were  taken  on  the  fol- 
lowing propositions:  (1)  Building  com- 
plete. (2)  brick  veneer.  (3)  omit  two 
classrooms,  alternate  deduct  for  hrick 
veneer.    (4)    crushed    bridk    roof. 

E.  Porter  Smith.  Santa  Cruz — (1) 
144,735:  (2)  $44,998:  (3)  $5,842.  alter- 
nate   $^,967:    (4)     $3,612. 

John  Morton,  Sarj  Francisco — (1)  $54.- 
900;  (2)  $a2.mi0;  (3)  $6,700.  alternate 
$«.3UU:    (4)     $3,UUV. 

Dan    It.    Wagner.   San   Francisco — (1) 

$55,770:   >'■:>  $ :   13)   $5,600.  alternate 

$ ;  C4;  $3,000. 


L,awton  &  Vezey.  San  Franclsco^(  1) 
$56,612:  (2)  $56,954;  (3)  $6,456.  alter- 
nate   $7,380;    (4)    $4,273. 

Appleton  &  Davis.  Atascadero^(l) 
$52,193;  (2)  $55,095;  (3)  $6,115,  alter- 
nate    $6,U27;     (4)     $2,50U. 

Cobby  &  Owsley,  San  Francisco — (1) 
$53,269;  (2)  $53,945:  (3)  $6,966,  alter- 
nate  $7,000;    (4)    $3,700. 

M.  C.  Vaughn.  Oakland— (1)  $38,464: 
(2)  $59,464:  (3)  $5,600.  alternate  $5,600; 
(4)    $3,654. 

Heating: 

(1»   Steam  coal   burner. 

(Z>   Steam   oil   burner. 

(1)  (2) 

Scott    Co $3,320     $     711 

Robt.    Dalzlel   Jr 3,337  677 

Carl  T.   Doell    3,434        1.086 

Thos.    J.    Kennedy 3.400  655 

Izant    &    Wilson 3,550  625 

Whitney    Bros.    Co 3,659  590 

Turner  Co 3,780  720 

J.    E.   O'Mara    4.456  700 


L.OS  ANGEL,ES,  Cal. — Bavin  &  Burcb 
Co.,  173  E.  Jefferson  St..  Los  Angeles, 
was  low  bidder,  at  $83,840,  for  erect- 
ing First  St.  school  building.  Low 
bids  on  other  contracts  were:  Thos. 
A.  Arthur  on  heating  at  $6,739:  Al- 
harabra  Wall  Paper  and  Paint  Co.  on 
painting  at  $4,226;  Prewitt  Elec.  Co. 
on  wiring  at  $2,730.  and  E.  W.  Crow- 
ell  on  plumbing  at  $10,019.  Referred 
to  Business  Manager  John  P.  Krempel 
and  Walter  E.  Erkes.  architects;  two- 
classrooms  and  auditorium;  brick  con- 
struction, plas.  exter..  tile  trim.,  clay 
tile  roof.      The   bids  were: 

General  Contract — Bavin  &  Burch  Co.. 
$83,840;  Geo.  F.  Barber.  $87,990;  Walter 
Slater  Co..  $88,000:  K.  R.  Bradley  Con- 
struction Co..  $88,900;  John  Simpson 
Co..  $88,900;  Frank  Hudson,  $89,575;  J. 
D.  Kneen  Construction  Co..  $95,200;  L. 
A.    Planing   Mill    Co.,    $98,251. 

Painting — Alhambra  Wall  Paper  aha 
Paint  Co..  $4,226;  Arenz- Warren  Co.. 
$5,495;  R.  Zellnsky,  $5,986;  D.  Zellnsky 
&    Son.    $5,994:    W.    K.    Elliott.    $7,064.48. 

Heating — Thos.  A.  Arthur.  $6,739;  J. 
Hokom,  $7,079;  Jas.  A.  Xelson,  $7,264.60; 
Arthur  Hess,  $7,500;  Thos.  Haverty  Co.. 
$7,755. 

Electric  Wiring — Prewitt  Elec.  Co.. 
$2,730;  Renard-Stary  Elec.  Co..  $3,- 
203.50. 

Plumbing — E.  W.  Crowell.  $10,019;  G. 
C.  Sutton,  $10,290;  Thos.  Haverty  Co.. 
$12,248. 

LOS  ANGELES,  Cal. — J.  A.  Hill  Con- 
struction Co.,  232  S.  Flgueroa  St..  Los 
Angeles,  was  low  bidder,  at  $64,460,  for 
erecting  Rosemont  Ave.  school  build- 
ing; Geo.  M.  Llndsey,  architect.  Low 
bidders  on  other  contracts  were:  F.  E. 
Newbery  Elec.  Co.  on  wiring  at  $2,879; 
J.  Hokom  on  steam  heating  at  $3,863: 
Pac.  Gas  Rad.  Co.  on  gas  heating  at 
$2,007.97;  Alhambra  Wall  I'aper  and 
Paint  Co.  on  palming  at  $2,870,  and  E. 
W.  Crowell  on  plumbing  at  $6,810.  Re- 
ferred to  Business  Manager.  Seven 
classrooms,  brick  constr.,  two-story  and 
part  basement.  113.V100  ft.  The  bids 
were; 

General  Contract — J.  A.  Hill  Constr. 
Co..  $64,460;  (a)  deduct  for  Weisteel 
part,  $300;  (b)  deduct  for  blue  brick 
facing,  $2,100;  (c)  deduct  if  work  nec- 
essary tor  gas  heating  is  omitted,  $250; 
(d)  add  for  work  required  for  steam 
heating.  $300:  (e)  add  for  Mason  safe- 
ty   treads,    $564.      Macdonald   &    Driver, 

$66,244;    (a)    $300;    (b)    $3,850;    (c)   ; 

(d)  $1,080;  (e)  $480.  Walter  Slater  Co., 
$66,000;  (a)  $600;  (b)  $3,200;  (c)  $150: 
(d)  $1,200;  (e)  $500.  Jay  B.  Harris. 
$69,100;  (a)  $392;  (b)  $3,644;  (c)  $300: 
(d)  $2,200;  (f)  $750.  John  Simpson  Co., 
$69,879;  (a)  $453;  (b)  $2,624:  (c)  $297; 
(d)  $100;  (e)  $600.  J.  D.  Kneen  Constr. 
Co.,  $70,908:  (a)  $400;  (b)  $3,000;  (c) 
$300;  (d)  $1,600;  (e)  $550.  Frank  Hud- 
son. $74,821;  (a)  $500;  (b)  $2,500;  (c) 
$100:  (d)  $150;  (e)  $1,150.     J.  F.  Kobler. 

$77,675;    (a)    $200;    (b)    $3,780;    (c)    ; 

Cd)  ;  te>  $600.     R.  H.  Whlnery,  $83.- 


000;  (a)  $400;  (b)  $5,000;  (c)  $330;  (d) 
$1,300:   (e)   $600. 

Bleetiic  Work — F.  E.  Newbery  Co.. 
$2.87'.':  lienard-Stary  Elec.  Co..  $2,942: 
I'rewiit    Elec.   Co.,   $2,969. 

Stenui  Heatlngw-J.  Hokom,  $3,863.  and 
Thos.  Haverty  Co..  $4,225. 

Gbn  Heating — Pac.  Gas.  Rad.  Co.,  $2,- 
007.97,     Potter-Strutz  Rad.  Corp.,    $2,140. 

Palming — Alhambra  Wall  Paper  and 
Paint  Co.,  $2,870;  D.  Zellnsky  &  Son, 
$2,984;  E.  A.  Lindgreen.  $3,370;  R.  Ze- 
llnsky. $3,427;  Arenz-Warren  Co.,  $3,- 
526.  and  A.  Quandt  &  Son,  $3,789. 

Plumbing— E.  W.  Crowell.  $6,810; 
Thos.   Haverty  Co.,   $7,592. 


CHICO,  Butte  Co..  Cal. — Chico  High 
School  Board  awards  contract  to 
Rucktr-Fuller  Desk  Co.,  bidding 
through  the  Richardson  Furniture 
Co..  for  80  tablet  arm  chairs  at  $11 
each  and  120  opera  chairs  at  $11  each. 
Heywood  Bros,  and  Wakefield  award- 
ed contract  for  125  maple  folding 
chairs  at  $5.50   each. 


Plans  Being  Figured. 

Bias  Close  Nov.  16,  1921,  9  a.  m. 

KINDERGARTEN  BLDGS.     Cost,   $ 

LOS  ANGELES,  Cal.      68th   St.  site   and 
Russell   School   site. 

Two  frame  kindergarten  buildings. 

Owner — Los  Angeles  Board    of    Educa- 
tion. 

Architect — Not  given. 

Separate    bids    will    be    taken    for     a 

general   contract  and   plumbing. 

Plans  may  be  obtained  from  the  sec- 
retary's   office,    730    S-ecurity    Bldg.,   Los 

Angeles. 


Contract  Awarded. 

SCHOOL  Cost,    $37,317 

OAKDALE,   Stanislaus   Co.,   Cal. 
Oni'-story  brick  and  concrete  five-room 

school   building. 
Owner — Oakdale  Grammar  School  Dist. 
Architects  —  Davis-Heller-Pearce   Co., 

Delta  Bldg.,   Stockton. 
Contractors — Shepherd     &     Riley.     Yo- 

semite  Bldg..  Stockton.  ; 

There    were    only    two    bids    received,         i 

and   were   as   follows:  , 

Shepherd  &  Riley   $37,317  i 

Ubel   &    Vantll    38,000 


Plans  Being  Prepared. 

ADDITIONS  Cost,    $60,000    each 

LONG  BEACH,  Los  Angeles  Co.,  Cal. 
Fremont  and  Temple  Schools. 

Two  h-room  additions  to  schools. 

Owner — Long  Beach   School    District. 

Architect — Parker  O.  Wright  and  Fran- 
cis H.  Gentry.  316  Marine  Bank 
Bldg..    Long   Beach,   associated. 


STORES  AND  OFFICES 

Contract  Awarded. — Contractor  Taking 
.Sub-Figures. 

BUILDING  Cost,    $75,000 

SACRAMENTO.     SE  5th  and  I  Sts. 

One-story  and  basement  reinforced 
concrete  and  brick  auto  stage  ter- 
minal. 

Owner — Motor  Carriers'  Terminal,  Inc. 

Architect — Frederick  S.  Harrison.  Peo- 
ple's   Bank    Bldg..    Sacramento. 

Contractor — A.  W.  Norrls.  1013  10th  St  . 
Sacramento. 

Construction  will  be  started  ne.xt  week 


Plans  Being   Figured — Bids  Close  Nov. 

10.  2  p.  m. 

STOItE   &    WHSE.  Cost.   $ 

SANTA    CRUZ.    Santa    Cruz    Co..    Calif.. 

262    Pacific    Ave. 
Two-story     reinforced     concrete     store 

and  warehouse. 
Owner — Gaba  &  Magidson.  Santa  Cruz. 

CaL 
.Architect — Collins     &     Byrne,     Theatre 

Bldg.,  Santa  Cruz,  Cal. 
See  rail   for   btda   nndrr   Official   Pro- 
posal colnaui  in  tUs  Isaac. 
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To  Be  Done  By  Day's  Work. 
ALTERATIONS  Cost,  J2000 

OAKLAND.      2117   Broadway. 
Alter  store  (plastering,  tile  work,  plate 

glass,  etc.). 
Owner — Dr.  Nor. 
Architect — Miller    &     Waniecke,    Perry 


Plans   Being-  Figured — Bids  Close   Nov. 
8.  10:30  a.  m. 

OFFICE  BLDG.  Cost,  $ 

.STOCKTON,    San   Joaquin   Co.,   Cal.     S. 

E.  Commodore    Levee    and   El   Do- 
rado  Sts. 

Two-story  hollow  tile  office  building. 
Owner — City  of  Stockton,  A.   L.  Banks, 

Clerk. 
Architect — Ral^h    P.    Morrell,    I.    O.    O. 

F.  Bldg.,  Stockton. 

Cert,  check  10%  payable  to  city  re- 
quired with  each  bid.  Plans  may  be 
had  from  clerk. 

NOTE; — Contract  tor  this  structure 
was  awarded  to  Morrison  and  Vickroy 
of  Stockton  at  $22,500,  but  as  struc- 
tures on  the  site  were  not  removed,  the 
Council  ordered  the  contract  canceled 
and  bids  re-advertised. 

See  call  for  bids  under  Official  I'ro- 
IMHial  column  In  tliU  issue. 


Cost,   i- 


Plans  Being  Figured. 

STORE   BLDG. 

ALAMEDA,  Park  St. 

One-story     brick      store      building      (3 

stores). 
Owner — Mr.  Blanding. 
Architect — M.  V.  Politeo,  1st  Natl.  Bank 

Blrtg.,  Oakland. 


Completing-    Plans. 

BUILDING  Cost,    

LOS  ANGELES,  Cal.  7th  St.,  between 
Olive    St.    and    Grand    Ave. 

Four-stoi-y  class  "A"  building,  62x118 
(designed    tor    10    stories). 

Owner — dock   &   Co. 

Architect — Dodd  &  Richards,  905  Brack- 
Shops    Bldg.,    Los   Angeles. 


Figures  To  Be  Taken  In  a  Few  Days. 

OFFICES  Cost,   i 

SACRAMENTO,    Cal.      L    St.    bet.    10th 

and    11th   Sts. 
Two-story  brick  office  building,  80x160. 
Owner — Archibald    Mull. 
Architects — Woollett   &    Lamb,    Hagel- 

stein   Bldg.,   Sacramento. 
The    first    floor    will    be    occupied    by 
the   Department    of   Agriculture. 


Low   Bidder. 

STORE  BLDG.  Cost,   % 

UKIAH,    Mendocino    Co.,   Cal. 
One-story   concrete    store    building     (2 

stores). 
Owner — Mr.  Fandelin. 
Architect— W.   H.   Weeks,   369   Pine   St., 

San    FranoiBCO. 
(30415)     1st  report  Oct.  25,   1921.     R-14 
NOTE:     The  lowest  bid  was  submit- 
ted    by    A.     M.     Hildebrand    of    Santa 
Rosa. 


Concrete   Contract   Awarded. 

STORE  BLDG.  Cost,  $15,000 

MILL  VALLEY,   Marin  Co.,  Cal. 

One    -   story     reinforced    concrete    and 

brick  veneer  store  bldg.    (3  stores, 

composition  floors). 
Owner — J.  Neal. 
Architect   —   Walter   C.    Falch,    Hearst 

Bldg..   San   Francisco. 
The  concrete  work  has  been  awarded 
to    J.    W.    Mitchell,    1794    Page    St.,    for 
$7600.      The   balance    of    the   work    will 
be  done  by  day's  labor. 


BUILDING  Cost,    $350,000 

OAKLAND,  Alameda  Co.,  cor.   17th  and 

Clay    Sts. 
Six-story   class   "A'   office   building,   50x 

luo. 
Owner — PaciUc  Gas  and  Electric  Co. 
-Architect — C.    W.    Dickey,    357    12th    St., 

Oakland. 


Contract   Awarded. 

STORE  BLDG.  Cost,   $25,000 

SAN    FRANCISCO.      N.    Mission,    47    W. 

Ecker. 
One-story      and     basement     reinforced 

concrete    store   bldg. 
Owner — R.    J.   O'Brien,    110    Sutter   St. 
Architect  —  Albert     W.     Burgren,      110 

Sutter  St. 
Contractors — Kiernan    &    O'Brien,    175(i 

Mission   St. 


Bids    Wanted    For   Glass. 

ADDITION  Cost,    $300,000 

SAN  FRANCISCO.  N.E.  Mission  and 
New    Montgomery    Sts. 

Three-story  class  "A"  addition  to  pres- 
ent two-story  building,  also  a  one- 
story    super-structure    on    roof. 

Owner — Schwenberg    Metzger   &    Aron- 


son,      Merchants'      Exchange     Bid., 

San    Francisco. 
Lessee — Associated    Oil    Company. 
Architect — Mel.    I.     Schwartz,      Nevada 

Bank    Bldg.,    San    Francisco. 
Engineer — C.    H.    Snyder,     251    Kearny 

St.,  San  Francisco. 
Figures  are  now  being  taken  for  the 
glass.  Next  week  figures  will  be  taken 
for  roofing.  The  Goodman  Artificial 
Stone  Co.  has  been  awarded  a  contract 
for   topping   the   2d   and   3d   floors. 


Contract  To  Be  Awarded. 

ADDITION  Coat,   $65,000 

SAN  FRANCISCO.  NW  Powell  and 
Sutter   Sts. 

One-story  Class  A  addition  to  present 
8-story   office   building. 

Owner — Morris   Meyerfield. 

Architects — Meyer  &  Johnson,  Bankers' 
Investment  Bldg.,  San  Franciaco. 

Contractors — Barrett  &  Hilp,  918  Har- 
rison  St. 


Contract    Awarded. 

BAKER  V  Cost,   $16,000 

OAKLAND.      W.  Adeline  St.,   131  N.  3rd 

One-story  tile   bakery. 

Owner — Grandma  Cookie  Co.,  529  Lin- 
den   St.,   Oakland. 

Architect  and  contractor — L.  F.  Hyde, 
2745    2t)th    Ave.,    Oakland. 


THEATRES 


Sub-Contracts    Awarded. 

THEATRE  Cost,    $300,000 

SAN  ITRANCISCO.  S.  Geary  Street 
137-6    W.   Mason   St. 

Class  A   theatre. 

Owner — Curran   Theatre   Co. 

Architect — Alfred  Henry  Jacobs,  110 
Sutter   St.,    San    Francisco. 

Sprinkler  system  awarded  to  The  Pa- 
cific Fire  Extinguisher  Co.,  440 
Howard   St.,   $5,000. 

Heating  and  ventilatlns  system  to 
Scott  Co.,   243   Minna  St.,  $12,160. 

Hardware  to  Palace  Hardware  Co.,  581 
Market   St.,  $2750. 

EllectTicnl  work  to  Decker  Electrical 
Construction  Co.,  149  New  Mont- 
gomery  St.,    $31,000. 

Sheet  metal  work  to  Morrison  &  Co., 
769   McAllister  St.,   $7357. 

Ornamental  iron  work,  metal  stains 
etc.,  to  C.  J.  HlUard  Co.,  Inc.,  19th 
and    Minnesota    Sts.,    $12,250. 


Saturday.     November    5.     1921         BUILDING      AND       BNQINBESINQ      NEWS 


1ft 


Official    Proposals 


BIDS    WANTED    FOR     STATE     HIGH- 
'WW   IMPROVEMRNT 


STATE    OF     CAI.IFORMA 

DEPARTMENT     OF     PrBMC     WORKS 

CALIFORNIA  HIGHWAY  COMMISSION 

NOTICE  TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  r. - 
ceived  at  the  office  ot  the  Callfomln 
Hlskway  Commission,  515  Fornm 
Bnlldlngr.  Sacramento.  Cat.,  until  3 
o'clock  P.  M.,  on  November  Slat,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

Mendocino  County,  between  Flynn 
Creek  and  Mouth  of  Xavarro  River  (I- 
Men-48-C).  about  twelve  (12.0)  miles  in 
length,  to  be  graded. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions mav  be  obtained  at  the  said 
ofBce  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramen- 
to. San  Francisco.  San  Luis  Obispo. 
Fresno  and  Los  Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.   etc. 

The  Department  of  Public  Works, 
acting  bv  and  through  the  California 
ITighwav  Commission.  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest  of   the   State. 

NEWELL  T>.  DARLINGTON. 
CHARLES  A.  WHITMORE. 
GEO.   C.   MANSFIELD, 
California  Highway  Commission. 
AUSTIN   B.    FLETCHER. 

State   Highway   Engineer. 
.70HN  F.    GALVIN, 

Secretary. 

Dated  October  24.  1921. 


RIDS    WANTED    FOR    MECHAIVICAI, 
EQUIPMENT 

iWVITATiON     FOR     PROPOSAI.S 

TREASITRY  DEP.\RTMENT.  E'uper- 
vlslng  Architect's  Office.  Washington, 
D.  C.  October  21.  1921.— SEALED  PRO- 
POSALS will  be  opened  in  the  office  of 
the  Superintendent  of  Construction.  T^ 
S.  Public  Health  Service  Hospital. 
Whipple  Barracks.  Prescott.  Arizona, 
at  1  P.  M.  November  16.  1921.  and  in 
the  office  of  the  Supervising  Architect . 
Treasury  Department.  Washington.  P. 
C,  at  3  P.  M..  November  16.  1921.  for 
the  Installation  complete  of  the  11'  - 
rhanical  Equipment  for  two  Scmi-.\ni- 
bulant  Quarters,  four  double  quarters 
for  Officers,  one  double  quarters  for 
fIrst-rl.Tss  Personnel,  one  quarters  for 
married  Attendants.  also  kitchen 
equipment  and  refrigerating  apparalu.-J 
for  Ambulant  Patients.  Mess.  etc.  re- 
frigerating apparatus  for  General  Mc^s 
laundrv  equipment,  new  Roller.s  out- 
side service,  etc..  at  the  United  States 
Public  Healih  Service  Hospital  No  sn, 
at  Whipple  liarracks.  Prescott,  Ari- 
zona. In  accordance  with  the  drawings 
and  specification,  copies  ot  which  may 
be  had  at  thin  office  or  at  the  office  of 
the  Superintendent  of  Construction  nt 
Whipple  Barracks.  Prescott.  Arizona. 
In  the  discretion  of  the  Supervising 
Architect,  and  Bidders  may  forward 
their  bide  to  either  place.  Jas  A, 
Wetmore,  Acting  Supervising  Archi- 
tect. 


BIDS  WANTED  FOR  CITY  HALL  AND 
FIRE    HOUSE 


NOTICE  TO   CONTRACTORS 


Notice  is  hereby  given  that  the  Board 
of  Trustees  of  the  City  of  Madera.  State 
of  California,  will  receive  sealed  pro- 
posals for  the  construction  ot  a  City 
Hall  and  Fire  Station  building  up  to 
but  not  Inter  than  the  hour  of  7i30 
o'clock  p.  m.  on  the  15th  day  of  No- 
vember, l»2l.  This  work  must  be  don« 
as  required  by  the  plans  and  specifica- 
tions prepared  by  Swartz  and  Ryland, 
Fresno.  California,  the  architects  em- 
ployed  by   the  said  Board  of  Trustees. 

Each  proposal  must  be  accompanied 
bv  a  certified  check  on  some  solvent 
bank,  or  by  approved  bidder's  surety 
bond  in  the  amount  equal  to  ten  per 
cent  of  the  amount  bid.  in  favor  of 
Lillian  W.  Rhodes.  City  Clerk,  as  a 
guarantee  that  If  the  bid  is  accepted, 
that  bidder  will,  within  ten  days  after 
notice  of  such  acceptance  has  been 
given,  execute  a  sufficient  and  binding 
contract  for  the  performance  of  the 
work,  and  that  he.  will  give  an  ap- 
proved surety  bond  in  an  amotmt  equal 
to  fifty  (50)  per  cent  ot  the  contract 
price  for  securing  the  said  City  against 
liens  for  labor  and  materials  and  an 
approved  surety  bond  equal  to  twenty- 
five  (25)  per  cent  of  the  contract  price 
for  the  complete  and  faithful  perform- 
ance ot  his  contract.  The  Board  re- 
serves the  right  to  reject  any  and  all 
bids. 

Separate  figures  will  be  received  for 
the  installation  of  the  plumbing  and 
heating   system. 

Plans  and  specifications  may  be  had 
from  the  architects.  Swartz  and  Ry- 
land. at  their  office  in  the  Rowell 
Building.  Fresno.  California,  on  the  de- 
posit of  Ten  Dollars,  which  sum  will 
be  returned  on  the  return  ot  the  plans 
and  specifications  in  good  condition  to 
the  architects. 

By  order  of  the  Board  ot  Trustees  of 
the   Citv  of  Madera. 

LILLIAN    W,    RHODES, 

City  Clerk. 


BIDS     WANTED      FOR      STERILIZING 
EQUIPMENT 


INVITATION    FOR    PROPOSALS 

TREASURY  DEPARTMENT,  Super- 
vising Architect's  Office.  Washington, 
D.  C,  October  20.  1921.  Sealed  propos- 
als will  be  opened  in  this  office  at  3  p. 
m.,  November  15.  1921,  tor  furnishing: 
sterilizing  equipment  for  the  U.  S.  P. 
H.  S.  Hospital.  Fort  Mackenzie.  Sheri- 
dan. Wyoming,  in  accordance  with  spe- 
cifications, copies  of  which  may  be  ob- 
tained at  this  office,  in  the  discretion  of 
the  Supervising  .Architect.  Jas.  A. 
Wetmore,  Acting  Supervising  Archi- 
tect. 


BIDS     WANTED     FOR     HOSPITAL 


NOTICE    TO    CONTRACTORS 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Supervisors  ot  llumboUlt  I'ounty,  State 
of  California,  at  the  office  of  the  Clerk 
of  said  Board,  at  the  Court  House  in 
the  City  of  Eureka,  said  County  and 
State,  until  TucHdny.  November  15th, 
1921,  nt  two  oVl.K-k  P.  M.,  for  the  con- 
struction of  a  new  Tubercular  Hospital 
for  Humboldt  County. 

Plans  and  specifications  for  this 
work  are  on  file  in  the  office  of  said 
Clerk,  to  which  all  bidders  are  hereby 
referred. 

Each  bid  must  be  accompanied  by 
cash  or  certified  check  in  at  least  five 
per  cent  of  the  amount  of  the  bid.  as  a 
guarantee  of  good  faith,  and  the  Board 
reserves  the  right  to  reject  any  or  all 
bids. 

FRED   M.    KAT, 
Clerk  of  the  Board  of  Supervisors  of 
Humboldt   County.  California, 


NOTICE     TO     CONTRACTORS 


TltEASURY  DEPARTMENT,  Super- 
vising .Vrchitect's  Offic^  Washington, 
D.  C.  Oct.  20.  1921.— SEALED  I'RO- 
POS.\LS  will  be  opened  In  this  office  at 
3  p.  m  ,  Nov.  15,  1921,  for  furnishing 
Plumbing  Fixtures,  radiators,  etc..  for 
the  U.  S.  P.  H.  S.  Hospital  Fort  Mac- 
kenzie. Sheridan,  Wyoming,  in  ac- 
cordance with  specifications,  copies  of 
which  may  be  obtained  at  this  office,  in 
the  discretion  of  the  Supervising  Ar- 
chitect. Jas.  A.  Wetmore,  Actingr  Su- 
pervising   Architect. 


NOTICE   TO    CONTRACTORS 


.N'otice  is  hereby  given  that  sealed 
liids  will  be  received  up  to  12  M.,  No- 
vember 10,  1921,  at  the  office  of  Col- 
lins and  Byrne,  architects.  New  Thea- 
tre Building,  Santa  Cruz,  Calif.,  for  the 
erection  and  completion  of  a  two-story 
reinforced  concrete  store  building  and 
warehouse  for  Gaba  and  Magidson  to 
be  erected  at  262  Pacifiic  .\venue. 
Santa  Cruz.,  Calif.  All  plans  and  spe- 
cifications may  be  seen  at  the  office 
of  Collins  and  Byrne,  architects,  or 
may  be  obtained  on  a  deposit  of  $5.00 
for  each  set  of  plans  and  specifications 
taken  out.  which  deposit  will  be  re- 
funded on  return  of  said  plans  and 
specifications  In  good  condition  and 
accompanied  by  a  regular  bid  for  the 
work.  No  bids  will  be  received  unless 
accompanied  by  a  certified  check  or  its 
equivalent  in  favor  ot  the  undersigned, 
equal  to  ten  per  cent  of  the  bid,  to 
secure  the  execution  of  the  contract 
by    the    successful    bidder. 

The  right  is  reserved  to  reject  any 
and   all    bids. 

Signed, 

GABA    &   MAGIDSON. 


notice:   to    CONTRACTORS 


Pursuant  to  an  order  of  the  Board  of 
Education  ot  the  City  of  Fresno  School 
District.  Fresno,  California,  duly  made 
and  entered  In  Its  minutes  on  the  20th 
day  of  October.  1921.  notice  is  hereby 
given  that  said  board  will  receive  up  to 
5  o'clock  p.  n,  ot  November  10th,  1921, 
sealed  proposals  for  the  furnishing  of 
labor  and  materials  for  the  construc- 
tion of  a  four-room  addition  to  the  Edi- 
son school  In  the  city  of  Fresno.  Bids 
will  be  taken  separately  for  the  dilTer- 
ent  Segregated  contr.icts.  as  follows 

Contract  No.  1 — Excavating,  Concrete 
Work.  Carpenter  Work.  Glass.  Hard- 
ware. .Steel,  Galvanized  Iron  and  Black- 
lioards. 

Contract  No.  2 — Brick   Work. 

CMiitract  No.  3 — Tile  and  Composition 
Hoofing. 

Coniraol  No.  4 — Plumbing  and  Steam 
Heating. 

Coriiruct  No.  5 — Lathing  and  Plaster- 
ing. 

iciTi tract  No.  6 — Electric  Wiring. 

C.i. tract   No.    7— Painting. 

Plans  and  specifications  on  file  with 
tile  s.cretary  of  said  board.  Copies  of 
same  together  with  form  for  submitting 
bid  and  instructions  to  bidders  may  be 
obtained  at  the  office  ..f  Trewhltt- 
Sbieldsi  Company.  435  Rowell  Building. 
I'r.  siH..  the  authorized  agent  of  the  said 
board. 

.\  certified  check  equal  to  10  per  cent 
of  lot.il  amount  of  bid  submitted  must 
II toiiinny  the  proposal. 

The  board  reserves  the  right  to  reject 
t<nv   or  all  bids. 

V'.v  order  of  the  Board  of  Education. 
U  U  SMITH.  Secretary. 
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NOTICE  TO   CONTRACTORS 


STEEL   AND   CONCRETE   BRIDGE 


Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Sacramento  County.  California,  at  his 
office  in  the  Court  House  at  Sacramen- 
to. California,  up  to  S:00  o'clock  p.  m., 
December  5th,  1021,  for  furnishing  ma- 
terial and  constructing  steel  and  con- 
crete bridgre  across  the  Sacramento 
River  about  one  mile  above  Isleton. 
Sacramento  County.  California;  556.000 
lbs.  of  structural  steel  to  be  furnished 
by  Sacramento  County;  all  other  mate- 
rial to  be  furnished  by  the  contractor. 
Kach  bidder  must  submit  a  proposal 
to  the  Clerk  of  the  said  Board  of 
Supervisors  on  standard  forms  which 
may  be  obtained  from  the  County  Sur- 
veyor's oftice,  said  proposal  to  be  ac- 
companied by  a  certified  check  to  the 
amount  of  ten  per  cent  (10%)  of  the 
total  amount  bid,  said  check  to  be 
made  payable  to  the  Chairman  of  the 
Board'  of  Supervisors  of  Sacramento 
County,   California. 

I'lans  and  specifications  are  on  file 
in  the  office  of  the  County  Surveyor  of 
Sacramento  County,  to  which  bidders 
are  hereby  referred.  Copies  of  said 
plans  and  specifications  will  be  mailed 
to  any  address  upon  receipt  of  check 
for  JlO  made  payable  to  the  Chairman 
of  the  Board  of  Supervisors,  said  check 
to  be  returned  upon  return  of  the  plans. 
The  Board  ol  Supervisors  reserves 
the  right  to  reject  any  and  all  bids 
and  to  waive  any  informality  in  the 
bids  received,  as  the  public  good  may 
require. 

(Seal)  H.  K.  JOHNSON, 

Chairman,    Board    of   Supervisors. 
ATTEST:     Harry   W.  Hall,  Clerk;   by 
F.   M.   Lampert,   Deputy. 


BIDS    WANTED   FOR   SCUOOIi 


NOTICE  TO   BIDDERS 


Sealed  bids  are  hereby  invited  and 
will  be  received  by  the  High  School 
Board  of  the  Richmond  Union  High 
School  District  at  the  ollice  of  its  Sec- 
retary in  the  l,incoln  School,  235  Tenth 
Street,  Richmond.  California,  up  to  and 
Including  the  hour  of  8  o'clock  P.  M. 
of  Monday,  November  14,  1921,  at 
which  time  and  place  said  bids  will  be 
opened,  for  the  supplying  of  all  mate- 
rials and  the  construction  of  a  school 
building,  according  to  plans  and  spec- 
ifications prepared  by  Mr.  James  T. 
Narbett.  906  Macdonald  Avenue,  Rich- 
mond, authorized  architect. 

Separate  bids  will  be  received  at  the 
same  time  and  place  for  the  installa- 
tion of  a  heating  system  in  said  build- 
ing according  to  plans  and  specifica- 
tions prepared  by  Leland  and  Haley, 
58  Sutter  Street,  San  F'rancisco.  author- 
ized engineers. 

Each  of  said  bids  must  be  accompa- 
nied by  cash  »qual  to  10%  of  the  amount 
bid,  or  by  a  certified  check  on  some 
solvent  bank,  made  payable  to  the  or- 
der of  W.  T.  Helms,  equal  to  10%  of 
the  amount  bid,  which  said  amounts 
will  be  forfeited  to  the  High  School 
Board  should  the  successful  bidders 
fail  to  enter  into  a  legal  contract  with 
said  High  School  Board,  within  ten 
days  after  the  award  of  the  contract. 

Plans  for  the  building  may  be  ob- 
tained at  the  architect's  office  and 
plans  for  the  heating  system  may  be 
obtained  at  either  the  architect's  of- 
fice  or   the   heating   engineer's   office. 

The  Board  reserves  the  right  to  re- 
ject  any   or   all    bids. 

E.    H.    HARLOW,    President. 
H.    W.    MERGENTHAL. 
E.    HOFFMAN'. 
■VV.    S.    McRACKEN. 
W.    D.    MASOX. 
High    School    Board    of    the    Richmond 
Union    High    School    District 

By   W.  T.  Helms.  Secretary. 


NOTICE  TO    CONTRACTORS 

NOTICE      TO      STEEL      ROLLING      OR 
STEEL     LIFT     DOOR     MANU- 
FACTURERS 


OFFICE  OP  THE  BOARD  OF  STATE 
HARBOR  COMMISSIONERS.  Union 
Depot  and  F*ry  House.  San  Francisco 
California,    October   31.    1921. 

SEALED  PROPOSALS  pr  bids  will  be 


received  at  this  office  at  or  prior  to  11 
^  o'clock  A,  M.,  on  ThuBrday,  December 
1,  1021,  for  furnishing  and  installing 
steel  rolling  or  steel  lift  doors  in  Bulk- 
head Building,  Pier  5,  on  the  water- 
front of  the  City  and  County  of  San 
Francisco,  in  accordance  with  the  plans 
and  specifications  prepared  for  these 
doors  by  the  Chief  Engineer  and 
adopted  by  the  Board  August  4.  1920. 
and  on  file  in  this  office,  to  which  spe- 
cial   reference    is    hereby    made. 

No   bid   will   be   received   unless   it   is 
miade  on   a   blank   form  furnished  from 
this  office  and  is  accompanied  by  a  cer- 
tified   check    for    an    amount    equal    to 
five   (5)   per  cent   of  the  amount  of  the 
proposal    to    be    made    payable    to    the 
Secretary     of    the     Board,     conditioned 
that    if    the    proposal    is    accepted    and 
the   contract   awarded,   and    if   the   bid- 
der  shall   fail   or   neglect  to   execute   a 
contract    and    give    the    bond    required 
withm  six   (6)   days  after  the  award  is 
made,   in   that  case   the  said  sum  men- 
tioned   in   said   check    shall    be   deemed 
liquidated  damages  for  such  failure  and 
neglect  and  shall  be  paid  into  the  San 
Francisco    Harbor    Improvement    Fund. 
The    contractor    shall    be    required    to 
give   a    bond   unto    the   Board    of   State 
Harbor  Commissioners  for  not  less    than 
one-half   of    the    total   amount   payable 
by   the    terms   of   the   contract,    with   a 
corporation  thereunto    duly    authorized 
by    law    and    commonly    known    as    a 
surety  company,  as  surety  (such  surety 
to      be      one      of     those     approved      by 
the  State    Board    of    Control,    a  list    of 
these  approved  surety  companies  being 
on   file   in   the   office   of  the   Secretary) 
and    conditioned    for    the    faithful    per- 
formance  by   the    contractor   of   all   the 
terms   and   conditions   of  said   contract 
according  to  the  true  intent  and  mean- 
ing thereof.     Said  bond  shall  also  pro- 
vide    that    if    the    contractor,     person, 
company   or  corporation   to   whom   said 
contract    is    awarded    fails    to    pay    for 
any  materials  or  supplies  furnished  for 
the  performance  of  the  work  contract- 
ed   to    be    done,    or    for    any    work    or 
labor    done    thereon    of   any   kind,    said 
surety  will  pay  the  same  in  an  amount 
not  exceeding  the  sum  specified  in  said 
bond;  and  said  bond  shall  also  be  made 
to     inure     to     the     benefit     of      material 
men.    mechanics    and    laborers   as   pro- 
vided  by   that   certain  Act  of  the  Leg- 
islature of  the  State  of  California  ap- 
proved May  1.  1911  (Stats.  1911,  p.  1422) 
Said    bond    must    be   acceptable   to   and 
approved    by   said    Board,     both    as     to 
surety  and  form. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secretary 
or  to  the  Assistant  Secretary  at  the 
office  of  the  Secretary.  Room  No  17 
Union  Depot  and  Ferry  House,  at  or 
prior  to  11  o'clock  A.  M..  on  Thursday, 
December  1,  1921,  at  which  time  and 
place  the  bids  will  be  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best  interests  of  the  gtate. 

Bidders  are  invited  to  be  present  at 
the  opening  of  the   bids. 

Plans  and  specifications  of  this  work 
to  be  had  at  Room  18,  Union  Depot  and 
Ferry  House  upon  depositing  $10  00 
for  same,  which  will  be  returned  on 
return  of  plans  and  specifications. 

Bidders  are  requested  to  mark  en- 
velope containing  bid:  "Bid  for  Doors 
Bulkhead  Building.  Pier  5." 

JOHN     H.     McCALLUM. 
HARRY    H.    COSGRIFF. 
FREDERICK  S.  MOODY. 
Board   of  State   Harbor  Commissioners. 
FRANK    G.    WHITE, 

Chief  Engineer. 
HILDA    GOHRMAN. 

Secretary. 


BIDS    WANTED    FOR    GYMNASIUM 
BUILDINGS 


NOTICE  TO   CONTRACTORS 


Pursuant  to  an  order  of  the  Board  of 
Education,  Fresno  City  High  School 
District,  duly  passed  and  entered  in  its 
minutes  of  October  28.  1921.  notice  is 
hereby  given  that  che  said  Board  will 
receive  bids  up  to  5  P.  M.,  November 
21,  1021,  on  the  following  contracts  in 
connection  with  the  construction  of  the 
Gymnasium  Buildings  for  the  Fresno 
High   School   Group: 

(1)  General  contract  for  Boys'  and 
Girls'  Gymnasium  Buildings  exclusive 
of  Plumbing. 

(2)  General  contract  tor  Boys'  Gvm- 
naslum  Building  only,  exclusive"  of 
Plumbing. 


(3)  General  contract  for  Girls'  Gym- 
nasium Building  only,  exclusive  of 
Plumbing. 

(4)  Plumbing  contract  for  Boys'  and 
Girls'   Gymnasium  Buildings. 

(5)  Plumbing  contract  for  Boys' 
Gymnasium    Building  only. 

(6)  Plumbing  contract  for  Girls' 
Gymnasium  Building  only. 

(7)  Amount  to  be  deducted  from  Bid 
No    1  if  Electrical  Wiring  is  omitted. 

(8)  Amount  to  be  deducted  from  Bid 
No.  2  if  Electrical  Wiring  is  omitted. 

(9)  Amount  to  be  deducted  from  Bid 
^o-,3  if  Electrical  Wiring  is  omitted. 

Plans  and  specifications  are  on  file 
with  the  Secretary  of  said  Board.  Cop- 
ies may  be  obtained  at  the  offices  of 
The  R.  F.  Felchlin  Company.  300  Bank 
of  Italy  Bldg.,  Fresno,  Calif. 
^  All  bids  must  be  in  the  hands  of  L.  L. 
Smith.  Secretary.  Board  of  Education, 
Fresno  High  School  District,  at  his 
office  in  the  High  School  Building, 
2l"''l92i  '^^''^  ■  ^^^°''^  5  p.  m.,  November 

A  certified  check  equal  to  ten  per 
cent  of  the  total  amount  of  bid  sub- 
mitted must  accompany  the  proposal. 

No  bids  will  be  considered  unless 
submitted  on  uniform  proposal  blank 
provided  for  that   purpose. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids. 

All  bids  must  be  sealed  with  the 
name  of  the  bidder  and  description  of 
the  vyork  must  be  marked  on  outside  of 
envelope. 

BOARD  OF  EDUCATION, 

Fresno  City  High  School  District 

I-.   L.  Smith.  Secretary. 

(M.\DERA     SEWER     SYSTEM) 
NOTICE   TO   BIDDERS 


the 


Sealed  proposals  addressed  ,^  u„e 
President  of  the  Board  of  Trustees,  and 
endorsed  "Proposals  for  Constructing 
a  Sewer  System  for  the  City  of  Ma- 
dera '  will  be  received  by  the  City 
Clerk  of  the  City  of  Madera,  at  her 
office,  until  5  o'clock  p.  m.  of  the  15th 
''jy„°^,^°"*'«™ti«'",  1921,  and  at  the  hour 
of  8  o  clock  p.  m.,  on  that  day,  or  as 
.soon  thereafter  as  the  same  can  be 
reached,  the  Board  of  Trustees  will 
publicly  open  and  read   the  same. 

All  proposals  must  be  made  on  blank 
forms  to  be  obtained  from  the  City 
Clerk  or  the  City  Engineer.  Three  al- 
ternate propositions  will  be  considered 

Proposition  No.  1  contemplates  the 
use   of   vitrified   pipe   throughout 

Proposition  No.  2  contemplates  the 
use  of  cement  pipe  throughout. 

Proposition  No.  3  contemplates  the 
use  of  vitrified  pipe  on  all  lines  from 
6  inches  to  10  inches  in  diameter,  in- 
clusive, and  cement  pipe  on  all  lines 
over   10   inches   in   diameter. 

Alternate  proposals  are  requested  on 
brick  and  concrete  manholes. 

Separate  proposals  will  be  received 
for  furnisihng  and  installing  pumping 
equipment.  ^ 

Each  proposal  for  the  sevt'er  system 
niust  be  accompanied  by  a  certified 
check  for  an  amount  not  less  than 
Three  Thousand  ($3,000.00)  Dollars  A 
similar  check  in  the  sum  of  Five  Hun- 
dred ($500.00)  Dollars  will  be  required 
with  each  bid  for  the  pumping  eauio- 
ment    only. 

Plans  and  specifications  are  on  file 
at   the  office   of  the  City  Clerk 

The  Board   of  Trustees   reserves    the 
right   to   reject   any  and   all   bids. 
By  order  of  the  Board  of  Trustees 
LILLIAN  W.  RHODES. 

City  Clerk. 

BIDS     WANTED    FOR    SCHOOL    FUR- 
NITURE 


NOTICE  TO  BIDDERS 

NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the  Clerk 
of  the  Board  of  Trustees  of  Alhambra 
Union  High  School  District,  at  the  Prin- 
cipals  room,  in  the  (old)  Alhambra 
Union  High  .sTchool  Building,  in  the 
town  of  Martinez.  County  of  Contra 
Costn,  State  of  California,  until  eleven 
o'clock  A.  M.  of  the  10th  day  of  No- 
vember. 1921,  tor  the  furnishing  and 
installation  of  furniture,  desks  and 
other  equipment  for  Alhambra  Union 
High  School,  and  also  for  the  "radin" 
of  grounds  at  the  Alhambra  Union 
High  School  new  site. 

Plans  and  specifications  for  said  fur- 
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nlture,  deeka  and  equipment,  and 
grading  are  on  file  In  the  office  of  the 
Clerk  of  the  Board  of  Trustees  of  Al- 
hambra  Union  High  School  District,  to 
which    bidders   are   hereby   referred. 

All  bids  must  be  accompanied  by  a 
lertifitd  check  on  some  solvent  bank. 
"T  cash  deposit  in  a  sum  equal  to  ten 
per  cent  of  the  amount  bid  on  the 
whole  contract,  conditioned  that  if  the 
contract  is  awarded  to  the  party  sub- 
mitting the  accepted  bid  he  or  it  will 
enter  into  a  valid  contract  oV  contracts 
and  furnish  such  bonds  as  may  be  re- 
quired by  said  Board  within  Ave  days 
after  notice  of  award,  or  failing  so  to 
do  the  amount  of  such  check  or  cash 
deposit  shall  be  forfeited  as  liquidated 
damages  for  such  failure.  All  checks 
to  be  made  payable  to  the  order  of  thi- 
Clerk  of  the  Board  of  Trustees  of  Al- 
hambra  Union  High  School  District. 
Contra    Costa   County,    California. 

All  furniture  and  equipment  to  be 
delivered  at  new  High  School  building 
on  or  before  December  26,  1921. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids  and  to 
waive  any  informality  in  any  bid  re- 
ceived. 

By  order  of  the  Board  of  Trustees  of 
Alhambra   Union   High  School   District 
Dated    October    29.    1921. 

J.   E.   RODGERS, 
Clerk    of    Board    of    Trustees    of    Al- 
hambra   Union    High    School    Dis- 
trict. 


NOTICE  TO   BO.\T   BUILDERS 


Office  of  the  Board  of  State  Harbor 
Commissioners.  Union  Depot  and 
Ferry  House,  San  Francisco.  Califor- 
nia, November  2,  1921. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  otlice  at  or  prior  to  11 
o*clo«k  A.  H.»  on  Tharsday,  November 
17,  1821,  for  furnishing  material  and 
building  a  single  screw  inspection  and 
tug  boat  with  a  single  deck  and  a 
cabin,  pilot  house  and  engine  house,  all 
complete  and  in  accordance  with  the 
plans  and  specifications  on  file  in  the 
office  of  the  Chief  Engineer  and  adopt- 
ed by  the  Board  October  27.  1921.  to 
which  special  reference  is  hereby  made. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a 
certified  check  for  an  amount  equal 
to  Five  (5)  per  cent  of  the  amount 
of  the  proposal,  to  be  made  payable 
to  the  Secretary  of  the  Board,  con- 
ditioned that  if  the  proposal  is  ac- 
cepted and  the  contract  awarded,  and 
if  the  bidder  shall  fall  or  neglect  to 
execute  a  contract  and  give  the  bond 
required  within  Six  (6)  days  after  Ihe 
award  is  made,  in  that  case  the  said 
sum  mentioned  in  said  check  shall  be 
deemed  liquidated  damages  for  such 
failure  and  neglect  and  shall  be  i)aid 
into  the  San  Francisco  Harbor  Im- 
provement Fund. 

The  Contractor  will  be  required  to 
give  a  bond  unto  the  Board  of  State 
Harbor  Commissioners  for  not  less  than 
one-half  of  the  total  amount  payable 
by  the  terms  of  the  contract,  with  a 
Corporation,  thereunto  duly  author- 
ized by  law  and  commonly  known  as 
a  surety  company,  as  surety  (such 
surety  to  be  one  of  tho.se  approved  by 
the  State  Board  of  Control,  a  list  of 
these  approved  surety  companies  b«;- 
ing  on  file  In  the  Oflice  of  the  Secre- 
tary), and  condltioni'd  for  Ihe  faith- 
ful performance  by  the  ('ontractor  of 
all  the  terms  and  conditions  of  said 
contract  according  to  the  true  Intent 
and  meaning  thereof.  Said  bond  shall 
also  provide  that  if  the  Contractor, 
person.  company  or  corporation  to 
whom  said  contract  Is  awarded  falls 
to  pay  for  any  materials  or  supplies 
furnished  for  the  performance  of  the 
work  contraclcd  to  be  done  or  for  any 
work  or  labor  done  thereon  of  any 
kind,  said  surety  will  pay  the  same  in 
an  amount  nol  exceeding  the  sum  spo- 
cifled  in  said  bond:  and  said  bond  shall 
also  be  made  to  inure  to  the  benefl; 
of  material  men.  mechanics  and  la- 
borers as  provided  by  that  certain  act 
of  the  Legislature  of  Ihe  Slate  of 
California.  approved  May  1.  1911 
(Stats.  1911.  p.  1422).  Said  bond  must 
be  acceptable  to  and  approved  by  said 
Board  both  as  lo  surety  and  form. 

Bids  will  not  be  considered  by  the 
Board    unless    delivered    to    the    Secre- 


tary or  to  the  Assistant  Secretary  at 
the  Office  of  the  Secretary.  Room  No. 
17,  Union  Depot  and  Ferry  House,  at  or 
prior  to  11  o'clock  A.  M..  on  Thnraday, 
November  17.  1921.  at  which  time  and 
place  the  bids  will  be  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best  interests  of  the  State. 

Bidders  are  invited  to  be  present  at 
the  opening  of  the  bids. 

Plans  and  specifications  of  thi» 
work  to  be  had  at  Room  18.  Union 
Depot  and  Ferry  House,  upon  deposit- 
ing $10.00  for  same,  which  will  be  re- 
turned on  return  of  plans  and  speci- 
fications. * 

Bidders  are  requested  to  mark  en- 
velope containing  bid:  "Bid  for  Diesel 
Inspection  and   Tug  Boat." 

JOHN   H.   Mci-ALLUM. 

HARRY  H.  COSGRIFF. 

FREDERICK    S.    MOODY. 
Board   of  State  Harbor  Commissioners 

FRANK  G.    WHITE. 

Chief  Engineer. 

nil. DA     nOHRMA.V. 


BIDS    WANTED    FOR    WTIARF    SHED 


NOTICE  TO  BIDDERS 


Sealed  bids  will  be  received  by  the 
undersigned.  Clerk  of  the  City  of 
Richmond,  at  his  office  in  the  City  Hall 
of  Richmond,  California,  until  Monday, 
November  21,  1921,  np  to  the  hoar  of 
eight  (8)  o'clock  P.  M.  of  said  day,  at 
which  time  and  place  aM  bids  will  be 
publicly  opened  and  read,  for  the  con- 
struction of  the  super-structure  of  a 
wharf-shed  adjoining  Municipal  Wharf 
No.  1  of  the  City  of  Richmond,  all  as 
described  in  the  Plans  and  Specifica- 
tions of  said  work  on  file  in  the  ofBce 
of  the  said  Clerk  of  the  City  of  Rich- 
mond. 

All  bids  must  be  submitted  upon  pro- 
posal sheets  furnished  with  the  plans 
and   specifications. 

Copies  of  the  Notice  to  Bidders,  Pro- 
posal Sheet.s.  Specifications  and  Plans 
will  be  furnished  to  prospective  bidders 
upon  application  to  the  City  Engineer 
of  the  City  of  Richmond,  at  his  office 
in  the  said  city  hail. 

A  deposit  of  Ten  (10)  Dollars  will  be 
required  for  each  set  of  Plans  and 
Specifications,  which  said  deposit  will 
be  refunded  upon  the  return  of  the 
Plans  and  Specifications  in  good  order. 

Each  bid  must  be  accompanied  by  a 
certified  check,  upon  a  responsible 
bank,  for  at  least  ten  (10)  per  cent  of 
the  amount  of  the  total  bid. 

The  Council  of  the  City  of  Richmond 
reserves  the  right  to  reject  any  or  all 
bids. 

Dated    this     1st     day     of     November, 

BIDS     W.VNTED     FOR     ST.ATE     HIGH- 
WAY   IMPROVE.MENT 


STATE       OF       CALIFORNIA 


DEPARTMENT     OF     PUBLIC     WORKS 

CALIFOUNI.\  HIGHWAY  CO.MMISSION 

NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  tlie  California 
Highmiy  CuminisMlon,  .'l.'i  Forom 
Building,  Snernuirnto,  Cal.,  until  2 
o'clock  P.  >l.,  on  November  28th,  at 
which  time  they  will  be  puuiicly  opened 
and  read  for  construction  In  accordance 
with  the  snecificatlons  therefor  to 
whirh  special  reference  is  made,  por- 
tions of  State    Highway   a.«    follows: 

Santa  Barbara  County,  between  2% 
miles  east  of  Naples  and  Canada  de  las 
Llagas  (V-SB-2-G).  and  between  Los 
Chiquero.s  Creek  and  Gavlota  Creek  (V- 
SB-2-E  &  F).  about  eight  and  four- 
tenths  (.S.4)  miles  in  length,  to  be  paved 
with  Portland  cement  concrete  shoul- 
ders and  an  asphalt  concrete  wearing 
surface. 

Fresno  County,  between  Fresno  .ind 
a  point  2.3  miles  northwesterly  (VI- 
Fre-4-C).  about  two  and  three-tenths 
(2.3)  mile.s  In  length,  to  be  surfaced 
with    asphalt    concrtts. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  In-  obtainnl  at  the  sn  id 
ofBce  and  thr-y  may  be  .seen  al  the 
Offices  of  the  Division  Engineers  at  Los 
Angeles  and  Fnn  Fr.incHco.  and  at  the 
office  of  Ihe  PIvisL.ti  Knglneer  of  the 
division  ill  which  the  work  Is  situated. 
The  Division   Rnulneers'  offices  are  lo. 


cated  at  Wllllts,  Dunsmuir,  Sacramento, 
San  Francisco,  San  Luis  Obispo.  Fresno 
and  Los  Angeles. 

-No  bid  will  be  received  unless  it  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  Is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
10  be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLINGTON, 
CHARLES  A.   WHITMORE, 
GEO.    C.    MA.NSFIELD. 
i;>lifornia   Highway   Commission. 
AUSTIN  B.  FLETCHER, 

State   Highway   Engineer. 
JOHN  F.  GALVIN, 

Secretary. 
Dat.il    October    31.    1921. 


BIDS    WANTED    FOR    SCHOOL 

(THo-»fory    concrete    and    brick    iitmc- 

tarr,  vrlth  tile.) 


NOTICE   TO    CONTRACTORS 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
Education  of  the  Sacramento  City 
School  District  for  the  complete  erec- 
tion of  a  school  building  In  accordance 
with  plans  and  specifications  on  file  in 
the  office  of  the  Secretary  of  the  Board 
of  Education  of  the  Sacramento  City 
School  District,  Room  300,  City  Hall, 
Sacramento,  California,  and  also  in  the 
office  of  Hemmlngs-Peter.sen-Hudnutt. 
Inc.,  Architectural  and  Engineering 
Commission,  Sacramento  Elementary 
Schools,  third  floor  of  City  Library. 
9th  and  I  Streets.  Sacramento.  Cali- 
fornia. 

The  said  school  building  is  to  be 
erected  on  the  property  owned  by  the 
School  District,  at  38th  Street,  between 
4th  Avenue  and  Sacramento  Blvd..  situ- 
ated in  the  City  of  Sacramento.  State 
of   California. 

On  a  deposit  of  $20.00  with  the  Board 
ot  Education,  or  the  .\rchitectural  and 
Engineering  Commission,  complete  sets 
of  plans  and  specifications  mav  be  had 
by  any  prospective  bidder,  and  retained 
for  a  period  of  15  days.  The  deposit 
will  be  returned  to  the  bidder  on  the 
return  of  the  plans  and  specifications 
in  good  condition. 

BicLs  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  .Architectural 
and  Engineering  Commission,  and  be 
sign,  il  by  the  bidder,  accompanied  by 
a  certified  check  for  at  least  10%  of  the 
amount  of  the  bid  or  proposal,  certified 
to  by  some  responsible  bank  or  banker, 
and  made  payable  to  the  Secretary  of 
the  Hoard  of  Education  of  the  Sacra- 
memo  City  School  District,  said  check 
to  be  forfeited  to  and  retained  by  the 
School  District,  should  the  party  or 
parlies  to  whom  the  contract  shall  be 
;iK:ircied  fail  to  enter  into  the  contract 
after  the  award,  or  to  give  bonds  as  re- 
■  luireil.  Bids  must  be  plainly  marked 
on  the  exterior  "Proposal  for  Leiand 
."Stanford   School   Building". 

All  bids  must  be  filed  with  the  Sec- 
retary of  the  Board  of  Education  of  the 
Sacr.Tiiiento  City  School  District.  Room 
300  lity  Hall.  Sacramento.  California. 
not  later  than  7rfl0  o'clock  P.  >l.,  Mon- 
day,   .November    2Stb,    1921. 

The  Board  of  Education  of  the  Sacra- 
mento City  School  District  reserves  the 
right    to  reject  any   or  all   bids. 

BOARD    OF    i;m'C.\TI(lN 
SACR.XMENTO  i   ITY 

.SCHOOL   lUSTlU'-T. 
CHA.S'.  c.  in;';illCS.  s.-.T.  t;ii-. 
1921. 

A.    C.    FARIS. 
Clerk   of  the  City  of    Richmond 
Bin.'i      WANTED     FOR     STERILIZING 
BftUIPMBNT 

INVITATION    FOR    PROPO.SALS 


TREASURY  DEPAUT.MENT.  Super- 
vising Architect's  Office.  Washington. 
D.  C  Oct.  24,  1921— SEALED  PROPO- 
S.ALS  will  be  opened  In  this  office  at  3 
p.  m..  ."^lov.  17.  1921.  for  furnishing  ster- 
ilizing equipment  for  the  U.  S.  P.  H.  S. 
Hospital.  Walla  Walla.  Wash..  In  ac- 
cordance with  specifio.atlons,  copies  of 
wbl'h  may  he  obtained  nt  this  office. 
in  the  discretion  of  the  Supervising  Ar- 
chitect. Jas.  A.  Watmore.  Acting  Su- 
pcrvlslng  Architect. 
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Engineering  News  Section 


BRIDGES,   DAMS   &   HARBOR 
WORK 


SACRAMENTO.  Cal. — Until  December 
5th  bids  will  be  received  by  Harry  Hall. 
County  Clerk,  for  constructing  Isleton 
bridge.  Estimated  cost.  $131,000.  Drury 
Butler,  County  Surveyor. 

See  call  for  blils  under  official  pro- 
posal   column    in    thl.<4    issue. 

SAN  FRANCISCO. — Bids  will  be  re- 
ceived until  December  31,  1921.  at  11 
a.  m..  by  the  State  Board  of  Harbor 
Commissioners  for  steel  rolling  or  steel 
lift  doors  in  Bulkhead  Building  Pier  5 
on  the  San  Francisco  waterfront.  For 
tnrther  particulars  see  call  for  bid* 
under  ofllclnl  proposal  column. 


PHOENIX.  Ariz. — Bids  will  be  called 
for  soon  for  the  construction  of  the 
flood  control  dam  in  Cave  ("reek.  Plans 
for  the  dam  were  prepared  by  a  board 
of  engineers  and  have  been  turned  over 
to  a  board  representing  the  different 
interests  which  will  contribute  to  the 
project,  including  the  State.  Maricopa 
Co..  Phoenix.  Salt  River  Valley  Water 
Users'  Association.  ParadL-ie  Valley  Ir- 
rigation District  and  railroads.  The 
proposed  dam  will  be  an  earth  fill,  with 
concrete  core.  56  to  Sit  ft.  high,  and 
will  contain  approximately  400.000  cu. 
yds.  of  earth  and  it, 000  cu.  yds.  concrete. 
Outlet  tunnels  and  gates  and  spillway 
are  included  in  the  project.  Cost  from 
?350,000  to  $400,000.  Information  may 
be  obtained  from  L.  B.  Hitchcock.  City 
Engineer   of    Phoenix. 


LOS  ANGELES.  Cal. — All  bids  re- 
ceived by  Supervisors  Oct.  24  for  bridge 
over  San  Jose  Creek  on  Workman  Mills 
Road  were  rejected  and  work  will  be 
readvertised. 


FRESNO.  Fresno  Co..  Cal. — Jap  E. 
Mitchell.  206  Strauther  street,  at  $1,449, 
awarded  contract  by  Supervisor»  to 
construct  bridge  at  corner  of  Nielsen 
and  Hughes  avenue.  Estimate  of 
County  Surveyor  Chris.  P.  Jensen. 
$1,430. 

FRESNO.  Fresno  Co..  Cal. — Super- 
visors reject  bids  for  constructing  six 
bridges  on  Elm  avenue.  Chris.  P.  Jen- 
sen.   County    Surveyor. 


CALIFORNIA — Following  bids  re- 
ceived by  State  Highway  Commission 
Oct.  31  for  bridge  construction;  San 
Luis  Obispo  County,  across  Huasna 
Creek  and  Alamo  Creek  ( V-SLO-57-A), 
two  bridges,  as  follows:  Across  Hu- 
asna Creek,  a  bridge  consisting  of  two 
steel  spans  of  100  feet  each,  with  rein- 
forced concrete  girder  approach  spans; 
across  Alamo  Creek,  a  bridge  consist- 
ing of  two  steel  spans  of  100  feet  each. 
Two  100-ft.  steel  spans,  erected  in 
place  and  painted;  complete,  except  re- 
inforced concrete  floor,  for  Huasna 
Creek  bridge.  Two  mo-ft.  .steel  spans, 
erected  in  place  and  painted,  complete, 
except  reinforced  concrete  floor,  for 
Alamo  Creek  bridge.  255  cu.  yds.  class 
"A"  concrete,  in  place  in  piers,  ap- 
proach spans,  end  beams,  cap  and  floor 
of  steep  spans  for  Huasna  Creek 
bridge.  200  cu.  yds.  class  "A"  concrete, 
in  place  in  abutments,  pier  and  floor 
of  steel  spans  for  Alamo  Creek  bridge. 
360  cu.  yds.  class  "'B"  cement  concrete 


in  place  in  piers,  for  Huasna  Creek 
bridge.  150  cu.  yds.  class  "B"  cement 
concrete,  in  place  in  piefs,  for  Alamo 
Creek  bridge.  30  cu.  yds.  class  "C"  ce- 
ment concrete,  in  place  in  abutment 
and  wing  wall,  for  Huasna  Creek 
bridge.  335  cu.  yds.  class  "C"  concrete, 
in  place  in  abutments,  for  Alamo  Creek 
bridge.  64  Douglas  fir  pile.s.  in  place 
in  foundations,  for  Huasna  Creek 
bridge.  64  Douglas  fir  piles,  in  place 
in  foundations,  for  Alamo  Creek  bridge. 
4  reinforced  concrete  piles  in  place  for 
approach  span  of  Huasna  Creek  bridge. 
Commission  will  furnish  reinforcing 
steel  in  straight  bars  cut  to  lengths 
and  cement. 
West  Coast  Cons.  Co..  S.   F.. ..  $70,342.83 

Ed.   H.    Martin,   Oakland 82,910.00 

Security    Bridge   Co.,    Billings, 

Mont 105,826.00 

De  Waard  &  Cobham,  S.  Diego  67,778.00 
W.  N.  Ledbetter.  Los  Angeles.  69. 652. SO 
Edgar  T.   Wheeler  Co..  L.   A. ..  109.870.00 

Engineers   estimate    83.976.20 

Glenn  County,  near  Orland  (III-Gle- 
7-C).  consisting  of  the  construction  ot 
pile  and  wire  dikes  and  the  planting  of 
willow  cuttings  for  the  protection  of 
Stony  Creek  bridge.  310  Douglas  fir 
piles;  6.000  ft.  B.  M.  lumber;  3.600  wil- 
low   cuttings. 

Jenkins  &  Elton.   Sacto $   7.996.00 

Pacific  Constr.  Co.,  S.  F 11,338.00 

West  Coast  Constr.  Co.,  S.   F..    11.518.00 

Engineer's    estimate     10,223.50 


PHOENIX,  Ariz. — Until  2  p.  m..  Nov. 
21.  bids  will  be  received  liy  State  En- 
gineer Thos.  Maddock  for  constructing 
reinforced  concrete  bridge  143  feet  long 
consisting  of  three  spans,  at  Granite 
Creek  crossing,  Prescott-Jerome  high- 
way. Alternate  bids  will  be  taken  for 
riveted  steel  truss  span  143  feet,  center 
to  center  end  pins.  Certified  check  for 
5%.  Plans  and  specifications  may  be 
obtained  from  State  Engineer  on  pay- 
ment  of    $5. 


QUINCY.  Plumas  Co..  Cal. — Murphy 
Lumber  Co.  is  planning  construction  of 
a  reservoir  in  l^owe's  Ravine,  east  ot 
Quincy.  for  the  protection  of  its  plant 
from   fire. 


FLAGSTAFF,  Ariz. — The  proposed 
suspension  bridge  across  the  Colorado 
River  seven  miles  below  Lees  Feery 
will  cost  $175,000,  according  to  an  esti- 
mate presented  to  the  Flagstaff  Cham- 
ber of  Commerce. 


Engineers    and    Contractors 
PLEASE  NOTE 

We     Carry     In     Stock     Here     and 
Sell     at     Eastern     Factory     Price 

Milbnrn  Carbide  Flare  Lights 

in  candlepower  from   50  to   12,000 

MUbnm  Oxy-Acetylene 
Welding  and  Cntting  Apparatus 

All  Safety  Appliances 

As   Required  by  Accident 
Commission 


E.  D.  BULLARD 

Distributor    for 
Alexander  Milburn  Co. 

268  Market  St,  San  Francisco 

Phone   Douarlas   1118 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
T.  E.  Brown  and  Tom  McCurry  at 
$1,535  awarded  contract  by  Sup"er- 
visors  for  reflooring  McMulleh  Lake 
bridge  in  Castoria  Road  District. 
Other  bidders:  M.  B.  White.  $1,788;  'W. 
H.  Hooker,  $1,715;  R.  C.  Tumelty. 
$1,863. 


OAKLAND.  Cal. — Tibbitts-Paclflc  Co., 
16  California  street,  San  Francisco,  at 
$3,032,  awarded  contract  by  Super- 
visors for  replacement  of  piles,  caps 
and  bracing  in  center  pier  of  Bay  Farm 
Island  bridge.  George  Posey  is  Acting 
County  Surveyor. 


MILL  VALLEY,  Marin  Co.,  Cal. — S.  P. 
Brownlee.  San  Rafael,  at  $3,375,  award- 
ed contract  by  Trustees  to  construct 
concrete  arch  culvert,  headwalls  and 
pavement  in  Park  Ave.  Other  bidders: 
V.  Maggiora.  $3,964;  Lous  Lambr^tti, 
$4,440.      J.   C.   Oglesby.   Town    Engineer. 


SANTA  ANA.  Orange  Co..  Cal. — Five 
bridges  will  be  built  on  the  Coast  State 
highway  by  the  County  supervisors  at 
an  estimated  cost  of  $300,000.  Funds 
will  be  raised  by  direct  tax.  Plans 
will  be  prepared  by  engineers  of  the 
-State  Commission,  but  data  must  be 
supplied  by  county  and  preliminary 
surveys  have  been  started.  The  pro- 
posed bridges  will  cross  the  east  arm 
of  Anaheim  Bay.  near  Seal  Beach; 
Santa  Ana  River,  between  Huntington 
Beach  and  Newport  Beach;  upper  New- 
port Bay;  Salt  Creek,  between  Laguna 
Beach  and  Serra  and  San  Juan  Creek 
at  Serra.  The  Anaheim  Bay  bridge  will 
be  400  feet  long,  consisting  of  wooden 
trestle  and  40-foot  steel  span,  which 
may  be  moved  on  floats  in  case  ot 
emergency.  The  bridge  over  Santa  Ana 
River  will  be  about  400  feet  long,  with 
a  concrete  pile  trestle  and  60-foot  steel 
span  draw. 


SACRAJVIENTO.  Cal. — Supervisors  re- 
ject bids  for  constructing  Deer  Creek 
bridge  on  Wilson  Road,  near  Zaner 
ranch.  The  matter  was  made  an  emer- 
gency and  the  work  will  be  done  by 
the  Supervisor  of  the  Fifth  District. 
Drury  Butler,  County  Surveyor. 


LOS  ANGELES.  Cal. — P.  P..  Bngh.  341 
I'acific  Electrical  Building,  submitted 
lowest  bid  at  $10,400  for  improving  the 
Mood  channel  of  Ballona  Creek  from 
Bay  street  to  Pacific  Electric  Railway, 
about  2,000  feet,  involving  about  40,000 
cu.  yds.  earth  work.  Other  bids  re- 
ceived by  County  Supervisors  were:  D. 
.McDonald.  $11,200;  Chas.  Miles.  $11,600; 
Uoss  Construction  Co..  $14,800. 


VENTURA.  Cal. — No  bids  were  re- 
ceived by  Supervisors  for  grading, 
graveling,  oiling  and  con.'structing  cul- 
verts on  a  portion  of  the  Janss  and 
Camarillo  roads  and  the  w^ork  will  be 
done   by   force  account. 


IRRIGATION  PROJECTS 

TUCSON.  Ariz. — The  Post  land  and 
water  project  near  Tucson  has  been 
sold  by  the  receiver  to  Clarence  H.  Lee, 
trustee  for  the  principal  creditors.  A 
new  $2,000,000  corporation  will  be  or- 
ganized to  improve  and  operate  the 
property.  Water  for  irrigation  is  ob- 
tained from  wells.  Several  hundred 
thousand  dollars  will  be  spent  rehablli- 
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tating  the  irrigration  system  and  plant. 
Thla  work  will  be  done  chiefly  by  force 
account  under  supervision  of  Cone  & 
Harris,  consulttngr  engrlneers,  Hollin^s- 
worth  BIdgr..  Los  Angeles. 


JCAXTECA.  San  Joaquin  Co..  Cal. — 
Carlson  Bros,  of  Turlock  at  J12.6S2.40 
awarded  contract  by  South  San  Joa- 
quin Irrigation  District  for  concreii; 
ditch  liningr;  approx.  220,000  sq.  ft.  Six 
other  bids  received. 

H.  E.  Smith  of  Manteca  at  $1,053.74 
awarded  contract  for  earthen  canal 
construction.  One  bid  received  for  con- 
crete structure  work  rejected  as  being 
too    high. 


LIGHTING  SYSTEMS 


LOS  AXGELES.  Cal. — Until  11  a.  m  . 
Nov.  14.  bids  will  be  received  by  Super- 
vi.sors  of  Los  Angeles  Co.  for  construct- 
ing an  ornamental  lighting  system  in 
Southgate  Lighting  Dist..  on  Long 
Beach  Blvd..  about  one  mile  south  ot 
Huntington  Park.  The  contract  calls 
for  11*  new  Marbelite  posts  and  the 
wiring  and  equipment  of  these,  and 
also  55  existing  posts.  Work  will  be 
done  under  law  of  lit09.  Certified  check 
or  bond  for  10%. 


SAX  MATEO.  San  Mateo  Co..  Cal. — 
City  Trustees.  E.  W.  Foster,  clerk,  de- 
clares intention  to  install  electrolier 
system.  65  cast  iron  single  light  stand- 
ards, in  portions  of  B  St.,  Baldwin 
Ave  .  El  Camino  Real.  1st.  2nd  and  3rd 
Aves..  Railroad  Ave..  Main  and  A  Sts.. 
etc.  Imp.  Act  1911  and  Bond  Act  1915. 
Protests  Xov.  21. 


LOS  AXGELES.  Cal. — Until  11  a.  m.. 
Nov.  11.  bids  will  be  received  by  Su- 
pervisors for  constructing  an  orna- 
mental lighting  system  in  Crescent 
Heights  Lighting  District,  requiring  242 
posts,  with  conduits  and  appliances. 
Bids  were  previously  taken  for  this 
work  and  it  was  awarded  to  Humphrey 
Engineering  Construction  Co.  at  $37.- 
866.  but  on  account  of  changes  in  the 
law  it  was  found  necessary  to  start 
new    proceedings. 


MACHINERY 


WILLOWS.  Glenn  Co..  Cal. — Spears- 
Wells  Machinery  Co.,  241  Twelfth  St.. 
Oakland,  at  $1,466,  awarded  contract  by 
{Supervisors  for  fur.  and  del.  Moiine 
tractor  for  use  in  Road  District  No  'S. 
Bayard  Knock.  County  .Surveyor. 


OAKLAXD.  Cal. — City  Council.  Eu- 
gene K.  Sturgis.  clerk,  appropriates 
$5»7  to  purchase  one  left  rear  wheel  for 
12-ton  Kelly-Springfleld  steam  roller. 
Geo.  Mattls.  City  Engineer. 


STOCKTON,  San  Joaquin  Co..  Cal.— 
Until  Xov.  8.  10:20  a.  m..  bids  will  be 
received  by  A.  L.  Banks,  City  Clerk,  for 
constructing  pumping  plant  In  Oak 
Park.  Cert,  check  10%  payable  to  city 
required  with  each  bid.  Plans  may  be 
had  from  clerk.  W.  B.  Hogan.  City  En- 
gineer. 


iJACRAME.VTO.  ("al. — City  Commis- 
sioners. M.  J.  Desmond,  Clerk,  reject 
Vilds  for  motor  trucks  for  collection  of 
garbage.  Albert  Givan,  City  Engineer, 
will  seek  prices  on  horse-dr.iwn 
wagons. 


HUNTINGTON  PARK.  Cal.— Unltl  8 
p.  TO..  November  21.  bids  will  be  re- 
ceived by  City  Clerk  H.  H.  Hunter  for 
a  4 -wheel  disc  road  planer,  weight 
about  4  tons. 


Commissioners  for  furnishing  material 
and  burlding  a  single  screw  inspection 
and  tugboat,  with  single  deck  and  a 
cabin,  pilot-house  and  engine-house. 
For  farther  partloularM  nee  call  for 
Ivldff    under    offleLal    proponal    column. 


GLEXDALE,  Los  Angeles  Co.,  Cal. — 
Until  7  p.  m..  Nov.  10.  bids  will  be  re- 
ceived by  City  Clerk  A.  J.  Van  Wle 
for  lu  12-ln..  S5  — In..  :;  10-in..  28  6-ln. 
and  20  4-ln.  hub  end  stanrt.ird  pressure 
gate  valves.     Certihed   check   of   10%. 


SAN  FRANCISCO — Resolution  before 
Board  of  Supervisors  authorizing  ap- 
propriation of  $6,700  for  purchase  of 
5,000  additional  feet  of  24-in.  steel  pipe 
and  bands  required  for  use  on  the 
Hetch  Hetchy  project.  M.  M.  O'Shaugh- 
nessy.   City   Engineer. 


ORANGE,  Orange  Co..  Cal.— The  City 
Water  Superintendent  will  buy  in  open 
market  30  tons  4-in.,  41  tons  8-in.  ana 
17  tons  B-in.  Class  B  cast  iron  bell  and 
spigot  pipe.  Hid  of  Kogler  Hardware 
Co.  for  pipe  at  $56  ton  for  6  and  S  in. 
and    $58   for   4-in.   pipe   was   rejected. 


TURLOCK.  Stanislaus  Co..  Cal. — 
Eighteen  bids  submitted  to  the  Tur- 
lock and  Modesto  Irrigation  Districts, 
acting  jointly,  for  hydro-electric  ma- 
chinery for  the  Don  Pedro  project  have 
been  taken  under  advisement.  The 
equipment  is  estimated  to  cost  $425,000. 


SAX  FRANCISCO- Following  bids 
received  by  Board  of  Public  Works  for 
furnishing  and  erecting  street   signs: 

Speck  Mfg.  Co.  (Unit  A).  $8.50  each; 
<b)    $12.75;    (c)    $21.25. 

Moise-Klinkner  Co.  (Unit  A).  $9.60 
each. 

C.    B.    Cowden    (Unit    C).    $29.00    each. 

Schultz  Construction  Co.  (U;iit  A). 
$7.10;    (B)     $11.60;    (c)    $18.70    each. 


EUREKA.  Humboldt  Co..  Cal. — Un- 
til Xov.  15  bids  will  be  received  by  A. 
Walter  Kildale.  City  Clerk,  for  pur- 
chase of  all  or  parts  of  the  equipment 
of  the  Eureka  City  Rock  Quarry,  in- 
cluding rails,  locomotive,  cars,  motors, 
etc.  Further  information  will  be  fur- 
nished   on    application. 


SAN  FRA.NCISCO — Bids  will  be  re- 
ceived until  November  17,  1921.  at  11 
o'clock,   by   the   Board   ot  State    Harbor 


EUREKA.  Humboldt  Co..  Cal— Until 
Xov.  15.  5  p.  m..  bids  will  be  received 
by  John  (jritflth.  Superintendent  ot 
Public  Works,  524  "D"  St.,  for  forward- 
ing and  delivering  one  rotary  con- 
verter, 700  amperes,  550  volts.  60  cycle, 
1,200  revolutions  per  minute,  with  one 
double-throw  switch  and  one  400-am- 
pere,  600-volt  single-throw  switch, 
three   blades  anfl    one   volt  meter. 


RAILROADS 


SAN  FKAXCISCO — Supervisors  a  i- 
thorize  Board  of  Public  Works  t)  call 
bids  for  construction  of  extension  of 
Municipal  Railway  system  along  Tain- 
val  St.,  bet.  33rd  Ave.  and  Great  High- 
way; and  along  Masonic  Ave.  .nn-i 
other  streets  to  17lh  and  Slanyan 
streets.  M.  M.  O'Shaughnessy.  Cjiv  Kr- 
ginfcr. 


FIRE  EQUIPMENT 


LOS  A.N'GKLK.S.  cal— Until  9  a.  m.. 
November  IB.  bids  will  be  received  by 
City  Purchasing  Agent  for  furnishing 
2Vt-lnch   lire   hose   under  S-pcc.   414. 


SEWERS,     STREET     WORK, 
ROADS    &    WATER    SYSTEMS 


HERKEI.KV,  Alameda  Co.,  Cal  — 
Council  (E.  M.  Hann.  City  Clerk)  de- 
clar«ii   Intention    to   Improve    Nor'hsijc 


Ave.,  from  Oilman  St.,  220.81  ft.  south- 
erly, redwood  curbs,  cone,  gutters,  liui- 
cadamizing  and  surfacing  with  aiiphai- 
tic  road  oil,  cone,  valley  gutters.  Imp. 
Act    1911. 

To  Improve  Highland  PI.,  from  Hea;>-t 
Ave.,  to  Kidge  Rd..  and  north  ^4  Hearst 
Ave.,  from  La  Loma  to  Highland  PI, 
grading,  comb.  cone,  curbs  and  gutters 
and  paving  bet.  Hearst  Ave.  and  High- 
laud  I'l..  with  7-iii.  cone.  Imp.  Act 
1911.  Protests  Xov.  11.  C.  L.  Huggins, 
City   Engineer. 


CHULA  VISTA,  San  Diego  Co.,  Cal.— 
Kairchild-Gilmore-Wilton  Co.,  Los  An- 
geles Ry.  Bldg..  Los  Angeles,  awarded 
contract  at  $19,986.10  for  improving  F 
St.,  Bonlta  and  Fifth  St..  involving  66,- 
527  sq.  ft.  grading,  13,968  sq.  ft.  5-in. 
concr.  pavement,  52.559  sq.  ft.  4-in. 
bitum.  base  with  Hi -in.  asph.  concr. 
wearing  surface  and  40  lin.  ft.  curb. 
Same  company  was  awarded  contract  at 
$14,891.70  for  improving  Xational  Ave. 
and  Second  St..  involving  49,639  sq.  ft. 
grading  and  49.639  sq.  ft.  4-in.  bitum. 
base  with  IVi-in.  aspb.  concr.  surface. 
.Vo  other  bids  received.  E.  M.  Lynch. 
Central   Bldg.,  Los  Angeles,  engineer. 


OAKLA.ND.  Cal. — M.  Bau.  at  $0.19 "^ 
sq.  ft.  awarded  contract  by  Council  to 
construct  cement  sidewalks,  where  not 
already,  in  west  side  of  Broadway  from 
23rd  to  25th  Sts.  Geo.  Mattis,  City  En- 
gineer.   ■ 


STOCKTON,  San  Joaquin  Co.,  Cal  — 
Until  Dec.  20,  10:30  a.  m.,  bids  will  be 
received  by  A.  L.  Banks.  City  Clerk, 
for  improving  portions  of  East  Main 
St.  by  constructing  comb,  concr.  curbs 
and  gutters,  sidewalks  and  paving  with 
2^6-in.  gravel  base  with  4V4-in.  asp. 
concr.  wearing  surface.  Cert,  check 
10%  payable  to  city  required.  W.  B. 
Hogan.  City  Engineer. 


SAN  BERNARDINO.  Cal— W.  D.  Bo- 
han  wa.'j  awarded  contract  for  paving 
.Second  .St.  from  Carter  to  K  St.  and 
on  ))ortir,n  of  K  St..  about  28.809  sq.  ft., 
with  4-in.  concr.  at  17.2c  sq.  ft.  H.  H. 
Lineau  Md  17.5c.  F.  W.  Seccomhe  was 
awarded  contract  for  paving  16th  St. 
from  i;  to  E  Sts..  about  73.548  sq.  ft., 
with  4-iii.  concr.  at  16.7c  sq.  ft.  H.  H. 
Lineau  liid  17c  ft.  and  W.  D.  Bohan 
17.5c    ft. 


SAN  r>IEGO.  Cal. — Geo.  R.  Daley.  440 
Mc.Nf.i'.-  Bldg.,  submitted  the  only  bid 
at  ?:;i;.7J7.18  for  improving  Pearl  tl.. 
La  Jolla.  involving  5.368.5  cu.  yds. 
excav.,  at  90c.  ft.:  2.813  cu.  yds.  em- 
bank, at  40c.  yd.:  25.567.5  sq.  ft.  side- 
walk at  29c.  ft.;  5,604.3  ft.  curb  at  90c. 
ft.:  7.13'J.7  sq.  ft.  gutter  at  40c.  tt.; 
catch  basins  and  culverts  $5,476  compl. 
Bid  referred   to  City  Manager. 


BERKELEY.  Alameda  Co..  Cal  — In- 
'il  .Nov.  II,  10  A.  M.,  bids  will  be  re- 
ceived by  E.  M.  Hann,  City  Clerk,  for 
construitlng  6-in.  vlt.  sewer  in  por- 
tions of  Colusa  Ave.  and  1  nrick  i.'.m- 
hole       "■     L.    Hufgins,   City   Engi.ieer. 

LOS  .V.NGELBS,  Cal. — County  l;o  id 
Commissioner  Jones  has  plans  readv 
for  1  2.'.  miles  concrete  pavement  26  t'. 
wide  .ind  6V4-in.  thick  to  be  oon- 
slrurtiil  on  Main  .SI.  trnm  Manchfc.<t'fr 
.Ave.  sipiilh.  repl.Tcing  the  presen'  ms- 
rad.  I  >v<-ment.  This  will  be  a  cash 
lob.  lii'Is  may  be  asked  on  Ihi."*  work 
soon,  but  It  is  possible  it  may  be  p.vt- 
poned    until  after  the  rainy  season. 


Kli:i:.\.\K.  Lo»  Angeles  Co..  Cal. — 
Kli,  y  ,v  lloone  (T.  A.  Boone.  377  West 
Korty-si  venth  PI.),  Los  Angeles,  were 
award.  •!  the  contract  at  $2.'.  171  80  for 
pavinK  with  concrete  and  constructing 
corruir.iied  iron  culverts  on  Eleventh 
St..  between  Olive  nnd  east  city  boun- 
dary. 
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LOS  ANGELES.  Cal.— Until  11  a.  m.. 
Nov.  7,  bids  will  be  received  by  Super- 
visors of  Los  Angeles  Co.  for  paving 
1.43  miles  of  streets  In  Puente  in  Road 
Imp.  Dist.  No.  19».  Approximate  quan- 
tities are:  13.409  cu.  yds.  excav. ;  25,618 
sq.  yds.  shaping;  13,395  lln.  ft.  curb; 
13.540  sq.  ft.  concr.  gutter;  25,618  sq. 
yds.  oil  macadam  pavement;  materials 
all  to  be  furnished  by  contractor — 388 
bbls.  cement,  389  tons  sand.  670  tons 
gravel,  5,900  tons  No.  12  rock,  1,863 
tons  Nos.  3  and  4  rock.  610  bbls.  oil, 
620  sq.  ft.  expansion  joint.  Average 
haul  on  cement  ^  mile  from  Puente 
and  on  sand  and  rock  11  miles  from 
Kinkaid.  Estimated  contract  price. 
f56. 650.25. 


FRESNO.  B'resno  Co.,  Cal.— Chris.  P. 
Jensen,  County  Surveyor,  instructed  to 
prepare  plans  for  paving  main  drive- 
way to  Liberty  cemetery. 


FRESNO,  Ftesno  Co..  Cal.— Until 
Nov.  25,  bids  will  be  received  by  D.  M. 
IJarnwell.  County  Clerk,  for  construct- 
ing 8  mi.  of  White's  Bridge  Avenue 
road,  a  part  of  the  county  highway  sys- 
tem.    P.  Jensen,  County  Surveyor. 

GUSTIN'E.  Merced  Co..  Cal. — No  bids 
received  Oct.  26  by  Trustees,  W.  L. 
Chappell,  City  Clerk,  for  improving 
South  Ave.,  from  west  city  boundary  to 
Srxth  Ave.;  Sixth  Ave.,  from  South  Ave. 
to  Fifth  St.;  First  Ave.,  from  Fifth  to 
intersection  of  Fourth  Ave.,  and  North 
!-"t  .  and  Fourth  St..  from  First  Ave.  to 
north  city  boundary,  including  inter- 
sections, by  grading  paving  with  3-in. 
asph.  concr.  base  with  2-in.  Warrenite- 
Bitulithic  wearing  surface,  corrugated 
culverts,  cone,  headwalls,  etc.  Work 
postponed  until  next  Spring. 


LOS  ANGELES,  Cal. — S.  M.  Kerns. 
1076  Cerritos  Ave..  Long  Beach,  awarded 
contract  at  J81.664.33  for  constructing 
5.77  miles  Harbor  Truck  Blvd.  between 
Compton  and  Wilmington. 
Eng     21 


FORTUNA,  Humboldt  Co..  Cal.— Until 
.Nov.  7.  7:30  p.  m.,  bids  will  be  received 
by  Geo.  R.  Lane.  Town  Clerk,  for  im- 
proving C  St..  from  3rd  to  7th,  by  grad- 
ing, paving,  with  .'>-in.  reinforced  con- 
crete; concrete  and  iron  catchbasins, 
L-orrugated  iron  culverts  and  construct- 
ing concrete  bridge  over  Rohner  Creek. 
Improvement  Act  1911.  Certified  check 
of  10%,  payable  to  town,  required  with 
each  bid.  Plans  on  file  in  office  of 
Clerk. 


FRESNO.  Fresno  Co.,  Cal. — County 
Surveyor  Chris.  P.  Jensen  instructed  to 
prepare  specifications  for  paving  Ven- 
tura Ave.  from  city  limits  to  east  end 
of  Fair  Grounds.  Work  will  be  done 
under    the    1907    Act, 


CORCORAN,  Kings  Co.,  Cal.— Until 
Nov.  7,  8  p.  m.,  bids  will  be  received  by 
G.  G.  Amiraux,  City  Clerk,  for  con- 
structing cement  concr.  sidewalks  in 
Hall  Ave.  bet.  King  and  Letts  Aves. 
Cert,  check  10%  payable  to  city  re- 
'(uired.     Spec,  on  file  in  office  of  clerk. 


SEATTLE.  Wash.— J.  L.  Smith,  Pio- 
neer BIdg.,  at  $188,934.  low  bidder  for 
improving  15th  Ave.  Northwest.  Bids 
taken  under  advisement  by  Board  of 
Public   Works. 


liOS  ANCJELES.  Cal. — A.  E.  Burns. 
•1II7  H  \V.  Hellman  BIdg..  has  the  con- 
tract to  grade,  gravel  and  oil  streets 
and  construct  cement  curb,  sidewalk 
and  gutter  in  a  60-aere  tract  now  being 
subdivided  between  Santa  Barbara  Ave. 
and  39th  St.,  extending  from  Western 
Ave.  to  west  city  limits.  The  tract  Is 
owned  by  Irving  Hellman  and  asso- 
ciates. J.  Harvey  McCarthy  Co.,  H.  W. 
Hellman  BIdg..  are  agents  for  fhe 
owners. 


SAN  FRANCISCO. — Until  Nov.  16,  3 
p.  m.,  bids  will  be  received  by  Board  of 
Public   Works   for   improving: 

Army  St.  bet.  DeHaro  and  Third,  in- 
volving 6361  lin.  ft.  concr.  curbs;  146,- 
570  sq.  ft.  asph.  concr.  pavement;  280 
lin.  ft.  8-in.,  665  lin.  ft.  12-in..  1120  lin. 
ft.  15-in.  and  280  lin  ft.  18-in.  vit.  pipe 
sewers;  4  8-in.,  8  12-in.,  17  15-in.  and 
4  18-in.  vit.  wye  branches;  1,000  lin. 
ft.  vit.  culverts;  9  brick  manholes;  29 
brick  catchbasins. 

Crossing  of  Benton  and  Roscoe,  in- 
volving 86  cu.  yds.  cut;  56  lin.  ft.  concr. 
curbs;  3  brick  catchbasins;  65  lin.  ft. 
vit.  culverts;  1,762  sq.  ft.  asph.  concr. 
pavement;  216  sq.  ft.  art.  stone  side- 
walks. 

Crossing  Bennington  and  EUert,  and 
Bennington  bet.  EUert  and  Newman 
(where  not  already),  involving  the  re- 
setting of  31  lin.  ft.  granite  curbs,  con- 
struction of  57  lin.  ft.  concr.  curbs; 
284  sq.  ft.  art.  stone  sidewalks;  2,561 
sq.  ft.  asph.  concr.  pavement,  2  brick 
catchbasins. 

San  Jose  Ave.  bet.  Ottowa  and  Sickles 
involving  Sm530  cu.  yds.  cut;  4,960  yds. 
fill;  5.816  lin.  ft.  concr.  curbs;  590  lin. 
ft.  10-in.  vit.  culverts;  16  brick  catch- 
basins; 124.415  sq.  ft.  asph.  concr. 
pavement. 

Jerrold  Ave.  bet.  San  Bruno  and  Na- 
poleon, involving  1,660  lin.  ft.  concr. 
curbs;  58,500  sq.  ft.  asph.  concr.  pave- 
ment, 8  brick  catchbasins  and  240  lin. 
ft.    10-in.   sewer. 

Jules  bet.  Holloway  and  Grafton,  in- 
volving 532  cu.  yds.  cut;  1178  cu.  yds. 
fill;  1,200  sq.  ft.  concr.  curbs;  10,000 
sq.  ft.  concr.  pavement  and  14,000  sq. 
ft.  asph.  concr.   pavement. 

Widening  of  Castro  St.  bet.  17th  and 
i;nh  Sts..  approximate  cost  J8.600. 

Geneva  Ave.  to  county  line;  approxi- 
mate cost,  $4,000. 

Specilications  ma.v  be  had  from  City 
Engineers'  office,  3rd  floor,  City  Hall. 
M.  M.  O'Shaughnessy,  City  Engineer. 


Pomona,  Los  Angeles  Co.,  Cal. — The 
?2(i0.00U  street  improvement  bonds 
voted  in  December,  1919,  have  been  sold 
at  par  to  the  Citizens  National  Bank 
of  Los  Angeles.  Sale  of  these  bonds 
will  enable  the  city  to  start  a  paving 
campaign  comprising  about  13  miles  of 
streets  in  the  business  and  residential 
sections.  The  first  paving  will  be  done 
in  the  business  district.  Sewer  exten- 
sions will  be  made  in  some  of  the  out- 
lying districts  before  street  paving  Is 
done  there.  The  city  will  pay  half  the 
cost  of  improving  24  streets  from  the 
bond  issue  and  property  owners  halt", 
the  total  cost  being  about  $400,000.  F. 
C.    Frnedhe.   City   Engineer. 


C.XLIFORXIA — The  California  High- 
way Commission  will  call  for  bids  soon 
for  constructing  the  Banning-Indio 
highway  in  two  sections,  one  between 
Whitewater  and  Indio  and  the  other  be- 
tween  Whitewater  and  Banning. 


LOS  ANGELES,  Cal. —  W.  D.  McCray, 
424  American  Bank  BIdg.,  awarded 
contract  at  $36,796.01  for  improvement 
of  Coringa  Drive,  involving  77,544 
square  feet  grading  at  20c  ft;  77.544 
sq.  ft.  oiling  and  rolling  at  7c.  tt.;  5.819 
ft.  curb  at  72c  ft;  29,445  sq.  ft.  side- 
walk at  23c.  ft.:  12,706  sq.  ft.  concrete 
gutter  at  35c.  ft.  and  reinf.  concrete 
culverts  $450  compl.  C.  T.  Salata  bid 
$37,796.56;  engineer's  estimate.  $3.i.- 
9U6.U6. 


E.\ST  SAN  DIEGO— Hickey  <&  Har- 
mon, 58  Second  street,  San  Francisco, 
submitted  lowest  bid  at  $232,742.94  and 
will  probably  be  awarded  contract  Nov. 
3  for  constructing  29  miles  of  sewers 
tor  East  San  Diego;  bids  opened  by 
City  Trustees  Oct.  27,  1921.  E.  Paul 
Ford.  City  Engineer.  Other  bids  were: 
SchultK  Construction  Co.,  46  Kearny 
istreet,   San    Francisco,   $236,054.79;   Geo, 


R.  Daley,  San  Dlego,  $287,429.79;  R.  H.  i 
Downer,  Berkeley,  $297,951.45;  Martin  1 
Brkich,  Los  Angeles.  $318,757.28.  The  i 
project  involves  92,689  ft.  6-in.  vit.  pipe.  ] 
6,550  6-in.  vit.  Y's,  60,343  ft.  8-in.  cem.  , 
pipe,  4,256  8-in.  cem.  Y's,  443  manholes.  , 
53  flush  tanks,  541  ft.  6-in.  C.  I.  pipe. 
132   tt.    8-in.    C.   I.    pipe,    45   concr.    piers.   .. 


CALIFORNIA — Following  bids  re- 
ceived by  State  Highway  Commission 
October  31  tor  highway  projects:  Los 
Angeles  County,  between  Las  Flores 
Canyon  and  Santa  Monica  (VII-LA-60- 
B).  about  7.4  miles  in  length,  to  be 
paved  with  Portland  cement  concrete. 
210,000  cu.  yds.  excavation  without 
classification;  14.810  yds.  class  "A" 
Portland  cement  concrete  (pavement); 
480  cu.  yds.  class  "A  "  Portland  cement 
concrete  (culverts  and  monuments)' 
136  lin.  ft.  18-in..  1,104  lin.  ft.  24-in' 
148  lin.  ft.  3fl-in.  and  512  lin.  ft.  36-in. 
reinforced  concrete  pipe;  3,000  lin.  ft. 
guard  rail;  227  monuments.  Commis- 
sion will  furnish  reinforcing  steel,  re- 
inforced concrete  pipe,  cement  and  sand 
and  coarse  aggregate  for  concrete. 
Mercer-Fraser  Co..  Eureka.  .  $321,231.64 
Warren  Constr.  Co..  Portland. 

,.*'''^ 246,417.90 

Kaiser   Paving  Co..  Oakland.    333,640.50 
Kiley   &   Peterson    &   Fenton, 

^  San  Diego    277,645.72 

P.  L.  Burr..  San  Francisco...    250,347.00 
Wells  &  Bressler.  Santa  Ana.    259,409.00 

Jas.  G.  Beckjorg,   L.   A 326,861.00 

Lee  Moor  Contracting  Co..  El 

Paso,   Texas    206,739.30 

Chadwick   &   Sykes,  S.   F 253.871.50 

Dillon    it    Francisco.    L.    A...    444.864.00 
Twohy  Bros..  San  Francisco.    276.561.00 

R.  J.  Blanco.  Vallejo 283,809.00 

Lyn    S.     Atkinson.    L.     A 369.565.00 

Southwest   Paving  Co..  L.  A..    263,557.90 

L.  A.   Paving  Co..  L.  A 219,997.83 

Pacific  Constr.  Co..  S.  F 293,275.50 

Geo.  L.  Curtis.  Los  Angeles..  282,588.00 
Bates  &  Borland,  Oakland..  306,751.50 
Grant,  Smith  &  Co.,  S.  F. ..  334,849.00 
Shattuck  Constr.  Co..  L.  A...  290,507.00 
Erickson  &  Petterson,  S.  P..  300,492.00 
Winfield  E.  Hall,  Riverside..  311,115.50 
Engineers    estimate    329.161.05 


San  Joaquin  County,  between  1.3 
miles  East  of  Clemente  and  Easterly 
Boundary  (111-SJ-24-A).  about  4.3 
miles  in  length,  to  be  graded.  23,000 
cu.  yds.  excavation  without  classifica- 
tion; 95  cu.  yds.  class  "A"  concrete 
(culverts  and  monuments);  522  lin.  ft. 
12-in.,  268  lin.  ft.  15-in.,  30  lin.  ft.  18- 
in.  and  80  lin.  ft.  24-in.  corrugated 
metal  pipe;  4,000  lin.  ft.  guard  rail:  54 
monuments.  Commission  will  furnish 
reinforcing  steel,  corrugated  metal 
pipe,  cement  and  sand  and  coarse  ag-  j 
grcgate   for  concrete.    .  ' 

W.   H.   Kettlewell,   Oakland.. J  28,000.00      I 
Blumkranz  &   Vernon,  Stock- 

„'°"   26,101.20      t 

Hart  Bros.,  Ripon 21,231.00      I 

Jesse  L.  Franklin.  Stockton.  .      25,240.00       i 

IC.  E.  O'Brien,  Martinez 30,8ou.OO       I 

J.   E.    Johnston,    Stockton....      38,818.70       | 

Joseph    VVilmshurst,  S.   F 32,278,00       1 

J.  F.  Conner,  Los  Angeles.  .  .  .      27,563.00       ', 

Clark    &    Henry,    Stockton...      30,366.50       I 

Engineer's   estimate    32,949.00       j 

SACRAMENTO,    Cal. — Until    Nov.    28,  '' 

2   p.   m.,    bids   will   be   received    by   State  i 

Highway  Commission,  Forum  Building,  i 

for  constructing  2^2    miles  of  highway  i 

in   Santa  Barbara  County  and   2.3  miles  I 

in    Fresno    County.      See    call    for    bid*  ( 

under    offleinl    prnponni    colnnin    In    this  I 

i.NMIIP.  I 


FRESNO.  Fresno  Co..  Cal. — Until  No- 
vember lu.  3:30  p.  m..  bids  will  be  re- 
ceived by  R.  y.  St.  George.  City  Clerk, 
for  constructing  artificial  stone  side- 
walks In  Inez  St..  from  Huntington 
Blvd.  to  Kern  St.  Imp.  Act  1911.  Cer- 
tified check  of  10%.  payable  to  city,  re- 
quired. Wm.  stranahan.  Commissioner 
of  fublic  Works, 
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KICHMONU,  Contra  Costa  Co..  Cal. — 
Uetinite  action  will  be  taken  by  City 
Count'il  at  next  meeting  regarding  pro- 
poseU  improvement  ot  Bay  View  avenue 
and  j-'lfiy-slxth  street.  Council  petition 
to  improve  Ohio  street,  trom  Thirty- 
seventh  to  Forty-tlrst.  and  Thirty-sev- 
enth trom  Macdonald  avenue  to  Ohio 
street.  Council  order.s  plans  for  pav- 
ing Lincoln  avenue,  from  Twenty-third 
to  Twenty-ninth  streets.  Including 
streets  between  and  lor  a  portion  ot 
McBryde  avenue.  H.  L>.  Chapman,  City 
Knginecr. 


SAN  JOSK.  Santa  Clara  Co..  Cal. — 
Until  .November  8,  7:S0  p.  m..  bids  will 
be  received  by  Walter  L,.  Baclirodt.  sec,- 
retary.  Board  ot  Kducation,  tor  paving 
North  Sixth  street,  adjacent  to  Horace 
Mann  School.  Certitied  check  lOTt,  pay- 
able to  secretary,  required  with  each 
bid.      vvm.   i'opp.   City   Engineer. 


SACHAMKNTO,  Cal. — Until  November 
■II  bids  will  be  received  by  Harry  \V. 
Hall.  County  Clerk,  tor  paving  with 
concrete  gaps  of  highway  between  Sac- 
ramento and  Kio  Vista;  approximately 
12.00U  feet.  Drury  Butler.  County  Sur- 
veyor. 


FRESNO.  Fresno  Co..  Cal. — City 
Council.  R.  Y.  St.  George.  Clerk,  de- 
clares Intention  to  improve  portions  01 
University  Ave.,  Van  Ness  Blvd..  Moroa 
Ave.,  etc.,  by  grading,  concrete  curbs, 
gutters  and  sidewals,  corrugated  cul- 
verts, paving  with  3V&-in.  asph.  cone, 
base  with  Hi-in.  Warrenite-Bitulithic 
wearing  surface.  Imp.  Act  1911.  Pro- 
tests Nov.  17.  \Vm.  Stranahan.  Com- 
missioner ot  Public   Works. 

CHICO.  Cal. — Byrne  and  Vost.  Sacra- 
mento, at  $53,362.65  submits  low  bid  to 
trustees  for  street  improvements  in 
Thirteen  subdivision.  Other  bidders; 
Federal  Constr.  Co.,  San  Francisco, 
»58,627.72;  W.  A.  Kettelwell  &  Son. 
KIngsburg,  $54,325.92;  Kauffleld  & 
Tompkins.  Fresno,  $56,772.80:  A.  Tei- 
chert  &  Son.  Sacramento,  $60,311.19; 
Chico  Contracting  Co..  Chico.  $58.- 
419.98.  Estimate  of  City  Engineer  F. 
S.  Robinson.  $55,000.  Project  involves; 
1S3.000  sq.  ft.  4-in.  concr.  pavement. 
9.000  lin.  ft.  concr.  gutters.  5.000  lin.  ft. 
concr.  curbs  and  26.000  sq.  ft  cement 
sidewalks. 


OAKLAND,  Cal. — City  Council,  Eu- 
gene K.  Sturgis,  clerk,  declares  inten- 
tion to  construct  S-in.  vit.  pipe  sewer 
In  Montgomery  St.  from  Mather  785 
ft.  northeasterly,  2  vit.  pipe  lampholes, 
wyes,  etc.  Protests  Nov.  17.  Geo. 
Mattis,  City  Engineer. 


BAKERSFIELD.  Kern  Co..  Cal.— 
Rogers  Bros.  Co..  350  Merrick  St..  Los 
Angeles,  awarded  contract  by  Super- 
visors at  $288,000  for  paving  with  con- 
crete 5.78  mi.  on  Reward  road  from 
McKlttrick  northwest  in  Road  Imp. 
Dist.  No.  15.  Paul  E.  Kressly.  H.  W. 
Hellman  Bldg..  Los  Angeles,  engineer. 
Other  bids  received  were;  Geo.  H.  Os- 
wald, Los  Angeles.  $299,000;  T.  A.  Han- 
rahan.  San  Francisco.  $319,000; 
Thompson  Bros.,  Fresno,  $336,000; 
Peter  L.  Ferry,  Glendale.  $359,600;  en- 
gineer's est.,  $352,400.  The  contract 
involves  31.900  cu.  yds.  excav. ;  518.850 
sq.  ft  8-in.  concr.  pavement;  56.836  sq. 
ft.  8-in.  concr.  pavement  reinforced; 
65,200  lbs.  rcinf.  steel;  28  corru.  iron 
culverts,  12  to  48-ln.  diameter;  1400 
cu.  yds.  excav.  for  culverts;  170  cu. 
yds.  plain  and  42  cu.  yds.  relnf.  concr. 
for  culvert  and  walls;  4820  lbs.  reinf. 
steel. 


Thompson  Bros..  Normal  Ave.  bet. 
Van  Ness  Blvd.  and  Lucerne  Lane, 
grading.  $.03  sq.  ft.;  paving.  $.21  sq. 
ft.;  concr.  curbs.  $.60  lin.  ft.;  gutters, 
$.22    sq.    ft.;    sidewalks,    $.22    sq.    ft. 

Frederickson  and  Shannon.  Cory 
Bldg.,  Fresno,  paving  alley  bet.  Boles. 
North  Park.  Frank  and  Belmont  St. 
with  5-ln.  concr..  $.22  sq.  ft.;  grading. 
$.04  sq.  ft.  Wm.  Stranahan.  Comm.  of 
Pub.  Works. 


I         FRESNO.     Fresno     Co.,     Cal.  —  City 
I     Council  awards  contract  as  follows: 

Thompson   Bros.,   1514   H   St.,   Fresno, 
6-ln.    vit.    clay    pipe    lateral    sewor    in 
portions    of    Clara    Ave.,    $.80    lin.    It.; 
I     manholes,  $75   ea. 


LOa  ANGELES,  Cal. — Until  11  a.  in.. 
Nov.  21.  bids  will  be  received  by  Super- 
visors of  Los  Angeles  County  for  pav- 
ing College  Ave.  from  Vernon  and 
Downey  Road  south  to  Gallatin  in  Road 
District  No.  4.  involving  2.377  cu.  yds. 
excav..  hauling  and  placing  1.860  tons 
disint.  granite.  9.857  lin.  ft.  shaping 
roadbed.  21.965  sq.  yds.  3H-in.  asph. 
concrete  base  and  IH-in.  asph.  concrete 
wearing  surface.  County  will  furnish 
disint.  granite.  Average  haul.  1  mile 
from  ^:■.  P.  Ry.  at  Downey.  This  is  a 
cash  Job. 


BAKERSFIELD,  Kern  Co.,  Cal.— A 
joint  committee  of  t;ity  Council  and  the 
Civic  Commercial  Association  has  rec- 
ommended that  the  city  purchase  the 
existing  water  plants  in  BakersHeld  for 
a  municipal  water  system.  The  com- 
miuee  opposes  adoption  of  the  Olmsted 
report  estimating  the  cost  of  .'in  ade- 
quate   water    system    at    $1,500,000. 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal.— 
Until  Nov.  16.  4:30  p.  m..  bids  will  be 
received  by  J.  H.  Garrett,  clerk.  Board 
of  Education,  for  5385.22  sq.  ft.  grad- 
ing; 4545.22  sq.  ft.  concr.  pavement; 
840  sq.  ft.  of  concr.  sidewalk  (incl.  214 
lin.  ft.  of  concr.  curb);  108  lin.  ft.  ot 
4-in.  sewer  laterals  (4  laterals  ea.  27 
ft.  long);  4  hand  hole  traps,  complete; 
4  taps  in  the  main  sewer;  26  lin.  ft.  of 
5%-in.  X  12-in.  part  circles  corru.  iron 
culvert.  Cert,  check  10%  payable  to 
Board  ot  Education  required  with  each 
bid.  Plans  may  be  had  from  office  of 
City  Engineer  James  K.  James. 


NAPA,  Napa  Co.,  Cal. — L.  J.  Alexan- 
der Co..  at  $1.60  a  yd.,  awarded  con- 
tr.act  by  supervisors  for  surfacing  with 
crushed  rock  certain  streets  in  the 
Town  ot  Yountville.  Only  other  bidder. 
Simon  Lcnz  &  Son.  $2.23  yd. 

Alexander,  at  $2.40  yd.,  awarded  con- 
tract tor  surfacing  with  crushed  rock 
County  Road  known  as  Center  Ave. 
Lenz   bid.   $2.49    yd. 

No  bids  received  for  surfacing  with 
gravel  that  portion  of  the  Berryesa 
road  bet.  George  \V.  Kaney  ranch  and 
bridge  across  Capell  Creek.  Work  or- 
dered by  day  labor.  Edw.  P.  Ball. 
County  Surveyor. 


SACRAMENTO.  Cal. — Until  Nov.  21.  2 
p.  m..  bids  will  be  received  by  Harry 
W.  Hall.  County  Clerk,  for  construct- 
ing concr.  highway  on  portions  of 
River  road  as  follows;  F'rom  southeast 
end  of  Dist.  744  to  the  north  end  of 
the  concrete  at  Hood,  a  distance  of  12.- 
000  ft.:  from  the  south  end  of  the  con- 
crete at  Hood  to  the  north  end  of  the 
concrete  at  Gannons,  a  distance  of  2,822 
ft.;  and  from  the  south  end  of  the  con- 
crete north  of  HoUister's  house  to  the 
beginning  ot  the  concrete  on  Randall 
Island  Levee,  a  distance  ot  2.046  ft. 
Bids  "vill  be  accepted  for  the  project  as 
a  whole  or  In  sections.  Cert,  check 
10%  payable  to  Chair.  Bd.  of  Sup.  re- 
quired. Drury  Butler,  County  Sur- 
veyor. 


TORRANCE,  Los  Angeles  Co..  Cal. — 
J.  D.  Beckjord,  718  San  Fernando  Bldg., 
Los  Angeles,  submitted  only  bid  to 
City  Trustees,  at  $54,431.15.  tor  improv- 
ing about  7  city  streets,  involving  21.- 
UUU  cu.  yds.  grading  on  586.800  sq.  ft. 
roadway;  207.000  sq.  ft.  graveling  and 
oiling;  86,400  sq.  ft.  3-in.  macad. :  14.- 
142  ft.  curb  and  27.973  sq.  ft.  walk.  H. 
R.  Postlc.  City  Engineer.  Bids  taken 
under  advisement  until  Nov.  8. 


WASHINGTO.X.  D.  C. — A  Federal  ap- 
propriation of  $2,500,000  tor  aiding  In 
the  construction  of  the  Roosevelt  high- 
way along  the  Pacific  Coast  In  Oregon 
Is  sought  in  a  bill  Introduced  by  Rep- 
resentative Hawley.  Republican.  Ore- 
gon. The  State  ot  Oregon  would  con- 
tribute a  similar  amouni. 


l'.\S.-\DENA,  Los  Angeles  Co..  Cal.—. 
Mlagenovich  &  Gillespie.  1039  >/4  W. 
36lh  St..  Los  Angeles,  submitted  low 
bid  at  $50,900  for  constructing  sewer 
syslini  in  Mouiilain  and  other  streets. 
Pasadena  Heights,  involving  24.939  ft. 
«-in..  2.298  ft.  14-in..  1.402  ft.  16-in..  392 
ft.  20-in.  vit.  pipe  and  96  manholes. 
Other  bids  received  by  City  Directors 
were;  Martin  Brkich  and  R.  N.  Nikce- 
vich.  652  N.  Broadway.  Los  Angeles. 
$51,096.04:  S.  C.  Kruly  and  T.  J.  Milose- 
vich.  Los  Angeles.  $52,000;  R.  S.  Tom- 
ich,  Los  Angeles,  $52,181;  Leo  Miletich, 
Los  Angeles,  $55,000;  W.  T.  Ellington, 
Los  Angeles,  $63,700;  .Nick  Chutuk,  Los 
Angeles.  $64,665.  Bids  taken  under  ad- 
visement. 


MADERA,  Madera  Co..  Cal. — Until 
.Vov.  15.  8  p.  m..  bids  will  be  received 
by  Lillian  W.  Rhodes.  City  Clerk,  for 
constructing  sewer  system.  Frank  Ni- 
kirk.  City  Engineer.  See  cull  for  bidx 
under  oflicial  itrupoNal  culunin  In  this 
iKiiur. 


NEW.M.VN.  Stanislaus  Co..  Cal. — West 
Side  United  Chamber  of  Commerce  is 
planring  formation  of  highway  dis- 
trict embracing  territory  from  Tracy 
to  Merced.  Should  the  district  be 
formed,  the  State  Highway  Commis- 
.sion  will  be  asked  to  bear  a  portion  ot 
111'.'  cost   of  building  the   roads. 


SA.\T.\  CRUZ.  Santa  Cruz  Co..  Cal. — 
Until  Nov.  7.  5  p.  m.,  bids  will  be  re- 
ceived by  S.  A.  Evans.  City  Clerk,  for 
placing  24.561.98  sq.  ft.  2-in.  bituminous 
<  oncrete  wearing  surface  on  Soquel 
.\ve..  bridge,  approaches  and  adjoin- 
ing street  intersections.  Bids  to  be 
openeil  .\'ov.  8,  9:30  a.  m.  Certitied 
check  of  10%,  payable  to  city,  required 
with  i:uh  bid.  Plans  on  tile  in  oftice 
of  City    lOngineer,  James  K.   James. 


SAN  FRANCISCO— City  Engineer  M. 
M.  OShaughnessy  completes  specifica- 
tions for  improving  Balboa  St.,  bet.  23d 
and  24th  Aves. ;  estimated  cost,  $12,500. 
Involves  5.215  cu.  yds.  cut;  480  lin.  ft. 
concr.  curbs:  220  lin.  ft.  8-in.  and  125 
lin.  ft.  6-ln.  vit.  sewer;  5  8-in.  wye 
branches;  2  brick  manholes;  2.880  sq. 
ft.  art.  stone  sidewalks;  3.360  sq.  ft. 
verlical  fiber  brick  pavement  and  8.6411 
sri     ft     asph.    concr.    pavement. 

For  constructing  approx.  67.600  sq.  ft. 
art.  stone  sidewalks  in  portions  of 
Anza.  Balboa.  Cabrillo.  Fulton.  15lh  to 
17th  .\vos..  and  20th  to  26th  Aves.  Es- 
timated   cost.    $11,500. 

Improving  Liberty  St..  bet.  Church 
and  Sanchez:  estinRated  cost.  $70,000. 
Involves  15.284  cu.  yds.  excavation: 
2.137  cu.  yds.  Htl;  1.184  sq.  ft.  art.  slone 
sidewalks;  64  lin.  fu  concr.  curbs;  876 
lin.  ft.  12-in. .and  729  lin.  ft.  8-ln.  vit. 
sewers;  34  12-in.  and  21  8-in.  vil.  wyes: 
;i72  lin  ft.  6-in.  vit.  side  sewers;  5ii 
n-in.  vu.  pipe  traps;  14  brick  manholes; 
1  brick  drop  nyinhnle:  1129  lin  fl 
ualv.    Iron    pip*  +alllnK. 


MAKTINEZ.  Contra  Costa  <""..  lal.-:- 
Untll  .Nov.  16,  11  a.  m..  bids  will  be  re- 
ceived by  J.  E.  Rodgers.  Clerk.  Al- 
hamlira  Union  High  School  District. 
Martinez,  for  grading  new  high  school 
sllc.  Certified  check  of  10%.  payable 
to  Board  of  Trustees  of  District,  re- 
quired with  each  bid.  Specifications 
may   be   had  from  Clerk   at   Martinez. 

ii'ontfntied   on    Page   31.) 
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BUILDING      AND      ENGINEERING      NEWS         Saturday,    November    5.    1921 


Contracts    Awarded    Liens, Acceptances,  Etc. 


BUILDING  CONTEA.CTS 

SAX   FRAXCISCO   COUNTY 


The    following    Is    an    Index    for    the 
contracts  for  this  issue: 

Xo.     Owner  Contractor  Amt. 

2505  MacMahon  Owner  2700 

2506  Russ  Owner  5000 

2507  Connelly  Scott  765 

2508  Fr.    Hospital  Owner  1500 

2509  Woods  Owner  1600 

2510  Harris  Pearson  500 

2511  Magnuson  Owner  6000 

2512  Whiting  Hardy  900 

2513  Hosmer  Biller  800 

2514  Banca  Ceistina  700 

2515  Bosqui  Johns  800 

2516  Tobin  Costello  600( 

2517  Johnson  Owner  lOOOi) 

2518  Denhard  Terrill  10890 

2519  Trainor  Fink  9250 

2520  TTnion    Oil  Owner  500 

2521  Chiekizola  American  1200 

2522  Jackson  Barrett  SOOO 

2523  Lapham  Owner  7000 

2524  Hamilton  Moller  3250 

2525  Gawthorne  Moinberger  9500 

2526  Bank    of   Italy  Owner  1500 

2527  Caglieri  American  1600 

2528  McCarthy  Arnott  5200 

2529  Harris  Owner  1800 

2530  Arnott  Arnott  4800 

2531  Crocker  Samuelson  3900 

2532  Crocker  Samuelson  3500 

2533  Stern  Mcintosh  500 

2534  Levin  Owner  2000 

2535  Appmann  Owner  850 

2536  Roundey  Owner  4000 

2537  Eppstein  Owner  900 
253S  Dennis  Nelson  4000 

2539  Marty  Jensen  1900 

2540  Crowe  Cameron  15500 

2541  Bollman  CahlU  6000 

2542  Ocean  Cairns  12000 

2543  Field  Taylor  1000 

2544  Carusio  Owner  8000 

2545  Amer.    Ry.    Ex.  Snook  3800 

2546  Smith  McKenzie  500 

2547  Reinhart  Lewis  6000 
254S  Johnson  Anderson  1700 

2549  Gianduja  Owner  4000 

2550  Johnson  Owner  3000 

2551  Zeile  Carlson  4916 

2552  Langguth  Fontanella  6135 

2553  Whelan  Delaney  3675 

2554  Farrall  Schell  650 

2555  Lurie  Barrett  37500 

2556  Wiedeman  Carlson  12000 

2557  Foster  Owner  500 

2558  Pirag  Owner  600 

2559  Krasiamias  Owner  800 

2560  Brooks  Albertson  7500 

2561  Land  Wilson  1000 

2562  Levy  Arlie  927 

2563  Bjorkman  Owner  3000 

2564  Mahony  Owner  3750 

2565  Boe  Owner  4000 

2566  Lindeman  Lindeman  5000 

2567  McCarthy  Arnott  2575 

2568  Standard    Oil          Sartorius  65870 

2569  Standard    Oil  Randall  31000 

2570  Sanfilippo  Hamill  17000 

2571  l.Tnion  Oil  Owner  2000 

2572  Ede  Owner  5000 

2573  Bank    of   Italy  Grace  20000 

2574  Nicols  Stern  500 

2575  Steiner  Johnson  10000 

2576  Dorsett  Fahicn  1500 

2577  Ingleside  Leonard  50000 

2578  Weslerberg  Westerberg  1900 

2579  HoUingsworth  Scully  1000 

2580  Homes  Mangels  13000 

2581  O'Brien  Kiernan  25110 

2582  Anderson  Meyer  12800 
2683  Curran  fac.  Fire  Ex.  5000 
]i»»i     Curran  '     .Sfott  UM6U 


No, 

Owner 

Contractor 

Amt. 

2585 

Curran 

Palace 

2750 

2586 

Curran 

Decker 

3100U 

2587 

Curran 

Morrison 

7357 

2588 

Curran 

Hillard 

12250 

2583 

Scharlt 

Ohlsen 

31011 

PRRMITS 

RESIDENCE 

(2505)  SE  COLLINGWOOD  AND  21ST 
Streets.  One  and  one-half-story 
and   basement   frame   residence. 

Owner — Ida  MacMahon,  No.  630  Castro 
Street. 

Architect — Plans    by    owner. 

Day's  work.  $27nii 


REMODEL 

(2506)  SW  DIVISADERO  AND  WAL- 
ler  Streets.  Rearrange  present  res- 
idence into  apartments;  3  flats  on 
first  floor,  2  on  second. 

Owner. — Robert  B.  Russ,  No.  255  Mont- 
gomery St. 

Architect- — E'.  A.  Neumarkel,  No.  54  1 
Market    St. 

Day's  work.  $5000 


ALT.   AND  ADD. 

(2507)  Altering  residence  for  two  flats. 

addition  of  bath  rooms,  etc. 
Owner — Mrs.    L.    E.   Connelly,    No.    1331 

11th  Ave. 
.\rchitect — Non«. 
Contractor— F.  H.  Scott,  No.  1511   EIli^ 

Street.  $76.' 


ADD.   AND  ALT, 

(2508)      S  GEARY  BET.  6TH  AND  6TH 

Avenues.  Additions  and  alteration.'; 

for  diningroora  for  hospital. 
Owner — French   Hospital,    Premises. 
Architect — Albert     J.     Fabre,     No.     in 

Sutter  St. 
Day's    work.  $1500 


REMODELING 

(2509)       NO.     79    LIBERTY    ST.       Tear 

down    porch;    rebuild    diningroom; 

other   minor   changes   for  dwelling. 
Owner — Etta  G.  Woods,  Premises. 
.Architect — None. 
Day's   work.  $1600 


I'NDERPIN 

(2510)      NO.    124    TURK    ST.      Underpin 

rear  section  of  hotel  with  brick. 
Owner — I.    Harris.    Premises. 
Architect — None. 
Contractor — E.    K.    Pearson,    No.    2372 

Bryant   St.  $500 


FLATS 

(2511)       E      20TH    A'VTE.     150    S.    .\nza 

Two-story  and  basement  frame  (2) 

flats. 
Owner — August  Magnuson,  No.  221  Noe 

Street. 
.\rchitect — C.   O    Clausen,  Hearst  Bldg. 
Dav's  work.  $6000 


ALTERATIONS 

(2512)  NO.  3839  23RD  ST.  Raise  one- 
story  frame  cottage;  lay  concreti 
floor:   terrazzo   steps,   etc. 

Owner — L.    Whiting.    Premises. 

Architect — ^None. 

Contractor— A.  M.  Hardy,  No.  6217  Cal- 
ifornia St.  ffl'  ' 


BUILD    WALL.    ETC. 

(2513)       W.    tn"AH    60    S.    15th.      Build 
8-in.    brick    wall    for    repair    shop 
Owner — A.   Hosmer,   Foxcroft   Bldg, 
.\rrhltect — None. 


Contractor — J.    Biller,    No.    460    Mont- 
gomery St.  $800 


RETAINING  WALL 

(2614)  NO.  2  COLTJMBUS  AVE.  Con- 
struct brick  retaining  wall  for 
bank. 

Owner — Banca  Popolari  Fagazi,  No.  2 
Columbus  Ave. 

Architect — Italo  Zanolini,  No.  604  Mont- 
gomery St. 

Contractor— G.  Ceistina.  $700 


ASBESTOS    ROOF 

(2515)  NO.  2701  PACIFIC  Ave.  Asbes- 
tos roof  for  residence. 

Owner — Mrs.    Bosqui,    Premises. 

.\rchitect — None. 

Contractor — Johns-Manville  Co.,  No. 
600  Post  St  $800 


FLATS 

(2516)      W.   2ND  AVE.   231-11   S.  Cabril- 

lo.    Two-Story  and  basement  frame 

(2)  flats. 
Owner — Richard  Tobin,  No.  629  Clayton 
Architect — None. 
Contractor — Costello   Bros.,   No.    IS  Ney 

St.  $6000 


FLATS 

(2517)  E.  LYON  82-6  &  110  S.  Green- 
wich. Two  2-story  and  basement 
frame   (2  in  each)  flats. 

Owner — Ernest  Johnson,  No.  681  Bel- 
vedere   St. 

Architect — None. 

Day's  work.  $5000  ea. 


STORE.   FLAT  BLDG. 

(2518)      SW  lOTH  AND  C.4BRILLO  S  30 
X  W  82-6.     Two-Story  frame  bldg.. 
store  and  flat,  and  1-story  garage. 
Owner — Otto  E.  Denhard. 
Architect — Not  given. 
Contractor — Wm.   N.    Terrill,   3631    17th 

St. 
Filed  Oct.   28.  '21.     Dated  Oct.  27.  '21. 

2nd  story  joists  on $2040.00 

Frame  up  ready  for  roofing..   2040.00 

Brown  coated   2040.00 

Completed   and   accepted 2047.50 

I'sual  35  days 2722.50 

TOTAL  COST,  $10,890 
Bond,  sureties,  forfeit,  none;  limit,  90 
days.     Plans  and  specifications  filed. 


ALT.   AND  ADD. 

(2519)    186  GEARY  ST.  Alterations  and 
additions  to  store. 

(3wner — Trainor-Parsons      Optical      Co.. 
Premises. 

.Vrchitect — Not  given. 

Contractor — The  Fink  &  Schindler  Co.. 
226   13th  St. 

FJled  Oct.   28.  '21.     Dated  Oct.  21.  '21. 

On   execution   of  contract $1000 

Balance  paid  by  promissory  note 
payable  in  quarterly  install- 
ments of  $1000.  commencing 
Feb.  1,  1922. 

TOTAL    COST.    $925<> 

Bond,  sureties,  forfeit,  limit,  plans,  sne- 

rpflcatione.  noa*. 


FOUNDATIONS 

(2520)      NE   BR  ANN  AN  AND   4TH   STS. 

Construct      foundations,      etc.,      for 

auto    supply    station. 
Owner — Union  Oil  Co.  of  Calif.     No.  247 

Mills    Bldg. 
.\rchltect — Plans   by   Owners. 
Day's   work.  >500 
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RETAINING    WALJ. 

(1521)        NE     COLUMBUS     AVE     AND 

Broadway.         Construct      retaining; 

wall. 
Owner — J.    B.     and     Teresa    Chlchizola, 

No.   1180  Filbert  St. 
A  rch  i  tect— Nooe. 
Contractor — American      Concrete      Co., 

No.    785    Market    St.,    City.         $1200 


UBSIDENCE 

(2522)      N   FULTON    70   and   96    W    29th 

Ave.      Two    1-story    and    basement 

Irame    resdences. 
Owner  —  Andrew     Jackson,      No.      516 

O'Farrell  St. 
.Architect — Ida      F.      McCain.      No.      318 

Kearny  St. 
Contractor — Barrett     &     Jackson,     No 

516  O'Farrell   St..  City.  $4000  ea. 


KESIDE.NCE 

(2523)  SW  GEARY  AND  37TH  AVE. 
One-story  and  basement  frame  res- 
idence. 

Owner — A.  R.  Lapham,  No.  5541  Cali- 
fornia St. 

Architect — None. 

Day's   work.  $7000 


ALTERATIONS 

(2524)     B  HYDE  92-6  S  Pacific.    Raise. 

alter  and  add  for  apartments. 
Owner— J.  T.  Hamilton,  No.  820  Bryant 

St,    San    Francisco. 
Architect— None. 
Contractor — FYed   Moller,    No.    614    Call 

Bide:..    San    Francisco.  $3260 


FLATS 

(2525)   S    BALBOA    32-6     B    17th    Ave. 

Two-story     and     basement     frame 

(2)    flats. 
Owner — Dr.    F.   A.    Gawthorne.   No.    810 

Phelan  Bldg. 
Architect — None. 
Contractor — H.  S.  Meinberger,  No.  5720 

California    St.  $9600 


FOUNDATIONS 

(2526)  NW  CASTRO  &  17TH  STS. 
Construct  foundations  for  one- 
story  brick  bank  building. 

Owner — Bank  of  Italy,  Powell  and  Ed- 
dy Sts. 

Architect — Edward  T.  Foulkes,  No. 
1106    Crocker    Bldg. 

Day's    work.  $1500 


RETAINING  WALL 

(2527)  NO.  21  COLUMBUS  AVE.  Con- 
struct street  retaining  walL 

Owner — Dr.  G.  E.  Cagllerl,  No.  21  Co- 
lumbus Ave. 

Architect — None. 

Contractor — ^American  Concrete  Co., 
No.   785  Market  St.  $1600 


RESIDENCES 

(2528)  W.  CAPITOL  AVE.  26  and  50 
N.  Grafton.  Two  l-story  and  base- 
ment   frame    residencea 

Owner — McCarthy  Co..  No.  316  Bush  St. 

Architect — None. 

Contractor  —  Jas.  Arnott  &  Son,  No. 
4165    20th  St.  $2600  ea. 


DWELLING 

(2629)  SW  DOI^ORES  AND  28TH  STS. 
One-Story  and  basement  frame 
dwelling. 

Owner— Sidney  Harris,  No.  1659  Dolo- 
res  St. 

Architect — None. 

Day's  work.  $1800 


RBeiDENCE 

(2530)  N  DORCHESTER  WAT  100  E 
Claremont.  One  and  one-half-Btory 
and  basement  frame  residence. 

Owner — Jas.    Arnott,    No.    4165    20th    St. 

Architect- — None. 

Contractor — Jas.  Arnott  &  Son,  No. 
4166   20th  St.  i*iOO 


RESIDETNCE 

(2631)    NE    EDINBURGH    &    AMAZON. 

One-Story     and     basement     frame 

residence. 


Owner — Crocker  Estate  Co.,  526  Crock- 
er Bldg. 

Architect — None. 

Contractor — A.  M.  Samuelson,  No.  290 
Rolph   St.  $3900 


RESIDENCE 

(2532)  W  EDINBURGH  107.487  S  Am- 
azon. One-story  and  basement 
frame  residence. 

Owner — Crocker  Estate  Co.,  No.  525 
Crocker    Bldg. 

Architect — None. 

Contractor — A.  M.  Samuelson,  No.  290 
Rolph  St.  $3500 


ALTERATIONS 

(253S)     NO.  33S  8TH  AVE.     Alterations 

for    basement    garage    In    dwelling. 
Owner — H.    D.    Stern,    No.    980    Folsom 

Street. 
Architect — None. 
Contractor — Mcintosh     Bros.,     No.     180 

Jessie  St.  $600 


FACTORY    BLDG. 

(2534)      NE   FOLSOM    AND    MOSS   STS. 

One-story    frame    factory    building. 
Owner — M.    Levin    &   Son,    No.    2201    3rd 

Street 
Architect  —  William     Spivock,     1181% 

Howard    St. 
Day's  work.  $2000 


ADDITION 

(2535)  NO.  522  JOOST  AVE.  Con- 
struct two-room  addition  for  resi- 
dence. 

Owner — Geo.  H.  Appmann,  No.  522 
Joost   Ave.,    City. 

Architect — None. 

Day's   work.  $860 


DWELLINGS 

(2536)  SW  LE  CONTE  25  and  50  S. 
E.  Lane.  Two  1-story  and  base- 
ment frame  dwellings. 

Owner — Rounder  Realty  Co.,  No.  995 
Market   St. 

Architect — None. 

Day's  work.  $2000  ea. 


REMODELING 

(2537)  N  MARKET  50  E  Jones.  Con- 
struct new  store  front;  add  mez- 
zanine  floor. 

Owner — Eppstein  Drug  Co.,  No.  1110 
Market  St 

Architect — S.    Heiman,    No.    67    Post    St. 

Day's  work.  $900 


RESIDENCE 

(2538)  W  PLYMOUTH  AVE.  193  N. 
Montecito.  One-story  and  base- 
ment frame  residence. 

Owner — J.  J.  Dennis,  No.  411  15th  Ave. 

Architect — Chas.  Strothoff,  No.  2274 
16th  St. 

Contractor  —  Nelson  Bros..  No.  1375 
Plymouth   Ave.  $4000 


REPAIRS.    ETC. 

(2539)      NO.    156   TEHAMA   ST.      Repair 
damage    to    rooming    house;    paint- 
ing,   tinting,    etc. 
Owner — Louis   Marty,    No.    52   San    Jose 

Avenue. 
Architect — None. 

Contractor — James  Jensen,  No.  550  Va- 
lencia   St.  $1900 


RESIDENCE 

(2540)     N  FILBERT  108  W  DIvisadero. 

Three-story    and    basement    frame 

residence. 
Owner — Milton      H.     Crowe.     No.     1742 

Jones  St. 
Architect — ^Lewis    M.    Gardner,    No.    942 

Pine  St. 
Contractor    —    Cameron       &      Disston, 

Hearst    Bldg.  116.500 


CLOSE  LIGHT   CT.,    ETC. 

(2641)  SE  4TH  AND  BRANNAN  STS. 
Close  up  main  light  court  and 
carry  2nd  and  3rd  floors  over  light 
well  space;  all  work  of  reinforced 
concrete  and  steel. 


fjuner — John  Bollman  Co.,  Branch  of 
Leggett  &  Myers  Tobacco  Co., 
Premises. 

.\rchiiect — Weeks  &  Day,  Phelan  Bldg. 

foniractor — Cahlll-Vensano  Co.,  No. 
110  Sutter  St.  $6000 


CHURCH  BLDG. 

(2542)  N  OCEAN  AVE.  162  W  Mission. 
P'rame  church  building. 

Owner — Ocean  Avenue  Presbyterian 
Church.    No.    4609    Mission    St. 

.\rchitect — Miss  Julia  Morgan.  Mer- 
chants Exchange  Bldg. 

Contr.-ictor — Robert  J.  Cairns,  No.  100 
Conrad    St.  $12,000 


REMODELING 

(2543)  N  PACIFIC  AVE.  150  W  Scott 
Rearrange  front  of  residence  for 
private  garage;  replace  wood  and 
concrete   steps  with    brick. 

Owner — Alexander  Field,  No.  2712  Pa- 
cific Ave. 

.■\rchitect — None. 

Contractor — Taylor  &  Jackson,  No.  290 
Tehama  St.  $1000 


RESIDE.NCE 

(2544)  W  21ST  AVE.  140  S  California. 
One-story  and  basement  frame  res- 
idence. 

Owner — L.     M.     Carusio     Co.,     No.     2348 

Clement  Street. 
Architect — ^None. 
Day's   work.  $8000 

HE.A.TI.VG   PLANT 

(2545)  SE  FOLSOM  &  HAWTHORNE 
E  250  X  6  275.  Steam  heating 
plant  for  stable  and  garage  build- 
ings. 

Owner — American      Railway      Express 

Co..    Wells    Fargo    Bldg.,    2nd    and 

Mission   Sts. 
Engineer — Jaa    W.    Humphreys,    Wells 

Fargo    Bldg.,    San    Francisco. 
Contractor — Frederick    W.    Snook    Co., 

596  Clay  St. 
Filed  -Nov.   1,  '21.     Dated  Oct   25,  '21. 

Completed    and    accepted 75% 

Usual    35    days 25% 

TOTAL  COST,  $3800 
Bond.  $1900;  sureties,  Everett  T. 
Grimes  and  Wm.  S.  Morse;  forfeit, 
none;  limit.  20  days.  Plans  and  speci- 
fications  filed. 

RBMODELINO 

(2546)  NO.  1912  CLAY  ST.  Cutting  in 
dormers  for  residence;  making 
three  rooms  in  attic. 

Owner— Willis  R.  Smith,  No.  2700  Cali- 
fornia St. 

Architect — None. 

Contractor — K.  H.  McKenzie,  No.  1025 
Anza  St.  $500 


RESIDENCE 

(2547)  W  DEWEL  BLVD.  500  N.  Pa- 
checo.  One-story  and  basement 
frame  residence. 

Owner — C.  E.  Relnhart,  17th  and  Kan- 
sas Sts. 

Architect — None. 

Contractor — H.  C.  Lewis,  No.  68  Post 
Street  $6000 


ALT.   A.ND  ADD. 

(2548)  NO.  973  GREE.N  ST.  Altera- 
tions and  minor  additions  for  resi- 
dence: plastering,  etc. 

Owner^Hlram   W.  Johnson,  Jr.,   Prem- 

.\rchltect — None. 

Contractor — J.  M.  Anderson.  No.  1612 
Pacific  Are.  $1700 


-XLTEUATIONS.   ETC. 

(2549)  .NO.  360  O'FARRELL  ST.  Al- 
ter restaurant  front;  remove  par- 
titions; raise  brick  wall;  construct 
toilets,  etc. 

Owner — Olanduja  Co..  No.  1649  Stock- 
ton St 

Architect — J.  A.  Porporato,  No.  419 
Washington  St. 

Day'.s   work.  $4000 
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RESIDENCE  ^    ,^ 

(2550)      E    27TH   AVE.    132    S.    Balboa. 
One-story  and  basement  frame  res- 
idence. 
Owner— J.    M.    Johnson,    No.    1920    Pine 
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Architect — Morrow     and     Garren,     No. 

1605   Chronicle  Bldg.,  City. 
Day's  work.         **<""' 

RECORDED 

RESIDENCE 

(2551)  E  PARK  HILL  AVE  77-7%  S 
Buena  Vista.  All  work  except 
roofing,  roof  tile,  painting,  plumb- 
ing, electrical  wiring,  and  tile 
work  for  a  2-story  and  basement 
frame  residence. 

Owner— John    E.    Zeile,    1501    Sansome 

Architect— Dodge      A.      Riedy.      Pacific 

Contractor— O.    E.    Carlson.    180    Jessie 

Street.  _„     „, 

Filed  Nov.  1,  '21.     Dated  Oct.  29,    21. 
Frame   up   and  roof  sheating 

on tl220.00 

Plastering   completed    1500.0Q 

Completed  and  accepted 976.60 

Usual   35   days    Z^^?'?" 

TOTAL  COST,  $4916.60 
Bond.  $2460:  surety.  American  Indem- 
nity Co.;  forfeit,  none;  limit,  45  days. 
Plans    and    specifications   filed. 

NOTE: — Permit     reported     June     23, 
1921,  No.   1393. 


APARTMENTS 

(2556)  W  HYDE  62-6  N  Ellis.  Pour- 
story  and  basement  reinforced 
concrete   (7)   apartments. 

Owner — Henry  Wiedeman.  No.  3485  21st 
Street, 

Architect — None. 

Contractor — O.  E.  Carlson,  No.  180  Jes- 
sie St.  ?12.000 


STORE    BLDG. 

(2552)       S   CLEMENT   411    E    11th    Ave    E 
25  X  S  100.     One-Story  frame  store 
bxiilding. 
Owner — Frances  J.  Langguth. 
Architect— E.  A.  Garin,  1849  Page  St. 
Contractor  —  Louis     Fontanella,     1682 

Eddy  St. 
Filed   Nov.    1,  '21.     Dated  Oct.   31,  '21. 

Frame   up    $1000.00 

Enclosed  and  roofed   1000.00 

Plastered    1000.00 

Completed  and  accepted    ....      851.45 

Usual   35   days    1284.00 

TOTAL  COST,  $5135.45 
Bond.  $1300;  sureties,  W.  A.  Macdon- 
ald  and  Adam  Arras;  forfeit,  none; 
limit,  $5.     Plans  and  specifications  filed. 


RESIDENCE 

E  PLYMOUTH  AVE.  70  S.  Montecito. 
One-Story  and  basement  frame  res- 
idence. 

Owner— H.    L.    Heiss,    No.    318    Kearny 

Architect — Ida     F.      McCain,     No.     318 

Kearny   St. 
Contractor — Walter     E.      Hansen,     No. 

3235    Market    St.  $4000 

NOTE: — Recorded    contract    reported 
Oct.  27,  1921.  No.  2479. 


Architect — W.     R.     Lindeman,    No.     530 

Balboa  Street. 
Contractor — W.    R.    Lindeman,    No.    530 

Balboa  St.  $500* 


ALT.  AND  ADD. 

(2553)  NO.  2853  ARMY  ST.  Altera- 
tions and  minor  additions  for 
stores  and  dwelling. 

Owner — Mrs.   Jas.   Whelan.   Premises. 

Architect — Plans   by  Contractor. 

Contractor — Chas.  A.  Delaney,  No.  2955 
Pine   St.  J3675 


REPAIRS,    ETC.  „,, 

(2557)      SE  MISSION  &  FOURTEENTH 

Sts.      Repairs    and    alterations    for 

retinning  plant. 
Owner— Foster     &     Kleiser,     Oakland. 

Calif. 
Architect — L.  Johnson,  No.  783  Alder  St. 
Day's  work.  ^5*"' 


RESIDENCE 

(2558)  NO.  1637  PALOU  AVE.  One- 
story  and  basement  frame  resi- 
dence. 

Owner— J.   Pirag.   No.    1397    Palou    Ave. 

Architect— None. 

Day's  work.  *°"" 

ALTERATIONS 

(2559)  NO.  470  THIRD  ST.  Alterations 
for    restaurant. 

Owner— Geo.   Krasiamias. 

Architect — Gus    Anastopoules,    No.    688 

Harrison  St. 
Day's  work.  *^'"* 


RETAINING  WALLS 

(2554)       SB    FOURTH    AND    HOWARD 

Sts.      Construct    retaining    walls. 
Owner — Annie  N.  Farrall,   No.,  2415  Oc- 

tavia  St. 
Architect — None. 

Contractor— S.  Schell,  No.  180  Jessie  St. 
$650 


PLA.TS  ,      . 

(2560)  W  24TH  AVE  225  N  Irvmg. 
Two-Story  and  basement  frame  (2) 
flats.  ^,^ 

Owner— B.  Brooks,   No.  300   Russ  Bldg. 

Architect — None. 

Contractor— R.  H.  Albertsen,  No.  610 
Claus   Spreckels   Bldg.  $7500 


EXCAVATING,    ETC. 

(2561)  NO.  449  BUENA  VISTA  AVE 
Excavating,  etc.,  for  basement  ga- 
rage; cement  plaster  front,  etc., 
for  dwelling. 

Owner — A.    T.    Land,    Premises. 

Architect— Chas.  F.  Strothoff,  No.  2276 
15th  St. 

Contractor — Wilson  and  Benson,  No. 
420    Russia    Ave,  $1000 


REMODEL,  ETC. 

(2562)  NO.  126  COMMONWEALTH 
Ave  Rearrange  windows  and  in- 
stall doors;  T  &  G  roofing,  etc.  for 
residence. 

Owner — Louis   Levy,   Palace   Hotel. 

Architect — ^None. 

Contractor — Antoine  Arlie,  No.  1527 
Pine  St.  5S27 


RECORDED 

COTTAGE 

(2567)     W  CAPITOL  AVE  25  N  Grafton 

Ave.  N  25  x  W  100  ptn  lots  1.  2,  3,  4, 

blk  19,  Lakeview.     One-story  frame 

cottage. 

Owner — The    McCarthy    Co..,    316    Bush 

Street, 
Architect — Plans   by   contractor. 
C7ontractor — James  Arnott   &   Son,   4165 

20th  St..  San  Francisco. 
Filed  Nov.  2.  '21.     Dated  Sept.  21,  '21. 

30  days  after  frame  up 26% 

30  days  after  brown  coated 25% 

30  days  after  completed  and  ac- 
cepted      2'5% 

Usual   35  days    25% 

TOTAL  COST,  $2575 
Bond,  sureties,  forfeit,  none;  limit,  90 
days.      Plans  and   specifications  filed. 

NOTE: — Permit  reported  Nov.  1,  1921, 
No.   2528. 


STORAGE    ROOMS,    ETC. 

(2555)  N  HOWARD  200  E  Second  St. 
Two-story  Class  C  storage  rooms 
and  ofRces. 

Owner — Louis  R.  Lurie,  Mills  Bldg. 

Architect — O'Brien  Bros.,  No.  240  Mont- 
gomery St. 

Contractor — Barrett  and  Hilp,  918  Har- 
rison  St.  $37,500 


ORNAMENTAL  IRON  WORK 

(2568)      SW    BUSH    &    SANSOME    206-3 

on    Bush    and    137-6    on    Sansome. 

Ornamental    iron    work    for    office 

building. 
Owner —   Standard   Oil    Co. 
Agent — Lindgren  Co.,  Monadnock  Bldg. 
Architect — G.  W.  Kelham,  Sharon  Bldg. 
Contractor — gartorius     Co.,     IBth     and 

Utah  Sts. 
Filed  Nov.   2,   '21.      Dated  Oct.   3,  '21. 

Monthly    76% 

Usual  35  days 25% 

TOTAL  COST,  $65,870 
Bond,  $65,870;  surety.  Fidelity  &  De- 
posit Co.  of  Md.;  forfeit,  none;  limit, 
Dec.  31,  1922.  Plans  and  specifications 
filed. 


(2569)       PNEUMATIC    ELEVATOR 
DOOR      OPENING      DEVICES      ON 
ABOVE. 
Contractor — Randall    Control    and    Hy- 
drometric    Corp.,    115    Mission    St., 
San  Francisco. 
Filed  Nov.  2,  1921.     Dated  Oct.  8,  '21. 
On  or  before  10th  of  each  month. 76% 

Usual   35   days    26% 

TOTAL  COST,  $31,000 
Bond,  $15,500;  surety.  The  Aetna  Cas- 
ualty &  Surety  Co.;  forfeit,  none;  limit, 
125  days.     Plans  and  specifications  filed. 


RESIDENCE 

(2563)  W  MISSION  340  N.  Charles. 
Two-story  and  basement  frame 
residence. 

Owner — Victor      Bjorkman,      No.      3214 

Mission    St. 
Architect— None. 
Day's  work.  is»m 

REMODEL 

(2564)  SE  GRANT  AVE.  AND  PINE 
Sts.  Divide  top  floor  for  rooms, 
etc. 

Owner — Louise  H.  Mahony. 
Architect— Sidney  Newson,  Wells  Fargo 

Bank  Bldg. 
Day's    work.  $3750 

DWELLINGS  ,     „r     a. 

(2565)  W  GENESEE  50  and  76  S. 
Hearst.  Two  1-story  and  basement 
frame    dwellings. 

Owner — Anders   M.    Boe.   No.  730   Joost 

Avenue. 

Architect — None.  ,„„„„ 

Day's  work.        ?2000  ea. 

RESIDENCE 

(2566)  E  lOTH  AVE  175  N  Anza.  One- 
story  and  basement  frame  resi- 
dence. 

Owner — H.  O.  Lindeman,  No.  232  Anza 
StTeet. 


BUNGALOWS 

(2570)     LOT  1  N  HIGHLAND  75  W  Mis- 
sion; Lots  2,  3,  4  W  Mission  25,  50, 
75      N     Highland.        Pour      1-story 
frame    bungalows. 
Owner — Philip    Sanfilippo,    902    Court- 
land  Ave. 
Architect — Not  given. 
Contractor— Thos.     Hamill,      707      42nd 

Avenue. 
Filed  Nov.   2,  '21.     Dated  Nov.  2,  "21. 
Rough      frames     up     and     roof 

boards  on    $6000 

Brown   coated    ^OOO 

Completed    *0W 

Usual  35  days   ^OOO 

TOTAL  COST,  $17,000 
Bond,  sureties,  forfeit,  none;  limit,  120 
days.      Plans  and   specifications   filed. 

NOTE: — Permits     reported     Oct.     26, 
1921.    Nos.    2429    and    2428. 


FURNITURE  STORE 

S  CLEMENT  40  E  11th  Ave.     One-story 

frame  furniture  store. 
Owner— Frances      Langguith,      No.      22  ! 

Montgomery   St. 
Architect — E.      A.     Garin,      MonadnooK 

Bldg. 
Contractor — Fontanella    and    R.    Teia, 

No.   1682   Eddy  St.  $4000 

NOTE: — Recorded    contract    reported 
Nov.   2,   1921,  No.  2552. 

SUPPLY  STATION 

(2671)     NE  DRUMM  &  SACRAMEJNTO 


Saturday,    November 


1921 
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Sts.      One-story    steel    auto    supply 

station. 
Owner — Union  Oil  Co.  of  California,  No. 

247  Mills  Biag. 
Architect — Plans  by   owners. 
Day's   work.  J2000 


.ALTKHATIO.VS,    ETC. 

(2572)  NO.  1061  MARKET  ST.  (4th, 
5th  and  6th  floors).  Alterations 
for  hat  works,  wire  lath  and  plas- 
tering; plumbing,  etc. 

Owner — Wm.  Ede  Co.,  care  Rucker  Co. 

Architect — T\"m.  Knowles,  Hearst  Bldg. 

Day's   work.  t5000 


ALTERATIONS,   ETC. 

(2573)  MARKET  AND  GEART  STS. 
Alterations  for  banking  rooms;  re- 
arrange mezzanine  floor;  elevator 
work,   bank  flxtures,  etc. 

Owner — Bank  of  Italy,  Powell  and  Ed- 
dy   StB. 

Architect — C.  E.  (Jottschalk,  Phelan 
Bldg. 

Contractor — Grace  and  Bernierl,  Claus 
Spreckels    Bldg.  $20,000 


REMODEL,  ErrC. 

(2574)  NO.  1724  PINE  ST.  Remodel 
rear  stairs  and  build  private  ga- 
rage. 

Owner — P.   Nichols,   No.   1409   Geary   St. 

Architect — None. 

Contractor^J  Stern,  No.  1409  Geary 
Street.  $500 


PLASTER   EXTER..   ETC. 

(2575)  NO.  2998  PACIFIC  AVE.  Metal 
lath  and  plaster  exterior  for  resi- 
dence; general  repairs  and  altera- 
tions for  Interior  and  minor  addi- 
tions. 

Owner — D.  H.  Stelner.  care  Architect. 

Architect — Bernard  J.  Joseph,  New 
Call  Bldg. 

Contractor — J.  Harold  Johnson.  No.  180 
Jessie   St.  $10,000 


NEW    FLOOR,    ETC. 

(2576)  NO.  638  20TH  ST.  New  floor- 
ing In  restaurant;  plumbing  work, 
magnesite  flooring  in  kitchen. 

Owner — Ralph  J.  Dorsett,  No.  638  20th 
Street. 

Architect — None. 

Contractor — W.  G.  Pahien,  No.  573  Cal- 
ifornia St.  $1,500 


CHURCH  BLDG. 

'  (2677)       SE    GRANADA    AND    OCEAN 

I  Ave.     Two-story  and  basement  frame 

I  church. 

I  Owner — Ingleside    United    Presbyterian 

'  Church.  No.  666  Pheland  Bldg. 

I  Archltect^ — Joseph  A.  Leonard,   No.   666 

I  Phelan  Bldg. 

'  Contractor — Jos.    A.    Leonard,    No.    666 

;  Phelan    Bldg.                                  $50,000 


I  RESIDENCE 

;  (2578)      S   HEARST  AVE.    175   E   Ham- 
,  burger.      One-story    and    basement 

I  frame    residence. 

'  Owner — N.      G.     Westerberg.     No.     181 
!  Bartlett   St. 

i  Architect — None. 

(  Contractor — C.   A.   Westerberg,   No.   181 
Bartlett  St.  $1900 


REPAIRS 

(2579)  NO.  1066  MARKET  ST.  Re- 
pair rooflng  and  plastering  for 
store   and   lofts   (flre   damage). 

Owner— L.  M.  Holllngsworth,  No.  605 
Phelan    Bldg. 

Architect — .None. 

Contractor — J.  E.  Scully.  Phelan  Bldg., 
City.  $1000 


KBSIDENCE 

(2E80)  LOT  1  BLK  17  ST  FRANCIS 
Wood.  Extn.  No.  1.  Frame  resi- 
dence. 

Owner — Homes  Loan  Corp, 

Architect — C.  B.  Hopkins,  Monadnock 
BIAS. 


Contractor — Mangels    Bros.,    4792    Mis- 
sion St. 
Filed  Nov.   3.   1921— Dated  Oct.  1,  '21. 

Frame    up    $3250 

Brown  coated    3250 

Completed   and   accepted    3250 

Usual    35    days    3250 

TOTAL  COST,  $13,000 
Bond.  $6500;  sureties,  Theresa  Gamma 
and  Jno.  A.  F.  Steimke;  rorfelt,  $5.00; 
limit,  120  days.  Plans  and  specifica- 
tions  filed.  

STORE  BLDG. 

(2581)      N   MISSION   47   W   Ecker   W   47 
X   N   112.     One-story  and   basement 
reinforced  concrete   (store)   bldg. 
Owner— R.   J.   O'Brien.   110  Sutter  St. 
Architect — Albert     W.     Burgren  110 

Sutter  St. 
Contractor — T.    F.    Kierman    and    R.    J. 

O'Brien,  180  Jessie  St. 
Filed  Nov.   3.  '21.     Dated  Nov.   3.  "21. 

1st  and  15th  of  each  month 75% 

Usual   35   days    25% 

TOTAL  COST,  $25,110 
Bond,  sureties,  none:  forfeit,  $15  day; 
limit,  120  days.  Plans  and  specifica- 
tions  filed. 

NOTE: — Permit      reported      Oct.      21, 
1921,  No.  2389. 


DWELLINGS 

(2582)      NE    23RD   AVE   &    CABRILLO; 

E  23rd  Ave  N  CabriUo;  N  Cabrlllo 

95     E     23rd    Ave.       Three     1 -story 

frame    dwellings. 

Owner    —    Jonathan      .Anderson,      5326 

Geary  St. 
Architect — Not    given. 
Contractor — ^Theodore     G.     Meyer     and 

Rollin    E.    Meyer,    5326   Geary   St. 
Filed  Nov.   3.  '21.     Dated  Oct.  15.  '21. 

Frame    up     J3200 

Brown    coated     3200 

Completed     3200 

Usual    35    days    3200 

TOTAL  COST.  $12,800 
Bond,  sureties,  forfeit,  none:  limit,  90 
days.     Plans  and  specifications,  none. 

NOTE: — Permit      reported      Oct.      19, 
1921,    No.    2350. 


THEATRE  BLDG. 

(2583)      S    GEARY    137-6    W    Mason    W 
106   S   137-6.     Sprinkler  system  for 
Class  A  theatre  building. 
Owner — Curran  Theatre  Co. 
Architect — Alfred     Henry     Jacobs,     110 

Sutter   St.,   San   Francisco. 
Contractor — Pacific    Fire    Extinguisher 
Co.,  440  Howard  St..  San  Francisco. 
Filed  Nov.   3,  '21.      Dated  Oct.   18,  '21. 
Roof  tanks  and  connections  in- 
stalled     $2400 

Pumps  and  compressor  installed     800 

Completed  and  accepted 550 

Usual  35  days   1250 

TOTAL  COST,  $5000 
Bond,  $.5000;  surety.  Fidelity  &  De- 
posit Co.  of  Maryland:  forfeit,  none; 
limit,  as  soon  as  possible.  Plans  and 
specifications  filed. 


(2584)       HEATING     &     VENTILATING 

SYSTEM    ON    ABOVE. 
Contractor — Scott  Co.,  243  Minna  St. 
Filed  Nov.   3,  '21.     Dated  Oct.  18,  '21. 
Galv.   ducts  and  steam   piping   in 

basement  roughed  in $1600 

Galv.  iron  ducts  and  steam  pip- 
ing in  walls  and  below  bal- 
cony,   gallery   and   mezz.   floor 

installed     2000 

Galv.  iron  ducts  in  attic  in- 
stalled     1000 

Fans,  motors,  washer  and  Vento 

heating    stack    Installed 3800 

Completed  and  accepted 720 

Usual   86    days    3040 

TOTAL  COST.  $12,160 
Bond,  $12,160:  surety.  Fidelity  &  De- 
posit Co.  of  Maryland:  forfeit,  none; 
limit,  soon  as  possible.  Plans  and  spe- 
cifications filed. 


(2685)       HARDWARE    ON    ABOVE. 
Contractor — Palace    Hardware   Co.,   681 
Market  St 


Filed  Nov.  3,  '21.     Dated  Oct.  IS.  '21. 
Delivered  in  San  Francisco.  .$2062.50 

Installed     687.50 

TOTAL  COST,   $2750 

Bond,  sureties,  forfeit,  none:  limit,  Feb. 

1.   1922.     Plans  and  specifications  filed. 


(25<S6)         ELECTRICAL      WIRING     ON 

ABOVE. 
Contractor — Decker       Electrical       Con- 
struction   Co..    149    New    Montgom- 
ery. 
Filed   Nov.   3,  '21.     Dated  Oct.  28,  '21. 
Roughed    in   up   to   and   incl.    of 

level    14'-7>4"    $7750 

Work  completely  roughed  in...    7750 

Completed  and  accepted 7750 

Usual  35  days   7750 

TOTAL  COST.  $31,000 
Bond,  $31,000:  surety.  Fidelity  &  Do- 
posit  Co.  of  Maryland;  forfeit,  none; 
limit,  soon  as  possible.  Plans  and  spe- 
cifications filed. 


I25S7)       SHEET     METAL     WORK     OK 

ABOVE. 
Contractor — Andrew    and    Victor    Berg 
and    Joseph    Silviera,    as    Morrison 
&   Co.,   769   McAllister  St. 
Filed  Nov.  3.  '21.     Dated  Oct.   31,  '21. 
Metal  windows  and  flashings 

installed     $        517.75 

Mansard  roof  and  cornices  in- 
stalled         2000.00 

Marquise   installed    1000.00 

Completed 2000.00 

Usual   35   days    1839.25 

TOTAL  COST,  $7357 
Bond,  $7357;  surety.  Fidelity  &  De- 
posit Co.  of  Maryland;  forfeit,  none: 
limit,  soon  as  possible.  Plans  and  spe- 
cifications  filed. 


(2588)       ORNAMENTAL    IRON'    WORK 

METAL  STAIRS.  ETC.,  ON  ABOVE. 

Contractor — C.  J.  Hillard  Co.,  Inc.,  19th 

and   Minnesota  Sts. 
Filed   Nov.    3.   '21.    Dated   Nov.    1.   '21. 
When   stairs  are  completed.  .$6000.00 

Completed   and   accepted 3167.50 

Usual   35   days    S08Z.50 

TOTAL  COST.  $12,250 
Bond.  $12,250;  surety.  Fidelity  &  De- 
posit Co.  of  Maryland;  forfeit,  none; 
limit,  soon  as  possible.  Plans  and  spe- 
cifications  filed. 


DWELLING 

(25S9)  LOCATION  NOT  GIVEN  IN 
contract.  One-story  and  basement 
dwelling,  excepting  plumbing  and 
electric  work,  painting  and  water 
heater. 

Owner — Ervin  E.  ScharIT,  Pacific  Bldg. 

Architect — Not  given. 

CoiUraitor — A.  H.  Ohlsen,  707a  Shotwell 

Filed  Nov.   3.  '21.     Dated  Oct.  25.  '21. 

Roof   on    25% 

Brown  coat  and  plaster  on 25% 

Completed  and  accepted 25% 

Usual   35   days 25% 

TOTAL    COST.    $3100 

Bond,  sureties,  forfeit,  none;  limit,  Dec. 

20,      1921.     Plans     and     specifications, 

none. 
NOTE — Permit  also  applied  for  today. 

The    building    is    to    be   erected   on    N.E. 

Cahrillo  St.  and  4l8t  Ave. 


COMPLETION  NOTICES 


SAlf    FRANCISCO    COCJirrT 


Recorded  Accepted 

Nov.  2.  1921— N  CLAY  BET  WEB- 
ster  and  Buchanan.  The  Board  of 
Trustees  of  Leland  Stanford  Unl. 
lo  The  J.  E.  Back  Co Oct.   28.  1921 

Nov.  2.  1921— N  O'FARRELL  BET 
Powell  and  Mason  240  O'FarrelL 
Chas.  Schlesslnger  to  whom  It  may 
concern   Nov.  2.   191 
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Nov.  2,  1921— W  8TH  AVE  150-175 
N  Cabrillo  by  uniform  depth  of 
120.  Edward  E.  Manseau  to  whom 
it  may  concern Nov.  2,   1921 

Nov.  2,  1921 — N  CABRILLO  S2  W  15th 
Ave  W  25  N  120-8M!  E  25  more  or 
les.s  S  121-2.  Tho.<!  F.  Bannan  to 
whom  it  may  concern ...  Oct.  31,  1921 

Nov.  2,  1921 — N  CABRILLO  S2  W  15th 
Ave  W  25  N  I'iO-SVs  E  25  more 
or  less  S  121-2.  Thos.  F.  Bannan 
to  whom  it  may  concern.  .Oct.31. 1921 

Nov.  2,  1921 — SW  MARY  SO  NW  Na- 
toma    NW    23    x    SW    62-6.      P.    H. 

Bosworth    to    O.    E.    Carlson 

Nov.    2.    1921 

Nov.  2,  1921 — NE  20TH  AVE  AND 
Geary.  W.  H.  Savage  to  whom  it 
may  concern   Nov.  1.  1921 

Nov.  2,  1921 — NE  EGBERT  AVE  225 
NW  Phelps  NW  64-1  E  100  SE  5 
SW  80-8 14  ptn  blk  522  Haley 
Purchase.  Clara  London  to  Jno. 
G.   Chase Nov.    2,    1921 

Nov.  1,  1921— E  VAN  NESS  AVE  96 
N  Vallejo  N  55-9  E  69  S  11-9  E  25-5 
S  44  W  94-5.  Anna  M.  Waters  and 
Rose  E.  Lawton  to  Kincanon  & 
Perego    Oct.    31,    1921 

.N'ov.  1,  1921 — N  C.4RL  129  E  COLE. 
Josephine  Upman  to  .Tohn  J.  Bi- 
net   Co Oct.    31,   1921 

Nov.  1,  1921—50  FT  FRONTAGE  ON 
NE  Yerba  Buena  Ave.  SE  of  Santa 
Monica  Way  SE  33  Lot  3  and  NW 
17  lot  4  blk  22.  St.  Francis  Wood 
Bxten.  2.  Frances  M.  Smith  to 
Fred  Miller    Oct.   31,   1921 

Oct.  29,  1921— E  JORDAN  AVE  100  N 
Geary  (No.  184  and  1S6  Jordan 
Ave.)  31-4  X  120.  Henry  J.  and 
wife,  Lillian  M.,  Cull  inane,  to  A. 
Retry Oct.    29,    1921 

Oct.  28,  1921 — W  YORK  325  S  26th  W 
25  S  77-9  m  or  1  S  25-0%  ra  or  1  N 
74-2.  Wm.  Miller  to  whom  it  may 
concern Oct.  28,   1921 

Oct.  28,  1921— NE  BUSH  &  HYDE  E 
195  N  137-6  W  57-6  N  10  W  137-6  S 
147-6  to  beg.  Saint  Francis  Hos- 
pital Co.  to  Guilfoy  Cornice  Wks. 
Oct.    25,    1921 

Oct.  28,  1921— S  CLAY  82  W  MASON 
W  33  X  58  to  Malvina  Place.  Folke 
Monson  to  whom  It  may  concern.. 
Oct.    28,    1921 

Oct.   28,    1921— NE  BUSH   &   HYDE   E 

195  N  137-6  W  57-6  N  10  W  137-8  S 

147-6.       Saint     Francis     Hospital 

Co.    to   Monarch   Iron    Works.... 

Oct.    25,    1921 

Oct.  28,  1921— NW  CABRILLO  &  16TH 
Ave.  W  82-6  x  N  30.  Costello  Bros, 
to  whom  it  may  concern. .Oct.  28,  1912 


LIENS  FILED 


SAN  FRANCISCO  COUNTY 


Recorded  Amount 

Nov.  2,  1921— W  8TH  AVE  200  S 
Lake  S  25  x  W  120  No.  135  8th  Ave. 
A.  E.  Richards  vs.  Irene  Valen- 
tine  and   Helen   J.   Wernse $160.00 

Nov.  1,  1921— NW  29TH  AVE  225  NW 
"P"  NE  80-0 14  NW  5  W  to  pt  on 
NW  29th  Ave  dist  2S9-1  NW  P  SB 
alg  NW  line  29th  Ave.  61-1  to  beg. 
H.  S.  Thomson  vs  J.  G,  Chase  and 
Clara  London   $747.91 

Nov.  1.  1921 — 1223,  1225  AND  1227 
O'Farrell,  San  Francisco.  F.  Ed- 
wards   vs    Hannah    Cohen ...  .$500.00 

Oct.  29,  1921— S  WASHINGTON  106-3 
E  Lyon  E  2.'">  x  S  127-8%.  Chas. 
F.  Watson  vs  Alice  E.  G.  Cunning- 
ham   and    C.    C.    Cunningham.  .  .$95.00 

Oct.  27.  1921 — E  BENNINGTON  50  S 
Eugenia  Ave.  S  25  x  E  70.  Jas.  M. 
Bailey   vs    Quida    E.   Moran. ..  .$80.00 


RELEASE  OF  LIENS 

ALAMEDA    COl  \TV 

Recorded  Amount 

N6v.    1,    1921 — NE    E-27TH    ST    90    SE 
21st   Ave   SE   60  NE  87-6,   Oakland. 


Hu 

ntcr  Lumber 

Co 

vs  M,  T.  and 

M. 

3841 

Dolan                             Owner 

3500    : 

R. 

Holcomb,  C. 

K. 

Nichols....  $797.57 

3842 

Bush                              Nelson 

400 

Nov. 

1,    1921— NE 

E 

17TH    ST    90 

SE 

3843 

Stone                              Owner 

3500 

21s 

t  Ave   SE   60 

NE  '87-6.   Oakland. 

3844 

Schmidt                         Owner 

500 

Maxwell  Hardware 

Co.  vs  M.  T. 

md 

3845 

Mace                                 Allen 

900 

M. 

B.    Holcomb 

an 

d   C.    K.   Nichols. 

3846 

St  Mark                   Voorhees 

3000 

S 

159.52 

3847 
3848 

National    Lead            Cahill 
PG&E             Hutchinson 

48915  L, 

-Xov. 

1,   1921— S  LAKE  ST  90   E  U/ 

.... 

ison    St.,    Oakland. 

Oakland    L 

me 

3849 

O'Mally                         Bryant 

1250 

& 

Cement   Co.    vs 

T.   Lillian,   Peter 

3850 

Edwards                         Niska 

2500 

S. 

and    Gizelle    Kr 

iuse $ 

228.40 

3851 

Yawger                           Owner 

800 

A 

3852 
3853 
3854 
3855 

Berk.    Bldg.    Co.        Owner 
Pinkerton                     Owner 
Berk.    Bldg.    Co.        Owner 
Tammi                           Owner 

3000 

^r 

4000 
3000 
2500 

rele.^se:  op  building  contract 

SAN    FRANCISCO    COUNT* 

3856 
3857 

Berk.    Bldg.    Co.        Owner 
Preston                         Owner 

3500' 

5000^ 

Nov. 

1,    1921— W. 

E 

Adams   to   Mrs. 

3858 

Penther                        Jensen 

10000 

H. 

Sheriff,  release 

contract  record- 

3859 

Dowling                      Furlong 

4000 

ed 

Oct.    24,    1921 

3860 
3861 
3862 
3863 

Church                      Ahnefeld 
Mazzero                        Owner 
Arl                              Gallardo 
Klein                              Owner 

*  1 

1 

4460 

BUILDING  CONTRACTS 

1600 

600 

3400 

AI.VMRDA 

ed  \TY 

3864 

Axdal                             Owner 

2400 

— 





3865 

Reitenger                  Flittner 

680  , 

Th 

e    following 

is 

an    index    fo 

r    the 

3866 

Schwind                        Owner 

3000  ; 

contracts   for   this 

issue: 

3867 

Schwind                        Owner 

2500  • 

No. 

Owner 

Contractor 

Anit. 

3868 

Beeman           Sommarstrom 

8200  ' 

3770 

Mootz 

Spangler 

75011 

3869 

Hall                            EriccBOn 

2300  '. 

3771 

Frederick 

Owner 

2000 

3870 

Conrad                          Owner 

3500 

3772 

Oakland 

Schnebly 

1326 

3871 

Graves                           Owner 

2250 

3773 

Russell 

Sommarstrom 

4S00 

3872 

Ralsansky                    Owner 

1800 

3774 

McCorkle 

Brasch 

6i> 

3873 

Freitas                          Owner 

40U 

3775 

Lawrence 

Owner 

5011 

3874 

Tullock                          Owner 

3000 

3776 

Boyd 

Larmer 

757  s 

3875 

Haich                              Healy 

3000 

3777 

Grimes 

Owner 

2900 

3876 

Brett                            Owner 

4500 

3778 

Noble 

Raines 

78,-. 

3877 

Anderson            Hollenbeck 

1000  ' 

3779 

Morris 

Owner 

3000 

3878 

Shore                           Bullock 

9500^ 

3780 

Breuner 

Koff 

8900 

1 

37S1 

Gierkey 

Scott 

400 

3782 

Branderman 

Vau&hn 

600 

DWELLINGS 

J 

3783 

Fromberg 

Owner 

2000 

(3770)        NE     COR     55TH     AND 

NOR-7. 

3784 

Reigels 

Cereghino 

6110 

mandie   Aves.   and   E.   55th  Ave.   47  ' 

3785 

Odematt 

Clark 

4000 

N 

.  Normandie  Ave.,  Oakland. 

Two 

3786 

Neary 

Venn 

2000 

1 

story   5-room  dwellings. 

3787 

Wilson 

Owner 

1800 

Owne 

r — Mrs.    Carolyn    L.    Mootz 

4029 

3788 

Hogue 

Jordan 

3500 

E 

.    15th    St.,    Oakland. 

3789 

Allen 

Jordan 

9000 

Archi 

tect — None. 

3790 

Keane 

Peppin 

4500 

Contractor  —  Lloyd   Spangler,   4637   B. 

3791 

Anderson 

Owner 

2000 

14th    St.,    Oakland.                $3750    ea 

3792 

Gigax 

Owner 

3000 

3793 

Chambers 

Owner 

1000 

DWELLING 

3794 

Morse 

Wieben 

6000 

(3771)       W.    CONGRHSS    AVE.     100    S. 

3795 

Weinstein 
Cameron 

Hewitt 
Owner 

2500 
1000 

5 
h 

Dth  Ave.,  Oakland.     One  and  one- 

3796 

alf-story    4-room    dwtelllngt 

3797 

McChesney 

Owner 

7000 

Owner — P.     Frederick,      5015     Congress 

3798 

Taylor 

Bixley 

650 

A 

ve.,   Oakland. 

3799 

Somps 

Mullen 

4652 

-Architect — None. 

3800 

Brown 

Davis 

1025 

Day's 

work. 

$2000 

3S01 

6300 

3802 

Brock 

Livingston 

450 

3803 

Nurmi 

Owner 

1800 

ALTERATIONS 

3804 

Reno 

Owner 

1500 

(3772 

)      MAGNOLIA   ST.   FIRE   HOUSE, 

3805 

Pradels 

Williams 

3800 

Oakland.      Alterations. 

3806 

Hink 

Owner 

1500 

Owner — City   of   Oakland. 

3807 

Klingbeil 

Owner 

1500 

Architect — None. 

3808 

Kohan 

Cal.   Bldrs. 

450 

Contractor — Schnebly     &     Hostrawseii 

3809 

Enterprise 

Owner 

4000 

6th    and    Jackson    Sts.,    Oakland. 

3810 

Furlado 

Owner 

1500 

$1SS$ 

3811 

Ue   Lige 
Capwell 

Owner 

Jackson 

2500 

498 

DWE 

3812 

LLING 

3813 

Loveland 

Russell 

3000 

(3773)      W.    PARK   BLVD.    80    N. 

HJver-  ' 

3814 

Michels 

Burnett 

1685 

ett 

Ave.,  Oakland.     One-story  5 

-room 

3815 

Belmont 

VVessel 

600 

d 

welllne-. 

3816 

Central 

Schmidt 

16000 

Owner — Rosella  A.  Russell,  225  E 

.  14th 

3817 

American 

Owner 

14750 

St      rinlrlnnrt 

3818 

Astrue 

Andresen 

8860 

Archi 

tert — None. 

3819 

Fish 

Wiser 

3300 

Contractor — M.    F.    Sommarstrom 

S146 

3820 

Somps 

Mullen 

4652 

Champion    St..    Oakland. 

$4S00 

3821 

Thaxter 

Owner 

3000 

3822 

Thaxter 
Le  Conte 

Owner 

Kreischer 

2500 
700 

DWE 

3823 

LLING 

3824 

Foran 

Woodard 

600 

(3774)     S.  SANTA  RAT  100  W.  Calmar, 

3825 

Null 

Fleischer 

700 

Oakland.   Two-story   6-room  dwell-   ; 

3826 

Ogle 

Gastman 

3000 

ine-. 

3827 

Bowers 

Charleston 

3500 

Owne 

r— J.  P.  McCorkle.  3068  Broadway, 

38218 

Grandma 

Hyde 

15000 

Oakland. 

3829 

Pfrang 

Owner 

10000 

.^rohi 

tect — None. 

j 

3830 

Sherk 

Posten 

650 

Contractor — M.   P.   Brasch.   3068  Broad-   1 

3S31 

Montgomerj 

Borden 

700 

^, 

ay,   Oakland. 

$6000   1 

3832 

Nottingham 

Nottingham 

800 

3S33 

Rollins 

Hudson 

3200 

3834 

Baird 

Owner 

3300 

GARAGE 

1 

3835 

Kelly 

Owner 

1000 

(3775)      NE    cOR.    STUART    &    E 

S2ND 

3S36 

Hendricksoi 

Owner 

4000 

Sts..    Oakland.      Tile    garage. 

3837 

Gonsalves 

West 

300 

Owner — W.   H.  Lawrence,   1395   B. 

32iia 

3838 

Westphal 

Stewart 

7500 

St.,   Oakland. 

3839 

Galliano 

Hlggins 

4285 

.\rchi 

tect — None. 

3840 

Economy 

Jennings 

1410 

Day's 

work. 

»600   1 

Saturday,     N'ovember    5,     1921 


BUILDING     AND     ENGINEERING     NEWS 


25 


STORES 

(3776)  W.  TELEGRAPH  50  N.  25th 
St.,  Oakland.  One-story  brick 
stores. 

Owner — P.    O.    Boyce. 

Architect — None. 

Contractor — Edw.  Larmer,  90  Fairview 
Ave..   Piedmont.  $757S 


DWELLING 

(3777)  NE  COR.  38TH  ST  &  MANILA 
Ave..  Oakland.  One-story  4-room 
dwelling. 

Owner — Robert  D.  Grimes.  2011  Uni- 
versity Ave..  Berkeley. 

Architect — None. 

Day's   work.  $2900 


ADD   AND   ALT. 

(377S)  N.  WISCONSIN  500  W.  Midva'.e. 
Oakland.  Alterations  and  addi- 
tion. 

Owner— H.    E.   Noble. 

Architect — Nona. 

Contractor — H.  W.  Raines.  1103  12th 
St..  Oakland.  $785 


GARAGE 

E.  HARRISON  200  N.  14th  St.,  Oakland. 

1 -story  tile   garage. 
Owner— Thos.    &    John    Lloyd. 
Architect — Chas.  W.  McCall,  Cent.  BanV 

Bldg.,  Oakland. 
Contractor— John  M.   Bartlett,   352   12tl' 

St.,   Oakland.  $15,912 

NOTE: — Recorded    Contract    reported 

Oct.  26.  1921,  No.  3741. 


DWELLING.     ETC. 

(3779)  PIEDMONT.  Grand  and  Fair- 
view  Ave.  Two-Story  dwelling 
and  garage. 

Owner — Morris  &  Snyder,  1424  Jeffer- 
son  St.,    Oakland. 

Architect — Plans    by    owner. 

Day's   work.  $3000 


BUNGALOW.    ETC 

(3780)  PIEDMONT.  Craig  and  High- 
land .\ves.     Bungalow  and  garage. 

Owner — Louis   A.   Brenner. 

Architect — None. 

Contractor — Ben  F^  Kopt.  1015  82(nd 
.\ve..  Oakland.  $8900 


ADDITION 

(3781)  6449  COLBY  ST.  Oakland.  Ad- 
dition. 

Owner — H.    L.    Gierkey. 

Architect — None. 

Contractor — G.  A.  Scott,  685  23rd  St.. 
Oakland.  $400 


OARAGE 

(3782)       820     GRANT)     AVE..     Oakland. 

Garage. 
Owner — Henry  Branderman. 
Architect — None. 
Contractor — M.  C.  Vaughn.  351  12th  St.. 

Oakland.  $500 


D'WBLLING 

(3783)  N  LOGAN  ST  160  W  Fruitvale. 
Oakland.  One-story  3-room  dwell- 
ing. 

Owner — John  P.  Froraberg.  420  1st  Nat. 
Bank  Bldg..  Oakland. 

Architect — None. 

Day's  work.  $2000 


STORE 

(3784)  S  OLIVE  ST  200  W  96th  Ave.. 
Oakland.     One-story  store. 

Owner — N.  Riegels.  9508  Olive  St..  Oak- 
land. 

Architect — None. 

Contractor — E.  F.  Cereghino.  1248  96th 
Ave.,  Oakland.  $600 


DWELLING 

(8786)  NE  COR  61ST  AVE  &  FOOT- 
hlll  Blvd..  Oakland.  One  and  one- 
half-story   5-room   dwelling. 

Owner— Nellie  Odematt,  815  54th  St.. 
Oakland. 

Architect — Kone. 

l>>ntrartor — Clarke  «  Allan.  f.805  Har- 
mon   .We.   Oakland. 


■DWELLING 

(3786)  E.  EDWARDS  180  S.  Bancroft. 
Berkeley.  One-story  4-room  dwell- 
ing. 

Owner — Wm.  F.  Neary. 

.Architect — None. 

Contractor — E.  C.  Venn,  419  12th  St., 
Berkeley.  $2000 


ALTERATIONS 

(3787)  3136  ETON  WAY.  Berkeley.  Al- 
terations. 

Owner — Mrs.    D.    R.    Wilson. 

Architect — None. 

Day's  work.  $1S00 

DWELLING 

(3788)  1037    HIGH   COURT,    Berkeley. 
One-story    7-room    dwelling. 

Owner — Efta    Hogue,    1041    High    Court, 

Berkeley. 
Architect — None. 
Contractor — Jordan   &    Zeile,    2544    Mil- 

via  St.,  Berkeley.  $3500 


DWELLINGS 

(3789)  S  PARKER  205-241-273  W  Mil- 
via.  Berkeley.  Three  1-story  5- 
room  dwellings. 

Owner — R.  H.  Allen,  2004  10th  St.,  Ber- 
keley. 
Architect — -None. 
Contractor — Jordan  &  Zeile.       $3000  ea. 

DWELLING 

(3790)  S  E-33RD  ST  186  W 'Elliott. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — Wm.  E.  Keane,  291S  Telegraph 

Ave.,    Berkeley. 
-Architect — None. 
Contractor — Guy    B.     Peppin.     639     66th 

St.,    Oakland.  $4500 


.ALTERATIO.N 

(3791)      132    E-15TH   ST..    Oakland.     Al- 
ter   2-story    dwelling    to    apartments. 
Owner — James  .Anderson,   2116  Mitchell 

St.,  Oakland. 
Architect — None. 
Day's  work.  $2000 


DWELLING 

(3792)      SE  COR  E-21ST  ST  AND   17TH 

Ave..    Oakland.      One-story    5-room 

dwelling. 
Owner — A.    B.    Gigax.    340    E.    14th    St., 

Oakland. 
-Architect — None. 
Day's   work.  $3000 


ALTERATIONS 

(3793)  727  14th  ST..  Oakland.  Alter- 
ations. 

Owner — J.  F.  Chambers.  Plaza  Bldg.. 
Oakland. 

Architect — ^None. 

Day's  work.  $1000 


DW'ELLING 

(3794)       N.      FLEMING    AVE.     402     W. 

Seminary  Ave.,   Oakland. 

Two-story    7-room    dwelling. 
Owner — K.     M.     Morse,     5804     Fleming 

Ave..  Oakland. 
Architect — None. 
Contractor    —    Alex    C.    WIeben,    3602 

Fruitvale   Ave.,  Oakland.  $6000 


DWELLING 

(3795)  E  .lONES  AVE.  107  .V.  Almond. 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner— I.  L.  Weinstein,  8513  E.  14th 
SI-,  Oakland. 

Architect — None. 

Contractor— C.  L.  Hewitt.  2736  Jones 
Ave..   Oakland.  $2500' 


DWELLING 

(8796)      840   PINE  ST.    REAR.   Oakland. 

Two-story    3-room    dwelling. 
Owner — O.  P.  Cameron.   3287-B  Mission 

St.,    San    Francisco, 
Architect — Nont- 
Day's   wor|5.  Jiooo 


rnvKLLiNG 

<37;i7j  W  park  BLVD.  100  N.  (Jreen- 
wood  Ave..  Oakland.  Two-story 
lo-roora   dwelling. 

Own^^r — W.  E.  McChcsney.  1315  San 
Luis  Ave..   Oakland. 

.Vrcliitect — None. 

Days  work.  $7000 


ALTER.A.TIONS 

(379.>-)  595  62ND  ST..  Oakland.  Al- 
ttrations. 

Owner — Miss  Prudence  Taylor,  Prem- 
ises. 

.Architect — Kone. 

Contiactor — R.  R.  Bixley.  2447 '/4  "Web- 
ster St.,   Berkeley.  $650 


STOJIES 

(37119)       SE    COR.    3RD    AVE.    AND    E. 

ISth  St..  Oakland.  One-story  stores. 
Owner — J.    Somps. 
.\  roll  it  ret — None. 
Contractor — F.    H.    Mullen,    265    9th   St., 

Oakland.  $4652 


ALTER.ATIONS 

(3800)  673  35TH  ST.,  Oakland.  Al- 
terations. 

Owner — J.  M.  Brown.  823  15th  St., 
Oak'and. 

-Architect — None. 

Contractor — A.  L.  Davis.  2626  Union 
St..    Oakland.  $1025 


DWELLING 

CSni)     1026  WINDSOR  AVE..  Oakland. 

One-story   7-room    dwelling. 
Ownir — Milton     Neiss.      5436      Locksley 

.Avi-..  Oakland. 
.Vrrhiteot— None. 
Contr.Totor — C.    A.     Doss.    2028    E.    16th 

.«t  .    Oakland.  $6300 

STOV.K  &  OFFICE  BLDG 

XE    i^OR    COLLEGE   &    KEITH   AVES., 

Oakland.     Two-story  I'J-room  store 

.  !id  office  building. 
Owner — Geo.   R.  Sullivan.  1380  9th  Ave., 

.San    Francisco. 
-Architect — None. 
Coniractor — Cox    Bros.    2212   Broadway, 

Oakland.  $19,000 

NOTE: — Recorded    contract    reported 
Oct.  2«.   1921.  No.   3769. 


GARAGE 

(3802)       N     ALAMED.\     125     E     Indian 

Trail.  Berkeley.     Garage. 
Owner — C.   W.   Brock,   Premises. 
Architect — None. 
Contractor— W.    Livingston.    2918    Ellis 

St..  Berkeley.  nso 


DWELLING 

(3S03)       SE    COR    CEDAR    &    BELVE- 

ilen-.    Berkeley.      One-story    4-room 

dwelling. 
Own.  r— T.   .Vurmi.     914  Santa  Fe  Ave., 

Alb.my. 
.\rcliiit-ot — None. 
Day's   work.  jijoo 


DWELLING 

(3S04)  .SE  COR  CHANNING  &  7TH 
St.,  Berkeley.  One-story  4-room 
dwelling. 

Owner— S.  H.  Reno.  1745  Lincoln.  Ber- 
keley. 

.\  rch  i  t  ect — None. 

Da.v'.s  work.  $1500 


DAVELLI.VG 

(Sso.i)        1734     FRANCISCO.     Berkeley. 

Oiu-story   5-room   dwelling. 
()wn.  r--i:mile     Pradels,     418     44th     St.. 

O.ikland. 
Architect — None. 
Contractor— G.    A.    Williams.    3102    Ar- 

kaii.sas.   Berkeley.  $3800 


.\I.T.   X:    ADD. 

(3806)  REAR  HOTEL  WHITECOT- 
lon.  Berkeley.  Alterations  and  ad- 
ditions. 

Dwn.r     Ilink   and   Son,   Berkeley, 
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Architect— James     W.     Plachek.     2014 

Shattuck  Ave.,  Berkeley. 
Contractor — Segregated    Contracts. 

flSOO 
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.ALTERATIONS 

(3S07)  2411  TELEGRAPH  AVE.,  Ber- 
keley.     .Alterations. 

Owner— Ed  Klingbeil,  2115  Shatti^ck 
Ave.,  Berkeley. 

Arcliitect — None.  ,,-„„ 

Day's  work.  ♦l*''" 

FOUND.ATIOX  „„^^ 

(3808)      E   CLAY   ST   BET    5TH   &    6TH 

Sts.,    Oakland.      Foundation. 
Owner— Rohan.     Roeth     &     Livingston. 

514    Washington.    Oakland. 
.Architect — None. 
Contractor— Cal.      Builders      Co.,      1534 

Franklin    St.      Oakland.  $450 


DWELLINGS 

(3809)  E  81ST  AVE  BET  OLIVE  AND 
Blanche.  Oakland.  Two  1-story  4- 
room   dwellings. 

Owner — Enterprise  Hall  Assn.,  623  Mo- 

nadnock  Bldg.,  San  Francisco. 
Architect — E.  A.  Bangs. 
Day's  work.  $2000ea. 

DWELLING 

(3810)  W  51ST  AVE  265  N  E-lSth  St, 
Oakland.     One-story  4-room  dwell- 

inr 

Owner — August  Furtado.  51st  Ave.  and 

E.  12th  St.,  Oakland. 
-Architect — None. 
Day's  work.  $1500 


DWELLING 

(3811)  S  FOOTHILL  BLVD.  277  E  77th 
Ave..  Oakland.  One-story  4-room 
dwelling. 

Owner — I.  De  Lige,  2825  Mars  St.,  Oak- 
land. 
.Architect — None. 
Day's  work.  $2600 

SIDEWALK  REPAIRS 

(3812)  NE  (?OR  14TH  &  CLAY  STS., 
Oakland.     Sidewalk  repairs. 

Owner — H.  C.  Capwell. 
.Architect — None. 

Contractor — P.  H.  Jackson  &  Co.,  2S71 
1st  St..  S.  F.  $498 


DWELLING 

(3813)  N  GALINDO  ST  300  W  Fruit- 
vale.  Oakland.  One-story  5-room 
dwelling. 

Owner— C.  A.  and  Elizabeth  Loveland, 
3002   Galindo.  Oakland. 

Architect — None. 

Contractor — J.  -A.  Russell,  3614  Porter 
St..  Oakland.  $J000 


ADDITION 

(3S14)     6127  H.ARWOOD  AVE,  Oakland. 

Addition. 
f)wnt'r — H.  A.  MichelB. 
Architect — None. 
Contractor — F.    L.    Burnett,    745    Aileen 

St..    Oakland.  $1685 


ALTERATIONS 

I3S15)  346  MYRTLE  ST.,  Oakland.  Al- 
terations. 

Owner — Mattis  Belmont. 

.Architect — None. 

Contractor — Harry  Wessel,  794  11th 
St..  Oakland.  $600 


BARN  &  STABLE 

(3S16)       W    TELEGRAPH    AVE    500    S 

55th  St.,  Oakland.     One-story  brick 

barn   and  stable. 
Owner — Central    Shuey    Creamery    Co., 

12th    and    Jefferson    Sts.,    Oakland. 
.Vrchitect — None. 
Contractor— B.  H.  Schmidt,  2237  E.  19th 

St..   Oakland.  $16,000 


FACTORY  BLDG. 

(3817)  WESTERN  WATERFRONT. 
Oakland.  Two-story  factory  bldg. 
One-story  concrete  boiler  room  nnH 
toniTete  tanl;  foun(3ation. 


O^ner — American    Petroleum    Co.,    $43 

Sansome  St.,  San  Francisco. 
Architect — None. 
Day's  work.  $14,750 


DWELLINGS 

(3818)       W    LENOX    ST    350    N    Grand 
Ave..     Oakland.       Two     1-story     5- 
room  dwelUngs. 
Owner — Mrs.  Mary  E.  Astrue,  Oakland. 
Architect — Not  given. 
Contractor — H.  C.  Andresen,  1229  Pearl 

St..    Alameda. 
Filed  Oct.  31,  '21.     Dated  Oct.  26,  '21. 

Frame    up     hi 

Brown   coated    hi 

Completed  and  accepted hi 

Usual  35  days  hi 

TOTAL,  COST,  $8860 
Bond,  $4430;  sureties.  Hugo  Jensen  and 
Marten  .Andresen;  forfeit,  none;  limit. 
Feb.   11.     Plans  and  specifications  filed. 


DWELLING 

13819)      .X    PARK    BLVD    116    W   Mont- 
clair   Ave..   Oakland.      One-story   5- 
room  dwelling. 
Owner — L.   C.   Fish,   Oakland. 
.Architect — Not   given. 

Contractor — Gordon     Wiser,     1583     Vir- 
ginia St..   Berkeley. 
Filed  Oct.  31.  '21.     Dated  Oct.  28,  '21. 

Roof   sheathed    hi 

Brown    coated    hi 

Completed  and  accepted   ?4 

Usual    35    days    % 

TOTAL  COST,  $3300 
Bond,  sureties,  none;  forfeit,  $7.50  day; 
limit.  90  days.  Plans  and  specifications 
filed. 


STORE    &    GARAGE 

(3S2U)      SE    COR    E-ISTH   &   3RD  AVE.. 
Oakland.     One-story  store  and  ga- 
rage. 
Owner — Jules    Somps,    1917    San    Pablo 

Ave..  Oakland. 
.Architect  —  Hutchison    &    Mills,     1512 

Broadway.  Oakland. 
Contractor — Mullen  &  La  Voie,  265  9th 

St.,  Oakland. 
Filed  Nov.   1.  '21.     Dated  Oct.  27,  '21. 

Roof    boarded    hi 

Brown   coated   hi 

Completed  and  accepted   Vi 

Usual   35  days    hi 

TOTAL  COST,  $4652 
Bond.  $2500;  surety,  Fidelity  and  De- 
posit Co.;  forfeit,  none;  limit,  75  days. 
I'lans  and   specifications   filed. 

NOTE: — Permit  reported  Nov.  1,  1921, 
No.  3799. 


DAVELLING 

(3821)        2115     DERBY     ST.,     Berkeley. 

One-story   5-room   dwelling. 
Owner — F.   AV.   Thaxter,   2117  Derby  St., 

Berkeley. 
Architect — None. 
Day's  work.  $3000 


DWELLING 

(3822)       E    FLEURANGE    AVE.    210    N 
Oilman,  Berkeley.     One-story  5-room 
dwelling. 
Owner — H.  A\'.  Taylor. 
Architect — None. 
Day's   work.  $2500 


(jARAGE 

(3823)  19  HILLSIDE  CT.,  Berkeley. 
Concrete    garage. 

Owner — J.  N.  Le  Conte.  Premises. 

Architect — None. 

Contractor — C.  P.  Kreischer.  36  Pano- 
ramic Way,  Berkeley.  $700 


GARAGE 
.(3824)       2244    RUSSELL    ST..    Berkeley. 

Garage. 
Owner — John    Foran.    Premises. 
Arcliitect — None. 
Contractor — R.     T.     Woodard,     2166     E. 

27th  St.,  Oakland.  $600 


.ALTERATIONS 

(3825)       2633    RKOPXT    ST.,    Berkeley 
Alterations. 


Owner — Null,  1734  Oxford  St.,  Berkeley. 
-Architect — None. 

Contractor — Chas.    M;.     Fleischer     2032 
Bancroft,  Berkeley.  $700 


DWELLING 

(3826)     2033^!  VIRGINIA  ST.,  Berkeley. 

One-story   6-room   dwellingi 
Owner — E.   G.   Ogle. 
Architect — None. 
Contractor — H.  H.  Gustman.  1265  Euclid 

Ave.,  Berkeley.  $3000 


DWELLING 

(3827)  N  AILEEN  ST  125  E  Genoa  St., 
Oakland.  One-story  5-room  dwell- 
ing:. 

Owner — Fred  E.  Bowers,  1090  57th  St., 
Oakland. 

-Architect — -None. 

Contractor — C.  E.  Charleston,  5627  Ge- 
noa St.,  Oakland.  $3500 


TILE  BAKERY 

(3828)      W  ADELINE  ST  131  N  3rd  St..    i 
Oakland.     One-story   tile  bakery. 

Owner — Grandma   Cookie   Co.,   529   Lin- 
den  St.,   Oakland. 

Architect — L.  F.  Hyde. 

Contractor— L.  F.  Hyde,  2745  26th  Ave., 
Oakland.  $1-5,000 


DWELLINGS 

(3829)      W  BELGRAVE  PLACE  500-540 

N  Napa,  Oakland.     Two  1-story   6- 

room   dwellings. 
Owner — H.  C.  Pfrang,  5659  Ocean  View 

Drive,  Oakland. 
Architect — None. 
Day's  work.  $5000  ea. 


STORE    BLDG. 

(3830)      S  CAL-AVERAS  300  E  Hopkins, 

Oakland.     One-story  frame  store. 
Owner — O.    F.    Sherk,    1607    Grove    St., 

Oakland. 
-Architect — None. 
Contractor — W.   H.   Posten,   Pleasanton, 

Oakland.  $650 


ALTER.ATIONS 

(3831)  3404  Champion  St.,  Oakland.  Al- 
terations. 

Owner — T.  H.  Montgomery,  618  Merri- 
mac.   Oakland. 

-Architect — None. 

Contractor — H.  T.  Borden,  861  Milton 
St.,  Oakland.  $700 


GARAGE 

3832)  NE  COR  COTTAGE  AND  VER- 
mont,  Oakland.  One-story  tile  ga- 
rage. 

Owner — Ella    L.    Nottingham,    861    S2nd  ' 
St.,  Oakland. 

-Architect — None. 

Contractor  —  W.  K.  Nottingham.  368 
10th  St.,  Oakland.  $800 

DWELLING 

(3833)  AV  CANON  AVE  100  N  Hopkins. 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — Martin   H.  Rollins. 

Architect — None. 

Contractor — L.  G.  Hudson,  1771  Ever* 
-Ave..   Oakland.  $3200 


DWELLING 

(3834)      E    ELSTON    AVE   300   S  Ham^ 

pel,     Oakland.       One-story     5-room 

dwelling. 
Owner— Leroy  M.  Baird.  1450  Alice  St.. 

Oakland. 
-Architect — None. 
Day's  work.  $3300 


ALTER-ATIONS 

(3835)      N   E-llTH  ST   60   E   1-st   Ave., 

Oakland.      Alterations. 
Owner — Wm.    J.    Kelly. 
-Architect — None. 
Day's    work.  $1000 


DWELLING 

(3836)      SE  COR  E-39TH  ST  &  FRUIT- 

vale   -Ave..   Oakland.     One-story  6- 

room   dwellings. 
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Owner — A.    Kendrlckson,    755    60th    St  . 

Oakland. 
Architect — None. 
Day's   work.  J4000 


ALTERATIONS 

(IS3T)      NE  COR  50TH  AVE  &   E-12TH 

St.,   Oakland      Alterations. 
Owner — Dr.  J.  M.  Gonsalves.   1064    50th 

Ave..   Oakland. 
Architect — None. 
Contractor — Chas.    West.    752    13th    St.. 

Oakland.  $300 


DWELLINGS 

(3838)  N  40TH  ST  120-152  W  Tele- 
graph. Oakland.  Two  1-story  5- 
room  dwellings. 

Owner — Geo.    Westphal. 

Architect — None. 

Contractor — S.  L.  Stewart.  831  16th  St.. 
Oakland.  $3750    ea. 

DWELLING 

(SS39)      NE  COR  RAMPEL  AND   RAN- 

dolph.  Oakland.     One-story  6-room 

dwelling. 
Owner — Bartolome    Galliano.    24th    and 

Linden   Sts..   Oakland. 
Arch  1  tect — ^Non*. 

Contractor — W.  If.  Higgins.  9489  Foot- 
hill   Blvd..    Oakland.  $4285 

WAREHOUSE 

(3840)  E  HIGH  ST  SO  OF  R  R.  Oak- 
land.     One-story    warehouse. 

Owner — Economy    Mills. 

Architect — None. 

Contractor — .1.  T.  .lennings.  594  13th 
St..    Oakland.  $1410 


DWELLING 

(J841)     NE  COR  KENMORE  &  WALLA 

Vista.   Oakland.     One-story  5-room 

dwelling. 
Owner — Leo   J.    Dolan.   Syndicate   Bldg.. 

Oakland. 
Architect — None. 
Day's    work.  $3500 


ALTERATIONS 

(38428)      817  LAKESHORE  AVE.,  Oak- 

.    land.     Alterations. 
Owner — P.    E.    Bush. 
Architect — None. 

Contractor — H.    P.    N.lson.    1947    Blake 
St.,  Berkeley.  $400 


DWELLING 

(J«43)      W     104TH    AVE    375     S     Royal 

Ann,    Oakland.      One-story    6-room 

dwelling. 
Owner — E.    B.    and    A.    L.    Stone,    Claus 

Spreckcls    Bldg.,    San    Francisco. 
Architect — None. 
Day's   work  $3500 


DWELLING 

(J844)      E  105TH  AVE  NR  SAN  LEAN- 

dro   Creek.    Oakland.      One-story    4- 

room  dwelling. 
Owner — Carl    Schmidt.    304     105th    .Ave.. 

Oakland. 
Architect — -"None. 
Day's  work.  $500 


on,  STATION 

(1845)     GORE  PARK  BLVD  AND  I4TH 
Ave..    Oakland.      One-story    brick    oil 

station. 
Owner — C     W.    Mail,    1535    Wellington 

Ave.,  Oakland. 
Architect — None. 
Contractor — F.    E.    Allen,    2718    Regent 

St.,  Berkeley.  $900 


ALTERATIONS 

(3846)      .NE   COR    12TH    &    FRANKLIN 

Sts.,  Oakland.     Alterations 
Owner — Hotel  St.  Mark. 
Archilpct— Fred    D.    Voorhees. 
Contractor — Fre*     D.     Voorhees.     1829 

West    St..    Oakland.  $3000 


RKCORUP.D 

FACTORY    BLDG. 

(3847)      47TH    AVE    AND    E    lOTH    ST. 
Oakland.  Steel   frame  factory   (cor- 


roding bldg).  except  furnish  steel. 

Owner — National     Lead     Co.     of    Calif., 

485    California    SL,    San    FVancisco. 

Architect — Not   given. 

Contractor — Cahill-Vensano      Co..       110 

Sutter   St..    San    Francisco. 
Filed  Nov.    1.  '21.     Dated  Nov.   1,  '21. 

4th    day    each    month 75% 

Usual   35   days    25% 

TOTAL  COST.  $48,915 
Bond.  $50,000;  sureties.  Grace  and  El- 
vira W.  Cahill;  forfeit,  $100  day;  limit, 
60  days.  Plans  and  specifications  died. 
NOTE — Permit  also  applied  for  to- 
day. 


GRADING.    ETC. 

(384S)        6.11      ACRES      BEING      PORT 
Plat  F  Undivided  Mountain  of  Hill 
Land     V     &     D     Peralta.     Oakland. 
Grading.         construct         roadways. 
wells,  drains  and  culverts  for  sub- 
station. 
Owner — P.    G.   &   E.  Co. 
Architect — Not  given. 
Contractor— Hutchinson    Co..    Hutchin- 
son  Bldg. 
Filed  Nov.   2.  '21.     Dated  Oct.  20,  '21. 

Completed     75% 

Usual   35    days    25% 

TOTAL    COST.    $ 

Excavating,    unclassified,    95c   cu.    yd. 
Overhaul  excavated  material,  00c  cu. 

yd. 
Masonry   wall.    $16.00   cu.   yd. 
Macadam  roadway  12'  wide,  $2.70  per 

lin.  ft. 
Macadam  roadway  14'  wide,  $3.04  per 

lin.  ft. 
12"  culverts.  $2.75   per  lin.   ft. 
8"   culverts,   $2.50    per    lin.    ft. 
Bond,    $6000;    surety.    Globe    Indemnity 
Co.;  forfeit,  none;  limit,  45  days.  Plans 
and   specifications   filed. 


PAINTING 

(3849)     RESE  AVE..  Pleasanton.  Paint- 
ing church   and  parish   house. 
Owner — Rev.    Thomas    F.   O'Mally. 
Architect — Matthew     O'Brien.     68     Post 

St..   San    Francisco. 
Contractor — F.    E.    Bryant. 
Filed  Nov.   2,  '21.     Dated  Oct.   29.  "21. 
15th  and  30th  day  each  month. . .  .75% 

Usual    35   days    25% 

TOTAL  COST.  $1250 
Bond,  $625;  sureties,  Fred  Chadbourne 
and  Lee  Wells;  forfeit.  $2.00  day;  lim- 
it, 30  days.  Plans  and  specifications, 
none. 


DWELLING 

N  TRESSEL  GLEN  RD  350  E  Lake- 
shore.  Oakland.  Two-story  6- 
room  dwelling. 

Owner — J.   K.   Pattee.  Oakland. 

Architect — W.  E.  Schirmer.  Thayer 
Bldg..     Oakland. 

(Contractor — Harry  Schwalm,   Berkeley. 

$7630 

NOTE: — Recorded    contract     reported 

Oct.    18,    1921,    .No.    3609. 


DWELLING 

(3850)  E  ACTON  150  S  Allslon.  Berke- 
ley.    One-Story   4-room   dwelling. 

Owner — E.  J.  Edwards. 

Architect — None. 

Contractor — Aaro  Niska.  1137  .\ll8ton 
Way.    Berkeley.  $2500 


ALTBRATIO.NS 

(3851)      1623   ALCATRAZ  AVE..  Berke- 
ley.     Alterations. 
Owner — W.   V.    Yawger.   Premises. 
Architect — None. 
Day's  work.  $800 


DWELLING 

(3S52)  E  ENSE.N'ADA  50  N  Portland. 
Berkeley.  One-story  5-room  dwell- 
ing. 

Owner — Berkeley    Building  Co 

Architect — .None. 

Day's   work.  $3000 


DWELLING 

(3S5»)       1718    MARIN'    AVE,    Berkeley. 
One-story   .'i-rooni   dwcllinc 


Owner — J.    A.    Pinkerton.     1931    Berry- 
man  St.,  Berkeley. 
Architect — None. 
Day's  work.  $4000 


DWELLING 

(3854)  N  SAN  LORENZO  150  W  Co- 
lusa. Berkeley.  One-story  <-room 
dwelling. 

Owner — Herkeley  Building  .Co.,  Colusa 
and  .Solano.  Berkeley. 

Architect — .None. 

Day's  work.  $3000 


DWELLl.NG.   ETC. 

(3855)  E  SPAITLDI.N'G  AVE  75  .N 
Channing,  Berkeley.  One-story  5- 
room   dwelling  and  garage. 

Owner — Chas.  Tammi.  Premises. 

-Architect — None. 

Day's    work.  $2500 


DWELLING 

(3856)      .V  TACOM.A   100   E  Colusa.  Ber- 
keley.    One-Story  6-room  dwelling. 
Owner — Berkeley    I'.ui!ding   Co. 
Architect — None. 
Days    work.  J35iiO 


.STORES   &    APTS. 

(3S57)     S  ALCATRAZ  AVE  35  E  Dana, 

Oakland.       Two-story     stores     and 

apartments. 
Owner — A.    Preston.    425   Alcatraz  Ave.. 

Oakland. 
Architect — None. 
Day's    work.  $5000 


.APAHT.MENTS 

(3868)      -V   AILEEN  ST   180   W   Gaskell, 

Oakland.     Two-story  16-room  apts. 
Owner — C.   F.    Penther.    1016   Aileen   St.. 

Oakland. 
Architect — None. 
Contractor — .lensen     &     Petersen.     3411 

.Adeline     St.,     Oakland.  $10,000 


DWELLING 

(3S59)       W    BROADWAY    70    N    Manila 

Ave.    Oakland.      One-story    5-room 

dwelling. 
Owner  —  Geo.     F.     Dowling.     Federal 

Bldg..   Oakland. 
Architect — None. 
Contractor — Thos.     F.     L.     Furlong.     61 

Echo   .Ave.,   Oakland.  $4000 


STORES 

(3860)  NW  COR  BROOKDALE  AND 
Humboldt,  Oakland.  One-story 
stores. 

Owner— P..  B.  Church,  2123  Parker  St.. 
Berkeley. 

Architect — None. 

Contr-ictor — Harry  Ahnefeld.  2123  Par- 
ker   St..    Berkeley.  $4460 


DWEI.Ll.N'G 

(38611  isn4  CONGRESS  AVE..  Oak- 
land      One-story    4-room    dwelling. 

Owner — .'Sylvester  Mazzcro.  3115  Galln- 
dci    .'^i  .    Oakland. 

Architect — None. 

Day's  work.  $1600 


ALT    AND  ADD. 

(3862  1  9321  E  ST.,  Oakland  Altera- 
tions  and   addition. 

Owner — .1.  Arl,  1429  Vermont  St  ,  San 
Francisco. 

Architect — None. 

Contractor— C.  E.  Gallardo.  S833  A  St.. 
Oakland.  $600 


DWELLING 

laSBS)      K    KDGK'WOOn   231    N    El   Cen- 
nakland.       One-story     6-room 


dv 


i-lli 


.M.ithew     Klein.     6422      Harmon 
Coiiri.    Oakland. 
Architect — None. 
r)ay's    M'.rk.  $3400 


DWEI.I.ING 

(3864  1  N  E-26TH  ST  J22  E  I9th  Ave. 
Oakland.  One-story  4-room  dwell- 
ing 

Owner— O  S.  Axdale.  SS.Il  19fh  .St..  San 
Francisco. 
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Architect — None. 
Day's    work. 


$2400 


DWELLING 

(3865)  N  E-27TH  ST  212  W  Fruit- 
vale  Ave.,  Oakland.  Onerstory  2- 
room   dwelling. 

Owner— Max  Reitinger.  1600  35th  Ave., 
Oakland. 

Architect — ^None. 

Contractor — Jos.  Flittner,  1700  36th 
Ave.,   Oakland.  J680 


DWELLING 

(3866)  NE  COR  PAIRVIEW  &  Do- 
ver. Alameda.  One-story  3-room 
dwelling. 

Owner — M.  Schwind,  1636  63rd  St.. 
Berkeley. 

Architect — None. 

Day's   work.  »3000 


DWELLING 

(3867)     N  FAIRVIEW  ST  56  E  DOVER 

St..     Oakland.       One-story     4-room 

dwelling. 
Owner — M.      Schwind.      1636      63rd      St.. 

Berkeley. 
Architect — None. 
Day's   work.  $2500 


FLATS 

(3868)  E  GRAND  350  N  Weldon.  Oak- 
land.     Two-story    10-room    flats. 

Owner— Sarah  Boeman.  306  14th  St.. 
Oakland. 

Arcliitect — None. 

Contractor.? — Sommarstroni  Bros  Co., 
306    14th  St..   Oakland.  $8200 


DWELLING 

(3869)  W  HUGHES  ST  375  N  E-23rd 
St.,  Oakland.  One-story  4-room 
dwelling. 

Owner— Mrs.  A.  Hall.  1402  5th  St.,  Ber- 
keley. 

Architect — None. 

Contractor — Carl  Ericcson.  1146  Ma- 
sonic Ave..  Albany.  $2300 


ALTERATIONS 

(3870)      202   LAKESHORE   AVE.,   Oak- 
land.    Alterations. 
Owner — Frances  Conrad. 
Architect — None. 
Day's   work.  $3500 


DWELLING 

(3,871)  S  MERA  ST  60  E-40th  Ave., 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — H.  D.  Graves,  4025  Mera  St., 
Oakland. 

Architect — None. 

Day's   work.  $2250 


DWELLING 

(3872)  E  105TH  AVE  100  S  Knight, 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — John  Rakansky.  360  105th  Ave., 
Oakland. 

Architect — None. 

Day's   work.  $1800 

ADDITIONS 

(387a)      N    PLYMOUTH  ST   200   W   94th 

Ave.,   Oakland.     Additions. 
Owner — John    Freitas,    9314    Plymouth, 

Oakland. 
Architect — None, 
Day's  work.  $400 


DWELLING 

(3S74)     N  PRINCETON  ST  173  E  Vicks- 

burg.    Oakland.      One-story   6-room 

dwelling. 
Owner — H.     TuUock.     7813     E-14th     St., 

Oakland. 
A  rchitect — None. 
Day's   work.  $3000 


DWELLING 

(3875)      N   RANSOME   640    E   Piedmont 

Ave..    Oakland.      One-story    5-room 

dwelling. 
Owner — Jos.    T.    Hlnch,    Federal    Bldf-, 

Oakland. 


Architect — None. 

Contractor— P.  J.  Healy,   39   Nace  Ave., 
Piedmont.  $3000 


DWELLING 

(3876)      NE   COR  7TH  AVE   &    E   21ST 

St.,      Oakland.      One-story      6-roora 

dwelling. 
Owner— John  A.   Brett,   732   E.   20th  St., 

Oakland. 
Architect — None. 
Day's   work.  $4600 


ALTERATIONS 

(3877)  456  WALSWORTH  AVE.,  Oak- 
land.    Alterations. 

Owner — K.    P.    Anderson. 

Architect — None. 

Contractor — G.  B.  Hollenbeck,  3084 
Richmond  Ave..  Oakland.  $1000 


RECORDKD 

STORES 

(3878)       W     COLLEGE     AVE     93.06     N 
Miles  Ave.   SW   110.28   SB   55.67   NE 
88.52     NW     59.78.     Oakland.     One- 
story  frame   (3)   stores. 
Owner — William    Shore,    902    Lafayette 

Ave.,  Alameda. 
Architect — Not  given. 
Contractor — O.  M.  Bullock.  510  18th  St., 

Oakland. 
Filed  Nov.   2,  '21,     Dated  Oct.  — ,  '21. 

Frame  up    Vi 

Plastered     Vt 

Completed     ^4 

Usual  35  days   Vt 

TOTAL  COST,  $9500 
Bond,  sureties,  forfeit,  none;  limit,  70 
days.     Plans  and  specifications  filed. 

NOTE: — Permit      reported      Oct.      26. 
1921,   No.    3732. 

* 

COMPLETION  NOTICES 

ALAMEDA     COUNTY 

Recorded  Accepted 

Nov.  3,  1921 — W  PORT  LOT  F  BLK 
17  Map  Clarcmont,  Berkeley.  Ed- 
win J.  Cooper  to  W,  P.  Jones.... 
Oct.    31,    1921 

Nov.  2,  1921— NE  COR  12TH  AND 
Magnolia  Sts.  E  71-6  N  100,  Oak- 
land. M.  E.  Church  Ext.  Society 
of  Oakland.  Alameda  and  Berke- 
lev  to  Thomas  A.  Cuthbertson. .  . 
Nov.  1,  1921 

Nov.  2,  1921 — LOTS  1  AND  26  BLK 
M,  Berkeley  Highlands.  Una  Ber- 
nard  Lait    to   S.    J.    Bertelsen 

Oct.    27,    1921 

Nov.  2.  1921— LOT  12  BLK  2  NORTH- 
brae.  Berkeley.  Mrs.  Anna  Ohrt- 
land  to  whom  it  may  concern.... 
Oct.    31,    1921 

Nov.  3,  1921— LOT  13  BLK  C  MAP 
Excelsior  Heights,  Oakland.  Eve- 
lyn Simmonds  to  whom  it  may 
concern    Nov.    2,    1921 

Nov.  3,  1921 — NW  COR  SHERMAN 
St.  and  San  Antonio  Ave.,  Alameda. 
Rosina  Muller  to  D.  AV.  Ross.... 
Nov.    3,    1921 

Oct.  31.  1921—2346  WOOLET  ST.. 
Oakland.  Tony  Tortoro  to  Fred 
Hambleton    Oct.    24.    1921 

Oct.  31.  1921— LOT  21  BLK  B  MAP 
Fourth  Avenue  Park,  Oakland. 
Mrs.  Kate  Whinney  to  Mason-Mc- 
Duffle    Co Oct.    28.    1921 

Oct.  31.  1920— LOT  13  BLK  1  NORTH- 
rae.  Berkeley.  Geo  S.  Tait  to  whom 
it   may  concern    Sept.   10.  1921 

Oct.  31.  1921— E.  MARKET  ST  481  S 
1st  St.  S  175  E  100.  Oakland.  P. 
G.  &  E.  Co.  to  Union  Construction 
Co Oct.    24.    1921 

Oct.  29.  1921— LOT  10  BLK  1.  Map 
Northrae.  Berkeley.  A.  H.  Fallen 
to  whom  It  may  ooncern,.Oct.  28,  1921 

Oct.  29.  1921 — PORT  LOT  2  BLK  10. 
Colles-e  Homestead  Assn.  A.  S. 
Brasfield  to  H.  P.  Nelson.Oct.  28,  1921 

Oct,  29,  1921 — LOT  4  BLK  E  &  PORT 
Lot  5  Blk  E  Map  The  Oaks,  Pied- 
mont. Rudolph  C.  Druhe  to  Fred 
J,   Westlynd  1  ,  .  .  . , , Oct.   28,   1921 


Oct.      28.      1921—5669      KAX.BS     AVE,  | 

Oakland.      C.    D.    Norwood    and    G.  | 

V.    Harris    to    whom    it    may    con-  i 

cern    Oct.   28,   1921  j 


LIENS  FILED 


ALAMBDA   OOUlfTT 


Nov.  3,  1921 — SW  E-21ST  ST  309  SE 
5th  Ave.  SB  40  SW  125,  Oakland. 
H.  Dombrink  vs  W.  and  Amelia  H, 
Henry   and   W.    J.    Wilkinson .  .$225.0Q 

Nov.  1,  1921 — LOT  27  BLK  F  MAP  • 
Lakewood  Park,  Piedmont.  John- 
son-Libbey  Co.,  $322,30;  Rlgney 
Tile  Co.,  $87.35,  and  Fred  Schmits. 
$85.00,  vs  A.  V.  Alder  and  Brooks 
G.    Walker    

Oct.  10,  1921 — S  43RD  St  140  W 
Market  St.  "W  50  S  100,  Oakland. 
Al   Rowse   vs   J.   Roberts $100,00 


BELEASE  OF  LIENS 


AliAMEDA  COUNTY 

Oct.  27,  1921 — S  43RD  ST  140  W  Mar- 
ket St.  W  50  S  100,  Oakland,  F.  E. 
Nelson  and  P.  A.  Anderson  (Nelson 
Wrecking  Co)   to  J.   Roberts.  .$741.54 

Oct.  27,  1921 — S  43RD  ST  140  W  Mar- 
ket St.  W  60  S  100,  Oakland.  Al 
Rowse  to  J.  Roberts $100.00 


Notice  of  Non-Responaibility 


ALAMEDA     COUNTY 


Oct.  31,  1921— E  OLIVE  ST  224-4  N 
Mountain  View  Ave.  B  150  N  34-3 
W  160  S  36,  Oakland.  Ida  May 
Manning  as  to  improvements  on 
property     

Oct.  29,  1921— LOT  18  BLK  I  &  S  1.64 
Lot  17  Blk  I.  map  Broadway  Ter- 
race, Oakland.  Carl  Salbach  as  to 
improvements    on    property 

Oct.  28.  1921— SW  10  LOT  12  &  ALL. 
Lot  13  Blk  11  Map  Key  Route  Hts., 
Oakland.  Alameda  Investment  Co. 
to  whom   it  may  concern 


ABANDONMENT    OF    BUILDER'S 
CONTRACT 


ALAMEDA    COUNTY 


Oct.   28.    1921 — D.    C.    Fish   to   Gordon 
Wiser   Oct.  24.  19«| 


HOMESTEADS 

ALAIHBDA   COUNTY 

.Nov.  2,  1921— LOT  33  BLK  5  MAP 
Kinsell  Tract  No.  2,  Oakland.  Mar- 
jorie    Knocke,    wife    John $2500 

Nov.  2.  1921— LOT  58  MAP  HENRY 
&  Phillips'  Tract,  Oakland.  Karl 
J.  Weber  $5000 

Oct.  31,  1921 — PORT  PLAT  11  SHEET 
4,  Map  Indian  Glenn,  Oakland. 
Edna  R.  Tinkler,  wife  Thomas  W. 
$5000 

Oct.  31,  1921— S  35TH  ST  349-4  W, 
Grove  St.  W  33-4  S  120-3,  Oakland, 
Cornelia  L.   Frederick   (widow)..$3600 

Nov.     1,     1921— LOT     13     MAP    HYDE 
Tract,       Oakland.         Ethel       Hardy    .i 
erase $6000!i 

Oct.  29,  1921— W  ORDWAY  ST  293.89  'I 
N  Hopkins  N  43  W  127-5,  Berkeley.  !' 
Madison  N.  and  Rose  A.  B.  Hotch-  )' 
kiss     1 .J8400  I 

Oct.  29,  1921— NE  COR  CEDAR  AND  I 
Josephine  St.  E  60  N  40,  Berkeley.  1 
Katherlne  M.  Morse,  wife  Charles  li 
Holland     $5000ii 

Oct.  29.  1921— PORTS  LOTS  K  &  V  : 
Blk  8.  Map  Resubdivision  Blks  5,  i| 
6,  7.  8,  Northlands.  Tract  No.  1.  i, 
Pauline  Claiborne,  wife   Wm,  L.$460('; 
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OAK.hAHti    BIII^DI.VU   TUTAI.N    FOR 
OCTOBER,    19n 


ClasslMcation   i>t 

Uuildlngs.  No. 

One-»tory  dwellings  . . 
One-story  dwl.  (:!-fam.) 
IVi-Rlory  Uwellines  ... 
Two-slory  dwellings    .. 

Two-.story   Hats    

ThTee-story  apartments 

Two-story    apts 

One-storr  stores    

I'wo-story  stores 

One-story    warehouse.. 

Ohe-.story  olflce    

One-story  con.  garages 
One-story  cone,  stores. 
One-story  cone,  freight 

shed  (add'J  cost)  ... 
One-story  brick  garage 
One-story  brick  wareh. 
One-story  brick  stores 
one-story  brick  service 

station     

One-story  tile  garages. 

Brick  addition    

Two-story  tile  apts.... 
One-story  tile  stores... 

Klectrlc    signs    

One-story  fr.  garages.. 

Work    shops    

Additions    

Alterations  and   repairs 


TOTALS    673  ?1.245,2:dO 

.SUMMARY 

New     construction o7B  11,188.441 

Alterations   and   repairs      147  57.77s 


I'ermit 

s.      Cost. 

154 

$451,007 

I 

4.200 

4 

IB, 200 

15 

86,475 

:; 

21,500 

2 

56,500 

4 

4S.500 

11 

50.245 

2 

24,000 

•i 

77,000 

1 

250 

a 

37,390 

■i 

30,800 

88.614 

1 

5,500 

•i 

9,950 

5 

21,578 

1 

900 

S 

25,637 

1 

5,000 

1 

16,000 

I 

15,900 

17 

4,900 

ia3 

33,312 

3 

2,050 

87 

54.033 

147 

56.779 

TOTALS      673     $1,245,220 


BUILDING  CONTRACTS 


•AKTA  OI.ARA  COVUTT 


DWELLING 

5   SIDE    HICKS   AVE.,    San    Jose,    Cal. 

All    work    except    painting,    sewer, 

cesspool    and    grading    for    4-room 

frame  dwelling. 

)wner — Mrs.     Anna     M.     Hostert,     529 

Vine,  San  Jose,  Cal. 
irchltect — Not  given. 
:ontractor — J.  G.  Luebben,  897  Delma.". 

San  Jose.  Cal. 
•'lied    Oct.    28,    '21.     Dated   Got.    24.   '21. 

Rough    frame    up    $461.00 

First  coat  plaster  on 461.00 

Completed  and  accepted   461.00 

Usual   35   days    464.50 

TOTAL  COST,  $1847.50 
tend,  sureties,  forfeit,  none;  limit.  90 
Vorking  days  after  Oct.  24.  1921.  Plans 
nd    specifications    filed. 


:OTTAGE 

X.AYTON  NR.  FIRST,  San  Jose,     Five- 
room  cottage. 

Jwner — L.  Calice.  411  E.  San  Fernando, 

San  Jose, 
rchitect — Chas.     McKenzie,     Bank     of 
San  Jose  BIdg.,  San  Jose. 

ontractor — A.  K.  Burkett,  34  Fremont 

'      St.,   San   Jose.  $6000 


.EMODELING 

TH  AND  JLTLIAN  STS.,  San  Jose,  Cal. 

Remodeling  building, 
wner — Elsie    M.    H.    White.    San    Jose, 

Cal. 
ontractor — L,   I.   Kelly.   80   Curtis   St., 

San  Jose.  Cal. 
lied  Oct.  29,  •21.     Dated  Oct.  28.  "21. 
'  Remodeling      one-third      com- 
pleted      $815.75 

Remodeling  Is  two-thirds  com- 
pleted        855.73 

Remodeling  completed    856.75 

Usiial    $5   days    826.75 

TOTAL  COST,  $3421.00 
|ond,  $1750;  sureties,  A.  C.  Hansen 
Id  S.  H.  Chase:  forfeit,  limit,  none, 
'peclftcatlons  filed  Oct.  2S,   1921. 


RAME  BLDG. 

ASSO   ST.,    Palo    Alto,    Cal,    One-Btory 
and  basement   frame  building. 


Owner — Dr.  Eph.  Weiss,  706  l.,arkin  St., 

San    Francisco. 
Architect — John  K.  Branner,  251  Kear- 
ny St,.  San  Francisco. 
Contractor — The   Minton   Co.,   Mountain 

View,    Cal. 
Filed  Oct.  29.  '21.     Dated  Oct.  22,  '21. 
Rough     framing     compl.     and 

roof  rafters  in    $1557.50 

Wiring    and    plastering    com- 
pleted         1557.50 

Completed    and    accepted 1557.50 

Usual    35   days    1557.50 

TOTAL  COST.  $6230.00 
Bond,  $3115;  sureties,  Margerie  and 
William  P.  Wright;  forfeit.  $2  per  day; 
limit,  75  working  days  from  Oct.  27, 
1921.      Plans    and    specifications    filed. 


COMPLETION  NOTICES 


SA\T.A     CI.ARA    COUNTY. 


Recorded  Aceapted 

Oct.  28.  1921 — SAN  JOSE,  Cal.  Wil- 
liam H.  O'Neil  to  wliom  It  may 
concern    Oct.   28,   1921 

Oct.  28,  1921 — GILROT.  Cal.  Board 
of  Trustees  of  the  I.  O.  O.  F.  Or- 
phans' Home  of  Calif  to  The  Tur- 
ner  Co..   San   Francisco.   Cal 

Oct.    24.    1921 

Oct.  28.  1921 — GILROY.  Cal.  Board 
of  Trustees  of  the  I.  O.  O.  F.  Or- 
phans' Home  of  Calif.  Zeb  Knott, 
Richmond.   Cal Oct.    24,    1921 

Oct.  28,  1921 — GILROT,  Cal.  Board 
of  Trustees  of  the  I.  O.  O.  F.  Or- 
phans'   Home    of    Calif,    to    Robert 

Trost,     San     Francisco,    Cal 

Oct.    24,    1S21 

Oct.  28,  1921 — GILROT.  Cal.  Board 
of  Trustees  of  the  I.  O.  O.  V.  Or- 
phans' Home     of     Calif,     to     J.   E. 

©"Mara,    San    Francisco,    Cal 

Oct.    24,    1921 

Oct.  28,  1921— SAN  JOSE,  Cal.  Vin- 
cent Maggio  to  whom  It  may  con- 
cern      Oct.    17.    1921 

Oct.  25,  1921— SAN  JOSE,  Cal.  W.  E. 
Fairbanks  to  whom  It  may  concern 
Oct.    22.    1921 


LIENS  FILED 


SANTA    CLARA    OOUNTT 


Recorded  Accepted 

Oct.  28,  1921— LOT  13  OF  DRISCOLL 
Subd  of  Elk  9  of  the  Cook  &  Bran- 
ham  Survey,  San  Jose,  Cal.  John 
Casenta  vs  Frank  Russo  and  Ro- 
slna    Russo    $92.60 

Oct.  27.  1921 — LOT  4B  OF  THE  SAN 
Martin  Ranch,  Map  No.  S.  A.  L. 
Phillips  vs  Fulton  Engine  Works 
and    Catherine    Bunne $1195 

Oct.  26,  1921— On  ALVISO  and  Moun- 
tain View  Road,  Santa  Clara  Co., 
Cal.  Western  Well  Works,  Inc.,  vs. 
Frank  Arnato   $416.65 


LIENS  FILED 


SAN  MATEO   COUNTY 


Recorded  Amount 

Oct.      28.      1921— HOMESTEAD,      San 

Mateo,     San      Mateo     Co.      Inlaid 

Floor  Co.   vs.  Antonle  Alfred  Borel, 

owner;    F.    H.    Boring,   contractor.  . 

' $307. 5.T 


RELEASE  OF  LIENS 


SAN   MATEO  OOUNTT 


Recorded  Amount 
Oct.  28.  1921— HOMESTEAD.  SAN 
Mateo.  San  Mateo  County.  Cal. 
Haines.  Jones  &  Cadbury  Co..  by 
H.  C.  Marsh,  Manager,  vs.  Antonle 
Borel,  F.  H.  Boring  and  J.  F.  Me- 
Qowan     $891.76 


BUILDINO  CONTRACTS 


SACRAMENTO  COUNTY 


DWELLING 

1332  43RD  ST..  Sacramento  1-story 
5-room   dwelling. 

Owner — Peter  Rooney.  5th  Ave.,  Sac- 
ramento. 

Architect — None. 

Day's    work.  $3000 


DWELLING 

3965  4TH  AVE.,  Sacramento.  One- 
story   6-room   dwelling. 

Owner — J.  and  Mrs.  Mary  Cusenza. 
4135   3rd  St.,  Sacramento. 

Architect — None. 

Contractor^F.  P.  Lopez,  2629  32nd  St.. 
Sacramento.  $11.00o 


DWELLING 

1335  37TH  ST.,  Sacramento.     One-story 
7-room  dwelling. 

Owner — L.    Barker.    2220    "J"    St.,    Sac- 
ramento. 

Architect — None. 

Contractor — J.   E.  Merrill,   5217   "T"  &i 
Sacramento.  $4000 


DWELLINGS 

3501-3517-3523    9TH  AVE.,    Sacramento. 

Two    1-story   5-room    dwellings. 
Owner — O.    G.    Hopkins,    Brytrle    Bldg. 

Sacramento. 
Architect — None. 
Contractor — P.  Francis,  4625   10th  Ave.. 

Sacramento.  $2000  ea. 


I'O-stor.v 


FLATS 

2630    "E"    ST.,    Sacramento. 
(4)  flats. 

Owner — .\.   Tragonis,    810    "J"    St..    Sac- 
ramento. 

Architect — None. 

Contractor — J.   A.    Lucas,    1604    "V"    St.. 
Sacramento.  $11,000 


REPAIRING 

1017  4TH  ST.,  Sacramento.  Repairing. 
Owner — Chas.  Thompson,  Sacramento. 
Architect — None. 

Contractor — Adolph  Link.  3147  "K"  St., 
Sacramento.  $8500 


DWELLING 

1401    41ST   ST..   Sacramento.     One-story 

5-room   dwelling. 
Owner— J.    W.     Brown,     3410    38th    St., 

Sacramento. 
Architect — None. 
Day's  work.  $4800 


DWELLINGS 

2220    AND    2224    24TH  ST..   Sacramento. 

Two  1 -story  5-room  dwellings. 
Owner — Dr.  W.  G.  Taylor,  1512  17th  St.. 

Sacramento. 
Architect- — None. 
Contractor— C.  H.  Chatterton,  2118  28th 

St.,    Sacramento.  $4250   each 


DWELLINGS 

649  37TH  ST.  &  701  37TH  ST.  Sacra- 
mento. Two  1-story  5-room  frame 
dwellings. 

Owner— J.  G.  Black.  1330  "P"  St.,  Sac- 
ramento. 

Architect — None. 

Contractor — T.  B.  Hunt.  2926  "S"  St.. 
Sacramento.  $3000    ea. 


DWELLINGS 

410  31ST  ST  AND  3020  "D"  ST.,  Sac- 
ramento. Two  1-story  5-roem 
dwellings. 

Owner — Miss  Nora  Daroux,  San  Fran- 
cisco. 

Architect — None. 

Contractor— R.  M.  Smith,  2633  30th  St , 
Sacramento.  $3500    ea. 


DWELLING 

1214  43RD  ST.,  Sacramento.  One-story 
6-room  dwelling. 

Owner — P.  R.  Jones,  1224  SSrd  St.,  Sac- 
ramento. 
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Architect — None. 
Contractor — W.    E.    Coffman, 
St.,   Sacramento. 
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DWELLING 

2318   26TH  ST..  Sacramento. 

6-room   dwelling. 
Owner — W.    La    Fleure.     11 

Sacramento. 
Architect — None. 
Day's   work. 


Owner — G.     A.     Grider,     109     E.     Weber 
1350    41st  Ave.,    Stockton. 

$5500       Architect — None. 

Day's    work.  $4250 


Owner — J.     Girsh, 

Stockton. 
Architect — ^None. 
Day's  work. 


220     N.     Grant    St, 


DWELLING 

3932    "M"    ST.,    Sacramento 

6-room    dwelling. 
Owner — Eula    F.     Boltz.     3001 

Sacramento. 
Architect — None. 


One-Story 

WAREHOUSE 

SOUTH  SUTTER  ST. 

Stockton,.    Ware- 

6th    St., 

house. 

Owner — B.    P.    Martin 

SOl    W.   Vine   St.. 

Stockton. 

$4000 

Architect — None. 

Day's   work. 

$10,090 

COMPLETION  NOTICES 


SAN   JOAaUIN    COUNTY. 


One-story 
J"    St., 


Day's 


ark. 


RESIDENCE 

WEST    PARK,    Stockton.      Residence. 

Owner — Edw.    L.    Gnekow,    647    E,    Main 

St.,    Stockton. 
Architect — None. 
Day's   work.  $5400 


BUILDING  CONTRACTS 


SAN  J0A<IT;IN  COUNTY 


BUILDING 

LOT  12  BLK  1,  LOMITA  PARK,  Stock- 
ton.     Building. 
Owner — Mr.   and  Mrs.  G.  A.  Grider,  409 

E.  Weber  St.,  Stockton. 
Architect — ^None. 

Hertriz    and    M.    A. 
Grant.  Stockton. 

$4250 
Limit — 90   days. 
Filed  Oct.  24,  '21.     Dated  Oct.  21,  '21. 


SERVICE  STATION 

.SOUTH  CALIF'ORNIA,  Stockton.  Serv- 
ice  station. 

Owner — Mary  E.  Hathaway,  514  E.  La- 
fayette  St.,   Stockton. 

Architect — None. 

Day's  work.  $5000 


Recorded  Amoniit 
Oct.  27,  1921— LODI  UNION  HIGH 
School  District,  Lodl.  Board  lot 
Trustees  of  Lodl  Union  High 
School  District  to  Percy  O.  Clark 
Oct.    19,    1921 

BUILDDTGOONTEACTS 

FRESNO   COUNTT 

GLENDORA    JOINT    SCHOOL    DIST.      I 

in  Kings  County,  Cal.     School  bldg. 

Owner — Glendora  Joint  School  District.! 

Architect — Not   given.  , 


Contractor — L.     E. 
Orcutt,   620   N. 


RESIDENCE 

NORTH  STOCKTON,  Stockton.  Resi- 
dence. 

Owner — .John  D.  Steele,  1228  E.  Wash- 
ington,  Stockton. 

Architect — None. 

Day's  work.  $3250 


RESIDENCE.   ETC. 

MONTEREY  AND  SAN   .TOAQUIN  STS., 
Stockton.       Residence    and    garage. 
Owner — David    Satfield.    Stockton. 
Architect — None. 
Day's  work.  $5350 


RESIDENCE,  ETC. 

NORTH    STOCKTON,    Stockton.      Resi- 
dence and  garage. 
Owner — Louis   McGhan,    Stockton. 
-•Architect — None. 
Pay's  work.  $S675 


GARAGE 

LEXINGTON     AVE..     Stockton. 
dence  and  garage. 


STORE    BLDG. 
WEST      MAIN      ST., 
building. 


Stockton.      Store 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 

ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Cnpacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

ManufaotnreH  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  g^es 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  YEON  BUILDING 

San   Francisco,   Cal.  Portland.  Oregon 


Telephone  Market  1935 

Fine  and  Sanitary  PLUMBING 

Frank  J.  Klimm 

PLUMBER 
Steam  and  Hot  Water  Heating 

221  Oak  Street 

Bet.  Gough  and  Octavia  San  Francisco 


Saturday,     November     5.     1921  BUILDING 


Contractor — F.  S.  Snyder,  H.  S.  Simon- 
sen  and  Ben  Osen. 
Filed  Oct.  26.  •21.     Dated  Oct.  24,  '21. 

Foundations  complete,  etc J  50fi 

Brick  walls  complete   12nM 

Roofs,    inter.    &nd    exter    plas- 
tering  complete    1426 

Building    complete     1561 

Usual  36  days   1563 

TOTAL  COST,  $6253 
Bond.  $3200;  sureties,  R.  O.  Deacon  and 
J.  E.  Holt;  forfeit,  none;  limit,  60  days. 
Plans  and   speclflcations   filed. 


DWELLING,    ETC. 

4017      HUNTIXGTOX     AVE. 

Dwelling  and  garage. 
Owner — H.     L.     Beck.     163     I 

Fresno. 
Architect — None. 
Contractor — O.     D.    Atkins.    I 

St.   Fresno. 


Lowe 
$7000 


DWELLING 

2601    CLAY    ST..    Fresno. 
Owner — H.    Ratzlaff. 
Architect — None. 
Day's   work. 


DWELLING 

1461  Del  Mar  St.,  Fresno. 

Owner — E.  Ahlberg,  Fresno. 

Architect — None. 

Day's  work. 


DWELLING 

4043       KERCKHOFF       AVE..       Fresno. 

Dwelling. 
Owner — Mrs.  J.  D.  Morgan.  3428  Kerck- 

hoft  Ave.,  Fresno. 
Architect — None.' 
Contractor — C.      E.      Buokmaster,      3229 

Piatt  St..  Fresno.  $7400 


RESIDENCE 

1445    ECHO   ST.,    Fresno. 

Re 

sldence. 

Owner — A.  Wilson. 

Architect — None. 

Contractor — Shorb 

&    Meads 

627    Mc- 

Kinley  St..   Fresno. 

$18,000 

DWEti,lNG 

566  TERRACE  AVE..  Fresno.  Dwell- 
ing. 

Owner — F.  W.  Thomas.  723  Normal  St.. 
Fresno. 

Architect — None. 

Contractor — Shorb  &  Meads,  627  Mc- 
Kinlev  St..  Fresno.  $11,000 
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FRESNO   COUNXT 


Recorded  Accepted 

Nov.  1,  1921— EH:  OF  LOT  12  BLK  13 
Hazelwood.  Fresno.     &   B.  Gregory 

V8  C.  C.   Russell    $42.00 

Oct.  28,  1921— LOTS  25.  26  BLK  1, 
Friesen  Add..  Reedley.  A.  Terkel 
vs.    N.    H.    Feshjian $84.00 


Notice  of  Non-Responsibility 

FRE38NO   OODWnr 


Nov.  I.  1921— LOTS  20,  21  BLK  14 
North  Park  Terrace,  Fresno.  Hazel 
Paul  as  to  improvements  on  prop- 
erty      


SEWERS,    STREET    WORK, 
ROADS   &    WATER    SYSTEMS 

(Continued  From   Page  19.1 


OAKLAND,  Cal.— Following  bids  re- 
ceived by  Supervisors  for  constructing 
a  well,  sump  and  water  gallery  for 
water  supply  at  County  Hospital,  near 
San  Leandro:  Linscott  Drilling  Co., 
$10,282:  Simonds  Machine  Co..  $14,456; 
Cowden-Broderick.  $10,425;  Bates  & 
Borland.  $11,990;  C.  A.  Bruce  &  Sons. 
$11,100;  C.  H.  &  A.  W.  Gorrill.  $11,990. 
Geo.    A.   Posey.  County   Surveyor. 


HERMOSA  BEACH.  Cal.— Following 
bids  received  by  City  Trustees  for 
grading  and  paving  with  3-in.  Willite 
57.360  sq.  ft.  on  Prospect.  10th  and 
11th  Sts.  and  8.020  sq.  ft.  on  Bay  View 
Dr.,  contractors  bidding  identical  prices 
on  both  contracts:  California  Willite 
Road  Construction  Co..  19.4c  sq.  ft.  pav- 
ing and  7Hc  sq.    ft.   including  headers: 


Telephone:     West    1726 

J.  A.  MOHR  &  SON 

General  Painting  Contractora 

Specialists  in 

COMPRESSED     AIR     PAINTING 

AND    SAND    BLASTING 

Builders'  Exchange.  ISO  Jessie  St. 

2216-lS   Fillmore   St.. 

San    Francisco 


Ceo.  R.  Curtis.  18c  for  paving  and  ic 
for  grading:  Braun,  Bryant  &  Austin. 
Inc..  19 He  paving  and  7c  grading.  Bids 
lakcn  under  advisement.  Victor  St^^-' 
heli.  City  Engineer. 


SA.\  FRANCISCO — Until  Nov.  16.  :t 
1..  Ill  .  bids  will  be  received  by  Board 
of  Puljlic  Works  for  Improving  Balboa. 
St..  between  33rd  and  42nd  Aves..  in- 
volving 104.010  sq.  ft.  asph.  pavement; 
12.865  sq.  ft.  basalt  header  block;  21.iV20 
sq.  ft.  art.  stone  sidewalks;  4.81U  lln. 
ft.  concr.  curbs;  17  brick  catchbasinp 
and  595  lin.  ft.  10-in.  culverts.  Specitl- 
cations  may  be  had  from  office  of  City 

Engineer,    M.    M.     O'Shaughnessy.      3ril 

floor.  City  Hall. 


BUSINESS  OPPORTUNiriES 


Kenard  Electric  Co..  108  North  Cen- 
tral St..  Medford.  Ore.,  wishes  to  get  In 
touch  with  manufacturers  of  the  Do- 
mestic Electric   Washer. 

W.  O.  Johnston,  P.  O.  Box  831,  Wal- 
sonville,  Calif.,  jrishes  to  communicate 
with  San  Francisco  firms  equipped  to 
handle  die  and  stamping  work  on  sheet 
metal.  ' 

Frieze  &  Schiller.  58  Slimmer  street. 
Boston.  Mass.,  desire  to  arrange  for  a 
representative  to  act  in  a  sales  ca- 
pacity   in    this    territory. 

Gunther-King  Co..  114  Page  street. 
Portland,  Ore.,  wishes  to  get  in  touch 
with  San  Francisco  manufacturers  of 
prepared  rooftng  and  asphalt  .saturated 
felt. 

Sam  Pyatt.  Plains,  Mont.,  wishes  to 
get  in  touch  with  manufacturers  at 
chemical   refrigerators   in   this  city. 

Jo."5.  F.  Bowler.  421  East  Broadway. 
Long  Beach,  Cal..  is  in  the  market  for 
cane  and  rattan  to  be  used  in  the  re- 
pair    of     furniture. 


PANAMA    CANAL    TRAFFIC 


The  United  States  Coastwise  traffic 
pas.'iing  through  the  Panama  Canal  last 
year  amounted  to  $1,372,338  tons,  of 
wliich  698.429  tons  were  shipped  from 
Atlantic  to  Pacific  and  673,959  tons  from 
Pacific  to  Atlantic.  The  total  was 
11. S3  per  cent  of  all  cargo  carried 
through  the  canal  during  the  year. 


lines 
Natif 


tandard  color  scheme  for  pipe 
in  factories  is  suggested  in  the 
nal      Safety   News,     as   a      safety 


measure. 


Liberty  Wall  Board 


Nothing  better  for  inside  use  in  any  climate.  Haa  great  fire 
resistance,  is  sanitarj-  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


A     FIbered      Oypnim     Pla«t«r  ' 

Board    that    win     not    ■hrtnk. 
wmrp   or   buckl*. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Ornamental  and  Miscellaneous 
Iron  Work 


Steel  Sash 


Wire  Work 


Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 
San  Francisco 


Phones 


Market  730 
Market  731 


ferHfu  (Ennstntrttnn  l^^jortfi 

Issued  every  business  day  of  the  year.     Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway    projects,    bridges,    dams    and    harbor    works, 
machinery,  etc.     Send  for  rates  In  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
500  MISSION  STREET                    SAN   FRANCISCO,  OAL. 

House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 

FRED  H.  BOGGS 

INSURANCE 

T34^744  Bush  St. 

Member 
SAN  FRANCISCO                          /osurance  Brokers  Exchange 

Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMBER  YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    nnd    Cabinet    Work,    Stock    Doors,    Snsh 

Prniues   nnd    Mouldings 
17TH    &   KANSAS    STS.                -               SAN    FRANCISCO 

Phone   Market   1057 

Just    FLUSH    it    on! 
lAPIDOIITH 

■mmbmh     trade    mark      fc^i^ 

will  permanently 

Duslproof,  Wearproof  ^^'     rproof  new  or  old 

Concrete  Floors 

L.    SOIMIMEBORIM  SOIMS,  IiiC. 

355  Pacific  Electric  Building,  Los  Angeles                                                                                77  O'Farrell  Street,  San  Fnnciico 

r 


15    Cents    Per    Copy 


Phone   Donglm   2372 
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Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 
Are  Not 

Necessary 


A  One  Piece 

Wall  Can 

Be  Obtained 


Wltni;    [iili    IM-OBMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  IIS  Townsend  St.      Branch  Office:  203  American  Nat'I  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield   17 

Bt>R  8AI<B  BT  ALI.    LUMBER  DEALERS 
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LIfiERTY 

WALL  BOARD 

manuIpactured,  b« 
KEY-HOLD  PlWtER  UTH  COMPANY 


A  Plbered  Gypsum  Plaster 
Board  that  will  not  shrink, 
warp   or   buckle. 


Liberty  Wall  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 1/4  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 


148    HOOPER 


Office  and  Factory 
STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  6767 


Telephone;     West    1726 

J.  A.  MOHR  &  SON 


Gor 


nl  Painting  Contractors 

Specialists  in 


r01»IPRESSED     AIR     PAINTING 
AND    SAND    BLASTING 

Builders'  Exchange,  ISO  Jessie  St. 

2216-lS   Fillmore   St., 

San    Francisco 


KEEP  POSTED--BUSINESSIS  REVIVING 

Tlie     Larsen     Construction     Reports    will   give    you    tips    that   are   worth 
tli(>usand.s    of    dollars    to    you.      Daily    service.     Send    for    samples. 

360    Mission    Street,   San    Francisco.     Tel.    Douglas   2372. 


A  BIG  THING 


65 


New  Model  No 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

ManufaotnreH  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thaw^ing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  YEON   BUILDING 

San   Francisco,   Cal.  Portland,  Oregon 


Tel.  Market  1935 


Skilled  Workmen 
Prompt  .Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledlrical 

Contractor 

221  OAK  ST.  San  Francisco 
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Hoover's  Building  Envoys 
Heard  Here 


On  a  mission  inspired  by  Secretary 
of  Commerce  Herbert  Hoover,  who  was 
referred  to  as  "the  greatest  construct- 
ive mind  of  any  man  in  the  country," 
W.  O.  Winston  of  Minneapolis  and  F. 
L.  Cranford  and  D.  A.  Garber  of  New 
York,  nationally  known  contractors, 
urged  the  San  Francisco  building  in- 
dustry on  the  importance  of  speeding 
up  construction  work,  the  key  to  the 
unemployment  situation. 

The  visitors  were  the  guests  of  the 
Contractors'  Association  of  Northern 
California  and  the  General  Contractors' 
Association  of  San  Francisco  at  a  din- 
ner in  the  Palace  Hotel.  Charles  W. 
Gompertz  of  the  General  Contractors' 
A.ssociation.   presided. 

Cranford  said  that  some  avenues 
to  finance  the  huge  war  debt  must  be 
found. 

"Our  railroad  terminals  are  in  need 
of  improvement,"  he  said,  "while  hydro- 
electric development  and  irrigation  and 
reclamation  projects  are  other  issues 
which  are  going  to  give  you  the  eco- 
nomic facilities  necessary  to  carry  the 
burden  of  the  war.  Compared  with  the 
East,  you  in  California  have  minor 
problems." 

Throughout  the  speaking  the  need 
of  a  national  association  of  general 
contractors  to  protect  their  Interests 
was  pressed.  Winston  devoted  his  re- 
marks to  an  outline  of  what  the  Asso- 
ciated General  Contractors  of  America, 
of  which  he  is  president,  has  accom- 
pll.shi-fl    in    its    brief    career. 


October  Building  in  Los  Angeles 
Totals  $9,781,394 

Breaking  rccord.s  n:is  rome  lo  be  a 
regular  feature  of  building  in  Los  An- 
geles.    For  the  fourth  time  during  the 


current  year  a  new  high  monthly  mark 
has  been  set.  October  rolled  up  4489 
permits  with  an  estimated  valuation 
of  $9,781,394.  This  is  the  first  time 
the  number  of  building  permits  issued 
in  a  single  month  has  passed  4000.  The 
total  valuation  for  October  exceeded 
that  for  the  previous  high  record 
month,  September,  1921,  by  $1,477,729 
and  is  50  per  cent  greater  than  the  val- 
uation for  October,  1920.  The  extra- 
ordinary feature  of  the  building  total 
for  October,  1921.  is  that  only  about 
$900,000  was  represented  by  Class  A 
and  Class  C  structures  divided  among 
49  permits.  Ordinary  building  opera- 
tions predominated  as  they  have  done 
for  a  considerable  period. 

A  total  of  at  least  $75,000,000  for  the 
entire  year  is  forecast.  During  the 
first  ten  months  of  1921.  29.600  permits 
with  a  valuation  of  $64,906,760  have 
been  issued.  The  valuation  is  $14,954,- 
65S  in  excess  of  that  for  the  corre- 
sponding period  in  1920.  November 
and  December  may  roll  up  big  totals, 
but  it  is  doubtful  if  either  will  reach 
the  October  mark,  unless  permits  for 
some  very  large  building  projects  are 
issued.  Just  now  a  considerable  num- 
ber of  large  building  operations  are 
looming  up  and  some  of  these  will  be 
started  verj'  soon. 

October,  1921,  was  a  banner  month 
also  for  housing  operations.  Permits 
issued  for  apartment  houses,  flat  build- 
ings and  dwellings,  totaled  2041  with 
an  estimated  valuation  of  $6,565,463. 
These  buildings  will  provide  accommo- 
dations for  2657  families.  They  repre- 
sent 45.5  per  cent  of  the  total  number 
of  building  permits  and  67.2  per  cent 
of  the  total  valuation  for  the  month. 
Continued  rapid  growth  of  the  city  is 
attested  by  the  fact  that  with  the  ex- 
traordinary housing  activities  of  the 
last  two  years  the  city  has  not  yet 
caught  up  with  the  demand. — South- 
west Builder. 


TIIUCK     HIGHW.4^Y     D.\-M.*GE     IS 
AWAKENL-VG  PEOPLE 

Discussing  the  problem  of  the  motor 
truck  and  the  upkeep  of  highways  as 
well  as  truck  and  rail  competition,  (he 
Portland  Telegram  in  a  recent  issue 
says  in  part: 

"This  competition  is  complained  of  as 
unfair  to  the  railroads  because  the  mo- 
tor trucks  run  on  roads  built  and 
maintained  by  tax  levy  upon  the  public, 
while  railway  roadbeds  and  rails  must 
be  built  and  maintained  by  the  roads 
themselves.  To  equalize  this  to  some 
extent  a  heavier  tax  on  trucks  is  pro- 
posed. 

"Figures  showing  what  part  of  the 
highway  expenditures  are  paid  by  taxes 
on  trucks  are  not  available  for  all 
States,  but  the  proportion  as  shown  is 
generally  small,  not  usually  exceeding 
one-tenth  and  running  as  low  as  half 
that  figure.  And  yet  It  is  the  motor 
truck,  more  than  all  other  vehicles 
combined,  which  destroys  paved  road 
values. 

"A  heavy  truck  running  at  high  speed 
will  spoil  more  pavement  In  one  trip 
than  all  the  pleasure  cars  of  the  entire 
month.  For  this  reason  trucks  should 
pay  a  heavier  tax  than  any  other 
vehicle.  Some  Eastern  States  are  con- 
templating taxing  unreasonably  heavy 
trucks  otT  the  highways  with  a  tax  ot 
$100  per  ton  for  every  truck  of  five  tons 
or  more. 


".No  tax.  jor  tine  Ishouid  be  levied  pn 
motor  trnclW  with  a  view  lo  protecting 
the  railroads  froin  their  competitors. 
liui  building  highways  on  auto  taxes 
may  eifullably  be  done,  .ind  it  is  being 
successfully  done  in  many  of  the  States. 
Minnesota  ha-s  authorized  the  expendi- 
ture of  $100,000,000  on  it.s  system  of 
State  mads,  the  entire  amount  to  ,be 
paid  by  taxes  on  motor  driven  vehicles. 
These  roads  will  be  built  with  concrete 
bases  lo  withstand  truck  traffic,  and 
doubtless  trucks  will  b^  compelled  to 
pay  taxes  In  proportion  to  their  de- 
struction of  the  roadbed." 


<  .\l,IFORNI.4      1,IMHERMKN'S      ASSO- 
riATiaX      IS     OUGAMZED. 


Organization  of  the  lumber  interests 
in  ("alifornia  has  been  permanently  ef- 
fected for  thij  purpose  of  developing 
and  improving  trade  conditions,  with 
the  ultimate  purpose  of  reducing  the 
cost  of  lumber  to  the  consumer,  and 
stimulating  home  building  and  general 
ihijirovements. 

The  new  organization  Is  called  the 
California  Lumbermen's  Association, 
anil  at  Its  second  meeting  October  2i 
in  the  Merchants'  Exchange  building, 
San  Francisco,  definite  plans  for  the 
future    were   projected. 

.1  H.  Hunter  of  Oakland  was  ap- 
poniicd  secretary  and  treasurer  find 
instructed  to  open  offlces  In  the  whole- 
sale district  of  San  Francisco  and  get 
undcfr  way  as  soon  as  possible  a  mem- 
Ijership    drive. 

'I'hc  organization  plans  to  include 
in  Its  membership  the  wholesaler,  re- 
tail.r  and  the  manufacturer.  It  is 
pointed  out  that  with  these  important 
braiK'lies  of  the  lumber  industry  work- 
ing as  a  unit,  special  and  definite  ser- 
vices can  be  supplied  to  the  individual 
lumlier  merchant  and  that  better  and 
more  efficient  business  methods  can  be 
installed.  All  ot  these,  the  lumbermen 
believe,  will  work  toward  a  more  eco- 
nomical'merchandising  of  their  prod- 
uct. 

A  delegation  will  be  sent  from  "the 
Association  to  the  Southern  California 
Ketail  Lumbermen's  Convention  to  be 
belli  in  Los  Angeles  on  November  12. 

Hunter  plans  an  intensive  campaign 
In  California.  Offers  of  support  and 
assistance  have  already  been  received 
from  many  of  the  leading  lumbermen. 

F.  E.  Conner  of  the  Sacramento 
Lumber  Company  has  been '  elected 
president  and  F.  Hiscox  of  the  Hard 
Wood  Lumber  Company  of  San  Fran- 
CM.-Jco    vice-president   of  the  assnria:tioii. 


WMTER    I'OWEIl 


It  i.-i  ot  interest  to  note  thai  the  re- 
port of  the  United  States  Geological 
Survey,  issued  SNjptcmber  20.  tabulat- 
ing the  power  produced  in  the  United 
.stat.s  by  public  utility  plants,  shows 
a  total  output  of  water  power  for  the 
tnunih  of  July  of  1,226,779,000  kilo- 
watt hours,  of  which  amount  Califor- 
nia produced  314,220,000  kilowatt 
hours,  or  39  per  cent  of  the  total. 

Aside  from  California,  there  was 
only  one  state  which  produced  over 
liin. 11110.000.  this  being  the  state  of 
New  York,  where  the  total  was  157.- 
L'lis.iiiiii  kilowatt  hours,  or  about  one- 
liall    the   production   In   Callofrnia, 

The  same  report  shows  that  Cali- 
fornia used  more  natural  gas  for  the 
Diniluctlon  of  electric  power  than  any 
other  state  In   the  union. 
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Practically  every  section  of  the  Pa- 
cific Coast  reports  an  increase  in  build- 
ing activities  for  October  over  those  of 
September: 

SAN  FRANCISCO. —  September  ope- 
rations, ?2, 100, 163;  October,  $2,498,523. 
Outlook  good. 

LOS  ANGELES.— September.  $8,303,- 
665;  October.  $9,781,394.  Hou.sing  most 
active  construction. 

OAKLAND.  —  September,  $1,478,738; 
October.  $1,245,220.  Threatened  rail- 
road strike  has  some  effect  on  October 
activities,  it  is  thought.  General  re- 
vival  of  building  looked   for. 

SACRAMENTO. — October  operations, 
$489,226.  More  homes  built  during  Oc- 
tober than  in  any  one  month  for  sev- 
eral  years. 

ALAMEDA. — September,  $97,069;  Oc- 
tober. $85,673.  Construction  of  mod- 
erate priced  residences  feature  of  pro- 
gram. 

MODESTO. — September,  $49,550;  Oc- 
tober, $97,407.  Home  building  is  most 
active. 

■FRESNO. — September,  $153,275;  Oc- 
tober, $306,685.  Outlook  in  this  sec- 
tion unusually  bright. 

EUREKA. — October  operations,  $26,- 
005.  Largest  building  erected  during 
month,  Y.  M.   I.   hall,   costing   $12,800. 

PALO  ALTO.  —  September,  $39,844; 
October,  $56,697.  Residence  construc- 
tion  is  feature  of  program. 

BERKELEY.  —  September.  $312,629; 
October,  $371,326.  Residence  construc- 
tion most  active. 

BAKERSFIELD.  —  September,  $72,- 
395;  Octoter.  $102,900.  Fourteen  cot- 
tages erected  during  October. 

SAN  JOSE.  —  October  operations, 
$117,355.  Approximately  $100,000  for 
new  buildings  during  October.  Erec- 
tion of  homes  and  apartments  heads 
program. 


Rabbi  David  Phillipson,  acting  as  ar- 
bitrator in  the  building  trades  wage 
dispute  at  Cincinnati.  O..  has  submitted 
his  report,  which  provides  for  a  reduc- 
tion of  14%  in  wages  of  19  crafts,  par- 
ties to  the  arbitration.  Six  crafts  are 
not  in  the  agreement.  These  are  the 
bricklayers,  carpenters,  glaziers,  marble 
setters,  painters  and  elevator  construc- 
tors. He  recommends  a  scale  for  these 
crafts  to  be  followed  by  contractors, 
parties  to  the  agreement,  carrying  a  re- 
duction of  12V4C  an  hour.  This  would 
mean  $1.12  "^  an  hour  for  bricklayers. 
87  He  for  carpenters,  marble  setters  and 
glaziers  and  75c  for  painters.  Wages 
are  fixed  for  plasterers  at  $1  an  hour, 
for  hod  carriej-s  at  72%c.  for  plumbers 
at  87V>C,  and  laborers  at  37  Vic.  Com- 
position rooters  are  allowed  57>^c  and 
tile  and  slate  roofers  87Vic.  In  many 
respects  Dr.  Phillipson  r'eviewed  and 
fixed  wages  along  lines  similar  to  those 
followed  by  Judge  Landis  in  the  Chi- 
cago wage  controversy. 


Louis  C.  Mayer,  civil  engineer,  has 
opened  an  offlce  in  the  Consolidated 
Realty  Bldg.,  Los  Angelos.  and  will 
engage  in  private  practice.  He  was. 
until  recently,  an  assistant  engineer 
in  the  Los  Angeles  City  Engineer's 
office. 


Construction  in  Canada  has  been 
at  the  lowest  ebb  in  history  for 
a  protracted  period.  In  an  ef- 
fort to  stimulate  revival  of  building, 
lumbering  concerns  in  northern  Ontario 
and     Quebec     have     set     back     wares 


of  "lumberjacks"  to  prewar  levels 
at  one  sweep.  Last  year  men 
in  the  lumber  camps  were  receiv- 
in.g  $60  and  $70  a  month  and  board. 
Their  pay  has  been  cut  to  $1  a  day 
and  board,  with  the  expectation  that 
a  radical  reduction  in  price  of  lumber 
Will  start  the  building  of  houses,  which 
has    been    halted    by    high    prices. 


E.  F.  Hogan.  former  Pacific  Coa.st 
sales  manager  of  the  Vulcanite  Roofing 
Co..  has  Joined  the  organization  of  the 
Paraftine  Companies.  Inc.,  in  Los  An- 
geles. 


A  proposea  reauction  of  from  25  to 
30  per  cent  in  freight  rates  on  hard- 
wood lumber  and  forest  products  from 
Mississippi  Valley  producing  territory 
to  points  in  the  West  is  announced  by 
the  Memphis,  Tenn.,  offices  of  the 
Southern  Pacific  Railroad.  The  new 
tariffs.  It  was  stated,  would  give  hard- 
wood mills  in  this  territory  practically 
the  same  rates  as  provided  before  the 
increases  on  lumber  of  August  10,  1920 
were  granted  the  railroads.  The  new 
t^ariffs  will  be  filed  with  the  Interstate 
Commission  Commission   immediately. 


F.  A.  Meyer  has  opened  up  the  Meyer 
Safety   Switch   Co..   at   575   Howard   St 
where    he   will    manufacture   a   line     of 
safety   switches,   cabinet   and   electrical 
sheet   metal   products. 

A  railroad  from  Nogales  to  Mexico 
City  is  favored  in  a  report  filed  with 
the  foreign  trade  department  of  the 
San  Francisco  Chamber  of  Commerce 
by  H.  B.  Titcomb.  head  of  the  South- 
ern Pacific  lines.  Such  a  road  would 
enable  the  West  Coast  to  furnish  prac- 
tically all  supplies  needed  bv  the  Mexi- 
can  capital   and   neighboring   territory. 

Frank  E.  Fielding,  Jr.,  for  ten  years 
credit  man  for  the  Riverside  Portland 
Cement  Co..  died  Oct.  21. 

For  the  purpose  of  investigating  the 
latest  developments  in  hydro-electric 
engineering  in  California.  Dr.  Tatsumi 
Michida  and  Jiuji  G.  Kasai.  both  of  the 
Fuyigasu  Spinning  Co.  of  Tokyo,  which 
concern  annually  buys  $15,000,000 
worth  of  American  cotton,  were  in 
San  Francisco.  The  company's  annual 
output  IS  $50,000,000  worth  of  finished 
prcducts.  Hydro-electric  plants  of  the 
lompany  are  equipped  with  American 
m.nchinery.  and  more  machinery  is  to 
be   purchased. 


An  advertisement  purporting  to 
come  from  VV.  D.  Anderson  Co.  of  San 
Bernardino,  saying  that  city  is  in  need 
of  5.000  to  10.000  bricklayers,  plasterers 
and  carpenters,  was  published  recently 
in  the  New  York  World.  Anderson,  a 
well  driller  and  contractor  at  San  Ber- 
nardino, denies  any  knowledge  of  the 
advertisement  and,  moreover,  says  he 
has  all  the  employes  he  needs. "  The 
perpetrator  of  the  hoax  may  have  been 
inspired  by  a  desire  to  start  a  migra- 
tion of  unemployed  from  the  East  but 
he  made  a  wild  guess  when  he  picked 
out  San  Bernardino  as  the  objective 
for   5.000    to   10,000   men  seeking  jobs 


V\  ages  of  carpenters  in  Canada  range 
from  50  to  90  cents  per  hour,  plasterers 
from  50  cents  to  $1.15,  bricklayers  from 
75  cents  to  $1.15,  painters  from  40  to  90 
cents  and'  laborers  from  25  to  60  cents 


Highest  wages  are  paid  in  the  West- 
ern provinces  These  figures  are  fron»1 
a  compilation  showing  current  wage^ 
made  by  the  Association  of  CanadiaS 
Building  and  Construction  Industries.1 
The  wide  range  of  wages  reflects  varia-j 
tions  in  local  conditions.  The  generaL 
average  is  lower  than  in  the  Uniteoj 
States,  but  not  as  low  as  reports  havej 
indicated.  i 


Want  to  buy  a  concrete  mixer?  The; 
Nevada  Engineering  and  Supply  Co.,] 
Reno.  Nevada,  has  for  sale  a  mixer] 
with  an  8  h.p.  gasoline  engine,  mounted^ 
on   a   truck.  J 


The  Sacramento  County  HirbwayDe 
partment  of  Construction  and  Main- 
tenance, built  under  the  Highway  Act, 
later  declared  unconstitutional,  is  to 
cease  functioning,  according  to  Drury 
Butler,  County  Surveyor. 


"Drainage  in  California"  is  the  lat 
est  bulletin  to  be  issued  by  the  Depart 
nient  of  Commerce.  Statistics  for  the 
State  ana  its  counties,  in  the  bulletin, 
were  prepared  by  Roger  D.  Marsden, 
special  agent  in  charge  of  drainage, 
under  the  supervision  of  William  Lane 
Austin.  Chief  Statistician  for  Agricul- 
ture. 


Approval  of  a  reduction  of  approxi- 
mately 30  per  cent  on  lumber  rates  on 
shipments  from  the  Pacific  coast  to 
points  east  of  the  Mississippi  is  an- 
nounced by  G.  T.  Slauson.  general  agent 
of  the  Union  Pacific  system,  in  accord- 
ance with  word  received  from  the  Cen- 
tral Freight  Association's  special  com- 
mittee. The  new  rates  will  be  on  a 
firm  lumber  base  of  65  cents  to  Cincin- 
nati and  Detroit.  88  VS  cents  to  Pitts- 
burg. Buffalo  and  common  points  and 
90  cents  to  New  England,  Commodities  i 
affected  include  inside  flnisihngs,  door, 
window  and  screen  frames,  panels  and 
all   lumber   products. 


Construction      has     been     started    in  ' 

Kingsburg.  Fresno  County,  on  the  plant  II 

for   the   Kingsburg   Planing   Mill.       The  I 

main   building,  of  corrugated  iron  con-  I' 

struction,    will    be    80x150    feet;    lumber  n 

shed.    24x100.     and    warehouse     24x100.  II 

The  company   is   capitalized  at   $65,000,  ' 

with     Oscar     F.      Erickson,      president;  i 

Harry  Rudvall,  vice-president;  Bernard  i 

Erickson.   secretary-treasurer.     A   por-  ' 

tion  of  the  machinery  for  the  plant  has  ( 

already  been  purchased.  , 

p.   F.   Shope,   president  of  the   Shope  1 1 

Brick    Co.,    manufacturers    of   concrete  < 

brick,  with  main  office  in  Portland,  Ore.,  :  i 

announces  his  company  has  secured    a  '  I 

contract  to  erect  a  brick  plant  in  Can-  '•  i 

ton.  China,  for  the  Chinese  Government  '  i 

The  plant   will   have  a  daily  output  ot  i 

125,000    brick.      The    contract    was     se-  I 

cured   through   Geo.   H.   Shanks  of  Chi-  ( 
cago,   who   holds  contracts   for  the  ex- 
penditure   of   more    than    $10,000,000    in 

new  industries,  railroads  and  buildings  • 
for  the  Chinese  Government. 


State  Highway  Finance  Board  con 
templates  the  sale  of  $7,000,000  worth  of 
highway  bonds  at  a  reduced  rate  of 
interest.  It  is  proposed  to  hold  the 
sale  December  7.  It  is  the  opinion  of 
the  board  that  the  bonds  will  sell  at 
the  reduced  rate  because  of  the  pres- 
ent   condition   of   the    bond   market. 
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*  The  Engineer's  Part  in  Bond  Eledion  Campaigns 

By    K.    E.    MCDONNELL,    of    B»™    and     Mononnrll    Knelne^rlnK   Co,   K«»...   CI  tr.   Mo. 


t Paper  presented  Oct.  14  before 
the  Thirteenth  Annual  Meeting  "t 
the  league  of  Kansas  Municipali- 
ties.)   

As  a  basis  for  bond  elections,  muni- 
cipal officials  usually  adopt  the  method 
of  employing-  a  consulting  engineer 
who  makes  his  preliminary  plans,  esti- 
mates of  cost,  and  report  on  the  proj- 
ect The  carrying  of  the  bonds  is  then 
usually  left  to  the  city  officials,  who 
with  the  aid  of  civic  organizations,  en- 
deavor to  interest  the  voters  in  sup- 
port of  the  project.  The  failure  to 
carrj-  many  worthy  projects  has  caused 
the  writer  to  adopt  modern  methods 
which,  upon  trial,  have  proven  so  suc- 
cessful that  it  is  believed  they  could 
with  profit  be  adopted  by  any  city  hav- 
ing a  bond  election  under  considera- 
tion. 

Bond  elections  in  growing  communi- 
ties are  necessary,  once  in  about  every 
three  years,  and  in  one  state  last  year 
over  one  hundred  bond  elections  were 
held.     It  is  a  waste  of  time,  money  and 
energy  to  place  any  bond  issue  before 
the  public  without  fully  informing  the 
voters    of   every    phase    of    the    project. 
such  as  feasibility,  first   cost,  and  cost 
of   producing    the    commodity,    whether 
It    be    water,    electricity,    gas,    heat,    or 
ice        Operating    costs,     fixed     charges, 
revenues,    and    rates    to    he    paid    often 
decide    the    fate    of    bond    issues. 
Carrrlne   on    Bond   Elections   an   Enel- 
neeringr  Problem 
After   twenty-five   years'    engineering 
experience    in    solving   municipal    prob- 
lems,  the  writer  is  convinced   that  the 
carrying  of  bond  elections   is  an   engi- 
neering problem  and  should  be  handled 
by   the    engineer   as   a    part   of   his   du- 
ties,   rather    than    that    the    burden    be 
shifted  to  city  officials,  whose  office   is 
political   and    where    supporters   of    the 
administration     must    be    appealed    to. 
Many    partisan    voters,    or    "outs,"    de- 
cline to  enthuse  on  a  bond  project  be- 
cause it  is  advocated  by  the  "ins  "    An 
engineer    is    employed    to    handle     the 
work   because   of  his  special    engineer- 
ing  training  and   skill,  and.   having  no 
•     political    ambition,   his  advice,   sugges- 
tions      and      recommendations      "listen 
good"    to   a   great   majority   of  citizens 
who    find    politics   and    good    municipal 
utilities    don't    mix.      Votes    for    bonds 
are    no    longer    secured    by    appeals    of 
oratory    to    "Support    the    administra- 
tion."   "Have    confidence    in    them,    they 
will  spend  it   honestly."  "Show  pride  in 
your  city,"   "Our  old   run-down  utilities 
are  a  heritage  of   the   last   administra- 
tion."   and    similar    phrases,    but    now- 
adays the   voters  question   and   analyze 
the    operating    and    maintenance     cost. 
the   upkeep,    life   of   material,   etc..   and 
must  be  shown  wherein  they  are  going 
to  be  benefited.  This  critical  and  proper 
analysis  by  the  voters,  whether  men  or 
women,    requires    a   different    campaign 
and   It   must   be  one  of  education   along 
the  engineering  problems   involved.     To 
prepare  a  tine  set   of  plans,  or  a  beau- 
tifully   bound    report,    no    longer    satis- 
fies.     The   Job.   or   bond    issue,    must     he 
sold    to    the    iiuhllc    and    the    buyer,     or 
voter,  wants  facts,  figures  and  absolute 
proof   that    the    Inve.iiment    Is   a    proflt- 
I      able  one  for  himself  and  his  home  town. 


I  How    a    Compalira    Wa«    Condacled 

,         A    successful    bond    campaign    for     a 
1     half   million    dollars    for    rehabilitating 
'      the    municipal     water    works    plant     at 
Parsons.  Kansas,  has  recently  t.e.-n  con- 
ducted   by    our    engineering    organiza- 
tion and  the  methods  used  are  outlined 


as  an  example  of  what  other  cities 
might  accomplish  by  adopting  similar 
methods. 

Preliminary  plans,  maps,  estimates 
and  summaries  of  the  report  were  pre- 
pared on  a  large  scale  for  use  in  win- 
dow displays.  About  75  stereopticon 
slides  were  made  and  used  at  mass 
meetings  and  before  civic  organizations. 
Municipal  band  concerts  were  held  out- 
doors and  following  the  concerts  all 
features  of  the  project  were  explained 
— cost  estimates,  operating  expenses, 
depreciation  allowance,  bond  sinking 
fund,  revenues  and  rates,  with  net  in- 
come, were  shown  through  graphical 
diagrams.  All  engineering  features 
were  so  clearly  explained  that  a  promi- 
nent attorney,  commenting  on  the 
project,  said;  "The  engineering  is 
shorn  of  its  technical  features  and  we 
are  now  all  engineers  and  see  the 
soundness  of, the  whole  project." 
Bngineeni    Prepare    Pnbllelty    Matter 

"The  Parsons  Sun"   expressed  a  will- 
ingness   to    publish    a    series    of    water 
works    articles,    which     were    prepared 
by   the   engineers.      These  articles  were 
run    daily,    many    of    them    being    illus- 
trated by  views  showing  both  the  pres- 
ent conditions  of  the  water  works  sys- 
tem   and    the    proposed     improvements. 
Over  fifty   of    these    articles    were   pre- 
pared   and    used.      They    were    written, 
not    as    a    technical    journal    would    use 
them,   but  as   newsy,   interesting  items. 
To  test  their  power  to  interest  readers, 
an   interruption  was  intentionally  made 
which  caused  many   'phone  calls  of  In- 
quiry   and    request    for    the    articles    to 
continue.      Some   knowledge   of   the  fifty 
articles  may  be  gained  by  quoting  some 
of    the    titles:      "Why    the    Women     of 
Parsons      Want      Pure.      Soft.      Water. 
"How  Good  Health  Can  Be  Purchased.  ' 
"What    Happens    When    a    Water    Fam- 
ine   Occurs."    "The    Cost    of    a    Typhoid 
Epidemic.  "     A  feature  of  the  improve- 
ments was  a  modern  water  purification 
sytem    to    displace     a     very    inadequate 
and    antiquated    system.      Comparative 
figures  were  given   showing  the  saving 
in    cost    of    operating    a    modern    plant, 
thus  showing  the  voters  that  they  were 
daily    losing    money    by    operating    an 
inethcient  plant,  besides  giving  the  city 
an  unsafe  water  to  drink.     Former  bad 
fires    were    illustrated,    with    tables    of 
annual  fire  losses,  showing  the  fire  loss 
per    capita     far    above     that     of    other 
cities.       Insurance     rates     were    shown 
to   be    exorbitant   because    of    the   pres- 
ent  inadequate   protection.     Fire  losses 
due    entirely     to     poor     pressure     were 
shown    to    exceed    the    total    bond    issue 
asked.     A  portion  of  the  improvements 
consisted   of  replacing  a   large  amount 
of  small    steel    and    wrought   iron   pipe, 
also    replacing    a    (low    line    of     spiral 
riveted    steel    and    vitrified    pipe.      The 
les^kage  figures  were  given,  show^ing  a 
loss    of    over    half    the    water    pumped. 
Exhibits    of    this    worn-out    pipe     were 
placed     at     prominent      street      corners, 
with     placards    giving    age.    when      re- 
moved, etc.     The  per  capita  cost  of  the 
Parsons    proposed     improvements      was 
shown  to  be  less  than  that  of  about  2» 
cities    similarly    situated. 

The  generation  of  electricity  for 
operating  low  service  pumps  over  a 
10-mlle  transmission  lien  to  the  River 
Station  and  also  low  service  pumps  at 
the  City  Station,  lighting  the  grounds, 
stations,  etc..  was  a  part  of  the  Im- 
provements strongly  opposed  by  a  pri- 
vate company,  wanting  to  .sell  elec- 
tricity to  the  city.  This  feature  In- 
volved a  fiKht  for  municipal  ownership. 


with  all  Us  advantages,  to  be  shown  by 
the  engineers.  The  salesmen  with 
something  to  sell  In  the  way  of  ma- 
chinery, equipment,  pipe,  oil  engines, 
steam  engines,  etc..  were  very  active, 
making  it  necessary  for  the  engineers 
to  make  an  unbiased  report  on  each. 
and  thus  forestalling  opposition  to  the 
bonds. 

Tbe  SprafclDK  rampiU«i> 
The  publicity  campaign  through  the 
papers  and  by  personal  presentation  of 
the  plans  before  civic  organizations 
continued  for  four  weeks,  with  an  in- 
tensive speaking  campaign  tor  one 
week,  when  21  meetings  were  ad- 
dressed, in  explaining  the  engineering, 
economic  and  health  features  of  the 
project.  Noon  meetings  were  ad- 
dressed when  factory,  shop  and  office 
employes  were  reached.  Slides  were 
daily  distributed  to  all  the  picture 
shows,  showing  some  special  features 
of  the  improvements.  Locaf  speakers 
were  organized  and  ten-minute  talks 
at  all  picture  shows  were  made  during 
the  closing  week.  Church  announce- 
ments were  made,  calling  attention  to 
the  necessity  of  good  citizens  voting 
either  for  or  against,  but  leaving  tlfem 
to   form    their   own   conclusions. 

The  women  voters,  through  the  Par- 
sons Federated  Women's  Clubs,  spon- 
sored the  final  mass  meeting,  bringing 
before  the  women  voters  the  import- 
ance of  the  water  supply  from  the 
standpoint  of  health,  hygiene,  sanita- 
tion, beautiful  lawns,  clean  streets, 
swimming  pools,  school  and  street 
drinking    fountains,   etc. 

\  arious  business  men  co-operated 
and  jointly  carried  full-pape  adver- 
tisements recalling  former  water  fam- 
ines, bad  fires,  and  showing  what  the 
new  improvements  could  offer  in  the 
way  of  securing  new  industries  in 
Parsons. 

Home  owners  were  clearly  shown  by 
figures  that  not  a  dollar  of  ta.ves  would 
be  added,  but  that  the  revenue  would 
make     the     plant     self-supporting. 

The  engineers  conducting  the  cam- 
paign had  the  support  and  active  aid 
of  the  Mayor,  but  no  aid  or  co-opera- 
tion from  one  of  the  Commissioners, 
and  the  active  opposition  of  the  other 
Commissioner,  until  two  days  previous 
to  the  election,  when  his  conversion 
occurred  and  the  three  united  in  a 
printed  statement  favoring  the  bonds. 
Other  early  opposition  gradually  melt- 
ed away  as  the  project  became  under- 
stood and  those  who  had  opposed  came 
out  in  print  favoring  the  bond  issue. 
In  their  articles  and  talks  the  engi- 
neers refrained  from  directly  urging 
the  voters  to  support  the  bonds.  i>ut 
took  the  position  of  a  dlsi"njerestert 
consulting  physician  to  a  sick  utility, 
and  presented  their  prescription  for 
the  patient  in  the  form  of  plans,  estl- 
niate.s  and  report,  and  all  features  of 
these  were  clearly  explained,  leaving 
the  voters  to  form  their  own  conclu- 
sions whether  they  wanted  to' vote  for 
or   against    the    bond    issue. 

The  prescription  offered  was  taken. 
the  brands  were  carried,  and  the  half 
million  dollar  Improvement  Is  now  be- 
ing earned  out  under  the  guidance  ot 
the  ingineers.  with  the  expectation 
that  the  sick  utility  will  soon  be  re- 
stored   to    health. 

Th.  -nglneers  have  found  from  ex- 
lieiKKLC  that  the  same  character  of 
bond  '-ampalgn  Is  applicable  toward 
any  municipal  problem.  It  has  recent- 
ly   lit.  ii    puccessfully   apiiH'  <T  on    nonda 

I  Continued   on   Page   SI) 
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Building  News  Section 


APARTMENT  HOUSES 


Plans   Being   Prepared. 

APT.     HOUSE  Cost.    $28,000 

SAN   FRANCISCO.      Mission   District. 

Three-story  and  basement  frame  and 
brick  veneer  apartment  house,  30 
rooms  (six  3  and  six  2-room  apart- 
ments   and    4    garages). 

Owner — Name    withheld. 

Ai-chitect — Arthur     G.      .Scholz,     Phelan 
Bldg.,    Kan   Francisco. 
Plans    will    be    ready    for    figures    in 

two  weeks. 


Seeregated  Figures  To  Be  Taken  Ifjirst 
of  Next   Week. 

APARTMENTS  Cost,    $14,000 

SAN  FRANCISCO.  S.W.  California  St. 
and    26th   Ave. 

Two-story  and  basement  frame  apart- 
ments (3.  4  room  and  15-j;oom 
apartments). 

Owner — J.   E.   Beck,   435   Cabrillp    St. 

Architect — Albert  W.  Burgren,  lio  Sut- 
ter St. 


To  Be  Done  By  Day  Labor. 
APARTMENTS  Cost,   $— ^^^ 

SAN    FRANCISCO.      W.    Stockton,    60   S. 

Pine. 
Three-story    and    basement,    reinforced 

concrete,    6    apartments. 
Owner — O.  E.  Carlson,   180  Jessie    St. 
Architect — Not    given.  ' 


Sub-Figures  Being   Taken. 

APARTMENTS  Cost,    $20,000 

SAN  FRANCISCO.    No.  85  Scott  St. 

Three-story  frame  and  plaster  apart- 
ment house  (four  3-room  and  one 
6-room   apts.). 

Owner — C.   Brown. 

Architect — O.  E.  Evans,  2569  Mission 
Street. 


Plans  Being  Prepared. 

APARTMENTS  Cost,  $18,000 

SAN  FRANCISCO.      Russian  Hill. 

Two-story  frame  and  plaster  apart- 
ments, one  7-room  and  two  4-room 
auartments. 

OwneSi-Name   withheld. 

Architect — Ernest  Hildebrand,  68  Post 
St. 


Building  Permit  Issued. 
APARTMENT  BLDG.  Cost,  $600,000 

LONG   BEACH,    Los    Angeles    Co.,    Cal. 

W.   Ocean   Ave. 
Eleven-story  Class   "A"   apt.   bldg..   Six 
100    (200  rooms). 
Owner — Frank    B.    Wright,    104    Pacific 

Ave.,  Long  Beach. 
Architect — Chas.  S.  McKenzie,   Bank  of 

San  Jose  Bldg.,  San  Jose. 
Contractor   —    Wallace-Bush-Skidmore 

Corp.,  L.  A.  Ry.  Bldg.,  Los  Angeles. 
The     plumbing     contract     has     been 
awarded    to    Bruce    McDon.ald    of    San 
Jose. 


Contract    Awarded. 

APT.   HOUSE  Cost.   $125,000 

LO.S    ANGELES.     Cul.       Ingraham    and 

Valencia    Sts. 
Three-story    and    basement    frame   and 

plaster    apartment    house,     117x116 

(51  apts.,   115   rooms>. 
Owner — Kate    Merrill. 
Architect — E.   B.   Rust,   627   Black  Bldg., 

Los    Angeles. 
Contractor — L.     T.     Mayo,      ;rj]      Black 

Bldg-.,   Los   Angreles. 


Segregated    Figures    Beeing    Taken. 
APT.   HOUSE  Cost,   $35,000 

SAN    FRANCISCO.      O'Farrell    between 

Hyde   and   Leavenworth   Sts. 
Four-story    and     basement     reinforced 

concrete   apt.   house    (13    two-room 

apts.). 
Owner — George   Boss. 
Architect — E.    E.     Young,    251    Kearny 

Street. 


Figures  To  Be  Taken  the  End  of  Next 

Week. 
STORE   &  APTS.  Cost,   $75,000 

MARYSVILLE,   Yuba   Co.,   Cal. 
P'ive-story   brick   store   and   apartment 

house    (15  four-room  apts.). 
Owner — Name    withheld. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San    Francisco. 


Figures  to  be  Taken  End  of  Next  Week 
ALTERATIONS  Cost,   $15,000 

SAN    FRANCISCO.      W    Divisadero    St., 

between  Geary  and  Post  Sts. 
Alter  stores  and  flats  into  apartments. 
Owner — Withheld. 
Architect- — A.    H.    Knoll,    Hearst    Bldg., 

San  Francisco. 


Plans  Completed. 

APARTMENTS  Cost,   $75,000 

SAN      FRANCISCO.        NE      Geary      and 

Leavenworth  Streets. 
Four-story    and    basement    brick     (31) 

apartments. 
Owner — Joseph  Cahen,  Jas.  Oppenheim- 

er  and  J.  A.  Cooney. 
Architect — Sylvain       Schnattacher.    233 

Post  St.,   Kan  Francisco. 


BANKS 


Being   Done    by   Day's    Work. 

BANK   BLDG.  Cost,   $20,000 

SAN  FRANCISCO.     SW  Castro  and  17th 

Sts. 
One-story  brick  bank  building. 
Owner — Bank     of     Italy,     Powell     and 

Eddy  Sts. 
Architect — Edward  T.  Foulkes,  Crocker 

Bldg. 


Plans    Being   Figured. 

ALTERATIONS  Cost,     $— — 

BAKERSFIELD,    Kern    Co.,    Cal.      East 

Bakersfleld(Metropole    Hotel  Bldg.) 
Alter  two  stores  into  banking  quarters. 
Owner — Bank   of   Italy. 
Architect — Orville     L.     Clark,      Brower 

Bldg..   Bakerstield. 


FRESNO,  Fresno  Co.,  Cal. — Fidelity 
Trust  and  Savings  Bank  of  Fresno, 
First  National  Bank  of  Los  Angeles 
and  the  Los  Angeles  Trust  and  Savings 
Bank  affiliation  has  been  perfected  and 
are  planning  to  erect  a  modern  office 
and  bank  building  at  J  and  Mariposa 
Sts.,  costing  in  the  neighborhood  of 
$300,000. 


BONDS 


BLYTHE,  Riverside  Co..  Cal— The 
$850,000  bond  issue  for  constructing 
drainage  works  in  Palo  Verde  Drain- 
age District  carried  at  special  election 
and  a  block  of  $250,000  will  be  offered 
for  sale  at  once.  C.  K.  Clarke  will  be 
the  engineer  in  charge  of  construction. 


lows  Union  School  District  to  vote 
bonds  of  $109,000  to  finance  school  im- 
provements. Trustees  of  the"  district 
are:  A.  D.  Pieper,  H.  G.  Rawlins,  Mrs. 
Minnie  M.  Walker,  J.  W.  Shaw  and  M. 
D.  Adams. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Supervisors  sell  $6000  bond  issue  of 
Briones  School  Dist.  for  a  premium  of 
$50;  proceeds  will  finance  construction 
of  a  new  school. 


SAN    JOSE,   Santa   Clara  Co.,   Cal — 
December  27  is  date  set  to  vote  bonds 
of     $500,000     to    purchase    a    site     and 
finance  construction  of  a  memorial  au-     fj 
ditorium    with    a    seating    capacity    of       i 
3500.  ' 


BACRAJMENTO,  Cal. — Until  November 

21,  bids  will  be  received  by  the  Super-  | 

visors  for  purchase  of  $9000  bond  issue  ij 

of  Fremont  School  District;  proceeds  of  i 

sale   to   finance   construction    of   school  ]j 

improvements.  I' 


NEWPORT  BEACH,  Orange  Co.,  Cal.  A 

— The  $SO,0U0  bond  issui'  tor  extensions  j(: 

and    improvements    to    city   water   sys-  • 

tem   carried   at    special   election.      Pro-  J' 

ceeds  will  be  used  to  purchase  5  acres  ,' 

water     bearing     land,     new     pumping  ,;, 
plant,    high    pressure    water    line    and 
new    mains.      Paul    E.,  Kressly,    H.   W. 
Hellman  Bldg.,   Los  Angeles,   engineer. 


OAKDALE,  Stanislaus  Co..  Cal. — iiie 
Trustees  plan  election  to  vote  bonds  of 
$45,000   for  street    paving. 


VISALIA,  Tulare  Co.,  Cal.— Due  to 
changing  the  boundaries  of  the  Wau- 
kena  School  District,  the  Tulare  Coun- 
ty Supervisors  have  canceled  the  $40,- 
000  bonds  voted  to  finance  construc- 
tion of  a  new  school  and  another  elec- 
tion  will   be  necessary. 


CHURCHES 


Plans   Being  Revised. 

CHURCH  BLDG.  Cost,   $ 

LOS    ANGELES,    Cal.      Pasadena    Ave. 

between   Ave.   65  and  Ave.  66. 
Two  and  three-story  frame  and  plaster 

church  bldg.,  64x100. 
Owner — Methodist  Episcopal   Church. 
Architect — Arthur    G.    Lindley,    Wright 

&    Callender    Bldg.,    Los    Angeles, 

Cal. 


Plans  To   Be   Prepared. 

CREMATORY    (.'ost.    $60,000    to    $100,000 

BERKELEY,  Cal.  Sunset  View  Ceme- 
tery. 

Fireproof    crematory. 

Owner — Berkeley  Crematory  Co.,  Geo. 
B.  Baxter,  Mgr. 

Architect— W.  H.  Ratcliff  Jr.,  1st  Natl. 
Bank  Bldg.,  Berkeley. 


WILLOWS,  Glenn  Co.,  Cal. — An  elec- 
tion will  be  held  November  2?  in   Wll- 


SACRAiME.MTO.  Cal. — Plans  for  the 
erection  ot  a  catholic  church  building 
in  the  Fair  Oaks  District  are  being  for- 
mulated by  a  committee  headed  by  D. 
C,  Willett.  Others  interested  in  the  pro- 
ject are:  Wm.  Douglas,  1310  Sth  St.; 
Frank  Shea,  2736  Second  Ave.;  Wm. 
Coyle,  2602  Sacramento  Ave.;  M,  P.  Mc- 
Kenzie. 1126  T  St.:  Wm.  Fleming.  1414 
Twelfth  St..  and  Jos.  Griffith.  20  8th  St., 
all  of  Sacramento. 


i 
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I    FACTORIES  &  WAREHOUSES 


Sub-Ugrures   To    Be    Taken    Next    Week. 

FACTORY  Coat,   1750.000 

OAKLAND,  Alameda  Co.,  Cal.  End  ot 
K.-14th    St.    at    City    Limits. 

Two-story  reinforced  concrete  auto- 
mobile factory  with  4  wings  (ex- 
terior   dimensions    about    800x800). 

Owner — Durant    motors    Co. 

Structural  Engineer — H.  J.  Brunnier, 
Sharon     Bldg..     San     Francisco. 

Mechanical  Engineers — Hunter  &  Hud- 
son.   RIalto    Bldg.,    San    Francisco. 

Contractor — P.    J.    Walker   Co..    Monad- 
nock    Bldg.,    San    Francisco. 
There  will  also  be  an   office  building 

and    other    buildings.      Ground    will    be 

broken   on   November   12. 


Sub-figures  Being  Taken. 

WAREHOUSE  Cost,  J25.000 

STOCKTON,   San    Joaquin   Co.,    Cal. 

One-story  brick  and  concr.   warehouse. 

Owner — Overland    Transfer   Co. 

Architects  and  contractors — Davis-Hel- 
ler-Pearce  Co..  Delta  Bldg..  Stock- 
ton. 


Contract  Awarded. 

WAREHOUSE  Ccst,    iZoO.i 

Approximately. 

SACRAilENTO,  Cal.  L  Street,  between 
Sixth  and  Seventh   Streets. 

Five-story  brick  and  mill  construc- 
tion with  steel  sash  warehouse, 
160x160  (2  elevators,  sprinkler  sys- 
tem, heating  system,  etc.) 

Owner — John    Breuner  Co. 

Architect — Jens  C.  Petersen,  Peoples 
Savings  Bank  Bldg.,  Sacramento. 

Contractor — George  D.  Hudnutt.  Cali- 
fornia Fruit  Exchange  Bldg..  Sac- 
ramento. 


Bids  Opened. 

LOFT   BLDG.  Cost,    $45,000 

OAKLAND.     W   Webster  St.  N  14th  St. 
Two-story     and      basement     reinforced 

concrete  loft  building.  50x150. 
Owner — Max  Horwinski. 
Architects — Sidney   B.  and   Noble  New- 

som.  Nevada  Bank  Bldg.,  San  E'ran- 

cisco. 

Concrete  Work 
M.  C.   Vaughn.  Ayaia  St.,  Okd. .  .$27.5!i4 

C.  Sartorio   2»,1U0 

Farrell  &  Reed 2D.666 

Vukicevlch  &  Bagge 30.88a 

Clinton    Constr.    Co 31.B:iU 

F.  E.  Nelson »a.300 

Lange  &  Bergstrom 34.aoo 

Alfred  Vogt   3... 313 

Reinforcing  Steel  and  Erection 
W.  S.    Wetenhali,     604      Mission 

St.,    Kan    Francisco $884a.OO 

Trusscon  Steel  Co 8860.00 

Gunn-Carle    Co g'JUT.OO 

Edw.  L.  Soule 89a8.00 

W.  B.  Kyle 9024. .=>0 

Badt-Falk    Co 9231.00 

J.  B.  Morehouse 9812.07 


PORTLAND,  Ore. — D.  F.  Shope,  presi- 
dent of  the  Shope  Brick  Co.,  manufac- 
turers of  concrete  brick,  with  main 
offices  In  this  city,  announces  his  com- 
pany has  secured  a  contract  to  con- 
struct a  125.000  dally  capacity  brick 
plant  In  Canton.  China,  for  the  Chinese 
Government.  Machinery  for  the  plant 
will  be  inanulaclured  In   Portland. 

RICHMOND.  Contra  i:osta  Co..  Cal. — 
The  Golden  West  Motor  Truck  Co..  3. 
MIchelson.  President,  huilder.i  ol  4- 
wheel  drive  trucks,  is  planning  tbe 
erection  of  a  factory  In  this  city.  The 
company  Is  now  operating  a  plant  in 
Sacramento. 


KINGSBURG,  Fresno  Co..  Cal.— Exca- 
vation has  been  started  for  the  pro- 
posed Kingsburg  Planing  Mill  In  Simp- 
son St..  to  be  operated  by  Erickson 
Brothers  and  Harry  Rudvall.  Main 
building    will    be    of    corrugated     iron 


construction.  80x150  ft.;  shed.  24x100 
ft.;  warehouse,  24x100  ft.  Officers  ot 
the  company,  capitalized  at  $65,000,  are: 
Oscar  F.  Erickson,  president;  Harry 
Rudvall,  vice-president;  Bernard  Erick- 
son, secretary-treasurer. 


SEATTLE,  Wash. — Architect  Harry 
H.  .Tames,  American  Bank  Bldg.,  pre- 
paring plans  for  two-story  heavy  mill 
construction  factory.  13S  by  160,  to  be 
erected  for  Kilbourne-Clarke  Mfg.  Co., 
in  Spokane  St.;  estimated  cost,  $60,000. 


MARTINET,  Contra  Costa  Co..  Cal. — 
The  Chamber  of  Commerce  announces 
that  the  Victory  Manufacturing  Co.  ot 
Niles  will  decide  in  the  immediate 
future  whether  or  not  its  new  factory 
will  be  established  in  Martinez.  The 
Chamber  is  confident  that  Martinez 
businessmen  will  subscribe  sufhcicnt 
stock  to  secure  the  plant. 


LOS  ANGELES,  Cal.— VV.  J.  Moran  Co., 
512  Central  Bldg..  Los  Angeles,  has 
prepared  plans  for  a  cotton  factory  tor 
Imperial  Cotton  Mills  Co.  which  has 
three  sites  under  consideration.  Two 
buildings  each  110x420  ft.;  steel  frame 
and  roof  trusses,  brick  walls,  steel 
sash,  composition  roofs,  cement  and 
maple  floors.  Union  Iron  Works  has 
the  steel  contract. 


FLATS 

•  'ontract   Awarded. 

FLATS  Cost,    113.475 

SAN  FRANCISCO.  N.W.  Geary  and  5th 
Ave. 

All  work  except  wall  beds,  paper,  fin- 
ish hardware  and  electric  fixtures 
for  2-story  frame   (4)    Hats. 

Owner— Jas.    Cantlcy.    ISO   Jessie   Si. 

Architect — Edw.  E.  Young,  251  Kearny 
street. 

Contr.nctor — I),    l.eigh.   810   4ltli    Ave. 


To  Be  Done   by  Day's    Work. 

FLATS  Cost,  J35,000 

SA.\  FRANCISCO.  E.  21st  Ave.,  N.  Cali- 
fornia. 

Five  2-story  and  basement  frariie  flats 
(2  flats  each). 

Owner — leanette  Liebman,  113  9th  Ave. 

Architect — C.  O.   Clausen,   Hearst  Bldg. 


Plans   Being   Prepared. 

FLATS  Cost.    $24,000 

SAN    FRA.NCISCO.    Filbert,    near  Baker. 

Three  2-story  and  basement  frame  and 
plaster  flat  buildings,  three  5-room 
ftats  each,  with  garage  in  base- 
ment. 

Owner — Withheld. 

Architect — Arthur  S.  Bugbee.  26  Mont- 
gomery. 


Plans    Completed. 

FL^TS  Cost,    $8,000 

SAN    FRANCISCO.       E.     12th    Ave.,    275 

S.    Geary. 
Owner — P.    G.    Anderson,    114    Stlllman 

St. 
Architect — Chas.  F.  Strothoff,  2274  15th 

St. 


Contract     Awarded. 

PLATS  Cost,   $9,000 

SAN   FRANCISCO.      W.   16th  Ave.   176-6 

S.  Geary.  Two-story  and  basement 

frame  (2)  flats. 
Owner — Jas.  H.  Callahan,  No.  608  Scott 

Street. 
Architect — II.     C.     Baumann,     No.     251 

Kearny  St. 
Contractor — A.    L.    Tbulln   Co.,    .No.   242 

18th    Ave  J'l'iM, 


GARAGES 


Contnict    Award,  d 
GAR  AGIO 

3AN      FRA.NCISCO, 
Geary  St. 


'  .j.M.    $17.5011 
lltb     Ave.     and 


One   and   two-story  reinforced  concrete 

garage. 
Owner — Jacob    Weissbeln. 
.\rchiiect — H.  C.  Baumann,  251   Kearny 

.St.,   San   Francisco. 
ic.ntractor — Meyer    Bros.,     5326    Geary 


Low  Bidder. 

ADDN   TO   GARAGE  Cost,   $ 

SAN    FRANCISCO.        Post    and    Taylor 

Streets. 
.Addition    to  class   "A"   reinforced     con- 

<rete  garage. 
OHnir — Musto  Estate. 
.\rchltecl — Meyer   &   Johnson,   Bankers' 

Investment   Bldg.,  San  Francisco. 
The  lowest  bid  was  submitted  by  the 
American  Concrete  Co.,  Humboldt  Bank 
Bldg..    at    $23,572. 


Preliminary    Plans   Being    Prepared. 
GAltAGE  Cost,   $40,0iiii 

STOCKTON,  San  Joaquin  Co.,  Cal. 
Two-story      reinforced      concrete      and 

brick  garage. 
Owner — Withheld. 
Architect  —  Victor      Galbralth,      Elks' 

Bldg.,  Stockton. 


Plans  Completed. 

GARAGE  Cost.    $15,000 

STOCKTON,  San  Joaquin  Co.,  Cal. 
Sleel       frame      and      galvanized       iron 

garage. 
owner — Withheld. 
.^ichitect  —   Victor      Galbraith,       Elks' 

Hidg.,  Stockton. 


Cost,   $40,000 
Jones     75     N. 


Plans   Being  Figured. 

COM.    GARAGE 

SAN     FRANCISCO,      y 
O'Farrell  St. 

One-story     and      basement      reinforced 
concrete    commercial    garage. 

Owner — R.   W.   Kern. 

Architect  —  O'Brien    Bros.,    240  Mont- 
gomery  St, 
Figures    will    be    taken    for    grading 

and    a    general    contract. 


Contract  Awarded. 

GAP..\GE  BLDG.  Cost.  $8976 

STOCKTO.N,  San  Joaquin  Co.,  Cal.     San 

Joa>|uin  General  Hospital  Grounds. 
Brick  garage  and  shop  building. 
Owner — County  of  San  Joaquin,  Eugene 

Graham,  Clerk. 
Architect — Ralph  P.  Morrill,  1.  O.  O.  F. 

Bldg..  Stockton,  Cal. 
Contractor — Daniels  &  Green,  Stockton 
The    following    is   a   complete   list    ot 
the  bids  received: 

Daniels    &  Green $8976 

Shepherd  &   Riley   (1)    $9042;    (2)    $9242; 

(3)    $10,145. 
O.    K.   Chain    (1)    $9293;    (2)    $9^§;    (3) 

?',i.'.U;   (4)   $9045.  ^^ 

Fr.ink    Tucker    $  9.s7:i 

Powell  &  Medbury lO.SOS 

Plans  Being  Prepared. 

i;.\i;agE-GATES  Cost.    $1,200 

S.\N  FRANCISCO.  Stanyan  St..  near 
Lincoln    Way. 

Garage  and  ornamental  concrete  en- 
trance gates  for  residence. 

Owner — Name    withheld. 

.Vrchiicct — Arthur  G.  .Scholz.  I'helan 
I'.dg. 


GOVERXMENT     WORK 
SUPPLIES 


AND 


WASHINGTON,  D.  C— Bureau  of 
irds  .ind  Docks,  Navy  Department,  is 
•  paring  Specification  No.  4548  for 
rl'"  alternator  for  Pearl  Harbor.  T 
Bids  win  be  called  for  on  comple- 
■  n  .f  specifications. 


WASHINGTON,  D,  C— Bureau  of 
Yanl>  and  Docks.  Na\  y  Department, 
prorarintc  specification  No.  4551.  for 
InsiaKatlon  of  Ice  coolers  and  drinking 
foun tains  at  San  Diego,  Calif.  Bids 
will  be  called  for  tliortly. 


8 


SAN  FRANCISCO— Until  Nov.  17,  lU 
a.  m.,  under  Circular  No.  22-24,  bids 
will  be  received  by  Quartermaster  Sup- 
ply Officer,  Fort  Mason,  tor  furnishing 
and  delivering  12  cross-cut  circular 
saws,  solid  teeth.  30-in.  No.  10  gage, 
l%-'n.  hole,  packed  for  overseas  ship- 
ment. 


BUILDING      AND       ENGINEERING      NEWS  Saturday,    November    12,    1921 

San  Diego   (Specification  No.   4527,  Bu- 
reau of  Yards  and  Etocks). 

To  H.  C.  Bucey,  1067  Myrtle  Ave., 
Long  Beach,  Calif.,  at  $6,816  for  mov- 
ing temporary  building  at  San  Pedro, 
Calif.  (Specification  4524,  Bureau  of 
Yards  and  Docks). 


WASHINGTON.  D.  C.  —  Following 
bids  received  by  Supervising  Architect, 
Treasury  Department,  for  construc- 
tion, except  mechanical  equipment,  of 
an  Infirmary  group,  3  buildings,  and 
for  extensions  to  the  heating,  power, 
and  refrigerating  plant  for  the  U.  S. 
Public  Health  Service  hospital  at  Fort 
Bayard,  N.  Mex.: 

Item  1,  kitchen  and  dining-room 
building  and  wing  A;  2,  construction 
of  wing  B  and  corridor;  3,  moving; 
buildings  24  and  302  to  new  location; 
4,  constructing  extension  to  central 
heating  plant;  5,  constructing  exten- 
sion to  power  plant  and  refrigerating 
plant. 

King  Lumber  Co.,  Charlottesville, 
Va.,  item  1,  $544,887:  2,  281,000;  3,  |25,- 
000;  4,  $15,000;  5,  $18,000. 

Campbell  Building  Co.  of  Utah,  Salt 
Lake  City,  Utah,  item  1,  $379,834;  2, 
$261,452;  3,  $27,172;  4.  $14,694;  B. 
$16,925. 

Summner  -  Solitt  Co.,  Chicago,  111., 
item  1,  $330,000;  2,  $220,000;  3,  $15,- 
000;    4,    $9,200;    5,    $14,000. 

Cherdron  Construction  Co.,  Salt  Lake 
City,  Utah,  item  1,  $392,000;  2,  $264,000; 

3,  $26,000;    4,    $22,000;    5,    $24,500. 

J.  H.  Wiese.  Omaha.  Neb.,  item  1, 
$371,200;  2.  $255,000;  4  $S,300;  5,  $14,200. 

W.  D.  Lovell,  Minneapolis,  Minn., 
item  1,  $360,700;  2,  $231,400;  3,  $12.- 
000;    4,    6,900;    5,    $6,200. 

R.  E.  McKee,  El  Paso.  Texas,  item  1, 
$309,879;  2,  $209,789;  3,  $18,515.40;  4, 
$6,965.30;   5,   $12,185.60. 

Wm.  Simpson  Co.,  Los  Angeles,  Cal., 
item  1,  $377,445;  2,  $257,132;  3,  $16,700; 

4,  $10,216;  5,  $12,518. 

J.  C.  Buchanan,  El  Paso,  Texas,  item 
1,  $389,605;  2,  $238,135;  3,  $17,966;  4, 
$7,471;   5,  $12,442. 


WASHINGTON,  D.  C.  —Following 
bids  received  November  2  by  the  Su- 
pervising Architect,  Treasury  Depart- 
ment, for  constructing  (except  me- 
chanical equipment)  2  semi-ambulant 
quarters,  4  double  quarters,  1  double 
quarters,  and  1  quarters  for  married 
attendants  at  the  Public  Health  Ser- 
vice hospital,  Whipple  Barracks,  Pres- 
cott.  Arizona: 

J.  H.   Wiese,  Omaha,  Neb.,  $291,600. 

W.  D.  Lovell,  Minneapolis,  Minn., 
$220, 7UU. 

Sumner  SoUltt  Co.,   Chicago,   $292,000. 

King  Lumber  Co..  Charlottesville, 
Va.,  $296,720. 

Bids  also  opened  at  Whipple  Bar- 
racks. 


WASHINGTON,  D.  C— The  following 
bids  were  received  on  October  24  under 
Y.  and  D.  specification  4628  tor  con- 
crete pile  foundations  for  dispensary 
and  post   exchange,  San   Diego.  Calif.: 

Item  1,  work  complete;  2.  add  or  de- 
duct for  each  pile  in  excess  ot  or  less 
than  number  called  for  on  drawing. 

Lange  &  Bergstrom,  item  1,  $15,237, 
100  days:  2,  add  $71  and  deducr$26;  3, 
add  $3.50  and  deduct  90c. 

Ross  Construction  Co..  item  1,  $16,8U0. 
85  days;  2,  $67.50;  3,  add  $2.5U  and  de- 
duct 50c. 


WASHINGTON,  D.  C— The  Quarter- 
master General  of  the  Army  has  au- 
thorized the  following  new  construc- 
tion work  at  various  Army  posts.  Bids 
will  shortly  be  requested  by  the  con- 
struction quartermaster  at  the  places 
named:  Fort  Mills,  P.  I.,  construction 
to  provide  storage  facilities  for  nine 
buildings.  Panama  Canal,  construction 
ot  Storehouse,  coal  shed  an(}  rebuiiaing 


road  at  Fort  Amador,  C.  Z. ;  rebuilding 
road  at  Fort  Grant,  C.  Z. ;  coal  shed 
at  Fort  Sherman,  C.  Z. ;  railroad  bridge, 
Arsenal   River,  C.   Z. 


WASHINGTON,  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  tor  the 
following  materials;  date  for  opening 
bids  as  noted  at  the  end  of  each  para- 
graph: 

Schedule  8985,  for  all  navy  yards  and 
stations,  large  quantities  of  brushes, 
Nov.    22. 

Schedule  8993,  for  Mare  Island  and 
Puget  Sound,  6190  acid-etched  globes, 
Nov.  29. 

Schedule  8994,  for  Mare  Island,  10,000 
ft.  single  conductor  lighting  and  power 
wire,  Nov.   29. 


SAN  FRA.NCISCO. — The  War  Depart- 
ment, through  the  Director  of  Sales, 
announces  sales  will  be  held  at  San 
Francisco  on  November  10,  and  at  Fort 
Mason  on  December  5  for  the  sale  of 
various  materials  no  longer  required 
by  the  Government.  The  material  to 
be  offered  consists  of  clothing  and 
equipage,  textiles,  motor  and  vehicles, 
leather  and  hairness,  sulbsistence  in 
small  quantities,  general  supplies,  ma- 
chinery and  engineering,  and  raw  ma- 
terials. Catalogues  listing  all  items 
to  be  sold  at  these  auctions  will  be 
furnished  on  application  to  the  surplus 
properly   officer  at   Fort   Mason. 


WASHINGTON,  D.  C. — The  following 
bids  were  received  on  November  9th  by 
the  Bureau  of  Yards  and  Docks,  Navy 
Department  for  remodeling  BarracRs 
Building,  No.  53,  at  the  Marine  Reser- 
vation. Navy  Yard,  Mare  Island,  Calif. 
The  work  includes  rearrangement  ot 
partitions,  removing  brick  walls,  mov- 
ing cells  and  new  work. 
J.  Pringle.  2364  32nd  Ave.,  San  Fran- 
cisco   (1)    $14,154;    (2)    $14,866;    (3) 

$17,000. 
G.   A.    Bos,    San   Francisco    (1)    $14,283; 

(2)   $14,870;  (3)  $16,355. 
Lange  &  Bergstrom,   San  Francisco   (1) 

$14,900;    (2)    $15,150;    (3)    $16,200. 
Clinton   Constr.   Co.,   San  Francisco    (1) 

$16,600;   (2)   $17,600;   (3)   $18,750. 
Lewis  Tagnon,  Vallejo    (1)    $19,580;    (2) 

$20,580;    (3)    $23,280. 
O.    C.    Holt.    San    Francisco    (1)    $20,232; 

(2)    $20,570;    (3)    $21,560. 


WASHINGTON,  D.  C.  —  Following 
awards  have  been  made  for  Federal 
improvements: 

To  Geo.  E.  Wright,  Inc.,  1454  Monad- 
nock  Bldg.,  Chicago,  111.,  at  $18,254  for 
general  repairs  to  various  buildings  at 
U.  S.  public  health  sanitorium.  Fort 
Stanton,  New  Mexico. 

To  J.  T.  Little,  Port  Townsend, 
Wash.,  at  $7,990  for  install,  lighting 
fixtures,  etc.,  in  U.  S.  quarantine  sta- 
tion   at    Port    Townsend. 

To  Geo.  E.  Wright,  Inc.,  Monadnock 
Bldg.,  Chicago,  111.,  at  $3,380  for  in- 
stall, sewage  ejector  in  postoffice  at 
Stockton,    Calif. 

To  Art  Metal  Construction  Co., 
Jamestown,  N.  Y.,  at  $8,450  for  install, 
book  stacks  in  U.  S.  public  building 
at  Honolulu,  H.  T. 

To  J.  E.  Morrill,  Sacramento,  at  $1,- 
3S3  for  miscellaneous  repairs  to  post- 
office    at    Sacramento,    Calif. 

To  United  Dredging  Co.,  414  13th  St.. 
Oakland,  at  $143,806.88  for  dredging  in 
Richmond   Harbor. 

To  Bethlehem  Shipbuilding  Corp., 
20th  and  Illinois  Sts..  S.  F.,  at  $4,275 
for  dry  docking  and  overhauling 
dredge  San   Pablo. 

To  L.  C.  Hart,  Warrenton,  Ore.,  at 
$1,077.32  for  road  work  at  radio  sta- 
tion, Astoria,  Ore.  (Specification  No. 
4529,  Bureau  of  Yards  and  Docks). 

To  Gordon  E.  Ward,  417  E.  34th  St., 
New  York  City,  at  $3,243  for  construc- 
ting dispensary  at  Marine  Corps  Base, 


WASHINGTON,  D.  C— Following  is 
a  list  of  prospective  bidders  for  Fed- 
eral  projects: 

Radio  tower.  Eureka,  Calif.  Specifi- 
cation No.  4533;  bids  to  be  opened  by 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment, Nov.  23:  Moore  Shipbuild- 
ing Co.,  foot  of  Adeline  St.,  Oakland, 
Calif.;  Mercer-Fraser  Co.,  109  G  St., 
Eureka,  Calif.;  Ralston  Iron  Works, 
20th  and  Indiana  Sts.,  San  Francisco, 
Calif.;  Lackawanna  Bridge  Co.,  Buffa- 
lo, N.  T.;  Phoenix  Bridge  Co..  Munsey 
Bldg.,  Washington,  D.  C;  Hamilton  & 
Chambers,  29  Broadway,  New  York 
City;  Penn  Bridge  Co.,  4029  4th  St., 
Beaver  Falls,  Pa.;  W.  F.  Martens,  63 
Franklin  St.,  Rochester,  N.  Y.;  Don- 
nell-Zane  Co.,  Inc.,  Woolworth  Bldg., 
New   York   City. 

Radio  tower,  Keyport,  Wash.  Spec. 
No.  4538;  to  be  opened  Nov.  23  by  Bu- 
reau of  Yards  and  Docks:  Moore  Ship- 
building Co.,  foot  of  Adeline  St.,  Oak- 
land, Calif.;  Lackawanna  Bridge  Co., 
Buffalo,  N.  Y.;  Phoenix  Bridge  Co.. 
Munsey  Bldg.,   Washington,   D.   C. 

Steel  shelving,  counters,  bins  and 
wire  partitions,  San  Diego,  Cal.  Spec. 
4545;  date  for  opening  bids  not  yet  set; 
Bureau  of  Yards  and  Docks:  Wil- 
liams, Brown  &  Earle,  Inc.,  918  Chest- 
nut St.,  Philadelphia,  Pa.;  Durand 
Steel  Locker  Co.,  76  W.  Monroe  St., 
Chicago,   III. 

Painting  buildings  and  water  tank. 
Point  Loma,  Cal.  Spec.  No.  4547;  bids 
to  be  opened  Nov.  23;  Bureau  of  Yards 
and  Docks:  J.  P.  Sullivan,  4515  In- 
diana Ave.,  Chicago,  HI. 

Erecting  storehouse.  Pearl  Harbor. 
H.  T.,  Spec.  No.  4504;  bids  to  be 
opened  by  Bureau  of  Y^ards  and  Docks 
Dec.  7:  Hamilton  &  Chambers,  29 
Broadway,  New  York  City;  Milton 
Zeisler.  40  Cedar  St..  New  York  City; 
Foundation  Co..  120  Liberty  St..  New 
York  City;  Austin  Co..  16112  Euclid 
Ave..  Cleveland,  Ohio;  Lackawanna 
Bridge  Co.,  Buffalo.  N.  Y. ;  Honolulu 
Iron  Works  Co.,  Woolworth  Bldg., 
New  York  City;  Henry  W.  Horst  Co.. 
Rock    Island.    III. 

Sterilizing  Equipment,  Walla  Walla, 
Wash.;  bids  to  be  opened  by  Supervis- 
ing Architect,  Treasury  Department, 
Nov.  17:  Amster  Construction  Co.,  707 
E.  133rd  St.,  New  York  City;  Rounds- 
Clist  Co.,  Seattle,  Wash.;  Campbell 
Building   Co,    Salt   Lake    City.   Utah. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Completing    Plans. 

CHAMBER    OF    COMMERCE    BLDG. 
Cost,  $60,000. 

STOCKTON,   San   Joaquin   Co.,  Cal.     N. 
Weber     Ave.     bet-    Sutter     and    San 
Joaquin   Sts. 

Two-story  and  basement  reinforced 
concrete  and  brick  Chamber  of 
Commerce  building  with  stores  on 
the  first  floor. 

Owner  —  Stockton  Chamber  of  Com- 
merce. 

Architects    &    Contractors — Davis-Hel- 
ler-Pearce  Co..  Delta  Bldg..  Stock- 
ton. 
Work    on    wrecking    the    structures 

now  on  the  site  will  be  started  on  the 

15th. 


Contract  Awarded. 

AUDITORIUM   BLDG.  Cost,   $48,000 

HOLLYWOOD,  Los  Angelas,  Los  Ange, 
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les  Co..  Cal.     Hollywood  Blvd.  near 

La  Brea  Ave. 
Brick    auditorium    bldg.,     120x70,    1200 

seats. 
Owner — Hollywood  Women's  Club. 
Architect — Walker  &  Eisen.  325  Pacific 

Finance    Bldg.,    Los    Angeles. 
Contractor — Winter     Construction     Co., 

2141    Sacramento   St.,  Los    Angeles. 


I^lans  Completed. 

STOKE  &  LODGE  BLDG.         Cost,  $ 

LOS  AXGELES.  Cal.     Ramona  Acres. 
Two-story  brick  store  and  lodge  bldg., 
76x100   (3  stores). 

Owner — Ramona  Acres  Masonic  Lodge. 
Architect— Frank     L.     Stiff,     1251     4th 
Ave.,  Los  Angeles. 


Excavation    Started. 

CLUBHOUSE 

FRESNO,    Fresno    Co., 
Mariposa  Sts. 

One-story  frame  clubhouse. 

Owner — American  Legion. 

Architect — Glass      and      Butner. 
Bldg.,  Fresno,  Cal. 

Contractor — Construction   under  super- 
vision of  Emmett  Riggins,  Fresno. 


Cost,   $15,000 
Calif.      N    and 


Cory 


KHESNO.  Fresno  Co.,  Cal. — Properly 
at  the  southwest  corner  of  Stanislaus 
and  L  streets  has  been  purchased  as  the 
site  tor  the  proposed  Scottish  Rite 
Masonic  Temple.  Site  runs  iSO  teet 
frontage  on  L  street.  A  structure  cost- 
ing J35,000  is  planned  by  the  organiza- 
tion under  the  name  of  "The  Scottish 
Kites  Cathedral  Company."  Selection 
of  the  site  was  made  by  VV.  B.  Houaiid, 
C.  H.  Cobb,  Frank  Homan,  Earle  F. 
Hughes.  Herbert  Levy.  VV.  F.  Durte  and 
T.    K.  Thompson. 


FRESNO,  Fresno  Co.,  Cal. — ^W  ays  and 
:ins  of  financing  construction  of  a 
ii.OUO  home  for  the  Elks'  Lodge  of 
i  jcsno  will  be  outlined  by  a  committee 
headtd  by  Roy  fulliam.  Other  memhers 
of  the  committee  are;  Alva  E.  Snow,  K. 
P.  Felchlin,  \V.  D.  Mitchell.  J.  E.  Mit- 
chell. 11.  C.  McKay,  John  Miscovilch, 
Luther  Neil,  Newton  Johnson,  l*eter 
Hygelund.  E.  J.  Kump.  W.  A.  Bean, 
Emery  VVishon,  Gerald  Thomas.  Axel 
Alien,  C  VV.  Basket t,  Henry  Ross,  Emil 
Gundeinnger.  Lucius  Powers,  H.  A. 
Savage.  D.  A.  Cashin,  C.  A.  Peters,  Al 
Riley,  Dr.  A.  B.  Cowan  and  Dr.  A.  V. 
Acker. 

A  si.x-story  tlreproof  structure,  in 
Tulare  street  just  west  of  the  present 
quarters,    is   planned    by   the  lodge. 

0.\KL.\ND,  Cal. — An  active  building 
committee  is  gathering  data  for  the 
Jl. 000. 000  club  and  olHce  building  which 
Oakland  Lodge,  No.  171.  Elks,  will 
erect  on  its  Fourteenth-street  prop- 
erty  between   Broadway  and   Franklin. 

H.  ('.  ("apwell  Is  chairman  of  the 
committee.  Others  are  Joseph  H. 
King.  B.  A.  Forstcrer.  J.  Cal  Ewing.  1. 
H.  Clay,  Max  Horwinski.  F.  Willis 
Sharpe,  Charles  A.  Beardsley  and 
Charles  L.  Ingler.  The  latter  five  are 
members  of  the  Elks'  Hall  A.ssociaiion. 

Oakland  Lodge  of  Elks  propose  to 
erect  the  finest  Elks'  clubrooms  in  I  he 
West.  The  membership  of  the  lodge 
will  buy  bond.s  and  thus  hold  a  life 
Interest  In  the  property. 

The  architect   has  not  been  selected. 


HOSPITALS 

SA.N'TA  ROSA,  .Sonoma  Co..  Cal. — 
Construction  of  a  modern  county  hos- 
pital Is  propo.'icrt  for  Sonoma  <'ounly  to 
replace  the  present  wooden  structure. 
The  State  Board  of  Charities  and  Cor- 
rections urges  construction  of  a  new 
structure. 


HOTELS 


Preliminary  Plans   Being  Prepared. 

HOTEL   BLDG.  Cost,    f 

LOS    ANGELES,    Cal.      E.-7th    St.,    near 

San   Pedro  St. 
Three-story      brick      store      and     hotel 

building,   60x110. 
Owner — Mrs.    N.   Canepa. 
Architect — Albert    C.    Martin,    430    Hig- 

gins,    Los    Angeles. 


Completing  Plans.  Figures  To  Be 
Taken  End  of  Next  Week. 

ALTERA'l'lONS  Cost.   ?- 

SAN  FRANCISCO.     Columbus  Ave. 

Alter  two-story  brick  store  and  hotel 
building    (interior  alterations). 

Owner — Mr.    Wieland. 

Architect — -Ernest  Hildebrand,  68  Post 
St. 


Plans    Being    Prepared. 

HOTEL  Cost,  ?1, 800, 000 

BERKELEY,    Alameda    Co.,    Cal. 

Ten-story   class    "A"    hotel. 

Owner — University  Hotels  Corporation. 

Architect — G.       A.      Applegate.       Claus 

Spreckels    Bldg.,    San   Francisco. 
Contractor — Lindgren    Co.,    Monadnock 
Bldg.,  San  Francisco. 

Prominent  San  Francisco  business 
men  are  officers  in  the  corporation.  A. 
B.  Swinnerton  of  Lindgren  &  Co.  is 
president.  H.  E.  Manwaring,  general 
manager  of  the  Palace  Hotel.  San 
Francisco,  is  vice-president.  Other  offi- 
cers include  Luther  Elkins  of  Robblns, 
Elklns  &  Van  Fleet  and  Charles  E. 
Virden,  president  of  the  Vlrden  Pack- 
ing Co. 

Plans  call  for  more  than  1,000  rooms, 
each  equipped  especially  for  students, 
with  study,  living  room  and  sleeping 
porch.  Half  of  the  hotel  will  be  for 
women  students  and  the  other  half  for 
men.  There  will  be  swimming  tanks, 
recreation  rooms  and  parlors.  The  din- 
ing room  will  be  conducted  cafeteria 
style.  Manager  Manwaring  of  the  Pal- 
ace  Hotel    will    be    the    manager. 


Plans   To   Be   Prepared. 

HOTEL  BLDG.  Cost,  t300,000 

SANTA  ROSA,  Sonoma  Co.,  Cal.  Men- 
docino Ave. 

Six-story  class  "A"  hotel  bldg. 

Owner — R.  C.  Chapman,  Sebastopol 
Ave.,   Santa   Rosa. 

Architect — Not  selected. 


Contracts  Awarded. 

PlO'i'EL.    ETC.  Cost,    ?110,000 

GILROV,  Kanta  Clara  Co.,  Cal. 
Three-story    reinforced    concrete    hotel 

and  store  building. 
Owner — Geo.  Milias.  Gilroy,  (,'al. 
Architect^VV.   H.    Weeks,    36»   Pine  St., 

San   Francisco. 
Mill    nork    to      Pacific    Mfg.      Co.,      177 

Stevenson  .St..  San  Francisco,  $7400 
Rlrrtrical  AVork   to      Hollenbeck     Elec. 

VV  orks.  San   Francisco,  ?42o0. 
Heating;    nnd      VenlUntine    Sj-HtcniB      to 

Robert    Dalziel,    218    First    St.,    San 

Francisco,   J7582. 
Pluniblne  to  J.  E.     O'Mara,  443     Minna 

St.,  San  Francisco.  $ll,aoo. 
Sllaicfllnncouii   Iron    and   Strel   Work    to 

C.  J.   Hlllard  &  Co.,   Inc.,   19th   and 

Minnesota      Sts.,      San       Francisco. 

$2699. 
Sldennlk  LIrUIm  nnd  Sldennlk  Doom  to 

Dwan  &  Co.,  Monadnock  Bldg..  San 

Francisco,   J730. 


LOS  ANGELES,  Cal.— The  John  E. 
Bowman  interests  of  New  York  will 
construct  a  $7,000,000  hotel  building 
in  this  city  at  Olive  and  Fifth  streets. 
Associated  with  the  Bowman  Interests 
will  be  Percy  Rockefeller;  J.  Ogden 
Armour  and  William  Wrigley.  Los 
Angeles  financiers  backing  the  project 
are;  J.  F.  Sartorlus,  president  of  the 
Security  Trust  and  Savings  Bank;  H. 
M.    Robinson,    president    of    the    Ftrat 


National  Bank  and  the  Los  Angeles 
Trust  and  Savings  Bank;  A.  J.  Waters, 
Iji' sident  of  the  Citizens  National 
I-iiiU;  Marco  Hellman,  president  of  the 
!!•  llman  Savings  Bank  and  vice-pres- 
ident of  the  Merchants  National  Bank; 
George  I.  Cochrane,  president  of  the 
I'auillc  Mutual  Life  Insurance  Com- 
I'^'ii.v;  Harry  Chandler,  president  of  the 
Tunes  Publishing  Company  and  a  di- 
rector of  the  Los  Angeles  Shipbuilding 
Company;  Arthur  Letts,  president  of 
ibe  Broadway  Department  Store,  and 
Lee  Phillips,  vice-president  of  the  Pa- 
citii;  .Mutual  Life  Insurance  Company. 
Architects  Schultze  and  Weaver  Co. 
of  .New  York  have  been  selected  to  de- 
sign  the  plans. 


-MARYSVILLE,  Yuba  Co..  Cal.— R.  K. 
Stephens,  real  estate  broker  of  San 
Francisco,  representing  a  client,  is  con- 
fi-rring  with  the  Marysville  Chamber  ot 
ci.mnierce  regarding  the  erection  of  a 
J  iMi.UOO  hotel  building  at  Fifth  and  E 
streets.  Marysville  businessmen  will  be 
a.sked  to  subscribe  $130,000  of  preferred 
^tock.  paying  5%  intercut. 


POWER  PLANTS 

Segregated    Figures    Being    Taken. 
.SLB.'iTATION  Cost,   $20,000 

OAKLAND,     Alameda  Co.,   Cal.       Lake 

Tamescal,  Ciaremont   District. 
Steel   frame   and  concrete   substation. 
Owner — Pacific  Gas  &  Electric  Co. 
Architect — Eng.    Dept.    of   Owner;    1.    C. 

Frickstadt,  Architectural  Assistant, 

445   Sutter  St.,  San  Francisco. 
Grading,       road     ways,     drains,       etc., 
awarded  to  Hutchinson  Co..  Hutchinson 

Bldg.,  Oakland. 


Working   Drawings  Being  Prepared. 
POWER    HOUSE  Cost,    $100,000 

SHASTA  COUNTY,   Cal.      Pitt   No.    1   on 

I'itt    River. 
.Steel     frame    and     reinforced     concrete 

iMiwer  house. 
Ownrr — I'aciflc  Gas  &  Electric  Co.,  445 

Suiter  St..   San  Francisco. 
Arehii.ct — Eng.    Dept.    of   Owner;    1.    C. 
Frickstad,     Architectural    Ajssistant, 

41-1  Sutter  St..  San  Francisco. 
E.xoavation    has    been    started    by    the 
companys    forces.      Sub-figures   will    be 
taken  as  soon  as  plans  are  completed. 


Sub-Figures  Being   Taken. 

SUB-STATION  Cost,    $60,000 

V.A.CAV'ILLE,  Solano  Co.,  Cal.  Vaca,  4 
miles   east   of   Vacaville. 

Itcinlorced    concrete    sub-station. 

Ounei- — Pacific  Gas  &Electric  Co.,  445 
Sutter   St.,   San   Francisco. 

.Vrchitect — Eng.  Dept.  of  Owner;  I. 
C.  Frickstad,  Architectural  Assist- 
ant, 445  Sutter  St.,  San   Francisco. 


SeprreKated  Figures  Being  Taken. 
SUBSTATION  Cost,    $37,000 

.VEW.VKK,   Alameda  Co.,  Cal. 
Sitel     frame    and    reinforced    concrete 

substation. 
Owner— Pacific  Gas  &  Electric  Co.,  446 

Slitter   St.,   San    Francisco. 
.Vrchitect — Eng.   Dept.    of  Owner;   I.  C. 

Fiickstad,    Achitectural    Assistant, 

4l.'i   Sutter  St..  San  Francisco. 


.Mc-.MIN'NVILLE.  Ore.— This  town  will 
<.insiiuct  power  plant  costing  $250,000. 
■Ph.-  .Mc'.Minnvllle  Water  and  Light  Com- 
iiii.«sinii  applied  to  State  Engineer  Percy 
A.   cuniier  for  a   permit  to  appropriate 

-•''   "I "d   feet  or  water  from   the  .Nes- 

tucca  River  and  Walker  Creek.  A  dam 
will  1...  built  across  the  river  channel 
■'."  ti  high,  50  ft.  long,  at  bottom  anrt 
J.'.O  It  long  at  lop.  The  dam  will  be 
ot  (■.irh  nil  and  concrete,  with  the  wall 
iiP-Mi'ain  to  be  faced  with  stone  or 
concrete,  with  a  wasteway.  The  outlet 
will  lie  a  48-ln.  pipe  through  a  tunnel, 
with    concrete   forebay    and   spUceway. 
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Ijiipulse  wheels  and  eli'Cti'u-  g-eneratois 
will  develop  5.795  h.p.  under  a  1,360-ft. 
head.  The  pipe  line  will  be  live  miles 
long.  The  plant  will  be  constructed  In 
two  units.  Robt.  VV.  Jones  is  City  En- 
gineer. 


PUBLIC  BUILDINGS 


MEItrED,  Merced  Co.,  Cal. — Knittle- 
<'ashel  Co.,  244  5th  St.,  San  Francisco, 
at  ?2,413  has  been  awarded  a  contract 
liy  the  Supervisors  to  install  low  pres- 
sure steam  heating  system  in  the 
county  library.  Other  bidders:  C.  E. 
Kocher,  Merced,  *3,oeO;  P.  J.  Enright, 
2720  McAllister  St.,  San  Francisco, 
$3,415. 
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KED  BLiUFP,  Tehama  Co.,  Cal. — 
Allyn  L.  Burr,  2011  M  St.,  Sacramento, 
at  $400  has  been  awarded  a  contract 
by  the  trustees  to  place  2-ply  asbestos 
built-up  roof  on  the  City  Hall.  E.  F. 
Ijpnnon.  City  Clerk. 


SAN  JOSE.  Santa  Clara  Co.,  Cal. — 
Until  November  14,  5  P.  M.,  bids  will 
be  received  by  C.  B.  Goodwin,  City 
Manager,  tor  constructing  memorial  in 
Backesto  Park,  Certilied  check  for  10% 
required  with  each  bid.  l>lans  may  be 
had  from  the  office  ot  City  Engineer 
\Vm.  Popp. 


CATHIjAMKT,  Wash. — S.  c.  Martin 
of  Seattle  at  $36,513  has  been  awarded 
a  contract  to  construct  the  county 
courthouse  from  plans  prepared  by 
Nowton  G.  Gaunt  of  Astoria.  Ore.  Nine 
bids  submitted,   highest   being  $39,9»1. 


OAKLAND,  Cal.— Until  Nov.  IB,  2  p. 
m.,  bids  will  be  received  by  Henry  F. 
Vogt,  secretary.  Park  Directors,  407 
City  Hall,  for  resurfacing  approx.  14,- 
400  sq.  ft.  of  tennis  court  and  for  con- 
structing a  wire  fence.  Spec,  may  be 
had   from   secretary. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Sweetser  and  Baldwin  Safe  Co.,  Marsh- 
Strong  Bldg.,  Los  Angeles,  at  $2,700 
awarded  contract  by  Supervisors  to 
install  burglar  alarm  system  in  office 
ot  County   Treasurer. 


BAKERSFIELD,  Kern  Co.,  Cal.— Un- 
til Dec.  5,  10:30  A.  M.,  bids  will  be  re- 
ceived by  F.  E.  Smith,  County  Clerk, 
for  constructing  one-story  branch  li- 
brary at  Wasco.  Chas.  H.  Bigger,  405 
First  Natl.  Bank  Bldg.,  Bakersfleld, 
architect.  See  call  for  bids  under  offi- 
cial  proposal   colanin   In    this    Issue. 


RESIDENCES 


Contract  Awarded. 

RESIDENCE  Cosl.    $10,240 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
Scale  Addition  No.  2,  Lots  23  and 
24,   Block    35, 

Two-Story   frame  residence. 

Owner — Mi's.    Mabel    S.    L:inmPister. 

Architect — A.  B.  Clark.  Stanford  Uni- 
versity, Palo  Alto,  Cal, 

Contractor — Geo.  Jacobsen,  Palo  Alto, 
Cal. 


Contract  Awarded. 

RESIDENCE  Cost,  $10,491 

'  PALO   ALTO.   Santa   Clara  Co,,   Cal.       S 

Churchill     Ave.,     bet.    Cowper    ana 

Webster  Sts. 
Two-story  frame  residence. 
Owner — Mrs.    S.    M.    Vandervoorl,    I'alo 

Alto. 
Architect — Chas.  K.  Sumner,  ."7  Post  St., 

San  Francisco. 
Contractor — H.    A.    Spreen. 


Contract    Awarded. 

RESIDENCE  Co.st.   $7,000 

SAN  FRANCISCO.     E.  20th  Ave.,   100  N 

Fulton. 
One-story    and     basement     frame      and 

plastered   residence    (6   rooms). 
Owner — C.  H.  Stengemann,   25  Stockton 

St. 
Architect— O.   R.  Thayer,  110  Sutter  St. 
Contractor — M.    C.    Ingraham,    450    Du- 

boce  Ave. 


Plans    Being    Prepared. 

RESIDENCE  Cost,   $10,000 

SAN    FRANCISCO.      Westwood    Park. 

Two-story,  basement  and  sub-base- 
ment frame  and  plaster  English 
type   residence    (8   rooms). 

Owner — Not   given. 

Architect — Arthur     G.      Scholz,     Phelan 
Bldg, 
Work  will  be  done  by  day's   labor. 


Plans  Being  Prepared. 

RESIDENCE  Cost,  $12,000 

ALAMEDA,  Grand  St.,  facing  water- 
fl-ont. 

Two-story  frame  and  plaster  residence. 

Owner Coogan 

Architects — Meyer  &  Johnson,  742  Mar- 
ket  St.,   San  Francisco. 


Contract  Awarded. 

ADDITION,    ETC.  Cost,    $25,000 

SAN  FRANCISCO.    880  Camino  Del  Mar 

Two-story  and  basement  frame  addi- 
tion for  residence  (concrete  foun- 
dation,  tile   roof,   plaster   exterior). 

Owner — Mrs.   A.   A.   Moore,  Jr. 

Architect — Bliss  &  Faville,  Balboa  Bldg. 

Contractor — J.  Harold  Johnson,  180  Jes- 
sie  St. 


Plans    Completed. 

ALTERATIONS  Cost,    $3500 

FARMINGTON.     Near     Farmington. 
Itemodeling    residence. 
Owner — Withheld. 

Architect  —  Victor      Galbraith,      Elks' 
Bldg,.  Stockton. 


I'lans  Completed. 

RESIDENCE  Cost,     $22,000 

LODl,  San  Joaquin  Co.,  Cal.     Near  Lodi 
Two-story     brick     residence    with     tile 

roof. 
Owner — Adolph  Eddleman. 
Architect  —  Victor      Galbraith,      Elks' 

Bldg.,  Stockton. 
Pipeless    furnace,    tile    bath    and    tile 
shower    room.      Work    to    commence    in 
the  spring. 


I'lans   Being   Prepared. 

BUNGALOW  Cost,   $7,000 

LODl,  San  Joaquin  Co.,-  Cal. 
One-story  frame  bungalow. 
Owner — Withheld. 

Architect  —   Victor      Galbraith,       Elks' 
Bldg..  Stockton. 


I'lans    Completed. 

RESIDENCE  Cost,    $16,000 

STOCKTON,  San  Joaquin  Co.,  Cal. 
Two-story  tile   and  stucco   residence. 
Owner — Name  withheld. 
.\rchitect — Losekann  &  Clowdsly,  Elks' 
Bldg.,  Stockton. 
Construction    to    be    started    in    the 
Spring. 


Plans  Being   Prepared. 

DORMITORIES,  ETC.  Cost,   $ 

STOCKTON,  San  Joaquin  Co.,   Cal.  Two 

Miles  Southeast  of  Stockton. 
Frame    dormitories    and    mess    quarters 

tor  farm  help. 
Owner — Withheld. 
.\rchitect  —  Victor      Galbraith.      Elks' 

P.ldg.,  Stockton. 


Plans  Being  Prepared. 

RESIDENCE  Cost,    $10,000 

SANTA  CKUZ,  Santa  Cruz  Co.,  Cal. 
Two-story  frame  and  plaster  residence 

(7  rooms  and  sun  room). 
Owner — Withheld. 
Architects  —  Collins      &    Byrne,      New 

Theatre  Bldg.,  Santa  Cruz. 


Low    Bidders — Plans    to    Be    Revised. 

RESIDENCE,   ETC.  Cost,  $ 

SA.NT    FRANCISCO.      N.    Jackson    137-6 

W.  Spruce. 
Two-story    and     basement    frame    and 

stucco    residence    and    garage    (14 

rooms  and  4  bathrooms). 
Owner — Misses  Butler. 
Architect — Lewis    P.     Hobart,    Crocker 

Bldg. 
Chas.    Stockholm   &   Son,   Monadnock 

Bldg,,   submitted   the   lowest   bid. 


To  Be  Done  By  Day's  Work. 

RESIDENCE  Cost,    $8000 

SAN  FRANCISCO.  NE  Balboa  and 
47  th  Ave. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Marcus  Marcussen,  American 
Natl.   Bank   Bldg. 

Architect — Plans  by  owner. 


Plans   Completed. 

RESIDENCE  Cost,    $12,000 

SAN  FRANCISCO.  W  SAN  BRUNO  202 
S  Mariposa. 

Three-story  and  basement  frame  resi- 
dence (3rd  floor  to  be  left  unfin- 
ished). 

Owner — Martin  Judnick,  594  San  Bruno 
Ave. 

Architect — None. 


SCHOOLS 


Plans  Being  Figured. 

Bids   Close   Nov.    23,    1921,    9    a.   m. 

SCHOOL  Cost,  $75,000 

LOS  ANGELES,   Cal.     Alpine  St.  School 
site. 

Two-story    reinforced    concrete    school, 
100x60;   Wing,   73x47    (10  classrms.). 

Owner — Los   Angeles   Board   of   Educa- 
tion. 

Architect — Parker    O.    Wright,    Central 
Bldg.,    Los   Angeles. 
Separate    bids    will    be     taken    for    a 

general     contract,     plumbing,     heating, 

painting  and  electrical  work. 

Plans   may   be   obtained   from  the  sec- 
retary's  office,    730   Security   Bldg.,   Los 

Angeles. 


Plans  Being  Figured. 
Bids  Close  Nov.  16,  1921,  9  a.  ra. 
SCHOOL  Cost,    $84,000 

LOS    ANGELES,    Cal.      Cornwell    Street 

School  site. 
Two-story     brick     school,     186x62      (10  "^ 

classrooms).  .', 

Owner — Los   Angeles   Board   of   Educa-        V 

tion.  , 

Architect — C.      H.      Russell,     Humboldt 

Bank    Bldg..    Los    Angeles. 
Separate    bids    will    be     taken    for    a 
general     contract,     plumbing,     heating:, 
palntinsr  and  electrical  work. 

Plans  may  be  obtained  from  the  sec- 
retary's ofHce,  730  Security  Bldg.,  Los 
Angeles. 


Contract  Awarded. 

SCHOOL   BLDG.  Co-"*,   ?2;:.e)0 

I  EMCORE,  Kings  Co.,  Cal. 

One-story  4-room  brick  school  building. 

Owner — Lemoore  Grammar  School  Dis- 
trict. 

Architect — Ernest  J.  Kump,  Rowell 
Bldg.,    Fresno,   Cal. 

Contractor — D.  F.  Cahlll,  Lemoore. 
Cal. 


MANTON,  Tehama  Co.,  Cal. — J.  G. 
Fritz,  Red  Bluff,  at  $2,895,  awarded  con- 
tract by  Manton  Joint  Union  School 
District  to  construct  addition  to  pres- 
ent school. 


Plans   Being   Prepared. 

HIGH  SCHOOL  BLDG.  Cost,    $ 

CARSON  CITY,  Nevada, 
Two-story    high     school     building. 
Owner — Carson     City     School     District 

No.  1. 
Architect — Geo.  A.   Ferris  &  Son,  P.  O. 

Box  363,  Heno,  Nev. 
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I'lans  Being  Prepared. 

SCHOOL    BLDG.  Cosl.    $75,000 

LONG    BEACH,    Los    Angeles    Co.,    Cal. 

Roosevelt   School  site. 
Eight-room    unit    to   school    (masonry). 
Owner — Long  Beach  School  District. 
Architect — John  C.  Austin.  1121   Baker- 

Detwiler    Bldg.,    Los    Angeles;      W. 

Horace  Austin,  First  National    Bank 

Bldg..  Long  Beach,  associate. 


Commissioned   To  Prepare   Plan.s. 

SCHOOL    BLDG.  Cost.    JIOO.OOO 

LONG  BKACH,  Los  Angeles  Co.,  Cal. 
Atlantic   Ave.   School   site. 

Eight-room  and  auditorium  elementary 
school    (masonry). 

Owner — Long    Beach    School    District. 

.Vrchitect — Allison  &  Allison,  1400  Hi- 
bernian Bldg.,  Los  Angeles. 


Plans  Being  Figured. 

Bids  Close  Nov.  23,  1921,  4  p.  m. 

WALKS,  ETC.  Cost,  J4,000 

BERKELEY,  Alameda  Co.,  Cal.     Berke- 
ley High  School  site. 

Concrete  walks  and  steps  around  Aca- 
demic Bldg. 

Owner — Berkeley    Board    o£   Education. 

Architect — Wm.  C.  Hays,  First  National 
Bank  Bldg.,  San  Francisco. 
Flans    may     be     obtained    from     Mr. 

Hay's  office. 


Figures    To    Be    Taken    Shortly. 
BUILDINGS  Cost,    *425,000 

POMONA,    Los    Angeles    Co.,    Cal. 
One  and  two-story   reinforced  concrete 

brick  and  terra  cotta  school  bidgs. 
owner — Pomona  High  School  District. 
.Vrchitect — Robert     H.     Orr,     1301     Van 

Nuys    Bldg.,    Los    Angeles,    and    \V. 

H.    Weeks,  SBS  Pine  St.,  S.  P. 


Commissioned   to   Prepare   Plans. 

SCHOOL  Cost,   ?76,000 

LOS  ANGELES,  Cal.  Logan  Street 
School  Site. 

School. 

Owner — Los  Angeles  Board  of  Educa- 
tion. 

Architect  —  Harlow  M.  Kimball,  1222 
Highland  Ave..   Los  Angeles. 


Preliminary    Plans    Prepared. 
SCHOOL  BLDG.  Cost,  $130,000 

STOCKTON.  San  Joaquin  Co. 
Brick     and     concrete     14-room     school 

building. 
Owner — City  of  Stockton. 
Architect — Losekann  &  Clowdsly,  Elka' 

Bldg.,   Stockton. 
Construction  to  start  in  the  Spring. 


Contracts  Awarded. 

SCHOOL  Cost,   $50,000 

SOQUEL,  Santa  Cruz  Co.,  Cal. 
One-story     reinforced    concrete    school 

building  with  tile  roof. 
Owner — Soquel   Union  Grammar   School 

District. 
Architect — Wm.     H.     Weeks.     XGii     Pine 

St..  San  Francisco. 
Cieneral  Contrnct  awarded   to  E.  Porter 

Smith  of  Santa  Cruz.  $44,735. 
Heatlns   Syntein    to    Robert   Dalziel    Jr., 

218  First  St.  San  Francisco. 


Plans      Beeing      Figured — Bids      Close 
Nov.    30,    1921,    9    A.   M. 

SCHOOL    BLDG.  Cost,    $100,000 

LOS     ANGELES,     CAL.       Vine     Street 
school. 

Two-story    and    basement    hoUow    tile 
school    bldg.     (14    rooms). 

Owner — Los   Angeles   Board   of   Educa- 
tion. 

Architect — Wltmer   &    Watson,    Wright 
&  Callender   Bldg.,  Los  Angeles. 
Bids     will    be     taken     separately    on 

the    general    work,    plumbing,    hcatInK, 

painting    and    electric    wiring. 


LOS  ANGELES.  Cal.— The  Board  of 
Education  has  appointed  architects  for 
additional  buildings  at  Junior  high 
schools  as  follows:  Wm.  Curlett  & 
Son,  Mer.  Nat.  Bank  Bldg.,  Los  Ange- 
les, for  new  classroom  bldg.  at  Sen- 
tous   junior   high   school    to   cost   $88,- 


000,  and  John  P.  Krempel  and  Walter 
E.  Erkes,  Bradbury  Bldg,  Los  Angeles, 
for  new  classroom  bldg.  at  Berendo 
junior  high  school  to  cost  $81,000. 


HAMILTON  CITY,  Glenn  Co,,  Cal.— 
Until  Nov.  14,  7:30  p.  m.,  bids  will  be 
received  by  Hamilton  Union  High 
School  District  for  erecting  gymnasium 
building.  W.  H.  Weeks,  369  Pine  S't.. 
San  Francisco,  architect.  See  call  (or 
bids  under  official  propoMal  oulumii  In 
this  Usne, 


FOLSOM,  Sacramento  Co.,  Cal. — 
Steps  are  being  taken  for  the  forma- 
tion of  a  union  high  school  district. 
Should  the  district  be  organized,  a 
bond  election  will  be  held  to  secure 
funds  with  which  to  finance  construc- 
tion of  a  new  high  school.  Commit- 
tees have  been  appointed  to  further 
the  project. 


VISALIA,  Tulare  Co.,  Cal.— G.  S. 
Yant  of  Exeter,  at  $10,611,  awarded 
contract  to  erect  Locust  Grove  school 
near  Exeter,  from  plans  of  Architect 
Harry  W.  Michael,  Harrell  Bldg.,  Vi- 
salla.  Other  bidders  were:  D.  H.  Wil- 
liams, Lindsay,  $11,351;  Noble  and 
Toothacre,  Vlsalia,  $10,997;  Anderson 
and  Stewart,  Vlsalia,  $12,100;  D.  B. 
Day,  Woodlake,  $11,700. 


OLYMPIA,  Wash.,— Bids  will  be  asked 
about  Nov.  10  for  constructing  grade 
school:  2-story,  mill  construction,  S- 
room  bldg.;  estimated  cost,  $150,000. 
Wohleb,  Stanley  and  Walker,  Denny 
Bldg.,   Seattle,   architects. 


CHICO.  Butte  Co..  Cal. — As  no  pro- 
vision was  made  in  the  plans  for  the 
shop  building  for  the  Chico  High 
School,  trustees  of  the  district  are  con- 
templating the  erection  of  such  a 
structure  for  manual  training  depart- 
ment. Recommendations  for  the  im- 
mediate construction  of  the  building 
is  made  by  Jas.  Ferguson,  Principal  ot 
the  School.  Plans  tor  the  high  school 
were  prepared  by  Architects  Woollett 
&  Lamb,  Hagelstein  Bldg.,  Sacramento. 


SANTA  CLARA,  Santa  Clara  Co.,  Cal. 
— Committees  have  been  appointed  to 
cover  the  city  for  gathering  funds  with 
which  to  finance  construction  of  a  new 
parish  school.  A.  W.  Nuttman  Is  in 
charge  of  the  drive  for  funds. 


PARLIER,  Fresno  Co.,  Cal. — The  fol- 
lowing bids  were  received  and  con- 
tracts awarded  on  November  5th  by 
the  Board  of  Trustees  of  the  Parlier 
High  School  District.  Plans  were  pre- 
pared by  Architect  Anton  Johnson  ot 
Kingsburg: 

Contract    No.    1.      (General) 
Collman-Speidel,    San    Francisco.$79,3B;i 
Frederickson  &  Shannon,  Fresno  78,221 

Barkelew  &  Gould,  Tulare 66,663 

Larsen-Siegrlst  Co.,   S.   F 80,100 

Trewhitt-Shlelds  Co.,  Fresno 71,858 

Contract  awarded  to  Barkelew  & 
Gould   of   Tulare. 

Contract    No.    2.      (Masonry) 

White  &   Gloor.  S.   F (A)    $52,100 

Trewhitt-Shlelds    Co 39,836 

(B)    $600,    (C)    $1200. 
Hock    &   HolTmeyer    47.950 

(B)    $1000.    (C)    $1000. 
Farrell    &    Reed,    S.    F 58,000 

(B)    $1500.    (C)    $900. 
Paul    Kindler    37.000 

(B)    $500,    (C)    $1400. 
J.    M.    Brown     40,600 

(B)    $2000,    (C)    $1000. 
Stahl  &  Burness    37,969 

(B)    $500,    (C)    $1600. 
D.  A.  .Moore   38,500 

(B)    $3600,    (C)    $1750. 
11.  N.  Larsen   48,717 

(B)    $1350,    (C)    $2250. 

Contract  awarded  to  Paul  Kindler, 
146  Van  Ness,  Fresno. 


Contract    ,Nu.  3.      <  Sheet   Uetall 

Trtwhitt-ShJclds    Co (A)    $   1,690 

(B)    $123, 
Uuth-Ringleman  Hdwe.  Co... (A)      1,315 
(B)    $35. 

1..    F.    Tegelberg    (A)      1,195 

(B)    $50. 
lUrrett-Hlcks  Co.,   Fresno...  (A)      1,408 

'B)    $152. 
\  isalia  Plumbing  Co.,  Vlsalla(A)      2,000 
(B)    $125. 
''ontract  awarded  to  L.  F.  Tegelberg. 
Contract    No.   4.      (Tile   Koo() 
Kil>restone   and    Rooting  Co.,  S.  F. 

(A)  $3,893.      (B)    $     100 

' '.    L.    Passmore    (A)      5,100 

(B)  $375. 

<'ontract  awarded  to  Fjbrestone  and 
KooHng   Co.    of   San    Francisco. 

Contract     Xo.    5.      (Comp.     Roof) 

«'.   E.  McMullin    J732 

Fibrestone    and    Rooting    Co $900 

\alley    Lumber    Co 703 

<;.    A.    Farrls    765 

Contract  awarded  to  Valley  Lumber 
'  o.  o£  Fresno. 

Contract     Xo.     «.     (Plastering) 

Trc%vhitt-Shields  Co $9,500 

E.  O.    Ward    7,261 

I  has.    Thollander    8,475 

A.  Knowles,    S.    F 8,000 

1:;     J.    Regan    S.ISH 

Contract  awarded  to  E.  O.  Ward. 
Contract  No.  7.      (Blackboards) 

C.   F.    Weber.   S.   F j     910 

i'.ucker-Fuller  Desk  Co.,  S.  F 875 

Contract  awarded  to  Rucker-FuUer 
Desk  Co.,  677  Mission  St.,  S.   F. 

Contract    No.    8.     (Painting) 
R.  Zelinsky,  S.  F ( a)    $4,982 

IB)    $1,982. 
Alhambra   Wall  Paper  and  Paint 

''° (A)      4,276 

IB)    $1,400. 
<'.    M.    Johnson     (A)    3.790 

(B)    $1,070. 

Contract  awarded  to  C.  M.  Johnson. 

Contract   No.  9.      (Plumbing) 

Trewhitt-Shlelds    Co $9,026 

B.  A.    Newman    Co.,    Fresno 6,605 

E.  L.  Magnuson   6,500 

Barrett-Hicks    Co 7,337 

Carl   T.    Doell.  Oakland .'.   71304 

\isalla   Plumbing  Co 7,300 

.Mechanical  Engineering  and  Sup- 
ply   Co.,  Sacramento    5,242 

Contract  awarded  to  Mechanical  En- 
gineering and  Supply  Co.  of  Sacra- 
mento. 

Contract  No.  10.     (Electrical) 

Davison   Electric  Co $5,560 

Electric   Construction   Co 6!ll7 

Iteedley  Electric  Co.,  Reedley 5[l25 

M.  E.  Ryan,  S.  F 6,250 

R.    E.    Rounsaville    5,033 

\alley  Elec.  Supply  Co.,  Fresno!!    6!515 

Curry  Electric  Co goSO 

Robinson  Electric  Co elooo 

lontract  awarded  to  R.  E.  Rounsa- 
ville. 

Contract  No.  11.      (Program  Clock) 

Davison   Electric  Co $1,600 

I'acilic  Electric  Clock  Co !!!!      '845 

International  Time  Recording  Co.      974 

Contract  awarded  to  Pacific  Electric 
Clock  Co.,  85  Second  St..  San  Francisco. 

Contract    No.    13.      (Heating) 
n.    A.    Newman    Co (A)    $8,775 

Hi)    $2,100. 
CritflM    Sheet    Metal    Works.. (A) 

(B)    $2,190. 
Carl    T.    Doell    (a) 

(B)    $1,840. 
Scott   Co 

(B)    $2,123. 
Jas.     A.    Nelson     (A)      8,329 

(B)    $2,013. 
\i.ialla  Plumbing  Co (a) 

(B)    $1,830. 

Baireit-Hlcks  Co (A) 

(HI    »2,376. 

Contract  awarded  to  Jas.  A.  Nelson 
1 1?  Sixth  St..  San  Francisco. 


8,783 
9,267 
.(A)      9.294 


$9,733 


10,350 


l-OS  ANGELES,  Cal.— Willard-Brent 
".  Baker-Detwiler  Bldg..  Los  .\ngcles, 
MS  awarded  contract  at  $52,780  for  the 
'w  Latona  Ave.  school,  contract  being 
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liased  on  original  bid  ol:  $5:;,.".ii<i  with  an 
addition  of  ?2>I0  for  boiler  room.  Other 
contracts  awarded  were:  Plumbing  to 
G.C.Sutton,  $1540;  steam  heating  to  J. 
Hokom  at  $4014;  painting  to  1>.  Zelin- 
sky  &  Son  at  ?17.')0.  and  wiring  to  F.  K. 
Newbery  Co.  at  ?1S48.  Two  stories;  b 
classrooms,  assembly  room  and  lava- 
tories; brick  walls,  plaster  exterior, 
clay  tile  roof. 


OKANCK  CO..  Cal. — John  Simpson  & 
Co.,  701  Antonio  St.,  were  awarded  a 
contract  at  lfl»,'.i2U  for  erecting  new 
school  in  Fairview  school  district. 
Orange  County;  Jeffery  &  Schaefer,  1106 
Kerckhoft       Bldg.,       architects.  xwo 

class  looms,  teachers'  room  and  library; 
brick  construction,  plaster  exterior, 
clay  tile  roof,  hollow  tile  partitions,  ce- 
ment corridors.  The  other  bids  were: 
Williams  .fc  Walker,  ?20,UT5;  Myers 
Land  Co.,  i22.'ii)5:  Kdward  Ward,  ?22,- 
'J8tl;  H.  M.  Boward  &  Son.  |2;i,041;  Ray- 
mond Hopper,  J23,1S)0;  Verity  &  Zim- 
merman. $24,236;  VVillard-Brent  Co., 
$24,280,  and  Darrell  Condley  Co.,  $24,7&u. 


LKMOOKB,  Kings  Co.,  Cal. — Until 
.November  22,  6  P.  M.,  bids  will  be  re- 
ceived by  P.  A.  Curry,  Clerk,  Sunset 
School  District,  for  drilling  well  on 
school  grounds.  SpeciHcations  may  be 
had  from  clerk.  Star  Route,  Lemoor, 
Calif. 


SACRAMENTO.  Cal.— Until  .November 
23,  8  P.  M.,  bids  will  be  received  by  R. 
L..  Ennis,  Clerk,  Fruit  Ridge  School 
IJistricl,  for  furnishing  and  delivering 
300  folding  auditorium  chairs,  single 
or  in  sections.  See  call  for  bids  under 
ofliciul  iiroposal  column  in   this  i.ssuo. 


SAN  FRA.XCISCO.— Until  Nov.  30,  3 
p.  m.,  bids  will  be  received  by  Board  of 
Public  Works  for  constructing  addi- 
tion to  McKinley  school  in  wtst  side  of 
Castro  St.  bet.  14th  and  Henery  Sts. 
Segregated  bids  will  be  taken  for: 
General  contract,  estimated  cost  $50,- 
000,  bond  set  at  $12,500;  plumbing  and 
heating,  estimated  cost  $9000,  bond 
$2250;  electric  work,  estimated  cost 
$2000,  bond  fixed  at  $500.  Work  to  be 
started  5  days  after  award  of  contract 
and  completed  in  330  days.  Plans  may 
be  had  from  Bureau  of  Architecture, 
2nd  floor,  City  Hall. 

SAN  FR.4NCISCO.— Board  of  Public 
\V'orks  on  recommendation  of  City  Ar- 
chitect John  i;eid  Jr.  approves  sub- 
contracts awarded  to  G.  P.  W.  Jensen, 
general  contractor,  for  the  Croclcer 
Amazon  school,  now  under  construc- 
tion in  east  side  of  Cordova  Ave.  bet. 
Prague  and  Winding  Way:  Miscella- 
neous iron  work  to  C.  J.  Hillard;  Wil- 
son Folding  Partitions  to  Waterhouse- 
Wilcox  Co.;  Fence  to  Standard  Fence 
Co.;  Sheet  Metal  Work  to  Fire  Protec- 
tion Products  Co.;  Plastering  to  Thos. 
Carroll;  Blackboards  to  C.  W.  Weber 
Co.,  and  Waterproofing  Membrane  to 
H.   W.  Johns-Manville  Co. 

WILLOWS,  Glenn  Co.,  Cal.— Until 
Nov.  25,  8  P.  M  ,  bids  will  be  received 
by  H.  G.  Rawlins,  Clerk.  Willows 
Union  .School  District,  for  fur,  and  in- 
stall, slate  blackboards,  window 
shades  and  corp  linoleum  in  school 
building.  W.  H.  Weeks,  369  Pine  St., 
San  Francisco,  architect.  See  call  for 
bids  under  official  proposal  column  In 
lUls  li*sue. 


LOS  ANGELES,  Cal.— Willard-Brent 
Co.,  Baker-Detwiler  Bldg.,  was  low 
bidder  at  $29,990  on  general  contr.  for 
erecting  an  addition  and  remodi-ling  at 
Gates  St.  school.  Other  low  bidders 
were:  Marshall-Lock  Co.  on  plumbing 
at  $6104;  Arenz-Warren  Co.  on  paii;  ting 
at  $2490;  and  Marshall-Lock  Go  on 
heating  at  $4483.  Referred  to  business 
manager.    The  present  building  will  be 


raised  and  new  1st  story  and  basement 
constructed  underneath.  Six  new  rms., 
lavatories  in  basement;  briclc  or  concr. 
basement  walls,  frame  constr.  above; 
82x75  ft.     The  bids  were: 

General  Contract — Willard-Brent  Co., 
$29,990;  JIcFadden  &  Winkelman,  $30,- 
000;  Macdonald  &  Driver,  $31,300;  J.  D. 
Kneen  Constr.  Co.,  $34,000;  John  Simp- 
son Co.,  $34,400;  Walter  Slater  Co., 
$34,760. 

Plumbing — Marshall-Lock  Co.,  $6,- 
104;  E-  W.  Crowell,  $6433;  Arthur  Hess. 
$6552;  H.  E.  Murray,  66SS;  J.  Hokom, 
$6723;  Thos.  Haverty  Co.,  $S151. 

Heating — Marshall-Lock  Co.,  $4488; 
Arthur  Hess.  $4567;  J.  Hokom,  $4793; 
and  Thos.  Haverty  Co.,  $5225. 

Painting — Arenz-Warren  Co.,  $2490; 
D.  Zelinsky  &  Son,  $2764;  Alhambra 
Wall  Paper  &  Paint  Co.,  $3498;  W.  K. 
Elliott,  $3500;  R.  Zelinsky,  $3880;  A. 
Quandt  &  Son,   $3985. 

LOS  ANGELES. — Alex  Grant,  1202  W. 
36th  PI.,  Los  Angeles  was  low  bidder  at 
$69,773  on  general  contr.  for  new  10th 
St.  school  bldg;  Homer  W.  Glidden, 
archt.  Other  low  bidders  were:  G.  C. 
Sutton  on  plumbing  at  $6740;  .\me. 
Elec.  Constr.  Co.  on  wiring  at  $2726.35; 
J.  Hokom  on  heating  at  $6274;  and  R. 
Zelinsky  on  painting  at  $3686.  Bids 
referred  to  business  manager;  2-sto. 
and  basement,  152x91  ft.,  12  classrms., 
brick  constr.,  plas.  exter.,  clay  tile 
rf.      The    bids    were: 

General  Contract — Alex  Grant,  $69,- 
773;  J.  D.  Kneen  Constr.  Co.,  $75,000; 
John  Simpson  &  Co.,  $77,000;  K.  R. 
Bradley  Constr.  Co..  $77,968;  Geo.  F. 
Barber,  78,700;  R.  H.  Whinery,  $81,463; 
L.  A.  Planing  Mill  Co.,  $81,129;  Wil- 
lard-Brent Co..  $83,390;  Walter  Slater 
Co.,  $84,000;  J.  A.  Hill  Constr.  Co.,  $84,- 
470. 

Plumbing- G.  C.  Sutton,  $6740;  E. 
W.  Crowell,  $6819;  Thos.  Haverty  Co.. 
$8523. 

Heating — J.  Hokom.  $6274;  Thos. 
Haverty  Co.,  $6524;  Geo.  J.  Furtsch, 
$8000. 

Electric  Work — American  Electric 
Constr.  Co.,  $2726.35;  Prewitt  Elec. 
Co.,  $2774;   F.  E.  Newbery  Co.,  $2882. 

Paintlnc — R.  Zelinsky,  $3686;  Al- 
hambra Wall  Paper  &  Paint  Co., 
$3699;  Arenz-Warren  Co.,  $3700;  E. 
A.  Lindgreen,  $3789;  D.  Zelinsky  & 
Son,  $4100;  A.  Quandt  &  Son,  $4158; 
W.   K.    Elliott,    $4421. 


S.\CRAMENTO,  Cal. — The  following 
bids  were  received  by  the  Sacramento 
Board  of  Education  on  November  7-, 
1921,  tor  the  construction  of  a  two- 
story  concrete  and  brick  school  with 
tile  roof  to  be  known  as  the  "Brefe 
Hart  School."  Plans  were  prepared  by 
the  .Architectural  and  Engineering 
Commission,  Hemmings-Petersen-Hud- 
nutt.  Library  Bldg.,  Sacramento.  The 
contract  was  awarded  to  the  lowest 
bidder.  K.  E.  Parker  Company,  Clunie 
HIdg.,    San   Francisco. 

K.  F,.    Parker  Co.,   S.    F $184,600 

McGillivray  Constr  Co..   Sacto .  .    187.200 

Hayes-Oser   Co..    S.    F 189,95ii 

Robert    Trost.   S.   F 190.217 

\vm.    Murcell.    Sacramento 191,126 

Bet'/.   *;    Mahrey,    Sacramento...    191,923 

R.  McLeran  Co.,  S.  F 192.880 

E.  K.  Etherton.  S.  P 207,2X7 


STORES  AND  OFFICES 


Plans    Heing   I'repared. 

STORE   BLDG.  Cost,   $15,000 

SAN  JOSE,  Santa  Clara  Co.,  Cal.     South 

First  St. 
One-story     reinforced     concrete     store 

building. 
Owner — Name  withheld. 
-Architect — Binder  &  Curtis,  Binder  Biag 
Plans    will    be    ready    for   figures     in 
about  two  weeks. 


Figures  To  Be   Taken   In   a  Few   Days. 
BUILDING  Coat,    $10,000 

SAN    FRANCISCO.      S.    Ellis,    E.    Jones. 
One-story    and     basement    brick    store 

building    (2   stores). 
Owner — G.    Lachman. 
.Architect — S.  Heiman,   57   Post   St..  San 

Francisco. 


Commissioned  To  Prepare  Plans. 

ADDITION,  ALTER.  Cost,  $175,000 

SACRAMENTO,  Cal.  S.W.  6th  and  K 
Sts.     (Masonic     Temple     Bldg.) 

One-story  addition  to  three-story  pres- 
ent structure  and  e.xtensive  altera- 
tions  for  bank   and   office  building. 

Owner — Bank    of*  Italy. 

.Architect — Geo.  C.  Sellon  &  Co.,  Mitau 
Bldg.,    Sacramento. 


Plans   Being    Figured — Bids   Close   No- 
vember  25,    1921,    7   p.   m. 
STORE  AND  OFFICE  BLDG. 

Cost,    $100,000. 
VALLEJO,  Solano  Co.,  Cal.     Georgia  St. 

bet.  Sacramento  and  Main  Sts. 
Six-story   Class    "B"   steel   frame   store 

and  office  building. 
Owner — Fred  Fisch  and  A.  J.  Higgins. 
Architect — Chas.  E.  Perry  Jr.,  514  Main 
St.,  Vallejo. 
Figures  are  being  taken  for  a  gen- 
eral contract  and  plans  may  be  ob- 
tained from  the  architect  on  a  deposit 
of    $25. 


Plans  Being  Figured. 

OFFICES  Cost,   $150,000 

S.ACRAMENTO,      Cal.      L      St.    between 

10th  and  11th  Streets. 

Two-story  brick  store  and  office  build- 
ing, 80x160. 

Owner — ^^Archibald  Mull. 

.Architects — WooUett  &  Lamb,  Hagel- 
stein  Bldg.,  Sacramento. 

Sub-Contracts    Awarded. 

OFFICE  &  STORE  BLDG.  Cost,  $50,000 

SAN    FR.ANCISCO.      S.    Sutter    144    W. 

Powell  St. 
Four-story     and     basement    reinforced 

concrete    office    and   store    bldg. 
Owner — A.  F.  Rousseau,  110  Sutter  St., 

San  Francisco. 
Architect^David    Coleman,    110    Sutter 

St.,   San   Francisco. 
Plumbing   awarded   to  C.   Petersen  Co., 

730   Larkin  St. 
Lumber  to   Loop  Lumber  Co. 
Fire  escapes  to  Golden  Gate  Iron  Wks. 


Plans   Being  Figured. 

-ALfERATIONS,  ETC.  Cost,   $10,000 

SACRAMENTO,  Cal.      1007  "K"  St. 

Alterations  to  store:  Ventilating  sys- 
tem, marble  work,  patent  store 
front,   etc. 

Lessee — Sptter  Candy  Co. 

Owner — J.  T.  Mayden. 

-Architect — Woollett  &  Lamb,  Hagel- 
stein   Bldg.,   Sacramento. 


Contract  -Awarded. 

M.ARKET   BLDG.  Cost,    $12,600 

SAN   FRANCISCO.     S.   Clement   St.   100 

W.  10  th  Ave. 
One-story    and    mezzanine    frame    and 

brick   veneer   market  building. 
Owner — H.    F.    Ramocciotti. 
Supervising     Architect  —   August      G. 

Hedman,   Call  Bldg. 
Contractors — Fontanella    &    Teza,    1682 

Eddy  St. 


Contract    .Awarded. 

OFFICE   BLDG.  Cost,   $23,233 

STOCKTON,   San   Joaquin   Co.,  Cal.      SE 

Commodore   Levee   and    El    Dorado 

Streets. 
Two-story   hollow   tile   office   building. 
Owner — City  of  Stockton,  A.  L.  Banks, 

Clerk. 
Architect — Ralph  P.  Morrell,  I.  O.  O.  F. 

Bldg.,   Stockton. 
Contractor — Frank      Tucker,      321      N- 

Sierra   Nevada    St.,    Stockton. 
Other  bidders:     Davidson  &  Nicolsen, 
5:25.970;   Shepherd   &   Riley,    $24,327. 
(Continued   on   Page   14) 
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NOTHE    TO    CONTUACTOIJS 


(Wireless  Towers) 


NOTICE  IS  HKUEDY  GIVEN"  that 
sealed  bids  will  be  received  by  the 
Board  of  Trustees  of  the  T.ift  Union 
High  School  District.  County  of  Kern. 
State  of  California,  mi  nntil  7::iO  <rclock 
P.  M.,  on  the  22nd  day  of  Nnvcmber, 
1821,  at  which  hour  they  will  bo  opened 
at  the  odice  of  said  Board  of  Trustees. 
located  in  the  High  School  Buildingr.  lo- 
cated at  Tatt.  California,  for  the  fur- 
nishingr  of  all  labor,  equipment  and  ma- 
terial necessary  to  erect  wireless 
towers  in  accordance  with  the  plans 
and  specifications  prepared  by  Orville 
L.  Clark.  Architect,  offices  in  the 
Brower  Building.  Bakersfield,  Culif. 

Bids  will  also  be  received  for  the  fur- 
nishing of  all  labor  and  material  neces- 
sary to  install  a  50-watt  wireless  equip- 
ment in  accordance  with  the  plans  and 
specifications  prepared  by  the  above 
Architect, 

General  proposals  for  the  work  above 
mentioned  are  to  be  submitle.l  in  ac- 
cordance with  the  plans  and  specifica- 
tions now  on  file  at  the  office  of  the 
said  Board  of  Trustees  in  the  City  of 
Taft  or  may  be  had  upon  application  at 
the  office  of  the  Architect. 

Each  bid  shall  be  made  out  "n  the 
form  attached  to  the  spccificatirins  and 
must  be  accompanied  by  a  ceriined  or 
cashier's  check  in  the  amount  of  ten 
per  cent  (10%)  of  proposal  made  pay- 
able to  the  order  of  the  Board  of  Trus- 
tees of  the  Taft  Union  High  School  Dis- 
trict. The  sealed  bids  shall  he  Med 
with  the  said  Board  of  Trustees  or  its 
representative,  the  Principal  of  the 
Taft  Union  High  School,  before  the 
above  mentioned  time- 

The  above  mentioned  check  shall  be 
given  as  evidence  that  the  bidder  will 
enter  into  the  contract  if  awarded  the 
work  and  will  be  declared  forfe.ied  if 
the  successful  bidder  refuses  or  iieijlects 
to  enter  into  said  contract,  after  being 
requested  by  the  Board  of  Trustees  to 
do  so. 

The  succe.ssful  bidder  will  lie  lefniired 
to  furnish  a  bond  of  a  surety  company 
satisfactory  to  the  Board  of  Trustees  in 
the  amount  of  fifty  per  cent  (."0-:;)  of 
the  contract  price  and  one  e'pial  to 
twenty-live  per  cent  (25%)  of  the  con- 
tract price. 

The  Hoard  reserves  the  right  lo  reject 
anv  or  all   bids. 

By  order  of  the  Board  of  Trustees  of 
the  Tatt  Union   High  School   Disuict. 

Paled  this  Sth  dav  of  Noveinl.er.  1921. 
H.  W.  v..  l!K.VTOi:i,.  rresidcni. 
K.    W.    Ni;SniT  .Ir  .   Cle:l< 


BIDS  >v.\\ti;d  f 


3» 


NOTICE   TO    CONTHACTOHS 


NOTICE  IS  HEREBY  GIVEN'  that 
sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Suiirrvisors  of 
the  County  of  Kern  up  lo  10:.to  A.  M., 
Monday  the  ncth  dny  of  Deeember, 
1021,  for  the  furnishing  of  all  ma- 
terials and  labor  for.  and  the  er.cllon 
and  completion  of  a  one-story  Branch 
Library  Building  at  Wasco,  ualifornia, 
and  a  "one-story  Branch  Library  Build- 
ing at  Maricopa.  California,  in  ac- 
cordance with  plans  and  speiMlieatlons 
on  file  with  the  said  clerk  and  open 
for  inspection  of  bidders.  Bids  will 
be  received  separately  or  as  a  whole. 
Plans  and  speeiflratlons  may  I'e  had 
at  the  omee  of  Charles  H.  BigKar.  ar- 
chitect, ms  First  Notional  Bank  Build- 
ing. Bakersfield.  California,  and  the 
work  will  be  done  under  his  super- 
vision. 

Certlfiid  check  in  the  amount  of  ten 
per  cent  of  the  amount  hid.  must  ac- 
company each  bid.  Such  che<k  to  be 
made  payable  to  the  rletV:  .f  the 
Board  of  Supervisors.  County  of  Kern. 
Calif.,  and  will  be  held  as  evid.-nce  of 
rood  fatth  that  the  successful  hldder 
will   enter   Into  contract   for   the   erec« 


flon    of   the   building   and   will   furnish 
good  and  suflicient  bond  therefore. 

The  Board  of  Supervisors  reserves 
the  right  to  reject  any  and  all  bids  and 
to  waive  any  informality  in  any  bitl 
received. 

By  order  of  the  Board  of  Supervisors 
of  the  County  of  Kern,  made  Novem- 
ber 7.  1921. 

P.    E.    SMITH. 
County   Clerk   and    Ex-offlcio    Clerk    of 
tile  Board   of   Supervisors. 


NOTICE    TO    BIDDERS 


NOTICE  is  hereby  given  that  sealed 
bids  will  be  received  by  the  Board  of 
School  Trustees  of  the  Fruit  Ridge 
School  District  at  the  School  House 
situated  at  the  intersection  of  Sutter 
Avenue  and  Roosevelt  Avenue.  Sacra- 
mento County,  Cal.,  on  Wednesday, 
November  23rd,  at  the  hour  of  8  p.  m., 
for  300  folding  auditorium  chairs, 
either  single  or  in  sections. 

Each  bid  must  be  accompanied  by 
a  certified  check  of  not  less  than  10 
per  cent  of  said  bid. 

The  Board  reserves  the  right  to 
reje'ct  any  and  all  bids. 

By  order  Fruit  Ridge  Board  of 
School  Trustees  of  Sacramento  County. 
Cal. 

R.  L.  ENNIS, 

Clerk. 


BIDS   W.\NTED   FOR  STREET  WORK 
NOTICE   TO   CONTRACTORS 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Trustees  of  the 
City  of  Calexico.  California,  np  to  8 
o'clock  P.  M.  of  Tuesday,  the  sixth  day 
of  December,  lt»Sl,  for  the  construction 
of  concrete  sidewalks,  concrete  curbs, 
concrete  cross  walks  and  street  grad- 
ing. Reference  is  hereby  made  to  Res- 
olution of  Intention  No.  234  of  the  said 
Board  of  Trustees  declaring  its  inten- 
tion to  order  the  said  work  to  be  done, 
for  further  particulars,  which  Resolu- 
tion is  on  file  in  the  otflce  of  the  City 
Clerk  of  the  City  of  Calexico,  Califor- 
nia. 

Reference  is  further  made  to  "Notice 
Inviting  Sealed  Proposals."  printed  in 
the  Calexico  Chronicle  and  posted  at 
the  City  Hall  of  the  City  of  Calexico 
in  the  manner  and  at  the  time  as  is 
provided   by  law. 

The  street  work  herein  referred  to 
is  to  be  done  under  the  provisions  of 
an  Act  of  the  Legislature  of  the  State 
of  California,  known  as  the  "Improve- 
ment Act  of  1911."  approved  April  7th, 
1911,  and  all  Acts  supplementary 
thereto  or  amendatory  thereof. 

Serial  bonds  shall  be  issued  to  rep- 
resent each  assessment  of  ?2.i.00  or 
more  remaining  unpaid  for  Zi)  days 
after  the  date  of  the  warrant  or  a  days 
after  the  decision  of  the  Board  of 
Trustees  upon  an  appeal  to  represent 
the  expenses  of  said  work  and  improve- 
ment; said  serial  bonds  shall  extend 
over  a  period  ending  nine  years  from 
and  after  the  2nd  day  of  .January  next 
succeeding  the  date  of  said  bonds,  and 
an  even  annual  proportion  of  the 
principal  sum  thereof  shall  be 
payable.        by         coupon.         on  the 

2nd  day  of  .lanuary  every  year 
after  their  date  until  the  whole 
Is  paid;  and  the  Interest  shall  be  paid 
semi-annually  by  coupon  on  the  2nd 
day  of  .lanuary  and  July  respectively 
of  each  year  at  the  rate  of  7  per  cent 
per  annum  on  all  sums  irn|>aid  until 
the  whole  of  the  said  principal  and 
interest  are  paid;  said  bonds  shall  be 
Issued  in  areordiince  with  provisions 
.,f  the  .\ct  of  111-  Legislature  of  the 
Slate  of  California  known  as  the  "Im- 
provement Act  of  1911." 

Each  bid  must  be  In  the  form  pro- 


vided in  the  specifications  for  the  said 
work,  and  must  be  accompanied  by  a 
check  payable  to  the  City  of  Calexico, 
certified  by  a  responsible  bank,  for  an 
amount  which  shall  not  be  less  than 
10  per  cent  of  the  aggregate  of  the 
proposal,  or  by  a  bond  for  the  said 
amount  and  so  payable,  signed  by  the 
ijidder  and  two  sureties  who  shall 
justify  before  an  officer  competent  to 
administer  an  oath,  in  double  the  said 
amount  and  over  and  above  all  statu- 
tory exemptions.  The  successful  bid- 
der will  be  required  to  ^nter  into  a 
contract  for  said  work  and  to  execute 
a  bond  as  provided  by  the  Act  herein- 
before referred  to.  The  Board  of  Trus- 
tees may  reject  any  and  all  proposals 
or  bids. 

The  plans  and  specifications  are  on 
file  with  the  City  Clerk  of  the  said  City 
of  Calexico.  and  with  the  City  Engi- 
neer at  the  offices  of  Allison  &  Enten- 
niann.  Consulting  Engineers,  Calexico, 
California. 

The  approximate  items  of  work  cov- 
ered  herein   arc   as   follows: 

Concrete  sidewalk,  474,270  square 
feet. 

Concrete  cross  walks,  32,652  square 
feet. 

Concrete    curbs.    98.833    lineal    feet. 

Grading,    30,600   cubic   yards. 

PAUL   B.   STEINTORF. 
Clerk  of   the  Board  of  Trustees  of  the 
City  of  Calexico. 


NOTICE     TO      BIDDERS 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Board  of  Trustees  of  Willows  Union 
School  District  of  Glenn  County.  Calif.. 
until  8  o'clock  P.  M.,  Friday,  November 
25th,  1021,  for  furnishing  and  install- 
ing Slate  Blackboards.  Window  Shades 
and  Cork  Linoleum,  all  in  accordance 
with  the  plans  and  specifications  as 
prepared  by  W.  H.  Weeks.  Architect. 
tor  the  schoolhouse  now  In  course  of 
construction  for  the  said  Willows 
Union  School  District. 

Plans  and  specifications  may  be 
seen  at  the  office  of  the  County  Super- 
intendent of  Schools  In  Willows, 
California,  or  at  the  offlce  of  W.  H. 
Weeks.  Architect.  369  Pine  Street.  Sah 
Francisco. 

.\11  bids  should  be  presented  on 
blank  forms  furnished  by  the  Board 
of  Trustees  which  may  be  procured 
from  the  County  Superintendent  of 
Schools,  or  from  W.  H.  Weeks,  the 
architect. 

Each  bid  must  be  accompanied  by 
a  certified  check  on  some  responsible 
California  bank  in  a  sum  not  less  than 
five  (.t)  per  cent  of  the  amount  of  the 
hid.  made  payable  to  A.  D.  Pieper. 
President  of  the  Board  of  Trustees  of 
AVillows  Union  School  District,  as  a 
guaranty  of  good  faith  that  the  party 
lo  whom  the  contract  may  be  awarded 
will,  within  ten  days,  enter  Into  the 
necessary  agreement  and  bonds  for  the 
f.iiihful  performance  of  said  work,  and 
in  case  the  successful  bidder  to  whom 
tti'-  contract  is  awarded  falls  or  re- 
fuses to  enter  into  said  agreement  and 
bonds,  said  check  will  be  forfeited  lo 
the  said  School  District  In  the  manner 
provided  by  law. 

Each  bid  must  be  enclosed  In  a 
sealed  envelope  and  .addresseii  to  .A 
D.  Pieper,  President  of  the  Board  of 
Trustees  of  Willows  ITnion  School 
District,  Willows.  California.  aro| 
endorsed  "Bid  for  Blackboards,  Cork 
Linoleum  and   Window  .Shades.' 

The  Board  of  Trustees  reserves  the 
right  lo  reject  anv  or  all  bids. 

P.v  order  of  Board  of  Trustees,  of 
Willows  Union  School  fi'iri.-t.  lii.iin 
.  onntv.  Collfornla. 

H.    G.    RAWLINS,   Clerk. 

Dated  at  Willows.  Callfomla.  No- 
vember Tth,  1981. 
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BIDS    WANTED    FOR    STATE    HIGH- 
WAY IMPROVEMENTS 

STATE  OF  CALIFORNIA 

DEPARTMENT     OP     PUBLIC     -WORKS 


CAXIPORNIA  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SIJALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Hishwar  Commission,  SI."*  Forum 
Building.  Sacramenfo,  Cal.,  until  2 
o'cloelt  P.  M.,  on  December  5,  at  which 
time  they  will  be  publicly  opened  and 
read  for  construction  in  accordance 
with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions  of  State   Hig-hway  as  follows: 

Shasta  County.  across  Anderson 
Creek  near  Anderson,  and  Canyon 
Creek  and  Oregon  Gulch  near  Redding 
(II-Sha-3-A).  three  reinforced  con- 
crete girder  bridges  as  follows:  Across 
Anderson  Creek,  a  bridge  consisting 
of  four  spans  of  thirty  feet  each; 
across  Canyon  Creek,  a  bridge  consist- 
ing of  three  spans  of  twenty-eight 
feet  each:  across  Oregon  Gulch,  a 
bridge  consisting  of  two  spans  of  forty 

Santa  Clara  County,  between  Morgan 
Hill  and  Gilroy  (IV-SCL-2-C),  about 
seven  and  nine-tenths  (7.9)  miles  in 
length,  to  be  surfaced  with  asphalt 
concrete. 

Fresno  County,  between  Selm.a  and 
Kingsburg  (VI-Pre-4-A),  about  three 
and  seven-tenths  (3.7)  miles  in  length, 
to  be  paved  with  Portland  cement  con- 
crete shoulders  and  an  asphalt  con- 
crete wearing  surface. 

Los  Angeles  County,  in  two  sections, 
the  first  near  Castaic  School  (VII-DA- 
4-B),  about  four-tenths  (0.4)  miles  in 
length,  and  the  second  between  the 
south  line  of  Section  21.  T.  6  N..  R.  17 
W,,  S.  B.  E.  &  M.,  and  11  miles  south 
of  Liebre  Mountain  (VII-L.\-4-B&C), 
about  six  and  six-tenths  (6.6)  miles  in 
length,  a  total  distance  of  about  seven 
(7.0)  miles,  to  be  surfaced  with  as- 
phalt  concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
ofl^ces  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  Offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno    and    Los    Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 


Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLINGTON, 
CHARLES  A.   WHITMORE, 
GEO.    C.    MANSFIELD. 
California    Highway    Commission. 
AUSTIN    B.     FLETCHER. 

State    Highway    Engineer. 
JOHN     F.     GALVIN, 

Secretary. 
Dated  November   7,    1921. 
Eng     24 


STORES  AND  OFFICES 


(Continued   from   Page   12) 


Segregated  Figures  Being  Taken. 
LOFTS  &  STORES  Cost,  $25,000 

SAN  FRANCISCO.     S.  Mission  75  E.  6th. 
Two-story     and     basement     reinforced 

concrete  lofts  and  stores. 
Owner — ,T.  S.  Morgan  &  Son. 
Architect — W.  H.  Crim,  Jr.,  425  Kearny 

Street. 


Plans   Being   Prepared, 

REMODELING,    ETC.  Cost,    $7500 

SAN  FRANCISCO.  NE  Jessie  and  6th 
Streets. 

Remodel  3-story  and  basement  brick 
store  and  loft  building  (plaster, 
new    window    frames,   etc.). 

Owner — Name    withheld. 

Architect — A.    H.    Knoll,    Hearst    Bldg. 


Contract    Awarded. 

STORE   BLDG.  Cost.    $6600 

SAN  FRANCISCO.     S.   Pine  E.  Jones. 

One-story  frame  and  stucco  store 
building   (6   stores). 

Owner — Rocca   Bros. 

Architect  —  O'Brien  Bros.,  240  Mont- 
gomery   St..   San   Francisco. 

Contractor  —  J.  Martlnelli,  180  Jessie 
St.,   San   Francisco. 


Bids  Opened. 

STOKE  &   WAREHOUSE         Cost,  $ 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.     No. 

262  Pacific  Avenue. 
Two-story     reinforced    concrete     store 

and  warehouse. 
Owner — Gaba  &  Magidson,  Santa  Cruz. 
Architects — Collins    &    Byrne,    Theatre 

Bldg.,  Santa  Cruz. 
Proposition  No.  1,  Store  building 
complete;  No.  2.  store  and  warehouse 
complete;  No.  3,  carpentry,  mill  work 
and  lumber  tor  store  and  warehouse 
buildings. 
E  Porter  Smith,  Santa  Cruz  (1)  $13,174; 

(2)    $14,373;    (3)    $5,200. 
George    Reed,    Santa    Cruz    (1)    $14,797; 

(2)    $16,110;    (3)    $8995. 
Doane   &  Powers,   Santa  Cruz   (1)   $14,- 

820;    (2)    $16,100;    (3)    $6650. 
Dan  R.   Wagner,  San  Francisco  (1)   $lb,- 

150;    (2)    $16,250;    (3)    $ . 

E.  Nommenson,  San  Jose   (1)   $ ;   (2) 

$17,400;    (3)    $ . 

The  bids  of  Cahill  &  Vensano  and  W. 
A.  White  were  not  submitted  in  order 
and  therefore  were  not  considered.  All 
bids   were   taken   under   advisement. 


SEATTLE,  Wash. — Architect  Henry 
Bittman,  Securities  Bldg..  preparing 
plans  for  three-story  concr.  and  steel 
business  block  to  be  erected  for  Wm. 
Grimshaw  of  Seattle  in  the  vicinity  o£ 
Second  Ave.  and  Pike  St.;  estimated 
cost,   $100,000. 


MONTEREY,  Monterey  Co.,  Cal. — 
Frank  Duarte  will  erect  modern  two- 
story  store  and  office  building  at  the 
corner  of  Main  and  Scott  Sts.  Struc- 
ture formerly  occupying  the  site  have 
been  moved  and  early  construction  is 
planned. 


THEATRES 


Cost,    $ 

2518    W.    Wash- 


70X 


Contract    Awarded. 

THEATER 

LOS    ANGELES,    Cal. 

ington     St. 
Brick    store    and    picture    theater. 

140. 
Owner — Lilly-Fletcher    Co. 

Bldg..  Los  Angeles. 
Contractor — Lilly-Fletcher    Co..     3d    St. 

and    Western   Ave..    Los   Angeles. 


SUBSCRIPTION  BLANK 

Cut  Out  and  Mail  Today 


TO  BUILDING  AND  ENGINEERING  NEWS, 
.560  Mission  St.,  San  Praneisco,  Cal. 

Send  me  Building  and  Engineering  News  f o  r  one  year,  commencing  with  next  issue,  for  which 

I  enclose  checlc  for  $4.00 

Name  - - 

Street  and  No 

City   

State   
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Engineering  News  Section 


BRIDGES,    DAMS    &   HARBOK 
WORK 


RIVERSIDE.  Riverside  Co..  Cal.— 
Tlie  county  will  be  required  to  build 
two  bridges  on  the  Banning-Indio  State 
highway,  one  over  Whitewater  River 
to  cost  ?li)O,0OO,  and  one  over  a  wash 
near  Palm  Springs  station,  to  cost  $:i5.- 
000.  Construction  of  a  permanent 
bridge  over  the  Santa  Ana  River  at 
west  city  limits  of  Riverside  will  be 
started  next  spring  by  the  county.  Cost, 
$100,000.  Soundings  for  concr.  al>ut- 
ments    now    being    made. 

CALIFORNIA — State  Highway  Com- 
mission is  making  borings  for  a  bridge 
site  over  the  Klamath  River,  near  Re- 
qua,  on  the  north  coast  line  of  the 
State  highway.  When  borings  are  com- 
pleted the  commission  will  proceed 
with  the  preparation  of  plans  for  the 
structure. 


SACytAMEiNTO.  Cal. — Security  i 
suuction  Co..  Billings,  Mont.,  at  Jl 
826,  awarded  contract  by  State  Hi 
way  Commission  to  construct 
bridges  across  Huasna  and  Al 
Creeks,    in   San    Luis   Obispo   Count> 

Jenkins  &  Elton,  Thirty-si.\th 
"Y"  Sts.,  Sacramento,  at  1$7,»96.  awa 
contract  to  construct  pile  and  ' 
dikes  and  plant  willow  cuttings 
protection  of  Stony  Creek  bridge 
<;ienn  County,  near  Orland. 


gh- 
two 
imo 

and 
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ALHAMBRA,  Los  Angeles  Co.,  Cal. — 
Engineer  E.  L.  Mayberry.  472  Pac.  Elec- 
Bldg.,  is  preparing  plans  for  600,000- 
gal.  circular  reservoir  for  Midwick 
Country  Club.  Reinf.  concr.  constr.,  85 
ft.  diam.,  14  ft.  deep;  wood  and  comp. 
roof. 


RED  BLUFF.  Tehaina  Co..  Cal. — C. 
B.  CIcndenning,  Los  Molinas,  at  $1,- 
807.50,  awarded  contract  by  Supervis- 
ors for  constructing  fills  for  bridges  1 
and  2  bet.  Tehama  and  Los  Molinas. 
Unit  bid,  1313  cu.  yds.  earth  till.  ?.50; 
383  cu.  yds.  gravel  hauled.  $1.(1":  256 
cu.  yds.  large  rock  for  riprap.  S3  cu. 
yd.  R.  B.  McKenzie  of  Gerher  bid 
$1,825,  and  Hart  Construction  Co..  Ger- 
ber,  $1,610.55,  NOTE: — Under  the  Te- 
hama County  Charter  any  bidder  may 
bid  10%  less  after  the  bids  are  an- 
nounced. Clendenning  bid  lO'o  less 
than  the  Hart  Construction  Co.,  or  $1,- 
449.50  W.  F.  Lunning,  County  Sur- 
veyor. 


CALIFORNIA. — Until  Dec.  5,  2  p.  m., 
bids  will  be  received  by  State  Highway 
Commission  for  constructing  three 
relnf.  concr.  girder  bridges  in  Shasta 
County;  1  across  Anderson  Creek  near 
Anderson.  4  spans,  40  ft.  each:  across 
Canyon  Creek  near  Redding,  3  spans 
28  ft.  each;  across  Oregon  Gulch  near 
Redding.  2  spans  40  ft.  each.  See  call 
for  bIflH  under  ofllrlnl  iiropi»nn]  column 
in   ihiN  iNKac. 


•al. 


SA.\  JOSE,  Santa  Clara  O 
Wm.  Martin,  at  $567,  awarded  contract 
by  Supervisors  to  construct  relnf.  con- 
crete culvert  In  Dempsey  road,  near 
Calaveras  road  In  Supervisorial  Dist. 
No,  3.  Other  bidders  were:  Jiin  Cas- 
ley,  $620,  and  $575;  Herschbaoh  &  Scl- 
arrlno,  $647  and  ^619.  Irving  Ryder, 
County  Surveyor. 


SEATTLE,  Wash,  —  Following  bids 
received  by  U.  S.  Engineer  Office  for 
emergency  dams  for  Lake  Washington 
ship  canal: 

The  J.  A.  McEachern  Co.  (Inc.).  552 
Colman  Budg.,  Seattle,  Wash.,  $137,820; 
Hurley-Mason  Co.,  Gasco  Bldg.,  Port- 
land, Ore,,  $134,480;  Hans  Pederson 
Constr.  Co.,  Alaska  Bldg.,  Seattle, 
Wash.,  $174,279.29;  Kyle  &  Co.,  644  Call 
Bldg..  San  Francisco,  $148,989.40;  The 
Variety  Iron  and  Steel  W'orks  Co.,  1277 
E.  40th  St..  Cleveland,  $130,066;  Wis- 
consin Bridge  and  Iron  Co.,  North  Mil- 
waukee. Wis..  $124,613.80;  Milwaukee 
Bridge  Co.,  1400  34th  St,  Milwaukee, 
Wis.,  $113,423,40;  Independent  Bridge 
Co.,  May  Bldg.,  Pittsburgh,  $110,408; 
The  Dravo  Contracting  Co.,  Pittsburg, 
$86,484.  The  totals  are  based  upon  the 
estimated  quantities  given  in  the  spe- 
cifications and  the  unit  prices  submit- 
ted by  bidders. 


MERCED,  Merced  Co..  Cal.— E.  K. 
Angle.  Dos  Palos.  at  $1750.  awarded 
contract  by  Supervisors  to  construct 
reinf.  concr.  bridge  No.  89  over  Jor- 
dan-Atwater  Canal  on  Atwater-Win- 
ton  road  in  Road  Dist.  No.  3  about  l\i 
mi.  north  of  Atwater. 

Roy  Kruger,  Gustine,  at  $1740 
awarded  contract  to  construct  reinf. 
concr.  bridge  (Bridge  No.  99)  over 
Parnell  Waste  Ditch  on  Gustine-Los 
Banos  road.  Sec.  1,  in  Road  Dist.  No. 
4,    about   6 1/2    mi.    south   of   Gustine. 

Kruger,  at  $1740,  also  awarded  con- 
tract to-  construct  reinf.  concr.  bridge 
No.  98,  over  Quinto  Creek  on  Gustlne- 
Los  Banos  road.  Sec.  1.  in  Road  Dist. 
No.  4.  about  3%  mi.  so.  of  Gustine.  A. 
E.   Cowell.   County  Surveyor. 

SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Until  Nov.  22.  2  p.  m..  bids  will  be  re- 
ceived by  H.  E.  Miller.  County  Clerk, 
for  constructing  concr.  culvert  in 
town  of  Soquel,  in  Soquel  Road  Dist, 
Cert  check  10%  payable  to  County 
Clerk  required  with  each  bid.  Lloyd 
Bowman.   County   Surveyor. 


REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
C.  Miles.  Sacramento,  at  approx.  $3000, 
awar.ded  contract  by  Supervisors  for 
excavation  and  opening  of  Colma 
creek  from  bridge  on  lands  of  Cowell 
Estate  north  to  a  point  near  State 
Highway  bridge.  Init  bid  os  $.38  cu. 
yd.  Nine  bids  received,  highest  being 
$.117  cu.  yd.  Geo.  Kneese.  County  Sur- 
veyor. 


Engineers    and    Contractors 
PLEASE  NOTE 

We    Carry     In     .Stock     Here    and 
Sell     at     Eastern     Factory     Price 

Mllbnrn  Carbide  Flare  LiKhts 

in  caiidlepower   from    .".0   to    12.000 

Mllbnrn  Oxy-Acetylene 
Welding  and  Tntting  Apparatus 

All  Safety  Appliances 

.•\s    Required    by   Accident 


E.  D.  BULLARD 

Distributor    for 
Alexander  Mllburn   Co. 

Ses   Market   St..   Snn    Francisco 

Phone    DonKlaa    1118 


-M.-VDERA.  Madera  Co..  Cal. — R.  .  C. 
Brown,  Chowchilla  at  $6444  using  con- 
crt-te  footings,  awarded  contract  by 
the  County  Supervisors  for  construct- 
ing bridge  over  Ash  slough.  Complete 
list  of   bids  follows: 

M.  C.  Knowles,  Raymond.  $8936  piles; 
$7206  piles  not  creosoted. 

R.  E.  Carter.  Chowchilla.  $8850  con- 
crete  footings. 

Pacific  Constr.  Co..  San  Francisco. 
*'Jiiy|,  piles. 

R.   (.'.  Tumelty,  Stockton,   $9960   piles. 

R.  C.  Brown,  Chowchilla,  $6112  piles; 
'F6444   concrete  footings. 

E.  K.  Angle.  Dos  Palos.  iVMi)  piles; 
S9000,   concrete   footings. 

West  Coast  Constr.  Co.,  San  Fran- 
cisco. $10,921.  concrete  footings;  $10.- 
134.  piles. 

.1.    O.    Rue.    County    Surveyor. 


IRRIGATION  PROJECTS 


PETALUMA,  Sonoma  Co..  Cal. — En- 
Sinoers  Howe,  Peters  and  Lind,  24  Cal- 
ifornia St.,  San  Francisco,  complete 
survey  for  irrigation  district,  compris- 
ing 7.000  acres,  in  vicinity  of  Magno- 
lia, the  Adobe  District  and  Penngrove. 
It  is  proposed  to  get  water  from  Chi- 
leno  Valley,  where  it  will  be  impound- 
ed by  a  dam  75  ft.  high  and  SOO  ft. 
long.  The  capacity  of  the  reservoir 
will  be  5.000,000,000  gallons,  to  be  dis- 
tributed by  ditches.  The  cost  is  esti- 
mated at  $600,000. 


SUTTER  CITY.  Sutter  Co.,  Cal.— 
Farmers  in  this  section  propose  to  form 
indeiiendent  irrigation  district  under 
\\  right  Act,  comprising  2.400  acres.  It 
is  proposed  to  secure  water  from  lateral 
of  the  Sutter-Butte  Canal  Co.  and  lift 
it  40  ft.  by  means  of  a  large  pump. 
Martin  Ware,  chief  engineer  for  the 
canal  company.  Is  assisting  in  organ- 
izing   tbe   district. 


SACRAMENTO,  Cal. — Schultz  Com- 
struction  Co.,  46  Kearny  St.,  San  Fran- 
cisco, at  approx.  $163,000,  awarded 
contract  by  Citrus  Heights  Irrigation 
District,  Northern  Sacramento  County, 
to  construct  distributing  system.  A 
main  pipe  5'/>  mi.  long  will  be  built; 
pipe  will  be  24-in.  in  dia.  About  120,- 
000  ft.  of  pipe  will  be  required.  J.  W. 
Cr.jss  is  chief  engineer  and  Albert  Gi- 
van.  consulting  engineer  for  the  dis- 
trict, which  comprises  about  30,000 
acres. 


i:i.  CE.VTRO.  Imperial  Co..  Cal.— An 
agiitincnt  has  been  made  by  Imperial 
IrriK-.itlon  District  with  Colorado  River 
I-and  Co.  whereby  former  will  com- 
lil.ti'  I'escadero  cut  to  divert  Colorado 
rivt-r  into  old  channel:  district  will 
maintain  Ockerson  and  Volcano  Lake 
lfv*-es  and  land  company  will  m.iin- 
laiii  Salz  levee. 


.\U)DESTO.  Stanislaus  Co.  Cal.— Pa- 
cific Construction  Co..  16  California  St. 
.Sa:  Francisco,  awarded  contract  by 
Modesto  Irrigation  District  for  con- 
slruciing  16-ln.  concr.  pipe  drain,  an 
.  xt,  iv  ion  to  South  Branch  of  Davis- 
O'Connor  drain,  approx.  12.000  lln.  ft. 
ill  l.ngth.  W.  H.  Wubb.  Modesto. 
oni.\  other  bidder.  Ilids  follow: 
For  12.00U  feet  of  pipe— Webb. 
82c  lin  ft;  Paclflc  Constr.  Co.,  e9\c, 
4000  ft.  ot  r«dwood  plftnklng— W«bb,  7o 
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ft.;  Pacific  Constr.  Co.,  10c;  23  sand 
traps— Webb,  $20  ea. ;  Pacific  Constr. 
Co.,  J15  ea.  Percy  Jones,  Chief  Engi- 
neer for  District. 


LIGHTING  SYSTEMS 


REDDING,  Shasta  Co..  Cal. — In  ad- 
dition to  $40,000  required  to  purchase 
the  privately  owned  lighting:  system, 
the  City  of  Redding  will  need  $20,000 
to  improve  it.  according-  to  estimates 
filed  vfith  the  Trustees  by  Engineer 
Kramer  of  the  State  Railroad  Commis- 
sion. It  is  proposed  to  float  a  bond 
issue    for    the    purchase. 


PASADENA,  Cal. — Petition  for  an 
ornamental  lighting  system  on  S.  El. 
Molina  Ave.,  between  California  and 
Fillmore  Sts.,  has  been  filed  with  the 
Board    of   Directors. 


LOS  ANGELES,  Cal. — Until  11  a.  m.. 
Nov.  14,  bids  will  be  received  by  Su- 
pervisors for  constructing  an  orna- 
mental lighting  system  in  Crescent 
Heights  Lighting  District,  requiring 
242  posts,  with  conduits  and  appli- 
ances. Bids  were  previously  taken  for 
this  work  and  contract  awarded  to 
Humphrey  Engineering  Construction 
Co.  at  $37,866,  but  on  account  of 
changes  in  the  law  it  was  found  neces- 
sary   to    start    new    proceedings. 


ORLAND,  Glenn  Co.,  Cal. — City  Trus- 
tees order  installation  of  eight  "Mar- 
belite"  electroliers;  two  at  each  cor- 
ner  of  the   business  district. 


MACHINERY 


ALAMEDA.  Alamr-da  Co..  Cal. — Un- 
til Nov.  14,  5  p.  m.,  bids  will  be  re- 
ceived by  A.  D.  Goldsworthy.  secretary. 
Board  of  Public  Utilities,  2407  Santa 
Clara  Ave.,  for  furnishing  Department 
of  Electricity  v.-ith  35,000  lbs.  Single  O. 
B.  &  S.  Gauge,  Soft  Drawn,  Solid  Triple 
Braid  Weather  Proof  Copper  wire  on 
Reels,  and  5,000  lbs.  No.  2,  B.  &  S. 
Gauge,  Soft  Drawn,  Solid  Triple  Braid 
Weather   Proof   Copper   Wire    on   reels. 

Further  information  will  be  fur- 
nished on  request. 


TAPT,  Kern  Co.,  Cal. — All  bids  re- 
ceived for  pipe  for  extensions  to  city 
water  system  were  rejected  and  new 
bids  will  be  taken. 


TURLOCK.  Stanislaus  Co.,  Cal. — Tur- 
lock  and  Modesto  Irrigation  Districts, 
acting  jointly,  award  contracts  for  hy- 
dro-electric   machinery   as   follows: 

S.  Morgan  Smith  &  Co.,  York,  Pa.,  tor 
the  variable  turbines,  $93,750. 

Western  Pipe  and  Steel  Co.,  San 
Francisco,  for  penstock  lining  pipes 
leading  to  the  turbines,   $3,604. 

The  General  Electric  Co.  for  three 
generators,  ten  transformers,  switch- 
board  and    switches    for    $189,212. 

Manning  Maxwell  &  Moore,  San  Fran- 
cisco,  for    traveling  crane    at    $8,516. 


ALAMEDA,  Alameda  Co.,  Cal.— Un- 
til Nov.  14,  5  p.  m.,  bids  will  be  re- 
ceived by  A.  D.  Goldsworthy.  secre- 
tary. Board  of  Public  Utilities,  2407 
Santa  Clara  Ave.,  for  fur.  and  del.  to 
Electrical  Department  950  ft.  armored 
cable.     Further  information  on  request. 


LOS  ANGELES.  Cal. — Until  3  p.  m., 
Nov.  15,  bids  will  be  received  by  Board 
of  Public  Service,  207  S.  Broadway,  for 
trench  excavating  machine  to  cut 
trench  18-in.  wide  and  6  ft.  deep,  oper- 
ated by  25  h.  p.  gas  engine,  caterpillar 
traction.  Spec.  588A,  jRs,  P.  Vronian, 
secretary. 


WILLOWS,  Glenn  Co.,  Cal.— Until  No- 
vember 15,  10  a.  m.,  bids  will  be  received 
by  W.  H.  Sale,  County  Clerk,  for  fur- 
nishing and  delivering  for  use  in  Road 
Districts  Nos.  2  and  4,  one  Monroe 
"Jumbo"  road  machine,  25-ft.  spreatl. 
Bayard  Knock,  County  Surveyor. 


LOS  ANGELES,  Cal.— Until  3  p.  m.. 
Nov.  25.  bids  will  be  received  by  Board 
of  Public  Service,  207  S.  Broadway,  for 
10.000  ft.  V4-in..  35,000  ft.  %-in.,  10,000 
ft.  1-in.,  5.000  ft.  1%-in.,  5,000  ft.  2-in., 
300  ft.  3-in.  and  200  ft.  4-in.  wrought 
iron  galv.  water  pipe,  with  threads  and 
couplings.  James  P.  Vroman,  secre- 
tary. 


GILROY,  Santa  Clara  Co.,  Cal. — 
Town  Trustees  contemplating  purchase 
of  machine  for  leveling  "swelled"  spots 
in  Monterey  street. 


ALHAMBRA,  Los  Angeles  Co.,  Cal. — 
Until  5  P.  M..  Nov.  21,  bids  will  be  re- 
ceived at  olflce  of  City  Clerk  for  24  ft. 
12-in..  2130  ft.  6-in.  and  800  ft.  4-in. 
Class  B  cast  iron  bell  and  spigot  pipe 
and  fittings.  Alternate  bids  will  be 
taken  on  pipe  for  lengths  of  12  ft.  and 
of  5  meters.  Certified  check  for  25%. 
Grant  M.  Lorraine,  City  Manager. 


OAKLAND.  Cal.— Until  Nov.  17,  12 
noon,  bids  will  be  received  by  Eugene 
K.  Sturgis,  City  Clerk,  for  fur.  and  del. 
2  roadster  type  automobiles  for  use  of 
Street    Department. 


TAFT,  Kern  Co.,  Cal.— Until  7:30  p. 
m.,  Nov.  14,  new  bids  will  be  received 
by  City  Trustees  for  4-in.  and  6-in.  cast 
iron  or  standard  screw  pipe  for  work- 
ing pressure  of  200  lbs.  sq.  In.  Alter- 
nate bids  may  be  submitted  on  other 
pipe  equal  to  spec.  E.  M.  Lynch.  Cen- 
tral   Bldg.,   Los   Angeles,    engineer. 


PLACENTIA,  Orange  Co.,  Cal.— Un- 
til 6  p.  m.,  Nov.  18,  bids  will  be  re- 
ceived by  Placentia-Richfleld  School 
Dist.  for  pump  35  gal.  per  min.  capacity 
to  be  placed  160  to  170  ft.  below 
ground;  also  for  Gen.  Elec.  or  West- 
inghouse  mo^or,  40  degrees,  50  cycle, 
220  volts,  heavy  enough  to  operate 
pump. 


VALLEJO,  Solano  Co.,  Cal.— Until 
November  14,  12  noon,  bids  will  be  re- 
ceived by  Alf.  K.  Edgecumbe.  City 
Clerk,  for  furnishing  and  delivering 
one  4-cylinder,  5  passenger  automobile. 
Bids  received  under  the  last  call  were 
rejected  due  to  the  failure  of  the  lowest 
bidder  to  enclose  certified  check  for 
10%  of  amount  bid.  Specifications  may 
be  had  from  city  clerk. 


SAN  FRANCISCO.— Board  of  Super- 
visors authorizes  an  expenditure  of 
$2719  for  the  purchase  of  an  additional 
5,000  feet  of  24-in.  steel  pipe  with 
bands  for  use  on  the  Hetch  Hetchy 
project.  M.  M.  O'Shaughnessy,  City 
Engineer. 


LONG  BEACH,  Cal. — Until  10  A.  M.. 
Nov.  15.  bids  will  be  received  by  City 
Manager  Charles  E.  Hewes,  Room  5, 
City  Hall,  Long  Beach,  for  furnishing 
25,000  ft.  4-in.;  21,000  ft.  6-in.;  23,000 
ft.  8-in.  5400  ft.  12-in.;  and  1350  ft.  20- 
in.  cast  iron  water  pipe.  Check  for 
10%. 


LOS  ANGELES.  Cal. — Until  3  P.  M.. 
Nov.  IS.  bids  will  be  received  by  tln' 
Board  of  Public  Service,  207  S.  Broad- 
way, for  furnishing  and  erecting 
riveted  steel  water  tank.  Specification 
589.     Jas.  P.  Vrooman,  Secretary. 


LOS  .\NGELES.  Cal. — Until  3  P.  M.. 
Nov.  ITi,  bids  will  be  received  by  the 
Board  of  Public  Service,  207  S.  Broad- 
way, for  7000  ft.  2-in.  stand,  wrought 
black  pipe  With  threads  and  ^onpllnga. 


Specification    5S9-A.     Jas.    P.   Vrooman, 
Secretary. 


RAILROADS 


ANAHEIM,  Orange  Co..  Cal. — Union 
Pacific  Ry.  Co.  has  been  granted  per- 
mission by  State  Railroad  Commission 
to  extend  the  Salt  Lake  road  from 
Whitticr  to  Santa  Ana  through  Whit- 
tier  and  Anaheim.  This  is  reported  to 
be  ijart   of  a  line  to  San   Diego. 


MOSIER,  Ore. — Gilpin  Construction 
Co.,  Worcester  Bldg.,  Portland,  award- 
ed contract  for  enlarging  and  lining 
tunnel  of  O.  W.  R.  and  N.  at  Mosier, 
3  mi.  east  of  Hood  River.  Contract 
price,  approx.   $75,000. 


FIRE  EQUIPMENT 


SAN  F'RANCISCO.  —  Schultz  Con- 
struction Co.,  46  Kearny  St.,  at  $6885, 
awarded  contract  by  Board  of  Public 
Works  to  construct  reinf.  concr.  fire 
cistern  at  Lakeview  and  Josiah  Ave. 
M.  M.  O'Shaughnessy,  City  Engineer. 


PETALUMA,  Sonoma  Co.,  Cal. — Fire 
Commission  recommends  that  steps  be 
taken  to  finance  construction  of  a  new 
fire  station  and  the  purchase  of  addi- 
tional modern  Hre  equipment.  R.  S. 
Adams,   chief   of   department. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal.,  C.  D.  Dimmitt,  City  Engineer,  In- 
structed to  prepare  specifications  for 
a  750-gal.  centrifugal  combination 
pump  and  engine  for  the  fire  depart- 
ment. Bids  will  be  asked  on  adoption 
of   the  specifications. 


SEWERS,    STREET    WORK, 
ROADS    &    WATER    SYSTEMS 


BAKERSFIELD,  Kern  Co..  Cal. — 
Council,  V.  Van  Riper,  City  Clerk,  de- 
clares intention  to  construct  6-in.  vit. 
sewer  in  alley  of  Blocks  104.  105  and 
106,  one  manhole  and  one  lamphole; 
Sewer  District  No.  47.  Imp,  Act  1911. 
Protests,  Nov.  21.  R.  H.  Hubbard,  City 
Engineer. 


SAN  JOSE,  .'■■anta  Clara  Co..  Cal. — 
Council,  John  J.  Lynch.  City  Clerk,  de- 
clares intention  to  improve  Julian  St., 
liet.  11th  and  17th.  by  regrading,  pav- 
ing with  1-in.  asph.  concr.  surface  on 
4-in.  asph.  concr.  base,  concr.  curbs  and 
gutters,  15  brick  catchbasins.  Imp. 
Bond  Act  1915. 

Keyes  St.,  bet.  3rd  St.  and  S.  P.  right- 
of-way,  regrading,  concr.  curbs,  gut- 
ters and  sidewalks,  paving  with  1%-in. 
asph.  concr.  surface  on  5-in.  asph.  concr 
base.  Imp.  Bond  Act  1915.  Wm.  Popp, 
<-'ity  Engineer. 


CHICO.  Butte  Co.,  Cal. — Byrne  & 
Yost,  Sacramento,  at  $53,362,  awarded 
contract  by  Trustees  for  paving  streets 
in  Thirteenth  subdivision.  Project  in- 
volves: 183,000  sq.  ft.  4-in.  concr.  pave- 
ment, 9,000  lin.  ft.  concr.  gutters,  5,000 
lin.  ft.  concr.  curbs  and  26.000  sq.  ft.  ce- 
ment sidewalks.  F.  S.  Robinson,  City 
I'lngineer. 


CHICO,    Butte    Co..    Cal— Baker    and  i 

Carpenter,     San     Francisco,     engineers.  M 

lias    offered     to    appraise    property    of  | 

Chico    Water   Supply    Co.    for    the    sum  | 

of  $250.     The  Trustees  are  eontemplat-  j 

ing   the    purchase    of   the    system.      En-  i 

gineer   C.   H.   Loveland,   San   Francisco,  I 

former   member   of   the   State   Railroad  J 
Commission,     offered     his     services     at 

$750,  j 
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BERKELEY.  Alameda  Co.,  ra.i. — 
The  East  Bay  Water  Co..  EcUviii  O. 
Edgerton,  presiilent,  announces  it  will 
spend  approximately  J440,000  in  im- 
provingr  the  water  system. 


HAYWAUD,  Alameda  Co.,  Cal. — 
Town  Engineer  Jesse  B.  Holly  rom- 
pletes  spec,  for  a  sewer  In  Fifth  St. 
bet.  C  and  D  Sts. 


FRESNO.  Frt-sno  Co..  Cal. — Council 
instructed  City  Engineer  to  prepare 
spec,  for  paving  Calaveras  bet.  H  nnd 
Divisadero.  and  orders  improvement  of 
Roosevelt  Ave.  bet.  Olive  and  Pin* 
Aves.:  Roosevelt  Ave.  bet.  Belmont 
and  Olive  Avee. :  Carmen  St.  from 
Wishon  to  Lucerne;  Home  from  Lu- 
cerne to  Van  Ness  and  Pine  from  Lu- 
cerne to  Moro.  \Vm.  Stranahan.  Comra. 
of    Pub.    WorkB. 


OAKLAND.  Cal. — Council.  Eugene  K. 
Sturgis.  City  Clerk,  appropriates  $10.- 
000  for  constructing  roads  and  trestles 
at  garbage  dump  on  western  water- 
front.    Geo.  Mattis.  City  Engineer. 


OAKLAND,  Cal.— L'ntil  Nov.  17,  12 
noon,  bids  will  be  received  by  Eugene 
K.  Sturgis.  City  Clerk,  for  construct- 
ing  8-in.  vit.  sewer  in  portions  of 
22d  Ave..  1  brick  m.inhole,  2  vit.  pipe 
lampholes,  vit.  wyes  for  each  40-tt. 
frontage.  Imp.  Act  1911.  Certified 
check  of  107c,  payable  to  city,  required. 
Geo.    Alattis.    City    Engineer. 


SAN  FRANCISCO — Supervisors  will 
provide  funds  in  1922-23  budget  for 
reconstruction  of  Eighth  St..  from  Jlar- 
ket  to  Sixteenth  St..  its  entire  length. 
M.  M.  O'Shaughncssy,  City  Engineer. 


SONORA,  Tuolumne  Co.,  Cal. — Imme- 
diate paving  of  Washington  St.  is  con- 
templated by  City  Trustees.  Business 
men    urge    the    improvement. 


OAKLAND,  Cal. — Hutchinson  Co.. 
444  17th  St..  awarded  contract  by  Coun- 
cil to  improve  E.-22d  St..  bet.  25th  and 
27; h  Aves.;  grading.  JO.0.57  sq.  ft;  eoncr. 
curb.  J0.75  lin.  ft.;  concr.  gutter,  $0.25 
sq.  ft.;  oil  macadam  pavement.  $U.13B 
sq.  ft.;  sidewalks,  $0,175  sq.  ft.  Geo. 
Mattis,   City   Engineer. 


CHICO.  Butte  Co..  Cal. — City  Trus- 
tees. Ira  Morrison,  Clerk,  declare  in- 
tention to  construct  sanitary  sewer, 
wjih  manholes  and  (lush  tanks,  in  alley 
of  Blocks  1,  2.  3,  4,  5,  7  and  8,  and  the 
alley  in  the  Sloat  Block.  Imp.  Act. 
mil.  I'rotests  Nov.  23.  !•'.  S.  Robin- 
son, City    Engineer. 


SAN  FRANCISCO — Fay  Improvement 
Co.  awarded  contract  by  Southern  Pa- 
cillc  to  improve  in  vicinity  of  Fifteenth 
and  Florida  Sts.;  involves  approx.  21,000 
sq.  ft.  asph.  concr.  pavement.  $0.24% 
sq.  ft.;  580  lln.  ft.  concr.  18-in.  concr. 
curb.  $1.33  lin.  ft.;  105  lln.  ft.  10-in.  vit. 
pipe.  $1.50  lin.  ft.;  1  catchbasin,  $lii7 


SACRAMENTO,  Cal.— Hard  Bro.'^.  • 
RIpon.  at  $2.'), 240.  awarded  contraci  1> 
State  Highway  Commission  for  coi 
structing  4.3  miles  of  highway  in  .'<.i 
Joaquin  County,  between  1.3  miles  c:i^ 
of  Clements  and  easterly  boundary,  in 
volving  23,000  c'u.  yds.  excavation  with 
oul  classiHcalion;  1)5  cu.  yds.  class  ".A 
concr.  culverts  and  monuments;  .")22  lii 
ft.  12-ln..  2S8  lin.  fl.  15-ln.,  30  lin.  I 
18-in.  and  «o  lin.  ft.  24-ln.  corru.  im'  t. 
pipe;  4.0110  lln.  ft.  guard  rail;  54  mom 
menis.  Commission  will  furnish  reii 
forcing  steel,  corrugated  metal  pipe.  '•' 
mept  and  sand  and  co.arse  aggiiK:i' 
for  concrete. 


MODESTO,  Stanislaus  Co.  Cal  - 
Standard  Paving  Co..  9th  ami  M  Sts. 
awarded  contract  by  Council  tn  im- 
prwe  9th  St.   bet.  U  and   B  Sts.;   grayl- 


ing, f.05  sq  ft.;  1-in.  concr.  base  pav- 
ing with  l',i-in.  oltulithic  wearing  sur- 
face, $  32  sq.  ft.;  concr.  gutters.  $.20  sq. 
ft.;  curb,  $.70  lin.  ft.;  headers.  $.12 
lin.  ft 

Same  firm  also  awarded  contract  to 
improve  15th  St.  bet.  E  and  Burncy; 
Burney  bet.  15th  and  Jennie  Sts..  and 
D  St.  bet.  Jennie  and  Burney;  grading. 
$.05  sq.  ft.;  2 1,4 -in.  asph.  concr.  base 
with  lV4-ln.  bitulithic  wearing  surface 
paving.  $.17  sq.  ft.;  concr.  gutter,  $.20 
sq.  ft.;  curb.  $.70  lin.  ft.;  headers,  $.12 
lin.   ft.     Geo.   Freitas,   City   Engineer. 

SAOUAMENTO,  Cal.  —  McGiUivray 
Construction  Co.,  Capitr)l  Natl.  Bank 
Bldg.,  awarded  contract  by  Council  to 
improve  5th  Ave.  bet.  Stockton  Blvd. 
and  65th  St.  by  constructing  1  concr. 
manhole,  reconstruct  15  existing  man- 
holes, placing  22  C.  I.  gutter  drains. 
connected  to  sewer  with  6-in.  vit.  pipe, 
grading  and  paving  with  4-in.  asph. 
concr.  base.  Albert  Givan,  City  Engi- 
neer. 


S.\NT.A.  B.\IIB.\1?A,  Cal.— Jnmcs  T. 
Cornwall.  221  Equestrian  Ave.,  was 
awarded  contract  at  $27,875.22  for  im- 
proving (^hapala  St..  between  Mission 
and  Fifth  St..  between  Hollister  and 
State.  I)y  grading  and  constructing 
combined  cement  curb  and  gutter, 
catchbasins.  concrete  and  rubble  walls 
and  vitritied  pipe  sewers.  E.  H. 
Hunt  bid  $29,272.10  and  Sam  Hunter 
$41.»8(i.87. 


CALEXICO.  Imperial  Valley,  Cal. — 
Nov.  29  is  the  date  set  for  opening  bids 
for  the  construction  of  curl)  and  side- 
walks on  a  large  number  of  city 
streets,  one  of  the  big  jobs  of  the  Im- 
perial   Valley    for    the   year. 

See  call  for  hula  under  official  i>ro- 
posnl   column    In  tills   iasue* 

PHOENIX.  Ariz.  —  State  Engineer 
Thomas  Maddock  announces  the  aa- 
vertisements  for  grading  on  Fed.  Aid 
Proj.  No.  3G,  bids  to  be  opened  Nov.  9, 
and  for  grading  on  the  same  project, 
bids  to  be  opened  Nov.  21.  have  been 
cancelled. 

GLENDALE.  Los  Angeles  Co..  Cal. — 
B.  D.  Zaich,  220  \V.  56th  St.,  Los  An- 
geles, awarded  contract  at  $25,o78.27 
for  constructing  the  "business  district 
sewer";  other  bids  were:  John  Sutalo, 
$27,934.38;  Pete  Tomich.  $28,388.38;  \V. 
T.  Ellington.  $29,706.67;  Mlagenovich  & 
Gillespie.  $33,343.78;  R.  N.  Nikcevich, 
$36,134.27;  B.  B.  Boyd.  $36,835.42.  The 
engineer's  estimate  was  slightly  over 
$32,000.  Project  involves  630  ft.  6-in.. 
270  ft.  8-in..  2.706.79  ft.  10-in..  478.84 
ft.  12-ln.  and  1.720.93  ft.  15-in.  vit.  pipe; 
9  standard  manohles,  6  June.  cham.  A 
and  2  June.  cham.  B.  4  Hush  tanks.  Y 
septic  tanks.  21  cesspools.  4  lampholes, 
24  m.  h.  tight  covers.  4  m.  h.  open  cov- 
ers. 


.SANTA  BARiaARA,  Cal.— E.  H.  Hunt. 
Santa  Barbara,  was  awarded  contract 
at  $29,723.52  for  improving  Chino  and 
VV.  Arrellaga  Sts.  by  grading  and  con- 
structing curb,  gutter  and  storm  drain. 
Chas.     Richardson    bid    $36,097.67. 


FRESNO,  Fresno  Co.,  Cal— Until  Nov. 
17,  3:30  p.  m..  bids  will  be  received  by 
R.  Y.  St.  George.  City  Clerk,  for  im- 
proving Linden  Ave.  bet.  Olive  and 
Kloradora:  grading,  concr.  curbs,  gut- 
ters and  sidewalks,  corru.  Iron  cul- 
verts; paving  with  3V4-ln.  asph.  concr. 
base  with  l',i-in.  Warrenite  Bitulithic 
surface.  Imp.  Act  1911.  Cert  check  10% 
payable  to  cily  required  with  each  bid. 
\Vm.  Siranahan.  Comm.  of  Pub.  Works. 

FRESNO.  I-'nsno  Co..  Cal.-  Until  Nov. 
17.  3:30  p.  m..  bids  will  bo  received  by 
P..  V.  .St.  George,  City  ('lerk.  for  con- 
structing 6-in  vil.  vlay  pi\ie  sewr-r  frun) 


existing  sewer  in  alley  in  Block  331 
sr)utheast  of  .San  Joaquin  St..  thence 
northwest  along  alley  in  Block  349  to 
a  manhole  to  be  constructed  near  Ama- 
diir  .St.  with  wyes  placed  at  each  lot 
frontage.  Imp.  Act.  1911.  Cert  check 
"I  i  payable  to  city  required.  Wm. 
."^iianahan.  Comm.  of  Pub.  Works. 


VENTURA.  Ventura  Co..  Cal.— Until 
10:30  a.  m..  Dec.  7.  bids  will  be  received 
by  Supervisors  for  asph.  concr.  paving 
on  portion  of  Foothill  and  D:iy  roads 
in  5th  Road  Dist..  involving  1370  cu. 
yds.  excav..  2993  lin.  ft.  shaping  road- 
bed, 47,870  sq.  ft.  asph.  concr.  pave- 
ment and  1  cu.  yd.  concr.  in  catch  basin. 
Cert,  check  or  bond  for  10%.  Plans  and 
spec,  may  be  obtained  from  County 
Surveyor  Chas.  Petit.  L.  E.  Hallowell. 
Clerk. 


LOS  ANGELES.  Cal. — C.  W.  Shafer. 
1614  Temple  St..  awarded  contract  at 
$9,067.06  for  improving  Elk  Ave.,  north- 
e.i^t  of  Reservoir  St.  Other  bids  were: 
O.  T.  McLain.  $10,097.57;  M.  S.  Cum- 
mings,  $10,007.04;  engineer's  estimate, 
$8,533.46. 

E.  A.  Baker.  833  Edgemont  St.,  was 
aw.irded  contract  at  $3,123.75  for  im- 
proving 78th  St..  east  of  Pigueroa.  Con- 
rad .Scheerer  hid  $3,652.02;  engineer's 
estimate.    $2,948.88. 

G.  T.  McLain,  1184  N.  Berendo  St.. 
awarded  contract  at  $3,422.44  for  im- 
proving Wayne  Ave.  south  of  CromwgU 
Ave.  M.  S.  Cummings  bid  $4,297.26;  en- 
gint'tr's    estimate.    $3,585.32. 

E.  A.  Baker.  833  Edgemont  St..  was 
awarded  contract  at  $5,124.71  for  im- 
proving 30th  Ave.,  between  Pasadena 
Ave.  and  Huml)oldt  St.  Other  bids  were; 
Conrad  Scheerer.  $5,223.17;  C.  T.  Salata, 
i5.2.i2.7.T;   engineer's  estimate.   $4,009.21. 


S.\.\  DIEGO.  Cal. — Geo.  R.  Daley,  Owl 
DruK  Bldg..  was  awarded  contract  at 
$26,747.18  for  improving  Pearl  St.,  La 
,lolla.  by,  grading  and  constructing 
curb,  sidewalk,  gutter,  catchbasins  and 
culverts. 


FRESNO,  Fresno,  Col. — Council,  R. 
Y'.  St.  George,  City  Clerk,  declares  in- 
tention to  improve:  Roosevelt  Ave. 
bet.  Olive  Ave.  and  Pine  St.: 

Roosevelt  Ave.  bet.  Belmont  and 
Olive  -Aves.; 

Carmen  Ave.  bet.  Wishon  and  Lu- 
cerne Lane;  all  by  grading,  construct- 
ing concr.  curbs  and  sidewalks,  retnf. 
concr.  culverts  and  paving  with  5-in. 
concr.  Imp.  Act  1911.  Protests  Nov. 
25th. 

Council  a'so  declares  intention  to 
improve  Home  Ave.  bet.  Lucerne  Lane 
and  North  Van  Ness  Ave.:  Moroa  Ave. 
from  Home  .\ve.  to  its  east  end. 

Pine  Ave.  from  Lucerne  I^ane  to  Mo- 
roa Ave  .  both  by  grading,  constructing 
concr.  curbs,  gutters  and  sidewalks, 
corru.  iron  culverts;  paving  with  314- 
in.  asph.  concr.  base  with  l',A-ln.  War- 
renite Bitulithic  surface.  Imp.  .\ct 
1911.  Protests  Nov.  25.  Wm.  Strana- 
han.  City  Comm.  of  Pub.   Works. 


SACKA.MENTO.  Cat.— Until  Nov.  17. 
9  p.  in.,  bids  will  be  received  by  M.  J. 
nesnioiid.  City  Clerk,  for  impr.jving 
9th  .\vi'.  bet.  33rd  and  35th  Sts..  const. 
concr.  curbs  and  gutters;  S-ln.  C.  I. 
Kuller  drains  connected  to  sewer  with 
6-in.  vil.  pipe;  resetting  2  gutter 
drains,  ironst.  1  concr.  mnnholo  and 
lecon.vi  2;  grading  and  paving  with 
.'lU-in.  ;(sph.  concr.  Imp.  Bond  Act 
1915. 

SeparMte  bids,  same  date,  for  im- 
provlni;  V  St.  bet.  Sacramento  Blvd. 
and  31tb  St..  const,  concr.  curbs  and 
iiulter.".  placing  4  C.  I.  gutter  dralnx 
conneciiil  to  Fewer  with  6-in.  vil.  pipe; 
1  fonci-.  manhole;  8-ln.  vit.  pipe  .lewer, 
gradini.'  and  paving  with  5Vi-in  asph. 
concr  .  and  32nd  SI.  from  Y  to  man- 
hole   al    V    and    X    Sis.,    by    const.    8-ln, 
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vit.  pipe  sewer.  Imp.  Bond  Act  1915. 
Cert,  check  10%  payable  to  city  re- 
quired with  each  bid.  Albert  Givan 
City   Engrineer. 

SEATTLE,  Wash. — County  Engineer 
.Thomas  R.  Beeman  completing-  surveys 
for  last  link  of  Lake  Washington  high- 
way; will  be  3.69  miles  long,  20  ft. 
wide;   estimated   cost,   $120,000. 
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EL  CENTRO.  Imperial  Co.,  Cal. — City 
Council  has  voted  to  pave  with  Willite 
following  streets:  Orange  betw  Third 
and  Eighth;  Third  bet.  Orange  and 
Commercial,  Commercial  bet.  Third  and 
Fifth;  Fourth  bet.  Commercial  and 
Broadway;  Wensley  bet.  Sixth  and  Sev- 
enth; Vine  bet.  Fourth  and  Seventh; 
Fifth  and  Sixth  bet.  Park  and  Rail- 
road. 


O.^KDALE,  Stanislaus  Co.,  Cal. — 
Rights-of-way  secured  from  Southern 
Pacific  Ry.  clear  the  way  to  pave  Rail- 
road Ave.  As  the  work  will  cost  $60,- 
000  or  more,  legality  of  paving  on  sec- 
tions of  street  outside  city  limits  will 
be  determined  before  proceedings  are 
started. 


PHOENIX,  Arizona — R.  L.  Ballenger, 
Phoenix,  has  been  awarded  contract 
for  improving  Sixth  St..  involving  11.- 
652  sq.  vds.  grading  at  35c  yd.;  4477.26 
sq.  yds.  paving  Spec.  20  BB  at  $2.S5  yd.; 
6960.47  sq.  yds.  paving  Spec.  20  AA  at 
$2  45  yd.;  214.46  sq.  yds.  paving  Spec. 
30  A  at  $2.70  yd.;  4876.22  lin.  ft.  com- 
bined cement  curb  and  gutter  at  ^1.50 
ft.  and  incidental  items. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Petition  of  Oakley  residents  seeking 
construction    of   a    county    highway    in 


that  vicinity  referred  by 
to  County  Surveyor  R.  R 
report. 


Supervisors 
Arnold    for 


Cal.- 
Co., 


-Clark 


LODI,  San  Joaquin  Co.. 
and  Henery  Construction 
Sutter  St.,  Stockton,  awarded  contract 
by  Southern  Pacitic  to  pave  portions  ot 
several  streets  in  Lodi.  Contract  dat- 
ed Oct.    13. 


CALIFORNIA. — Until  Dec.  5,  2  p.  m., 
bids  will  be  received  by  State  Highway 
Commission.  Forum  Building,  Sacra- 
mento, for  constructing  7.9  mi.  of  asph. 
concr.  highway  in  Santa  Clara  County 
bet.  Morgan  Hill  and  C.ilroy;  3.7  mi.  in 
Fresno  County  bet.  Selma  and  Kings- 
burg,  to  be  paved  with  concr.  shoul- 
ders and  an  asph.  concr.  surface;  7.0 
mi.  in  Los  Angeles  County  to  be  sur- 
faced with  asph.  concr.  See  call  for 
bids  nnder  official  proposal  colnmn  in 
tlila  issue. 


OAKLAND,  Cal. — Council,  Eugene  K. 
Sturgis,  City  Clerk,  declares  intention 
to  improve  iMadison  St.  bet.  2nd  and 
12th  Sts.,  involving;  49,325  sq.  ft. 
grading;  1701  lin.  concr.  curb;  2116  sq. 
ft.  concr.  gutter;  47.209  sq.  ft.  of  asplv. 
concr.  pavement;  238  lin.  ft.  ot  S-in.. 
279  lin.  ft.  12-in.,  249  lin.  ft.  14-in.,  312 
lin.  ft.  of  16-in.  and  280  lin.  ft.  of  21-in. 
vit.  pipe  sewer;  S51  lin.  ft.  30-in.  concr. 
sewer;  157  lin  ft.  of  10-in.  vit.  pipe  con- 
duit; 2  brick  manholes;  3  brick  and 
concr.  manholes;  6  brick  catchbasins; 
5  vit.  pipe  drop  connections;  80  vit. 
pipe  Y-branches;  48  vit.  pipe  slants; 
1358  lin.  ft.  of  existing  sewer  to  be  re- 
moved; 4  existing  manholes  to  be 
deepened:  4  existing  manholes  to  be 
removed.  Protests  Dec.  1,  Geo.  Mat- 
tis.  City  Engineer. 


OROVILLE.  Butte  Co..  Cal. — Speci. 
flcations  prepared  by  c'ounty  Surveyor 
Harry  H.  Hume  lor  the  proposed  road- 
way from  the  state  highway  to  the  Li. 
S.  Plant  Introduction  Station,  near 
Chico,  a  distance  of  1.4  mile,  have  been 
forwarded  t"  Washington  for  approval. 


Specifications  provide  for  a  4-in.  black 
surfacing.  Work  is  estimated  to  cost 
$22,000;  the  county  to  pay  $10,000  and 
the  Government  $12,000. 


RICHMOND.  Contra  Costa  Co..  Cal. — 
City  Engineer  H.  D.  Chapman  is  pre- 
paring specifications  lor  improving 
Ohio  street  from  37th  to  41st  and  37th 
from  Macdonald  Ave.  to  Ohio  street.  A 
permanent  pavement  18  feeT  wide 
will  be  constructed.  Engineer  Chap- 
man is  completing  specifications  for 
improving  56th  street  for  its  full 
width  and  Bay  V'iew  Avenue  for  an 
18  foot  width  pavement. 


MARTINEZ,  Contra  Costa  Co..  Cal. — 
Supervisors  adopt  resolution  authoriz- 
ing the  election  to  decide  on  the  forma- 
tion of  a  sanitary  district  between  the 
north  city  limits  of  Richmond  and 
Wildcat  creek,  in  the  Ban  Pablo  Dis- 
trict.    R.  R.  Arnold.  County  Engineer. 


SEATTLE.  Wash. — City  Engineer 
Dimock  completes  spec,  for  53rd  Ave. 
S.  W.  trunk  sewer;  estimated  cost, 
$133,974.  Bids  will  be  asked  in  about 
a   week. 


BRENTWOOD.  Contra  Costa  Co.. 
Cal. — Property  owners  in  this  town 
are  planning  formation  of  a  district 
to  finance  construction  of  a  water  and 
sewer  system,  to  be  operated  on  the 
same  basis  as  the  lighting  district. 
Estimates  of  cost  will  be  submitted  to 
the  Chamber  of  Commerce  within  the 
next   week. 

MARTINEZ,  Contra  Costa  Co..  Cal. — 
Trustees  are  planning  immediate 
paving  of  streets  in  the  east  of  Pine 
street  district,  the  southern  portion  ot 
Castro  and  Estudillo  streets.  Talbot 
streets  and  other  short 
T.    D.    Farley,    City      Engl- 


and    Ward 
stretches. 


MADEHA,  Madera  Co..  Cal.  — Fran 
.K.  Nikirk  has  been  appointed  City  Ei 
gineer  at   a  salary  of  $20ti  a  month. 


OAKLAND,  Cal. — City  Council  ap 
propriates  $25,000  to  commence  con 
structlon  of  proposed  extension  of  Sky 
line  Boulevard  to  Redwood  I'eak.  Gei 
Mattis,  City  Engineer. 


OROVILLE.  Butte  Co..  Cal. — File 
Chief  Kroeger  recommends  an  auxil- 
iary water  system.  He  recommends 
that  the  City  Trustees  install  steam 
pumping  plant  from  a  well  sunk  near 
the  river.  Referred  to  City  Engineer 
for  report. 


SAN 

rublic 


FRANCISCO — The  Board  ot 
Vorks  declares  intention  to  con- 
struct 15.980  lin.  ft.  concrete  curbs  and 
:!l)ti,540  sq.  ft.  asphaltic  concrete  pave- 
ment in  streets  of  Mission  Terrace.  Jl. 
M.  O'Shaughnessy,  City  Engineer. 


Fi- 


CALIFORNIA — State  Highway 
nance  Board  contemplates  the  sale  ot 
$7,000,000  worth  of  highway  bonds  at 
reduced  rate  of  interest.  It  is  pro- 
posed to  hold  the  sale  December  22.  It 
is  the  opinion  of  the  Board  that  the 
bonds  will  sell  at  a  reduced  rate  be- 
cause of  the  present  condition  of  the 
bond  market. 


NATIONAL  CITY,  Cal.— Until  7:30 
1).  m..  Nov.  15,  bids  will  be  received  by 
City  Clerk  O.  A.  Mullen  for  construct- 
ing a  double  cem.  concr.  pipe  culvert 
with  two  30-ln.  pipes  60  ft.  long,  and 
headwalls. 


MARYSVILLE,  Yuba  Co.,  Cal. — Su- 
pervisors petitioned  to  construct  new 
road  across  Eoyer  and  Hutchinson 
ranches,  connecting  the  middle  road 
with  the  Hammonton  road.  Action 
deferred  until  the  Januarj'  session, 
J.,eslie  8.  Crook,  County  Surveyor. 


VISALIA,  Tulare  Co.,  Cal.— UntH 
Nov.  25,  2  p.  m.,  bids  will  he  received 
by  Geo.  R.  Prestidge,  County  Clerk, 
for  constructing  Naranjo-Leraon  Cove 
highway,  a  distance  of  2.84  mi.;  in- 
volving 3471.84  cu.  yds.  Class  A  concr. 
and  9750  cu.  yds.  excavation,  unclassi- 
fied   yardage. 

Separate  bids,  same  date,  for  con- 
structing Kingsburg  south  division,  a 
distance  of  0.9  mile;  involving  1228.29 
cu.  yds.  class  A  concr.  and  2700  cu.  yds. 
excavation.  Plans  on  file  in  office  of 
County   Surveyor   Laurence   Moye. 


RED  BLUFF,  Tehama  Co.,  Cal.— 
Trustees  instructed  City  Clerk  E.  F. 
Lennon  to  arrange  with  State  Railroad 
Commission  for  an  appraisal  of  the 
lighting  system  of  the  Pacific  Gas  & 
Elec.  Co.;  Trustees  plan  to  purchase 
and  improve  system  through  a  bond 
issue.     W.   F.   Lunning,   City   Engineer. 


AUBURN,  Placer  Co.,  Cal. — Placer 
County  Chamber  of  Commerce  and 
County  Supervisors  decide  to  employ  a 
Federal  engineer  to  pass  upon  lands 
for  a  good  roads  system  and  to  select 
a  type  of  pavement,  for  the  various 
districts.  A  committee  headed  by 
Chairman  William  Haman  of  the 
Board  of  Supervisors,  E.  C.  Gaylord  of 
Auburn  and  Sam  Day  of  Loomis  was 
named  to  select  the  engineer. 


VISALIA,  Tulare  Co.,  Cal. — City 
Trustees  order  plans  and  spec,  for  pav- 
ing East  Mineral  King  Ave.  for  its  full 
width,  to  comply  with  the  balance  of 
the  street.  L.  H.  Gadsby,  City  Engi- 
neer. 


SPOKANE,   Wash. — . 
land,    at    $358,860,    sub 
City    Council    for 
town  interceptin 


Shea,   Port- 
low    bid    to 
constructing    down- 
s  expect- 


ed the  bids,  three  in  all,  will  be  re- 
jected. No  bids  received  for  construct- 
ing Altamont  trunk  and  lateral  sew- 
er system,   estimated  to  cost  $77,600. 


SANTA  BARBARA.  Cal.— Until  ' 
p.  m..  Nov.  17,  bids  will  be  received  by 
City  Clerk  S.  B.  Taggart  for  street 
work  under  1911  Act  as  follows:  De 
la  Vista  Ave.  bet.  Canal  and  Salispu- 
edes  Sts.,  Cottage  Grove  Ave.  bet. 
Bath  and  De  la  Vina  Sts.  and  Alaraar 
Ave.  bet.  Hollister  Ave.  and  Castillo 
St.,  to  be  graded  and  paved  with  5-in. 
cem.  concr.  base  and  1^3 -in.  asph. 
wearing  surface;  cem.  curb,  driveways, 
gutters  and  vit.  pipe  connecting  sew- 
ers. These  improvements  comprise 
three    separate   contracts. 

'"STOCKTON.  San  Joaquin  Co.,  Cal. — 
Cyrus  Moreing,  Commercial  Savings 
Bldg.,  Stockton,  at  $62,728.75  awarded 
contract  by  Supervisors  for  paving 
Clements-lone  road  in  Wild  Goose  Val- 
ley. For  a  graveled  road  Moreing  bid 
$33,215.75  Blumenkranz  and  Vernon, 
Stockton,  for  paving,  $67,142.75;  grav- 
eled. $36,888.25;  Clark  and  Henery  1 
Construction  Co..  Stockton,  paved.j 
$71,673.25;    graveled,   $49,174.25. 

Moreing  at  $58,732.50  also  awarded' 
contract  for  paving  6  mi.  oil  macadam 
of  Waterloo-Linden  road.  Other  bid- 
ders: Wilson  D.  Ellis,  $60,160;  GorrillJ 
Brothers.  $78,466  Blumenkranz  &  Ver- 
non, $63,721;  Clark  &  Henery  Con- 
struction   Co..    $74,S11.40. 

Moreing.  at  $8,970.  awarded  con- 
tract for  Kettleman  Lane  road  work, 
also  at  $28,484  for  Lockeford-Elliott 
road;  also  at  $8,659.20  for  Louis  and 
Nolan  road  work;  also  at  $16,365  for 
Carl  in  road. 

W.  B.  Larkin,  at  $7,192.  awarded 
contract  for  Tracy-Bethany  road  work. 
Moreing  bid  $7,935;  W.  Burns.  $S,265, 
F.   E.   Quail.   County   Surveyor. 

(Continued   on   Page   30) 
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Contracts    Awarded.    Liens, Acceptances.  Ek 


BUILDING  CONTRACTS 


8AN  FRANCISCO  COUNTY 


The    following    Is    an    index    for    tho 
iontracts  for  this  issue: 

io.  Owner  Contractor  Amt. 

:59iJ  Beck  Owner  14000 

!591  Bejrom  Owner  500 

1592  Carlson  Owner  12000 

!593  Castagnetto  Owner  500 

159-1  Brunton  Cameron  700 

1595  O'Brien  Owner  2000 

!596  Palmer  Famoochia  3500 

597  Trainor-Parsons  Fink  1500 

i598  AVeissbein  Meyer  17500 

i599  Standard  Lindgren   2400oii0 

1600  Levin  Whalin  TIO 

ItOl  Carroll  Swanson  500 

1602  Fink  Owner  SOO 

1603  Liebman  Owner  35000 

1604  Lane  Owner  500 
605  Myers  Knowles  3761 
1606  Cantley  Leigh  13475 

607  Kaiser  Meyer  5600 

608  Wissman  Meyer  11200 
1609  Gray  Meyer  11200 

610  Moeller  Meyer  56"" 

611  Moeller  Meyer  5600 

612  Orpheum  Capital  9091 

613  Bnk    of   Italy  Owner  20000 

614  Werner  Bogart  60o 

615  So.    Pacific   Co.  Fay  .... 

616  Spengjemann  Ingraham  7000 

617  Dennis  Xelson  7127 

618  Scharft  Ohlsen  3100 

619  Derham  Amos  900 

620  Moore  Johnson  25000 

621  Coffer  Owner  9S0 

622  Kennedy  Era  3000 

623  Anderson  Meyer  SOOO 

624  Harvard  Diestel  2000 

625  Thompson  Meyers  5000 

626  Falvey  Owner  40000 

627  Armstrong  Mooney  500 

628  Giarnini  Owner  2500 

629  Schindler  Coggins  500 

630  MacGruer  Wagner  5000 

631  Mahoney  Jensen  800 

632  Williams  Merritt  3000 

633  Lawler  Merritt  4000 

634  .\nderson  Owner  8000 

635  Crowe  Cameron  15S0O 

636  lOxcelsior  Butte  5622 

637  I'ac.   G.    &    E.  Bosch  425 

638  Huss  Chase  1545 
6J9  Stough  Urfer  500 

640  Lewis  Hoin  500 

641  Fourt  St.  Co.  Barrett  500 

642  Mikesell  Mikesell  700 

643  HamiU  Owner  2000 

644  Webster  Johnson  3000 

645  Hamill  Owner  lii"i" 

646  Shell  Fisher  S"" 

647  \\  elssbeiii  Meyer  17.'.ihi 

648  .Marcussen  Owner  800" 

649  iiamacciotii  Fontanella  125"" 

650  Hind  Hind  60"" 

651  VVhIrter  Owner  3000 
662  .Mlcheletli  MoUer  5"" 

653  IN-ttlgrew  lirady  IS"" 

654  raclMc     Hat     Co          Owner  6iiii 

655  St_'curily  Wagner        5' 

656  Lacey  Carlson  9.i" 

657  .ludnlck  Owner  .."»" 

658  liopkln.s  Mangels  700" 
669  .Meyerfeld  Barrett  535m" 

660  MacDonald  MacDonald  550" 

661  I'asantlno  Johnson  .i"' 

662  Barrett  Owner  u»"" 

663  .Archbishop  Morchis  '.' ." 

664  Saroni  Pond  nr,"" 

665  Greenberg  Kragen  30"0 

666  Cuneo  Cunco  1300 

667  .MarK'tl  Owner  500 

668  MutHger  Owner  1000 
Mil  Cahen  Owner  '50uv 


No. 

Owner 

Contractor 

Amt. 

2670 

St.    Francis 

Braas 

925 

2671 

I'engelly 

Pranagle 

30l)|) 

2672 

Lipman 

Todhunter 

40OO 

2673 

Wulzen 

Owner 

1200 

2674 

McDonough 

Owner 

9000 

2675 

Moriconi 

Owner 

1000 

2676 

Piper 

Owner 

2600 

2677 

Baldwin 

Gasperetti 

2250 

2678 

Mikels 

Mullen 

550 

2679 

Wilkins 

EUingson 

2600 

2680 

Rocca 

Martinella 

6600 

2681 

Nasser 

Bosch 

27675 

2682 

Callahan 

Thulin 

11350 

PER.MITS 

APARTMENTS 

(2590)      SW    CALIFORNIA    AND    26TH 

Ave.        Two-story     and      basement 

frame    (4)    apartments. 
Owner — J.    E.    Beck,    No.    435    Cabrillo 

Street. 
Architect — Albert  AV.   Burgren,  No.   110 

Sutter    St. 
Day's  work.  $14,000 


CEMENT  WORK 

(2591)  NO.  17S8  SANCHEZ  ST.  Ce- 
ment work,  etc.,  for  private  ga- 
rage in  basement  of  cottage. 

Owner — Ellen  Byrom.  No.  I7S8  Sanchez 
Street. 

Architect — None. 

Day's  work.  $500 


APARTMENTS 

(2592)  E  STOCKTON  60  S  Pine.  Three- 
story  and  basement  reinforced  con- 
crete   (6)    apartments. 

Owner — O.  E.  Carlson,  No.  180  Jessie 
Street. 

Architect — None. 

Day's  work.  $12,000 


RETAINING  AAALL.  ETC. 

(2593)  NO.  229  COLUMBUS  AVE.  Con- 
struct retaining  wall  and  sidewalk 
for  store. 

Owner — A.      Castagnetto,    No.    229    Co- 
lumbus Ave. 
Architect — None. 
Day's  work.  $500 

ADDITION.  ETC. 

(2594)  SA\'  CALIFORNIA  AND  19TH 
Ave.  Addition  for  battery  charg- 
ing station;  cement  floor,  T  &  G 
roof:  galv.   iron   skylights,   etc. 

Owner — Julius    Brunton    &    Sons.    19th 

and  Valenc'ia  Sts. 
.\rchitect — None. 
Contractor  —  Cameron     and      Disston. 

Hearst  BIdg.  $700 


-VDDITIONS,    ETC. 

(2595)  NO.  3003  JACKSON  ST.  Addi- 
tion of  2  rooms  and  baths  for  resi- 
dence. 

Owner — Mrs.  W.  S.  O'Brien,  care  Archi- 
tect. 

.Architect — Edward  E.  Young,  No.  251 
Kearny  St. 

Day's   work.  $2000 


ADDITION 

(2596)  NO.  1037  BROADWAY.  .Addi- 
tion of  one  story  for  dwelling.       . 

owner — Misses    Williams    and    Palmer, 

No.    1037   Broadway. 
Architect — None. 
Contractor — Farnocchia  &  Co..  No.  1814 

Powell   St.  $3,500 

REMODELING 

(2597)  .\0.  186  GEARY.  Install  show 
windows  and  mezzanine  floor  for 
optica)    Htore, 


Owner^Trainor-F'arsons     Optical     Co., 

No.  186  Geary  St. 
.Architect — The  Fink  and  Schindler  Co., 

No.   226    13th  St. 
Contractor — The     Fink     and     Schindler 

Co.,  No.  226  I3th  St.  $1500 


GARAGE 

(259S)  NW  GEARY  AND  IITH  AVE. 
One-story  concrete  Class  "C"  ga- 
rage. 

Owner — Jacob  Weissbein,  Hobart  Bldg. 

Architect — H.  C.  Baumann.  No.  251 
Kearny  St. 

Contractorft — Meyer  Bros.,  No.  5326 
Geary  St.  117.500 


OFFICE    BLDG. 

(2599)  SW  BUSH  .AND  SANSOME  STS. 
Twrnty-two-story  and  basement 
Cla.ss  "A"  office  building  (all  work 
e.xcL-pt  structural  steel  and  con- 
crete  flreprooflng). 

-    Standard    Oil    Co.,    No.    200 
Bush  St..  City. 

Architect — Geo.  W.  Kelham,  Sharon 
Bldg. 

Contractor — Lindgren  Co.,  Monadnock 
Bldg.  $2,400,000 


Owi 


KEP.AinS.  ETC. 

(2600)  NO.  152  PALM  AVE.  General 
repairs  and  changes  for  interior 
and  exterior  of  residence. 

Owner — Dan  Levin,  No.   126   Palm  Ave. 

Architect — None. 

Contractor— J.  H.  WTialin,  No.  2930 
22nd  Ave.,  Oakland.  $710 


FI.XISH   BASEMENT 

(2601)  NO.  57  POND  ST.  Finish  base- 
ment for  three  rooms. 

Owner— .Airs.      Adele     Carroll.      No.      57 

Pond  St. 
Architect — None. 
Contractor — John    A.    Swanson,    No.    74 

Pond  St.  $500 

REMODELING 

(2602)  NO.  228  THIRTEENTH  ST. 
Enlarge   finishing  room  of  factory. 

Owner — The    Fink    Schindler    Co..    No. 

22s   13th  St. 
Architect — Plans  by  owners. 
Day's   work.  $800 

FLATS 

(2603)  E  21ST  AA'E.  231.  131,  156,  ISl. 
206  N.  California.  Five  2-story 
and  basement  frame  (2  in  each) 
flats. 

Owner —  Jeanette  Liebman,  No.  113  9th 

Avenue. 
Architect — C.   O.  Clausen,   Hearst  Bldg. 
Day's  work.  $7000  ea. 


REMODEL,    ETC. 

(2604)  119  AA'AVERLY  PLACE.  Re- 
move partitions;  remodel  front; 
Install    hand   elevators   for  store. 

Owner — Paul  Lane.  No.  128  Waverly 
Place. 

.Architect — None. 

Day's    work.  $500 


KRCORDED 

LATH.    PLASTER,   ETC. 

(2605)      SUTTER    70-6    W    Mason    67    x 

75.      Lalliing   and    plastering    for   a 

1 -story    and    basement    frame    bldg. 

Owner — Laurence    A.    Myers.    Foxcroft 

Bldg. 
.Architect^Samuel  L.   Hyman,  Foxcroft 

Bldg.,   San    Francisco. 
Architect — Not   given. 
Contractor— A.    Knowles.    Call    Bldg. 
Filed   Nov.   4.   '21.     Dated  Oct.   25.   '21. 

Completed    and   accepted    ~5% 

Usual    35  days    26% 

TOTAL  COST,  $3761 
Bond,  sureties,  forfeit,  none;  limit.  21 
days      I'lanH  and  apeclflcallnns.  none. 

NOTE:— I'ermit     reported     Jitly      21, 
ini.  No.    155»,      • 
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Jessie    St. 
,  251  Kearny 


FRAME   BLDG.  ^^„     .  ,^_     „ 

(2606)  SW  GEARY  &  5TH  AVE.  E 
32-6  N  100  W  32-6  S  100.  All  work 
except  wall  beds,  paper,  finish 
hardware,  and  electric  fixtures  for 
2-story  frame  building. 

Owner — Jas.    Cantley.    180 
Architect — Edw.  E.  Young 

Contra'^ctor— D.  Leigh,   840   44th  Aye. 

Filed  Nov.   4,  '21.     Dated  Oct.  31,    21. 

Frame   up Hlllln 

Brown  coated   ^ozo.ou 

Plaster  completed  and  stand- 

ing   trim    on    2526.50 

Completed   and    accepted    ....    2526.50 
usual   35   days ^.^^.^.^^.^.^_.. ^.^^3368.75 

Bond  $6737.50;  sureties,  Gustave  Moel- 
ler  and  Herbert  Guest:  forfeit,  none; 
limit.  90  days.  Flans  and  specifications 
filed.  .   J      .  ,0 

NOTE: — Permit      reported      Aug.      IS, 
1921.  No.  1703.    

RESIDENCE 

(2607)  W  22ND  AVE  100  S  Cabrillo 
S  25  X  W  120.  Two-story  8-room 
residence. 

Owner — William    F.   Kaiser,    326   Kirk- 
ham. 
Architect — Not  given. 
Contractor — Theodore  G.  and  Rollin  E. 

Meyer.   5326  Geary  St. 
Filed  Nov.  4,  '21.     Dated  Mar.  26,  '21. 

Frame  up    $1400 

Brown    coat  mortar   on 1400 

Completed     1400 

Usual  35  days 1400 

TOTAL  COST,  $5600 
Bond,  sureties,  forfeit,  none;  limit,  90 
days.     Plans  and  specifications,  none. 


RESIDENCES 

(2608)      "W    22ND    AVE    200    S    Caorillo 
S    50    X   W    120.      Two    2-story    and 
basement    (8-room)   residences. 
Ovvner — Harry  Wissman.  29th  Ave.  and 

Clement   St. 
Architect — Not  given. 
Contractor — Theodor    G.    and    RoUin    E. 

Meyer,  5326  Geary  St. 
Filed  Nov.  4,  '21.     Dated  Mar.  26,  '21. 

Frame  up   $2800 

Brown  coated   2800 

Completed     2800 

Usual  35  days   2800 

TOTAL  COST,  $11,200 
Bond,  sureties,  forfeit,  none;  limit,  90 
days.     Plans  and  specifications,  none. 


RESIDENCES 

(2609)     W  22ND  AVE  250  S  Cabrillo  S 
50   X   W   120.     Two   2-story   S-room 
residences. 
Owner — John  Gray. 
Architect — Not    given. 
Contractor — Theodore   G.  and  Rollin  E. 

Meyer,  5326   Geary  St. 
Filed  Nov.  4,  '21.     Dated  Mar.  26,  '21. 

Frame  up    $2800 

Brown  coated   2S00 

Completed   2800 

Usual    35    days    2800 

TOTAL  COST,  $11,200 
Bond,  sureties,  forfeit,  none;  limit,  90 
days.      Plans    and    specifications,    none. 


75    S    Cabrillo 
-story   8-room 


RESIDENCE 

(2610)  W    22ND    AVE 
S  25   X  W   S2-6.     Tw. 
residence. 

Owner — Gustave   Moeller.   2221  Clement 

Street. 
Architect — Not     given. 
Contractor — Theodore     and     Rollin     E. 

Meyer,    5326    Geary    St. 
Filed  Nov.  4,  '21.     Dated  Mar.  26,  '21. 

Frame    up    $1400 

Brown    coated     1400 

Completed     1400 

Usual    35    days    1400 

TOTAL  COST,  $5600 
Bond,  sureties,  forfeit,  none;  limit,  90 
days.      Plans    and    specifications,    none. 

RESIDENCE 

(2611)  W    22ND    AVE    125    S    Cabrillo 
S   25   X   W   120,     Two-stpry  S-room 

residence. 


Owner — Gustave  Moeller,   2221   Clement 

Street. 
Architect — Not   given. 
Contractor — Theodore  G.  and  Rollin  E. 

Meyer,    5326    Geary    St. 
Filed  Nov.  4,  '21.     Dated  Mar.  26.  '21. 

Frame    up     $1400 

Brown    coated    1400 

Completed     1400 

Usual    35    days    1400 

TOTAL  COST,  $5600 
Bond,  sureties,  forfeit,  none:  limit,  90 
days.     Plans  and  specifications,  none. 


SHEET  METAL  WORK 

(2612)   NW  GOLDEN  GATE  AVE  & 

Taylor   St.      Sheet   metal   work    for 

theatre. 
Owner — Junior    Orpheum    Co.     of    San 

F'rancisco,     by     W.     S.     Dinwiddle. 

Crocker   building. 
Architect — G.     Albert     Lansburgh,     709 

Mission   St. 
Contractor — Capitol      Art      Metal      Co., 

Inc. 
Filed  Nov.   4,  '21.     Dated  Oct.  20.  '21. 

Work    installed,    monthly 75% 

Usual   35   days    25% 

TOTAL  COST,  $9094 
Bond,  $4547;  surety.  New  Amsterdam 
Casualty  Co.;  forfeit,  none;  limit,  60 
days.  Plans  and  specifications  not 
filed. 


BANK  BLDG. 

(2613)      SW   COR   CASTRO   AND    17TH. 

One-story   fireproof   bank   building. 
Owner — Bank     of     Italy,     Powell     and 

Eddy  Sts. 
Architect   —   Edw.      Foulkes,      Crocker 

Bldg. 
Day's    work.  $20,000 


REPAIRS.    ETC. 

(2614)      NO.   350  FOURTH  AVE.  Repair 

porch  and  alterations  for  basemen! 

garage. 
Owner — A.  W.  Werner,  No.  350  4th  Ave. 
Constucting   Engineer — Jos.    S.   Bogart. 

No.    229   Mills   Bldg. 
Contractor — J.  S.  Bogart,  No.  229  'Mills 

Bldg.  $600 


ASPH.   CO.NCR.   PAVE.,   ETC. 
(2615)       FIFTEENTH    AND    FLORIDA 
Sts.      For   const,    approx.    21,000    sq. 
ft.   asph.   concr.   pave.;   approx.   5S0 
lin.   ft.    IS-in.    concr.   curb;    approx. 
105    lin.    ft.    10-in.    vit.    pipe    and    1 
catchbasin. 
Owner — Southern   Pacific   Co. 
Architect — None. 
Contractor  —  Fay     Improvement     Co.. 

Phelan  Bldg..  San  Francisco. 
Filed   Nov.    5.    '21.      Dated    Oct.    8.    '21. 
Pavement,  24?4c  sq.  ft. 
Curb.  $1.33   lin.  ft. 
Pipe.  $1.50  lin.  ft. 
Catchbasin.    $107.00. 

TOTAL    COST,    $ 

Bond,  $4700;  surety,  Hartford  Accident 
&  Indemnity  Co.;  forfeit,  none:  limit, 
60  days.  Plans  and  specifications, 
none. 


FR.\ME    BLDG. 

(2616)  E  20TH  AVE  100  N  Fulton  N 
25  x  E  120.  One-story  and  base- 
ment wood  frame  building. 

Owner  —  Chas.  H.  Spengemann.  25 
Stockton  St. 

Contractor — O. 
Street. 

Contractor — M 
boce   Ave. 

Filed   Nov. 


R.    Thayer.    110    Sutter 
v.     iMgraliani.    l.'iO     Du- 


21. 


Dated   Nov 


■21. 


Roof  on    $1312 

Brown   coated    1312 

Standing    finish    on 1312 

Completed    and    accepted    1311 

Usual   35   days    1750 

TOTAL  COST.  $7000 

Bond,    sureties,    none;    forfeit,    $5    day; 

limit.  SO  days.    Plans  and  specifications 

pled. 

NOTE; — Permit  applied  for  today. 


RESIDENCE 
(2617)    LOT    6    BLK    3108    WESTWOOD I 
Park.        One-story     and     basement! 
frame  residence. 
Owner — Kate  A.  Dennis. 
Architect— Chas.  F.  StrothofC.  2274  16t 

Street. 
Contractor — Hans     Nelson,     1375     Plj 

mouth   Ave. 
Filed  Nov.   5.  '21.     Dated  Oct.  20,  '21.  ■ 

Enclosed     $1219.$i) 

Brown   coated    1219.STi 

Completed   and   accepted    ....    1219. S^l 

Usual   35    days    1219.iarl 

Bal.,  $2250.  to  be  paid  by  note  ,  i 

secured  by  deed  of  trust. 

TOTAL  COST,  $7127.| 
Bond,   sureties,    forfeit,   none;   limit, 
days.     Plans   and   specifications  flled.1 


DWELLING 

(2618)       NE    CABRILLO    &    41ST    A\ 

100   on   E   41st  Ave   by  31-6   on 

brillo.       One-story     and     basemen 

frame   dwelling. 
Owner — Ervin    K.    Scharlf. 
Architect — Not  given. 
Contractor — A.   H.   Ohlsen,   707-A  Shol 

well  St. 

TOTAL    COST.    $31^ 
Filed   Nov.    6,    '21.     Dated   Oct.    25 

NOTE: — This  contract  refers  to  cob 
tract  between  said  parties  reoorda^ 
Nov.  3,  1921,  which  omitted  descriptiol 


COVER    SHED,    ETC. 

(2619)  NO.  932  BRYANT  ST.  Covd 
shed  with  galvanized  iron;  asphsQ 

floor.  -1 

Owner — Teddy  Derham.  \ 

Architect — None.  ! 

Contractor — E.      C.      Amos,  No.      164 

Golden  Gate  Ave.  $91 


ADDITION,    ETC.  .  I 

(2620)       NO.    880    CAMINO    DEL    MABJ 

Two-story  and  basement  frame  . 

dition       for     residence      ;  concrS 

foundation;    tile    roof;    plaster 

terior. 
Owner — Mrs.   A.   A.   Moore,   Jr. 
Architect — Bliss    and    Faville, 

Bldg. 
Contractor — J.  Harold  Johnson, 

Jsssie   St. 


REMODELING  i 

(2621)  NO.  2356  CALIFORNIA  SCJ 
New  front  and  make  alteratiolui 
for  four  apartments.  '  ', 

Owner — Anna  Coffer,  No.  2356  CalifOTJ 
nia  St.  ' 

Architect — None. 

Day's  work. 


RESIDENCE 

(2622)      S     W     CHARTER     OAK 

Wayland.        One-story     and 

ment   frame   residence. 
Owner — Thos.   Kennedy,   No.    3289 

sion   St. 
Architect — None. 
Contractor — Era  Building  Co..  No.  321 

Mission   St. 


ba«H 
MttH 


FLATS 

(2623)     E.  IITH  AVE.  250  S.  Califor 

Two-story  and  basement  frame 

flats. 
Owner — J.   T.   Anderson,   20th   Ave. 

Geary  St. 
Architect — None. 
Contractor  —  Meyer     Bros.     No.     5 

Geary  St.  $t 


FLATS 

(2624)      XO.    1545   FRANKLIN  ST. 

pair  fire  damage  to  flats. 
Owner — Mrs.  Ada  Havard,  No.  248  Ru 

Building. 
Architect — None. 
Contractor — John  Diestel,  No.  248  RU«S 

BuiUline.  $200.| 


RESIDENCE 

(2625)      N.    GEARY    57-6    W.    27th   AVlf 

Two-story     and     basement     (rim<f 

j-esidence. 
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wner — Nathan    Thompson,    23id    Ave. 

and  Geary, 
rchitect — H.     C.     Baumann,     No.     251 

Kearny  St. 
ontractor  —  Meyer     Bros.,     No.     5326 

Geary  St.  }5000 


PAKTMENTS 

>626i      \V.    HYDE    40   and    70    S.    Pine. 
Two    3-story   and    basement    frame 

11     L'-rooiii    .iparlment.s. 
wner — Arthur    J.     Falvey,      No.     203? 

Lake   St. 
rchiterf — None, 
ay's  work.  $20,000  ea. 


DDITIONS 

!627)  N.  HENRY  320  W.  Castro. 
Minor  additions  for  dwelling. 

wner — A.  E.  Armstrong,  No.  264 
Henry  St. 

rchitect — G.  A.  Berger,  No.  261  Va- 
lencia St. 

ontractor — E.  Mooney,  No.  12  Valen- 
cia St.  J500 


LTERATIO.N'S 

l«2S)     SW  M.^SO.N  AST)  WATER  ST.S. 

Alteiations  for  hotel   dining  room: 
Itchen;    light    shafts,    etc. 
wner — A.  P.  Giannini  Co. 
rchitect — Paul    F.    DeMartini,   No.    946 

Broadway, 
ay's   work.  J2500 


LTER,   ETC. 

!«29)     NO.  90  THIRD  ST.     Alter  store 

front;  metal  lath  and  plastering, 
wner— H.    C.    Schindler,    No.    90    Third 

Street, 
rchitect — None. 
DOtractor — L.     M.     Coggins,     No.     115 

Turk  St.  J500 


BOP  BLDG. 

:630)  N.  TEHAMA  262-6  E-4th.  One- 
story    frame    plasterers'   shop. 

wner — MacGruer  and  Simpson,  No. 
540   Can   Bldg. 

rchitect — None. 

»ntractor — Daniel  R.  Wagner,  No.  540 
Call  Bldg.  ?5000 


EP.AIRS,    ETC. 

1631)  NO.  S19  VALE.VCIA  ST.  Re- 
pair fire  damage  to  auto  body 
building  shop;  glazing;  carpentry, 
etc. 

wner — Amy  D.  Mahoney,  care  T.  J. 
Wilson,    216   Bush   St. 

rchitect — None. 

ttntractor — James  Jensen,  No.  550  Va- 
lencia St.  $&00 


ESIDENCE 

i832)  NO.  1265  47TH  AVE.  One- 
story  and  basement  frame  resi- 
dence. 

wner— Mrs.  Williams,  No.  1265  47th 
Avenue. 

rchitect — Geo.  M.  Merritt,  No.  3014 
Geary  St. 

ontractor — Geo.  M.  Merritt,  No.  3014 
Geary  St.  $3000 


.ESIDE.NCB 

2833)     E.  17TH  AVE.  240  S.  California. 

Two-story     and      basement     frame 

residence, 
wner — Mr.  and  Mrs.  J.  P.  Lawlor,  No. 

238  17th  Ave. 
rchitect— Geo.     M.    Merritt,     No.    3014 

Geary  St. 
ontractor — Geo.    M.    Merritt,    No.    3014 

Geary  St.  $4000 


•LATS 

2834)  E.  12TH  AVE.  275  S.  (3««ry. 
Two-story  and  basement  frame  (2) 
flats. 

iwner — P.  G.  Anderson.  No.  114  Still- 
man  St. 

.rchiteet — Chas.  F.  Strothoff,  No.  2274 
16th  St 

>ay'B  work.  $8000 


RESIDENCE 

(2635)       .N     KlLliERT     108     W     UIVIS.V- 
dero    W    26-6    x    N    137-6.      Three- 
story  and  basement  residence. 
Owner — Milton    H.    Crowe,    1742    Jones 

Street. 
.\rchitect — Lewis  M.  Gardner,  942  Pine 

Street. 
Contractor   —    Cameron       &       Disston, 

Hearst  Bldg. 
Filed  Nov.   7.   '21.     Dated  Nov.   4,   '21. 
Contractor    to    receive    total    net 

cost   plus    10%. 
l.'ith  and  30th  day  of  each  month.. 76% 

Usual  35  days  25% 

TOTAL  .NOT  TO  EXCEED  $15,800 
Bond,  $7900;  sureties,  Hugh  L.  Mc- 
Gevitt  and  Jno.  C.  Quinlan;  forfeit, 
none;  limit,  as  soon  as  possible.  Plans 
and  specifications  filed. 

NOTE: — Permit  reported  .N'ov.  1,  1921, 
No.     2540. 


THEATRE    BLDG. 

(;;636)  SK  .MIKSIO.V  150  SW  Brazil 
Ave.  SW  150  SE  1S3-6  NE  165  NW 
100  NE  25  .NW  S3-6.  ptn.  Lot  7  and 
all  Lot  2  Blk  3,  Excl.  Hd.  Assn. 
Electric  work  for  theatre  bldg. 
Owner — Excelsior  Amusement  Co. 
-Architect — G.     Albert     Lansburgh,     709 

Mission  St. 
Contractor — Butte      Electrical      Equip- 
ment Co.,  530  Folsom  St. 
Filed  Nov.   7,  '21.     Dated  Oct.   22,  '21. 
All   conduits    in    ready   for   wir- 
ing      $1405 

All  wiring  installed   1405 

Completed  and  accepted 1405 

Usual  35  days   1407 

TOTAL  COST,  $5622 
Bond,  sureties,  forfeit,  limit,  plans, 
specifications,  none. 

PLASTERING 

(^637)  .MINN.A  NR.  8TH  ST.  Exterior 
plastering      for      sub-station      and 

switch    house    extension. 
Owner — Pacific  Gas  &  Electric  Co.,  445 

Sutter  St. 
Architect — None. 

Contractor — Herman   Bosch,   180  Jessie. 
Filed  Nov.  7,  '21.     Dated  Nov.  — .  '21. 

On  completion    75% 

Usual   35  days    25% 

TOTAL  COST.  $425 
Bond.  $215;  surety.  Fidelity  &  Deposit 
Co.  of  Maryland;  forfeit,  limit,  none. 
Plans  and   specifications  filed. 

NOTE: — Permit      reported      July     20. 
1921,    No.    1550. 

KECORBED 

ALTEH.\TIONS 

(2638)  SW  DIVISADERO  &  WALLER 
No.  195  nivisadero.  All  work  for 
alteration.'!  and  additions  to  two- 
story  and  basement  frame  residence 

Owner — Robert      R.    Russ.      255      Mont- 
gomery St.,  San  Francisco. 
Architect — IC.    .\.    Neumarkel,    544    Mar- 
ket St.,  San  Francisco. 
Contractor — S.      A.    Chase,   80      Douglas 

St.,  San  Francisco, 
filed  Nov.   8,  '21.     Dated  Nov.   8,   '21. 
(trading  and     concrete   work     of 

earage  done  $600 

Completed    and    accepted 568 

Usual    35    days 387 

TOT.AL  COST,  $154.'. 
liond,  none.  Limit,  without  delay. 
Forfeit,  none.  I  Mans  and  specifications 
filed. 

NOTE: — Permit       reported     Oct.       29. 
1921,  No.  Z506. 

REPAIRS 

(2639)  NO.  2001  CALIFORNIA  ST. 
Repair  fire  damage   to  residence. 

Owner — A.   J.  Stough,  Bakersfield,  Cal. 
.Architect — None. 

Contractor — Cha.s.     E.  Urfer,     No.     134 

Ilallock  St.  $600 

RAISE    RES.,    ETC. 

(2640)  NO.  1327  EDDY  ST.  Raise  res- 
idence 6  ft.;  concrete  foundation, 
floor;  new  steps:  plaster  exterior, 
etc. 


Owner— c.  Lewis,  No.  306-308  Sacra- 
mento St. 

Architect — None. 

Contractor — Theo.  S.  Hoin,  No.  1739 
Washington  St.  $500 


RETAI.V.    WALL,    ETC. 

(2641)  .\E  FOURTH  A.\D  HOWARD 
S!s.  Construct  reinforced  concrete 
retaining  wall  for  hotel;  move 
plumbing  and  sidewalk  electric 
hand  elevator. 

Owner  —  Fourth  Street  Co.,  No.  198 
Fourth  St. 

A  rch  i  t  ect — None. 

Contractor — Barrett  and  Ililp,  .No.  918 
Harrison   St.  $500 


CARPET  CLNG.    WORKS 

(2642)       .NE    FLOWER    &    SA.N    BRU.NO 

Ave.         One-story       frame       carpet 

cleaning   works. 
Owner — Clyde  R.  Mikesell,  No.  4S0  Pine 

Street. 
Architect — Plans    by    Owner. 
Contractor — Mikesell      Bros.,      No.      4S0 

Pine  St.  $700 


STORE  BLDG. 

(2643)  N.  Geary  S4  E.  26th  Ave.  One- 
story  and  basement  frame  store. 

Owner — Thos.  Hamill,  No.  707  42nd 
Ave. 

Architect — None. 

Day's   work.  $2000 


RESIDE.NCE 

(2644)  N.  IRVING  57-6  W.  24th  Ave. 
One-story  and  basement  frame  res- 
idence. 

Owner — Margurlte  Webster,  Washing- 
ton and  Fillmore  Sts. 

Architect — None. 

Contractor — Joel  Johnson,  No.  180  Jes- 
sie St.  $3000 

RESIDENCES 

(2645)  E.  27TH  AVE.  394,  419  S. 
Geary.  Two  1-story  and  basement 
frame  residences. 

Owner — Thos.     Hamill.     No.     707     42nd 

Ave. 
Contractor — None. 
Day's  work.  $4000  ea. 


INST.    BOILER,    ETC. 
(2646)     E.    THIRD    


—  N  Marine. 
Install  10-horsepower  boiler  for 
heatiner  repair  shop  and  ware- 
house. 

Owner— Shell  C<^  of  Calif.,  No.  643 
Sansome   St. 

Architect — None. 

Contractor — Fisher  and  Wolfe  Co.,  No. 
205  Tehama  St.  $800 


RECORDED 

GARAGE 

(2647)      NW    GEARY   &    IITH   -WE.   N. 

122-6   W   82-6   N   27-6    W    37-6   S    50 

E    37-6    S     100     E    82-6.     One-Story 

concrete    garage. 

Owner — Jacob  Weissbein.  Hobart  Bldg. 

Architect — II.  C.  Baumann.  251  Kearny 

St..    San    Francisco. 
Contractor — Theodore  G.  and  Rollln   E. 

Meyer.    5326   Geary   St. 
Filed  Nnv.    !>.   '21.     Dated  Nov.   3.  "21. 

Forms    in    place $4J75 

Roof  sheathlUK  In   place 4375 

Completed    and    accepted 4S75 

Usual  35  days 4S75 

TOTAL  COST.  $17,500 
Bond.  $8750;  sureties,  Mrs.  Anna  Meyer 
and  Nathaniel  Thompson;  forfeit,  limit, 
none.      Plans   and   speciflcations   led. 

NOTE: — Permit  reported  Nov.  5.  1921. 
No.   259S. 


RESIDENiK 

(2648)  NE  BALBOA  A.VD  FORTV- 
seventh  Ave.  Two-story  and  base- 
ment  frame  residence. 

Owner — .Marcus  Marcussen.  801  .\mer1- 
can    National   Bank   Bldg.   S.    F. 

Architect — None. 

Day's   work.  $8000 
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SHOP 

(^649)  S  CLEMENT  100  W  10th  Ave. 
One-story   frame   drapery   shop. 

Owner — H.  F.  Ramacciotti,  Care  Archi- 
tect. 

Architect — August  G.  Headman.  New 
Call  Bldg-.,  San  Francisco. 

Contractor  —  Fontaiiella  tt  Ti-za.  IBnJ 
Eddy  St.,  San  Francisco.         .^12.:.nii 


DWEJLL,1NUS 

(2650)    NVV   CHARLES  AND  ACADIOM 

and       VV    Academy    23      N    Charles. 

Two    one    and    one-half-story    and 

basement  frame  dwellings. 
Owner — Alfred  E.   Hind,  Colusa,  Calif. 
Architect — W.    G.    Hind,    a885    Webster 

St.,  Oakland. 
Contractor  —  Harry      W.      Hind,      2012 

Channing  Way,  Berkeley. 

$3000   eacli 


RESIDENCE 

(2651)       VV    FOURTEENTH  AVE   83-4  N 
Klrkham.     One-story     and    basement 
frame  residence. 
Owner  —  R.    M.    Whirter.    703    Crescent 

Ave.,  San  Francisco. 
Plans   by  Owner. 
Day's    work.  $3000 


ALTERATIONS 

(2652)       VV   HYDE   70    S   Uliion 

location  of  oftice. 
Owner — f.  Micheietti. 
Architect — A.     (!.     Headman, 

Bldg.,  San  Francisco. 
Contractor  —  Fred    Moller 

St.,  San  Francisco. 


180    Jessie 
$500 


GARAGE 

(2653)      NW    JACKSON   &   BUCH.VNAN. 

One-story    brick    private    garage, 
owner — P.    L.    Pettigrew,    Flood    Bldg.. 

San  Francisco. 
Architect — M.    M.    Bruce,      Flood    Bldg.. 

San  Francisco. 
Contractor  —  M.   V.  Brady,   Monadnock 

Bldg.,  San  Francisco.  $1800 


ALTERATIONS 

(2654)  NO.  1061  MARKET.  General  al- 
terations and  repairs  lor  millinery 
shop. 

Owner — Pacific  Hat  Co..  818  Mission  St.. 
San  Francisco. 

Architect — None. 

Day's  work.  ( E.  N.  Kingsland,  Super- 
intendent). $600 


ALTERATIONS 

(2655)      NO.     2626     MISSION.       Remodel 

store  for  banking  quarters. 
Owner — Security      Savings     Bank,      316 

Montgomery  St..  San  Francisco. 
Architect  —  VV.    H.    Weeks,    369    Pine   St., 

San  Francisco. 
Contractor — Daniel  R.  Wagner,  540  Call 

Bldg.,  San  Francisco.  $5000 


SIXTEENTH.       Re- 
for  two   three-room 


ALTERATIONS 
(2666)      NO.      3241 

arrange  rooms 

Hats. 
Owner — E.  V.  Lacey,  3485  21st  St.,  S.  F. 
Architect — None. 
Contractor — O.    E.    Carlson,    180    Jessie 

St.,  San  Francisco.  $950 


RESIDENCE 

(2657)  W  SAN  BRUNO  202  S  Mari- 
posa. Three-story  and  basement 
frame  residence  (third  story  to  be 
left  unfinished). 

Owner — Martin  Judnick.  594  San  Bruno 
Ave.,  San  Francisco. 

Architect — None. 

Day's  work. 


$12,000 


i    SANTA 
basement 


1800  Gr 


RESIDENCE 

(2658)  NE  SAN  ANSBLMO 
Clara.  Two-story  and 
frame  residence. 

Owner — Mrs.  C.  B.  Hopkin 
St..  San  Francisco. 

Architect — C.   B.   Hopkins,     Monadnock 
Bldg.,  San  Francisco. 

Contractor — Mangels    Bros.,    4792    Mis- 
sion St.,  San  Francisco.  $7000 


ADDITION 

(2659)  NW  SUTTER  AND  POWELL, 
une-story  Class  A  addition  to  Phy- 
sicians'  Bldg. 

Owner — Morris  Meyerfeld  Jr.,  Mills 
Bldg.,  San  Francisco. 

.\rcliitect — Frederick  H.  Meyer  and 
Albin  R.  Johnson,  742  Market  St., 
San  Francisco, 

Contractor — Barrett  &  Hilp,  918  Ham- 
son  St.,  San  Francisco.  $53,50" 


STORE 

(2660)  S  SUTTER  62-6  E  Leaven- 
worth. One-story  and  basement 
brick  store. 

Owner — MacDonald  &  Kahn,  130  Mont- 
gomery St.,  San  Francisco. 

Contractor —  MacDonald  &  Kahn,  130 
Montgomery   St.,   S-an   Francisco. 

$5500 


ELECTRIC  SIGN 

(2661)      NO.    3265    SIXTEENTH.      Erect 

electric  sign. 
Owner — Pasantino,    3245    16th    St.,    San 

Francisco. 
Architect — None. 
Contractor — Al   Johnson,    3265    16th    St.. 

San   Francisco.  $500 


FRAME  FLATS 

(2662)    E    TWENTY-FIRST   AVE    250    N 

Geary.     Two-story     and     basement 

frame  (2)  Hats. 
Owner — Joe  Barrett;  627  23rd  Ave.,  San 

Francisco. 
Architect — None. 
Day's   work.  $5000 


ALTERATIONS 

(2663)      —  TWENTY-FOURTH  AVp  IIHI 

N   Geary.      Alter  and  construct   two 

cidditional  rooms  to  residence. 
Owner — Roman   Catholic  Ai'chbishop   of 

San    Francisco,    1100    Franklin    h't., 

San  Francisco. 
.■Vrchitect — None. 
Contractor — John    Morchis.  $95U 


DWELLING 

(2664).. E  SIDE  ULLOA  AND  DOK- 
chestcr  'Way.  One-story  and  base- 
ment  frame  dwelling. 

Owner — Louis  Saroni,  652  Howard  St.. 
San  Francisco. 

Architect — None. 

Contractor — C.   P.  Pond,  Alameda. 

$3600 


REMODELING 

(2665)  NO.  132  JORDAN  AVE.  Con- 
struct cement  brick  veneer  front 
for  residence;  addition  to  sun 
porch. 

Owner — Mrs.  M.  J,  Greenberg,  No.  132 
Jordan  avenue. 

Architect — C.  S.  McNally,  ■  No.  661 
Golden   Gate  Ave. 

Contractor — Louis      Kragen, 
Golden  Gate  Ave. 


661 
$3000 


ADDITION,    ETC. 

(2666)  NO.  5079  MISSION  ST.  Addi- 
tion of  one  story;  plumbing,  etc. 
(dwelling). 

Owner — J.  P.  Cuneo,  No.  5079  Mission 
Street. 

Contractor — J.  P.  Cuneo,  No.  5079  Mis- 
sion  St.  $1300 


ADDITION,    ETC. 

(2667)  NO.  562  26TH  AVE.  Addition 
of  one  room  to  residence;  add  toi- 
let; build  replace;   enlarge  garage. 

iiwner^Mrs.  E.  J.  Margett,  No,  562 
26th  Ave. 

.\rchitect — None. 

l>ay's  work.  $500 


STOREHOUSE 

(2668)  NO.  75  CLARA  STREET.  Ad- 
joining. One-story  frame  store- 
house. 

Owner — J.   Matsger,    No.    75   Clara   St. 

Architect — None, 

Day's  work.  $1000 


APARTMENTS  ^ 

(2669)  NE  GEARY  AND  LEAVEN^ 
worth.  Four-story  and  basemenK 
brick    (31)   apartments.  ^ 

Owner — Joseph  Cahen,  James  Oppen4 
heimer  and  J.  A.  Cooney,  care  ofi 
Architect.  ^ 

Architect — Sylvain  Schnaittacher,  No^ 
233  Post   St. 

Day's  work.  $75,000" 


REMODELING  ^ 

(2670)  NO.  410  GEARY  ST.  New  glaa«« 
front;  marble  base;  tile  flooring  forj. 
store.  ; 

Owner — St.  Francis  Realty  Co.,  No.  410 
Geary   St.  i 

Architect — "W.  H.  Weeks,  No,  75  PoaMI 
Street.  |i 

Contractor — Braas  and  Kuhn  Co.,  Nol: 
1919    Bryant   St.  $9aH 

RESIDENCE  j 

(2671)  S  HIDALGO  TERRACE  80  Sfl 
Dolores.  One-story  and  basement, 
frame   residence. 

Owner — Mrs.    W^    F.    Pengelly,  No.    517- 

4  th  Ave. 

Architect — None.  * 
Contractor — John   E.   Pranagle,  No.  51^ 

4  th  Ave.  $3000 

i 

FINISH  ARTS.  « 

(2672)  NO.  1441  JONES  ST.  FiniaSjj 
2  apartments  in  lower  floor  of: 
present    apartment    house.  ^ 

Owner — A.  Lipman,  No.  216  Russ  Bldg*! 

Architect — None.  > 

Contractor — ^Geo.     C.     Todhunter,     NoJ 

1088   Ashbury   St.  $4000 


GARAGE 

(2673)  SB  MARKET  7-4%  E.  of  Estl« 
line  of  Collingswood.  One-stors 
frame    (private)    garage,  Jt 

Owner — D.    H.    Wulzen,   No.   410   CastrJ; 

Street.  rt 

Architect — Sylvain     Schnaittacher,    No? 

233    Post    St.  ■♦ 

Contractor — None    stated.  $120fc 

FLATS 

(2674)  E  NINTH  AVE  75  N  Fultoli 
Two-story  and  basement  fran 
(2)ts. 

Owner — M.    McDonough,    No,    22    Fai^ 

mount   St. 
Architect — None. 
Day's    work. 


$909 


EXCAVATION,    ETC.  J 

(2675)      NO.    218   PRESIDIO  AVE.     B**' 

cavation      and     cement     work     for] 

private      garage;      new     plumbin(^^| 

etc. 
Owner — G.    Moriconi,    No.    2200    Larkto] 

Street.  ! 

Architect— None.  j 

Day's  work.  $10001 


FLATS 

(2676)  NW  RANDALL  AND  WHIT-j 
ney.  Two-story  and  basemenra 
frame    (2)    flats.  4 

Owner — Paul    Tipper,    No.    140    Ellis   St 

Architect — Paul  Piper,  No.  140  EI1I»| 
Street. 

Day's    work.  $260»i 


RESIDENCE 

(2677)       W    SAN    BRUNO    AVE.    60    N 

Ordway.     One-story   and   basement! 

frame    residence. 
Owner — Martha    H.    Baldwin,    No.    3840 

San    Bruno    Ave. 
Designer — N.     T.     Giacanlnl,     No.    3J40i 

San   Bruno   Ave. 
Contractor — Gasperetti       an*      SponMi 

No.  3340  San  Bruno  Ave.  $2SB0' 


STORE   FRONT 

(267S)      NO.   2224  UNION  ST.  tjonstruot 

plate  glass  and  marble  store  frontJ 
Owner — Frank    Mikels   and    J.   P.  BBS' 

ler.    No.    2306    Union    St, 
Architect — None. 
Contractor    —    Mullen    Manufacturlngi), 

Co.,   NOS.   64-68    Rausch  St.       $fiBOi 
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KKC'OHIIKU 

KBl'AIRS 

(2879)  XE  FOLSOII  &  LANGTOX  N 
SO  X  E  80.  Repairs  to  3-8tory  brick 
warehou.se  building. 

Owner — Allci>  N.  and  Harry  H.  Wilkinn. 
Extr.  est.  Louise  N.  Wilkins,  de- 
ceased. 

Architect — Albert   Farr,   6S    Post   .St. 

Contractor — E.  Ellingson,  180  Jessie 
Street. 

Filed  Nov.  10,  il.  Dated  Nov.  10,  '21. 
15th  and  30th   of  each  month. ..  .75% 

Usual  35   days    25% 

TOTAL  COST,   »2600 

Bond.    tl350;    surety.    New    Amsterdam 

Casualty    Co.;    forfeit,    none;    limit,    60 

lays      Plans,  none;  speclflcations  filed 


EXCAVATING,    ETC. 

(26S0)  S  PINE  87-6  E  Jonees  S  137-6 
E  50.  Excavations,  concrete  and 
cement  work,  galv.  iron  and  root- 
ing, carpentry,  hardware,  glazing. 
lath  and  plastering,  electric  work. 
plumbing,  painting  for  a  one- 
story  frame  store  building. 
Jwner — Mary  Rocca,  720  Powell  St. 
Architect — O'Brien      Bros.,      Inc.,       240 

Montgomery    St.,    San    Francisco. 
Contractor — J.     Martinelli,     180     Jessie 

St.,   San  Francisco. 
riled  Nov.    10,   '21.      Dated   Nov.   9.   '21. 
Excavated     and     foundations 

in     place     $1237.50 

Frame   and   roof   boarded 1237.50 

Plumbing    roughed,    browned  1237.50 
Completed    and    accepted....    1237.50 

Usual   35  days    1650.00 

TOTAL  COST,  $6600.00 
3ond.  $3300;  sureties.  Frank  L,.  Marti- 
lelli  and  S.  A.  Firko;  forfeit,  $10  day; 
Imlt,  90  days.  Plans  and  speciflca- 
ions  filed. 


HET.    FURRING,    ETC. 

26«1)  E  CASTRO  100  S  17th  S  99-9  E 
80  S  75-3  E  68  N  175  B  148.  Metal 
furring  and  lathing,  plastering  and 
carting  for  New  Castro  Theatre. 

)wner — Nasser   Bros. 

Lrchitect — Timothy  L.  Pflueger,  Lick 
Bldg.,   San   Francisco. 

;ontractor — Hermann  Bosch,  180  Jes- 
sie St..  San  Francisco. 

riled   Nov.    10,    '21.      Dated   Nov.    9,   '21. 

Fifth  day  of  each  month 15% 

Usual   35    days    25% 

TOTAL  COST,    $27,675 

Jond.      $13,837;     sureties,      Stephen      I. 

Suerin  and  Leonard  Bosch;  forfeit,  $25 

lay:    limit.   75   days.     Plans  and   speci- 

ations    Sled. 


'LATS 

26S2)      W   15TH  AVE  175-5  S  Geary  S 
28  X  W    120.     Two-Story  and  base- 
ment   frame    (2)    flats. 
)wner — James    H.    Callahan,    508    Scott 

Street, 
lrchitect — H.  C.  Baumann,  251  Kearny 

Street. 
Jontractor — A.    L.    Thulin    Co. 
i-iled  .Nov.  10.  '21.     Dated  Nov.  5.  '21. 
Second   floor  joists    in   place.  ..  .$212>: 

Rustic   and    roof  on 212« 

Brown    coat    mortar    on 212"* 

Completed    and    accepted 2128 

Usual    35    days    283!? 

TOTAL  COST,  $11,350 
Jond.  $5675;  sureties,  O.  F.  Larson  and 
7arl  Anderson:  forfeit,  none;  limit,  90 
lays.      Plans  and  specifications  filed. 

NOTE; — Permit   also    applied    for   to- 
lay. 


CORIPLETION  NOTICES 


8AN   FRANCISCO   COUNTY 


tecorded  Acceptcfi 

<ov.    9.     1921— .N     .\NZA     100     W     16tn 

AVi-   W   5t).\N   100.     Maurice  Aron   to 

to  J    S  Vial  loch Nov.    7.    19:;i 

>0V.  9.  19L'l  — W  SA.SSO.VIE  46-10% 
m  <ir  I  N  Sutter  N  91-6.\\V  122-9. 
The  Anglo  &.  London-Paris  Na- 
tional Uank  to  C  A  Blume.Nov.  8,  '21 


Nov.  1".  1921 — .V  \.\i.i,t;j<>  .".0  !•; 
Buchanan  E  25  N  137-6  \V  35  K 
137-B.  Mrs  Helene  Mauberret  and 
Mrs.  Marie  Knapp  to  VVm  Mcintosh 

Nov.    10.   1921 

.Nov.  10.  1921— N  TVVENTV-NINTH 
80  K  Noe  K  25.\N  101-6.  VVm 
O'Malley  and  Catherine  O'Malley 
lo  whom  it  may  concern.  Nov.  9,  1921 
Nov.  10.  1921 — SK  <;OL,DK.\'  GATE 
Ave  and  Jones  K  16^-6  .S-  l«l-7i^ 
HW  159-9  W  M-lO'ii  S  27.'>.  Famous 
Fliyers    La.sky      ("orp      of    (;alif.    to 

Conlin  X-    Roberts Nov.  .'i.    1921 

Nov.  9.  1921— S\V  19TH  AVE  &  LAKE 
32-6   X  100.     Edw.   Glnley  to  whom 

it  may  concern Nov.  9,  1921 

Nov.  9,  1921— N  FULTON  82-6  E  23rd 
Ave  E  25xN  lUO.  Gustave  Moeller 
io  Theodore  G  and   Rollin  E  Meyer 

Nov.    8,     1921 

Nov.  9.  1921— VV  TVVENTV-SECONU 
Ave  25  N  Fulton  N  25.\W  82-6. 
Gustave  Moeller  to  Theodore  G  and 

Rollin    E.    Meyer Nov.    8,    1921 

Nov.  9.  1921— .V  OFARRELL  112-6  W 
Leavenworth    23x68-9.      E    V    Lacey 

to   Monson    Bros Nov.   9.    1921 

Nov.   9,   1921— VV   THIRTY-THIRD  AV 

225  S  Geary  S  25x\V    120.     Sol  Getz 

&  K«ns  to  Day  Thorsell .  .Nov.  7.  1921 

.Nov.    4.    1921— E   EIGHTEENTH   AVE 

175  S  Anza.      .Mrs.   H  Cantrowith   to 

D   J    Dolan Nov.    2,    1921 

Nov.     8,    1921 — ■«'    GUERRERO    80    N 
Valley  N  25  x  100.     Rebecca  Davis 
to  whom  it  may  concern.  Nov.  3,  1921 
Nov.   8,   1921 — LOT  44  BLK   10,  Lake- 
view.     Anton  G.   Stroh   to  whom  it 

may   concern    Nov.    8,    1921 

Nov.  5.  1921 — W.  MONTGOMERY  75 
N  Post  W  160  X  N  100.  The  First 
National  Bank  of  San  Francisco  to 
Jno.   Grace   and   E.   N.   Bernieri.... 

Nov.    5,    1921 

Nov.  6.  1921 — E  LEVANT  150  S 
STATE  25  X  152  Lot  23  Lyon  & 
Hoag  .Sub.  Geo.  Mostabinich  to 
whom  It  may  concern  ..Nov.  4,  1921 
Nov.  7,  1921— N'W  ACADEMY  47  NE 
Charles  NE  24  x  NW  92  ptn  lots  7, 
8.  9.  and  10  Blk  17  Fmt.  Tract.  Al- 
fred  E.   Hind   to   Harry  'VV.   Hind.. 

Nov.   4,  1921 

.Nov.  7.  1921— NW  ACADEMY  71  NE 
Charles  NE  24  x  NW  92  ptn  Lots  7 
to  Blk  10.  Fmt.  Tract.  Alfred  E. 
Hind  to  Harry  \V.  Hind.  .Nov.  4,  1921 
-Nov.  7.  1921 — N'R"  PIERCE  &  POST 
■\V  37-6  X  N  87-6  No.  2100.  2102 
Post.      Esreal    Singer    to    whom    it 

may  concern Nov.  5,  1921 

Nov.  7,  1921 — SW  27TH  AVE  &  AN- 
za.     J.  Harold  Johnson  to  whom  It 

may    concern     Nov.    5,    1921 

Nov.  7.  1921 — N  GROVE  81-4  SHRA- 
der   W   25   X   N   100.      Jos.  Seagrave 

to   A.   M.   Marson Nov.   5,   1921 

Nov.  7.  1921— LOTS  6.  7.  8.  BLK  3112, 
Weslwood  Park.     Linnie  Morris  to 

Gordon  ■V\'.  Morris Nov.  3,  1921 

.Nov.  7,  1921— N  CLAY  BET.  WEB- 
ster  and  Buchanan.  The  Board  of 
Trustees  of  the  Leland  Stanford  Jr. 

University  to  Alta  Roofing  Co 

Nov.    4,    1921 

Nov.  7,  1921— S'W  27TH  AVE  &  AN- 
za.     J.  Harold  Johnson  to  whom  It 

may   concern Nov.    5,    1921 

Nov.  5,  1921— W  MISSOURI  118-5% 
S  16th  S  60  W  100.  Real  Estate  & 
Development  Co.  to  Ira  W.  Coburn. 

Nov.  1,  1921 

Sept.     5,     1921— NW     LAGUNA     AND 

Washington      N      159-8',i      x      W 

137-6  S  32  W  82-6  S  127-S14   E  225. 

Mary    Ives   Crocker   to    Gurnette   & 

Chandler    Oct.  28.  1921 

Nov.  3,  1921— BLK  BOUNDED  BY 
3rd,  4th,  Berry  and  Channel  Sts. 
Southern  Paciflc  Co.  to  W.  S.  Din- 
widdle     Nov.    1,    191 

Nov.  4.  1921— W  4TH  AVE  276  N 
Geary   N50   x   W120.     Congregation 

Beth   Sholan    to   J.    S.    Molloch 

Nov.  — ,  1911 
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Nov.  4.  1921— W  UTH  AVE  150  S 
Cabrillo  S  25  x  W  120.  James  A. 
White  and  Mary  Hildebrant  to 
whom    it  may   concern..  .Nov.   4,    1921 

Nov.  4,  1921— E  IITH  AVE  175  S 
.Vnza.  Mrs.  H.  Cantrowith  to  D 
I.   Dolan    Nov.  2,  1921 

Nov.  4.  1921 — E  18TH  AVE.  200  S 
.\nza.  D.  J.  Dolan  to  whom  it  may 
concern    Nov.    4.    1921 

Nov.  3,  1921 — E  STEINER  25  S 
<'lie.stnut  25  x  ino.  S.  Fcrroni  and 
D.  Ferroni  to  whom  it  may  con- 
cern      Oct.    31,    1921 


LIENS  FILED 


SAN    FRANCISCO    CODNTT 

Recorded  Amount 

Nov.  lU.  1921— S  VVASHINGTO.N  106-3 
E  Lyon  E  25xS  127-8»4.  VVm  O 
I'urdy  vs  Alice  E  G  Cunningham.. 
$528.08 

.Nov.  in.  1»21 — S5  CUAY  1B7-6  Vv  i,a- 
guna  VV  30xS  127-8>4.  VV  P  Fuller 
&  Co  vs  F  A  Legault,  J  F  Dunn  and 
Esther   J    Mitchell $284 

Nov.  5.  1921 — VV  EIGHTH  AVE  200  S 
Lake  S  25xVV  123.  A  E  DIsston  vs 
Irene    Valentine    $274 

.Nov.  4.  1921— N  PINE  77-6  W  GRANT 
Ave.  W  60  X  N  60.  Central  Iron 
Works   vs   Wm.    A.   Hench $ 

Nov.  4.  1921— N  PINE  77-6  W  GRA.NT 
Ave.  W  60  X  N  60.  Thomas  Mc- 
Kee  and  Jas.  McKee  vs  Wm.  A. 
Hench  and  Ratto  &  Ratto $ 

Nov.  4.  1921 — SE  FAIR  AVE  &  COLE- 
rldge  S  39-8  x  E  122-6.  B.  Melano 
V3  John  Schuiz  and  Lottie  Blr- 
rell    $355.20 

Nov.  2.  1921  —  W  ST.A.NY-A.N.  283- 
2%  S  San  Miguel  Rancho.  S 
25-11  x  W  120,  portion  Block  B, 
Map  1,  Sutro's  Addn,  $107. 2S;  W 
Stanyan  360-11%  S  San  Miguel 
Rancho.  S  25-llx  VV  120,  portion 
of  Block  B,  Map  1,  K'Utro  Addn, 
$107.28;  VV  Stanyan,  335-0^4  s  San 
Miguel  Rancho,  S  2o-llxW  120.  ptn 
Blk  B.  Map  1,  Sutro's  Addn,  S  107.28: 
W  Stanyan,  205-5%  S  San  Miguel 
Rancho,  S  25-llxVV  120,  ptn  Blk  A, 
Map  1,  Sutro's  Addn.  $107.28;  W 
Stanyan,  488-8%  S  San  Miguel 
Rancho,  S  25xVV  120,  ptn  Blk  B, 
Map  1.  Sutro's  Addn,  $107.28;  W 
Stanyan.  513-8%  S  San  Miguel 
Rancho.  S  25xVV  120,  ptn  Blk  B, 
Map  1.  Sutro's  Addn,  $107.28;  VV 
Stanyan.  2U5-5%  S  San  Miguel 
Rancho,  W  lSl-5xW120,  ptn  BIks  A 
and  B,  Map  1.  Sutro's  .\ddn;  VV 
Stanyan.  488-8%  S  San  Miguel 
Rancho.  VV  50xVV  120.  ptn  Blk  B. 
Map  1.  Sutro's  Addn,  $965.53:  W 
Stanyan,  309-1%  S  San  Miguel 
Rancho,  S  25-llxVV  120,  ptn  Blk  B, 
Map  1.  Sutro's  Addn.  $107.28;  W 
Stanyan.  257-3%  S  San  Miguel 
Rancho.  S  23-llxVV  120,  ptn  Blk  B, 
and  a  strip  of  land  lying  between 
BIks  A  and  B,  Map  1.  Sutro's  .Vddn. 
$107.28;  VV  Stanyan.  231-4%  S  San 
Miguel  Rancho.  S  25-llxVV  120.  ptn 
Blk  A,  and  a  strip  of  land  lying 
between  BIks  A  and  B,  Map  1.  Sn- 
Iros  .Vddn,  $107.28  Jas.  K.  Lcnnon 
Lime  aiul  Cement  Co  Corp  vs  Hen- 
rietta L  B  Sutro,  A.  G.  Sutro  and 
Thos.     Carroll 


RELEASE  OF  LIENS 


SAN  FRANCISCO   COUNTY 


.Nov.  4.  1921— N  PINE  77-6  W  GRA.NT 
Ave.  W  60  X  N  60.  Mallott  & 
Peterson    vs    Wm.    A.    Hench.  .$124.36 

Nov.  4,  1921— N  PINE  77-6  W  GRANT 
Ave.  W  60xN60.  Hart  &  Burmelster 
vs  Wm.  A.  Hench,  partial  release. 
$1866.79 
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Notice  of  Non-Besponsibility 

SAN    FKANCIStO    <  (>l  NTY 


Nov.  10,  1921— iSlQ  BAV  *  MASON 
15  ;!2-ll  K  60  W  23-11  VV  (iO.  Anna 
Uudehus  as  to  improvements  on 
property     

Nov.  10,  1921--NW  THIRD  &  Mis- 
sion 85.X107.  A  Aronson  as  to  im- 
provements   on    property 

Nov.  S,  1921 — S  SACRAMENTO  27o  E 
Arg-uelio  Blvd  E  50xS  133-1%. 
Eugene  and  Georges  l..e  Koy  as  to 
improvements  on  property 

Nov.  9,  1921 — E  FORTV-SIXTH  AVE 
250  S  Cabrillo  S  25xE  120.  W  H  and 
Annie  E  Reiliy  as  to  improvements 

on   property    

♦ 

ARCHITECT'S  CERTIFICATE 

NOVEMBKIl    :S,    llU'l 


Fred  W.  Quandt  has  filed  his  certifi- 
cate of  architecture  for  San  Francisco 
County,    State    of    California. 


BUILDING  CONTRACTS 


ALAMBDA    COl'NTY 


3879 
3S80 
3881 


The  following  i: 
contracts  for  this 
No.     Owner 

Francli 

Nor 

Lennon 
3S82      Emeryville 

3883  MacMurty 

3884  Associated 
Korte 
Santos 
Volkel 
Dewer 
Cormack 
Wishart 
Bernard 
Bell 

Presby.    Ch. 
Berkeley 
Webb 
Martin 
Wilkinson 
Brewer 
Wolcott 
Pfrang 
Long- 
Page 
Hutton 
Martin 
Davis 
Mills 

Ammuzzio 
Fish 
Shorl 

Henrickson 
Norwood 
Ayers 
LdOtve 


38S5 
388S 
3887 
38S8 
38S9 
3890 
3891 
3892 
3893 
3894 
3895 
3896 
3S97 
3S98 
3S99 
3900 
3901 
3902 
3903 
3904 
3905 
3906 
3907 
3908 
3909 
3910 
3911 
3912 
3913 
3914 
3915 
3916 
3917 
3918 
3919 
3920 
3921 
3922 
3923 
3924 
3925 
3926 
3927 
3928 
3929 
3930 
3931 
3932 
3933 
3934 
3935 
3936 
3937 
3938 
3939 
3940 


s    an    index    for    the 
issue: 

Contractor 

Bertelsen 

Owner 

Rutherford 

Rutherford 

Owner 

Healy 

Poulter 

Santos 

Westlund 

Owner 

Owner 

Wishart 

Owner 

Owner 

Littlefiled 

Texdahl 

Porter 

Mason 

JlcCord 

McGregor 

Owner 

Owner 

Owner 

Owner 

Glasgow 

Schneider 

Owner 

Owner 

VVessel 

Wiser 

Short 

Johnson 

Owner 


son 


Chr 


isen 


Thompson 

Heroux 

Otradovsky 

Korte 

S.    P. 

Poloche 

Fox 

Anderson 

Bkly  Bd.  Ed. 

Porep 

Same 

Reed 

Bowen 

Gambarini 

Seagrave 

Jacobs 

Mead 

Noble 

Kist 

Bertelsen 

Depolo 

Haynee 

Brennan. 

Peterson 

Brennan 

Mazzagatto 


Owner 

Graves 

Howdin 

Hamilton 

Poulter 

Hutcliinson 

Mason 

Estey 

Smith 

\'a)'ious 

Rockingham 

S;ime 

Grant 


Ov 


ler 


Owner 

Owner 

i;andlett 

Cuthbertson 

Owner 

('hristensen 

Cook 

Lilley 

Marshall 

Owner 

Clarke 

Graybill 

Owner 


Amt. 

450 
1500 
9000 
3500 
2900 
3704 
6950 
3000 

750 
6500 
4000 
2850 

525 

1150 

19368 

6600 

6000 

700 
4600 
4000 
4500 
4000 
4200 
1000 

900 
3500 
3800 
5000 
8000 
4U00 
4500 
3000 
1500 

460 

550 
2500 
4000 
2500 
4000 
6715 

8000 
2300 
ISOO 
19400 
3300 
500 
550 
2000 
4490 
1350 
4500 
1500 
4000 
4800 
550 
450 
1500 
3500 
2S00 
3000 
400 


No. 

3941 

3942 

3943 

3944 

3945 

3946 

3947 

394  8 

3949 

3950 

3951 

3962 

3963 

3954 

3955 

3956 


3959 
3960 
3961 
3962 
3963 
3964 
3965 
3966 
3967 
3968 
3969 
3970 
3971 
3972 
3973 
3974 
3975 
3976 
3977 
397S 
3979 
3980 
S9S1 
3982 
3983 
3984 
3985 
39S6 
3987 
39S8 
39S9 
3990 
3991 
3992 
3993 
3994 
3995 


OwniM- 
Adams 
Johanson 
Alexander 
Johnson 
Schulz 
Scott 
Leson 
Foster 
Pavert 
Ward 
Xngalls 
Trimble 
Brazier 
McKibben 
Pavert 
Anderson 
Anderson 
Gow 
Smith 
Pfrang 
Kinne.v 
Johnson 
Rodgers 
Bradovich 
Short 
McKenncy 
Havercroft 
Litchfield 
Blabon 
Norris 
Ramme 
McCarthy 
Chalmers 
Woolsey 
Meckel 
Bertheaud 
Peppin 
Peppin 
Peppin 
Johnson 
Leroy 
Carlson 
Rosefield 
Bilodeau 
Taylor 
Lewis 
Baker 
Smilie 
Minney 
Rominia 
Johnston 
Gracier 
Glantz 
Pacifio 
Waas 


IMtl 


-tor 

Owner 

Owner 

Orton 

Hansford 

Owner 

Scott 

Owner 

Owner 

Owner 

Owner 

Thaxter 

Henderson 

Owner 

Koch 

Ovifner 

Mason 

Owner 

Owner 

McWethey 

Owner 

Owner 

Owner 

Owner 

Owner 

Pitkanen 

Bullock 

Owner 

Owner 

Owner 

Owner 

Owner 

Gossett 

Owner 

Butterfield 

Bixby 

Owner 

Owner 

Owner 

Owner 

Owner 

Rutherford 

Owner 

Petersen 

Rich 

Anderson 

Schmidt 

Owner 

Owner 

Owner 

Ahlman 

Smith 

Owner 

Owner 

Manus 

Nunes 


Amt. 

4000 

750 

950 

1500 

3000 

400 

500 

4500 

16800 

2500 

500 

3750 

2500 

400 

395  0 

3000 

7500 

760 

6000 

5000 

4000 

3500 

400 

401) 

800 

150M 

4  00 

500 

1800 

24U0 

300O 

550 

350 

SOOO 

3000 

4000 

4300 

8700 

8400 

4500 

3600 

40U 

3750 

7650 

3000 

400 

4950 

40o 

1800 

1400 

500 

2500 

6000 

6190 

15000 


PERMITS 

ALTERATIONS 

{3S79)  406  BELLEVUE  AVE.,  Oak- 
land.    Alterations. 

Owner — H.   W.    Franck. 

Architect — None. 

Contractor — S.  J.  Bertelsen,  30  Estrella 
Ave.,   Piedmont.  H50 


ALTERATIONS 

C3SS0)      W   BROADWAY    100    N    Hobart 

St.,    Oakland.      Alterations. 
Owner — Dr.  August  Nor,  Dalziel  Bldg., 

Oakland. 
Architect — Miller    &    Warnecke,    Perry 

Bldg.,    Oakland. 
Day's   work.  $1500 


FLATS 

(3881)      N  CHENEY  AV  100   E  Walker 

Ave.,  Oakland.     Two-atory  14-room 

flats. 
Owner — Mark     and     G.     Lennon,     1458 

Madison  St.,  Oakland. 
-Architect — None. 
Contractor — Thos  Rutherford,   985   35th 

St.,   Oakland.  $9000 


DWELLING 

(3882)  S  55TH  ST  100  W  Fremont  St., 
Oakland.  One-story  5-roora  dwell- 
ing. 

Owner  —  Emeryville  Investment  Co., 
3856  San  Pablo  Ave.,  Oakland. 

-Architect— A.  W.  Smith,  1010  Broadway, 
Oakland. 

Contractor — Thos.  Rutherford,  985  35th 
St.,   Oakland.  $3500 


DWELLING 

(3883)      N    YGNACIO  AVE   180   W    46th 

Ave.,    Oakland.      One-story   4-room 

dwelling. 
Owner — A.  E.  MacMurty,  1512  27th  Ave., 

Oakland. 
.\rchitect — None. 
Day's    work. 


$2900 


RECOHDED 

BULKHEAD 

(3884)       WEST     ALAMEDA,     Alameda. 

Construct    bulkhead. 
Owner — Associated   Oil  Co. 
Engineer — L.  D.  Jure. 
Contractor — HealyKTibibitts    Construc- 
tion Co.,  9  Main  St.,  San  Francisco. 
Kiled  Nov.    4,  '21.     Dated  Oct.   20,  '21. 
10  days  after  completion  and  ac- 
ceptance      75% 

Usual   35   days    25% 

TOTAL  COST,  $3704.75 
Bond,  $3650;  surety.  National  Surety 
Co.;  forfeit,  limit,  none.  Specifications, 
none.      Plans  filed. 


FLATS 

(3886)      N    44TH    ST    439    E    Telegraph. 

Oakland.       Two-story     8-room  flats. 
Owner — Rudolph   J.   Korte. 
Architect — None. 
Contractor — Frank      P.      Poulter,     4322 

San    Pablo    Ave.,    Oakland.        $6960 


DWELLING 

(3886)  S  E-20TH  ST  100  E  17th  Ave., 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner — J.  Santos,  2218  14th  Ave.,  Oak- 
land. 

-Architect — None. 

Contractor  —  L.  Santos,  1818  E.  17th 
St.,  Oakland.  $3000 


SERVICE    STATION 

(3SS7)      SE   COR  54TH  AVE  &  E   14TH 

St..      Oakland.        One-story      brick 

service    station. 
Owner — Chris    Volkel,    San    Francisco. 
-Architect — None. 
Contractor — F^red  J.  Westlund,  351  12th  ^C* 

St.,   Oakland.  $750 


FACTORY 

(3888)  NE  COR  42ND  AVE  &  E  14TH  ^ 
St.,  Oakland.  One-story  tile  fac-.' 
tory.  .  ! 

Owner — Dewer-Matheny  Sash  &  Door  ,' 
Co.,   4208   E.   14th   St.,   Oakland. 

-Architect — None. 

Day's  work.  $6500 


DWELLING 

(3889)      SE  COR  42ND  ST  &  SHAFTER 

Ave..    Oakland.      One-story    6-room 

dwelling. 
Owner — R.  Cormack. 
-Architect — None. 
Day's   work.  $4000 


DWELLING 

(3890)  W  BAKER  ST  SO  N  62nd  St., 
Oakland.  One-story  5-roora  dwell- 
ing. 

Owner— H.  R.  Wishart,  1074  62nd  St., 
Oakland. 

-Architect — None. 

Contractor — John  Wishart,  1074  62n(l 
St.,  Oakland.  $2850 


ALTER-ATIONS 

(3891)  2031   FRUITVALE   AVE.,   Oak- 
land.    Alterations. 

Owner — Jos.   Bernard,   616   Jackson  St.,      ] 

Oakland.  I 

Architect — None.  j 

Day's  work.  $526      j 

ADDITION  i 

(3892)  2229   85TH  AVE.,  Oakland,    Ad-       | 
dition. 

Owner — L.    Bell. 

Architect — None.  i 

Day's   work.  $1160      j 
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CHURCH  BLDG. 

(3S9S)      SW    COR    HIGH    ST   &    YG.NA - 

cio     Ave..     Oakland.       One   -   story 

church   building. 
Owner — Presbyterian   Church    Assn. 
Architect   —   Julia   Morgan.   Merchants 

Kx.    BIdg.,    San     Francisco. 
Contractor — R.   W.   Littleaeld,   357   12th 

St.,   Oakland.  {19,368 


DWELLINGS 

W    LENOX    AVE    350    N    Grand    Ave. 

Oakland.        Two      1-story      5-room 

dwellings. 
3wner— Mrs.  Mary  E.  Astrue.  Oaklaml. 
Architect — None. 
[Contractor — H.  C.  Andresen.  1129  Pearl 

St..    Alameda.  $4430    ca. 

NOTE: — Recorded     contract  reported 
>Jov.    2,    1921,    No.    3818. 


^.LTERATIONS 

aOWE   AND    MATHER    STS.,    Oakland. 

Alterations. 
Jwner — Oakland   Crematory. 
Vrchitect — Chas.  McCall.   Central   Bank 

Bldg..    Oakland. 
Contractor — H.  C.  Andresen,  1129  Pearl 

St.,   Alameda.  12400 

NOTE: — Recorded    contract    reported 
)ct.   27,   1921.   No.   3754. 


DWELLINGS 

3894)      W    ACTON    365-405    S   Addison, 

Berkeley.        Two      l-story     5-room 

dwellings. 
)wner — Berkeley  Bank  of  Sav.  &  Tru.st 

Co..    Berkeley, 
irchitect — None. 
;ontractor — C.   Texdahl,   5375   Belgravs 

Place,    Oakland.  $3300    ea. 


)WELLING 

3895)       S    HILLCOURT    220    E    Euclid 

Ave.,   Berkeley.      One-story   7-room 

dwelling. 
)wner — Earll    Webb.    1539    Hawthorne. 

Berkeley, 
irchitect — None, 
lontractor — H.   H.    Porter,    2616   Cedar, 

Berkeley.  $6000 


lLTERATIONS 

3896)      2826    KELESEY   ST..    Berkeley. 

Alterations, 
iwner — J.  O.  Martin,  Premises. 
Lrchitect — None. 
Contractor — Mason.  McDuffle  Co.,  Shat- 

tuck  and  Addison,  Berkeley.       $700 


(WELLINGS 

8897)       1601   AND   1607   KARNS   AVE.. 

Berkeley.        Two      1-story     4-room 

dwellings, 
iwner — Joseph  H.   Wilkinson,  1826  San 

Antonio  Ave.,  San   Leandro. 
rchitect — None, 
ontractor — J.   J.  McCord,   4323    E.   14th 

St.,  Oakland.  $2300   ea. 


IWELLING 

3898)  2724  MABEL  ST..  Berkeley. 
One-story     6-room    dwelling. 

'wner — R.  J.  Brewer.  1284  6th  St..  Oak- 
land. 

.rchitect — A.  W.  Smith.  1010  Broad- 
way. Oakland. 

ontractor — J.  MacGregor.  731  60th 
St..    Berkeley.  $4000 


IWELLING 

8899)      N.   ARIMO  AVE.   350   W.    Walla 

Vista.   Oakland.     One-story   6-room 

dwelling, 
wner  -H.  K.  Woloott.     1130    Broadway 
rchitect — None. 

Oakland, 
lay's  work.  $4300 


'WELLING 

3900)  E.  BROADWAY  300  N.  Broad- 
way Terrace.  Oakland.  One-story 
5-room   dwelling. 

•wner— C  J.  Pfrang.  5448  Locksley 
Ave..   Oakland. 

rchitect — None. 

>ayi  work.  I400O 


DWELLINGS 

(3901)      E.    87TH  AVE.    120,   160,   180  S. 

D   St..   Oakland.     Three   1-atory   4- 

room  dwellings. 
Owner— R.    F.    Long.    3213    E.    14th    St.. 

Oakland. 
Architect — None. 
Day's  work.  $1400  ea. 


GARAGES 

(3902)       S.    HARVEY    AVE.    H.'iW.     57111 

Two  garages. 
Owner — M.  Page,  2060  55th  Ave. 
Architect — None. 
Day's  work.  $500  ea. 


ADDITION 

(3903)      XW  COR.  KE.VMOKE  &  FAIR- 

banks,  Oakland.     Addition. 
Owner — Mary   H.   Hutton,   Premises. 
Architect — Non*. 
Contractor — D.    L.    Glasgow,    2436    Du- 

rant   Ave.,   Berkeley.  $900 


DWELLING 

(3904)     E.  LINCOLN  AVE.  200  N.  Hop. 

kins     St..    Oakland.       One-story    5- 

room   dwelling. 
Owner — C.  B.  Martin,  1616  Iiincoln  ▲▼• 

Oakland. 
Architect — L.   F.   Hyde,   2745   26th  Ave.. 

Oakland. 
Contractor — J.     Schneider.     2934     West 

St.,   Oakland.  $3500 


DWELLING 

(3905)  W.  LINWOOD  AVE.  215  N. 
E-38th  St.,  Oakland,  One-story  5- 
room  dwelling. 

Owner — Geo.  B.  Davis,  3283  Hyde,  Oak- 
land. 

Architect — None. 

Day's   work.  $3800 


SCHOOL  BLDG. 

(3906)    MILLS        COLLEGE,        Oakland. 

One-story   5-room   school   bldg. 
Owner — Mills  College. 
Architect — None. 
Day's  work.  $5000 


ALTERATIONS 

(3907)  332  MARKET  ST.,  Oakland.  Al- 
terations. 

Owner — J.    Ammuzzio,    Premises. 

Architect — None. 

Contractor — Harry  Wessel,  794  llth 
St.,  Oakland.  $800 


DWELLING 

(390S)  N.  PARK  BLVD.  300  E.  Van 
Dyke,  Oakland.  One-story  5-room 
dwelling 

Owner — L.    C.   Fish,   Oakland. 

Architect — None. 

Contractor — Gordon  Wiser,  1533  Vir- 
ginia St.,  Berkeley.  $4000 


DWELLING 

(3909)  X.  ROSAL  AVE.  150  W.  Lake- 
shore.  Oakland.  One-story  5-room 
dwelling. 

Owner — Louise  H.  Short,  574  Rosal 
Ave.,  Oakland. 

Architect — None. 

Contractor — C.    W.    Short.  $4500 


NEWS  25- 

Architect — None. 

Contractor — John  Carson,  50  Yosemite 
Ave.,    Oakland.  $450 

ADDITION 

(3913)       SCTHOOL     ST.     AND     LAUREL 

Ave..    Oakland.      Addition. 
Owner — O.    E.    Lowe,    3300    School    St.. 

Oakland. 
Architect — None. 
Kay's   work.  $530 

DWELLING 

(39U)  S.  SCENIC  AVE.  400  E.  Lin- 
coln Ave.  One-story  5-room  dwell- 
ing. 

Owner — I.  Christensen.  1545  6th  Ave., 
Oakland. 

.\  rchitect — None. 

Day's    work.  $2600 

ADDITIO.X 

(3915)  602  35TH  ST.,  Oakland.  Addi- 
tion. 

Owner — H.    R.    Thompson,    Premises. 
Architect — None. 

Contractor — M.  P.  Graves.  585  20th  St., 
Oakland.  $4000 

ALTERATION 

(3916)  926  WASHINGTON  ST..  Oak- 
land.    Alteration. 

Owner — F.    A.    Heroux.    1447    Broadway. 

Oakland. 
.\  rchitect — .N'one. 
Contractor — Robert     Howden     &     Son, 

Webster  St.,  Oakland.  $2500 

DWELLING 

(3917)  S.  WEXTWORTH  AVE.  500  E. 
54th  Ave..  Oakland.  One-story  6- 
room    dwelling. 

Owner— R.  F.  Otrodovsky,  1457  73rd 
Ave.,   Oakland. 

Architect — None. 

Contractor— A.  L.  Hamilton.  3041  East- 
man Ave.,  Oakland.  $4000 

RECORDED 

F'LATS 

(3918)  LOT  32  MAP  SANTA  FE  TRCT 
No.   17.  being  N  44th  St.  439-11   B.- 
Telegraph   E.  40  N.   107,   Oakland. 
Two-story  frame  flats. 

Owner — Rudolph  John  Korte,  Oakland. 

Architect — Samuel    Arnold. 

Contractor  —  Frank  P.  Poulter,  4322 
San    Pablo  Ave.,   Emeryville. 

Filed  Nov.   7.  '21.     Dated   Nov.   4,  '21. 

Sheathed     ^ 

Plastered     14 

Completed    and    accepted % 

Usual   35   days    ^4 

TOTAL  COST.  $6715 

Bond,   sureties,   forfeit,   none;   limit,   70 

days.     Plans  and  speciflcations  filed. 
NOTE: — Permit      reported      Nov.      7, 

1921,  No.  3885. 


DWELLING 

(3910)  W.  RITCHIE  ST.  280  S.  Foot- 
hill Blvd.,  Oakland.  One-story  6- 
room  dwelling. 

Owner — M.  Henrickson,  24.59  Ritchie 
St..  Oakland. 

Architect — None. 

Contractor — L.  O.  Johnson.  $3000 


ALTERATIONS 

(3911)       6466     REGENT    ST..     Oakland. 

Alterations. 
Owner — C.   D.   .Xorwood,   Premises. 
Architect — .\one. 
Day's   work,  $1500 


GARAGE 

(3912)       488     STOW  E     AVE..     Oakland. 

Oarage. 
Owner-  Frank   Ayern, 


GRADING,   ETC. 

(3919)     STONEHURST,  Oakland.    Grad- 
ing,    concrete     pavement     and     oil 
macadam. 
Owner — Southern  Pacific  Railway  CJo. 
Architect — Xone. 

Contractor — Hutchinson    Co..    Hutchin- 
son  Bldg..  Oakland. 
Dated   Xov.   7.  '21.     Filed   Nov.   6,  "21. 

Each   month    25% 

Usual   35   days    76% 

TOTAL  COST,  $ 

Oil    macadam.    12^,c    per    sq.    ft. 
Asph.  concr.  pavement,  40c  per  sq.  ft. 
Grading.    70c   per   cu.    yd. 
Bond.    $3100;    surety.    Globe    Indemnity 
Co.:  forfeiT.  none;  limit,  60  days.  Plans, 
none;  specifications  filed. 


DWELLING 

(3920)      NO     16      BROOKSIDK      DRIVE. 

Berkeley.     Two-story  7-room  dwlg. 
Owner — Mr.-*.   E.   L.  Poloche. 
Architect  — H.      H.  Gutterson,      278   Post 

St..  San  Francisco. 
Conlraclor— Mason   McDutTle    Co..   Shat- 

tuck  and  Addison  S<8  .  Berkeley. 

$8(111(1 


I 
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DWELLilNG 

CiUZl)    N  BERKELEY  WAT  250  E  West 

Berkeley.     One-story  5-rooni  awlg. 
Qwrier^-Henrietta     Fox.     134'J     Hearst 

Ave.,  Berkeley, 
Architect — None. 
Contractor  —  G.  F.  Estey,  1815  Hearst 

Ave.,   Berkeley.  if23Uu 


DWELLING 

(3922)      E  GRANT  80  N  Vine,  Berkeley. 

One-story  4-room  dwelling. 
Owner — Mrs.      Johana     Anderson,      2229 

McKinley,  Berkeley. 
Architect — None. 
Contractor — Lew   Smith,   2203   McKinley 

SI..    Berkeley.  ?18U0 


SHOP 

(3023)   SE  OREGON  AND  GRANT  STS., 

Berkeley.    One-story  Class  C  shops. 
Owner — Board  of  Education. 
Architect — Wm.    C.    Hays,    1st   National 

Bank  Bldgr.,  San  Franci.sco. 
Sub-Contracts  Ifl9,4ii0 


DWELLING 

(3924)      NO.       1800      ALAMED.A.      AVE., 

Alameda.       One-story  4-room  dwlg. 
Owner — C.  L.  Porep,  2002  Alameda  Ave., 

Alameda. 
Architect — None. 
Contractor — J.     H.     Rockingham,     230B 

San  Jose  Ave.,  Alameda. 

$3300 


DWELLING 

(3925).  NO.  2012  ENCINAL  AVE.,  Ala- 
meda.     One-story   4-room   dwelling. 

Owner — Chas.  Porep,  2002  Alameda 
Ave.,  Alameda. 

Arcihtect — None. 

Contractor —  Leo  Kochendorter.  2204 
Lincoln  Ave..  Alameda.  ?500 


ALTERATIONS 

(3926)  NO.  1900  CLINTON  AVE..  Ala- 
meda.    Alterations. 

Owner — A.  L.  Reed.  913  Lafayette  St., 
Alameda. 

Architect — None. 

Contractor — C.  N.  Grant.  7ti4  56th  St., 
Oakland.  $350 


DWELLING 

(3927)      NO.     1401     FERNSIDE     BLA'D.. 

Alameda.      One-story    4-room    dwlg. 
Owner — P.      M.    Bowen.      2256      Central 

Ave.,  Alameda. 
Architect — None. 
Day's    work.  $2000 


DWELLING 

(3928)  NO.  2507  LINCOLN  AVE.,  Ala- 
meda.    One-story   6-room   dwelling. 

Owner — B.  Gambarini,  1537  Everett 
St.,  Alameda. 

Architect — A.  W.  Smith,  1010  Broad- 
way, Oakland. 

Day's    work.  J4490 


ALTERATIONS 

(3929)      NO.    805    PORTOLA   AVE.,   Ala- 
meda.    Alterations. 
Owner — M.  M.  Seagrave,  Premises. 
Architect — None. 
Day's   work.  $1350 


DWELLING 

(3930)      NO.    1169    1  ARK    ST.,    Alameda. 

One-story    6-room    dwelling. 
Owner — A.  Jacobs,  Brigge  Av.,  Alameda 
Architect — None. 
Contractor — E.  A.  Randlett,  1534  CHiest- 

nut  St..  Alameda.  J4500 


ALTERATIONS 

(3931)      NO.    1425    PARK    ST.,    Aiameda. 

Alterations. 
Owner — O.  V.  Mead  &  Co. 
Architect — None. 
Contractor — P.     A.     Cuthbertson,     1768 

12th  Ave.,  San  Francisco,  J1500 


DWELLING 

(3932)      NO.   1025  PEARI,  ST.,  Alameda, 

One-3tory  6-room  dwelling:. 
Owner — Geo.      H,      Noble,    2205      Santa 

ClBra  Ave,,  Alameda, 


Architect — None. 
Day's    work. 


S4000 


DWELLING 

(3933)      NO.   1827  SANTA  CLARA  AVE.. 

Alameda.     One-story  5-room  dwlg. 
Owner — A.  Kist.  2101  Eagle  Ave.,  Ala. 
Architect — None. 
Contractor — A.    C.    Chistensen,    78    Glen 

Ave.,  Alameda.  $4800 


ALTERATIONS 

(3934)  NO.  1630  SHERMAN  ST..  Ala- 
meda.     Alterations. 

Owner — C.  J.  Bertelsen,  Premises. 

Architect — None. 

Contractor — L.  Cook,  1207  Union  irA., 
Alameda.  ?550 


STORE    BLDG. 

(3935)     E.  ADELINE  ST.  50  N.  10th  St., 

Oakland.      One-story  store. 
Owner — Victor    V.    Depolo. 
Architect — None. 
Contractor — G.    E.   Lilley.    1036    Central 

Ave.,   Alameda.  $450 


GARAGE 

(3936)      S.    E-12TH   ST   78    W.   4th  Ave.. 

Oakland.        One-story    hollow    tile 

garge. 
Owner — Clara  Haynee,  325   E.   12th  St., 

Oakland. 
Architect — None. 
Contractor — W.      C.      Marshall,      Bacon 

Bldg.,  Oakland.  $1500 


DWELLING 

(3937)      E.  ELSTON  AVE.  200  N.  E-38th 

St.,     Oakland.       One-story     5-room 

dwelling. 
Owner — J.     P.     Brennan,     1519     Hearst 

Ave.,   Oakland. 
Architect — None. 
Day's   work.  $3500 


DWELLING.    ETC. 

(3938)  S.  FOOTHILL  BLVD.  35  from 
Seminary,  Oakland.  One-story  4- 
room  dwelling  and  store. 

Owner — E.  M.  Peterson,  5600  Foothill 
Blvd.,   Oakland. 

Architect — None. 

Contractor — Clarke  &  Allan,  5S05  Har- 
mon Ave.,  Oakland.  $2800 


DWELLING 

(3939)  S.  45TH  ST.  50  E.  Stiatter,  Oak- 
land.     One-story   5-room   dwelling. 

Owner — M.  Brennan,  Federal  Bldg., 
Oakland. 

Architect — M.  Newsom,  Fedgral  Bldg., 
Oakland. 

Contractor — Wm.    Graybill.  $3000 


DWELLING 

(3940)      S  HILLCREKT  700   W   Scott   St.. 

Oakland.     One-story  2-room  dwlg. 
Owner  —  Pietro    Mazzagatti.    2062    87th 

Ave..  Oakland. 
Architect — None. 
Day's    work.  $400 


DWELLINGS 

(3941)      S  MAINE   135  and  175   W  Maple 

Ave..    Oakland.      Two    one-story    4- 

room  dwellings. 
Owner — C.    L.    Adams.    3118    Maine    Si., 

Oakland. 
Architect— L.    F.    Hyde,    2745    26th    Ave.. 

Oakland. 
Day's  work.  $2000  each 


DWELLING 

(394-2)      B  MAGEE  AVE  120  N  Hopkins. 

Oakland.      One-story    2-room    dwlg. 
Owner — Victor    Johanson,    2029    E-22n(l 

St.,  Oakland. 
Architect — None. 
Day's    work.  $750 


DWELLING 

(3943)  NE  NEY  AND  RITCHIE.  Oak- 
land.    One-story  3-room  dwelling-. 

Owner — M.   Ale.xander. 

Architect — None, 

Contractor — A.  E.  Orton.  68th  .^ve.  anil 
Trenor  .St.,  O.ikland,  $960 


DWELLING 

(3944)  S  NOBLE  100  E  61st  Ave,,  Oak- 
land,     One-story  4-room  dwelling. 

Owner — R.  Johnson,  1630  61st  Ave., 
Oakland. 

Architect — None. 

Contractor — W.  Hansford,  1712  Oak  St.. 
Alameda.  $1500 


DWELLING 

(3945)      E    RHODA   AVE    684    N   Carnel. 

Oakland.      One-story   5-room   dwlg. 
Owner — A.  J.    Schulz,    4006   Rhoda   Ave., 

Oakland. 
.Architect — None. 
Day's   work.  |3000 


GARAGE 

(3946)      W  TWENTY-THIRD  115  E  San 

Pablo   Ave.,   Oakland.     Garage. 
Owner — Alice  M.   Scott. 
Architect — None. 
Contractor — G.    A.    Scott,    685    23rd    St., 

Oakland.  $400 


adtp;rations 

(3947)    no.   720   thirty-third   st., 

Oakland.     Alterations. 
Owner — Leson   &   Grutsch,   610   35th  St., 

Oakland. 
.Architect — None. 
Day's    work.  $600 


I:>WELL1NG 

(3948)  SW  ARLINGTON  AND  SAN 
Antonio,  Berkeley.  Two-story  five- 
room  dwelling. 

Owner — Geo.  W.  Foster,  211  40th  St., 
Oakland. 

.Architect — None. 

Day's    work.  $4500 


DWELLINGS  .  > 

(3949)        1600.   1608.  1625,   1629     BITENAa 

Ave..   Berkeley.     Four  ofte-story  5-  ! 

room   dwellings. 
Owner — R.  J.  Pavert,  1st  National  Bank 

Bldg..  Berkeley. 
Architect — None. 
Day's  work.  $3950  each  jft. 


DWELLING 

(3950)  W  FULTON  45  N  Russell,  Ber- 
keley.    OncrStory  5-room  dwelling. 

Owner  —  J.  B.  Ward,  2838  Ward  St., 
Berkeley. 

Architect — None. 

Day's   work.  $2500 


GARAGE  I 

(3951)      NO.  2915  FLORENCE.  Berkeley  j 

Garage  and  addition.  .  I 

Owner — Lottie  B.   Ingalls,   Premises.  1 

Architect — None.  ' 

Contractor — F.  W.  Thaxter,  2117  Derby  ,1 

St..   Berkeley.                                        $500  t 


U  WELLING 

(3952)      NO.    1348    HOPKINS,    Berkeley. 

One-story  5-room  dwelling. 
Owner — Allan    Trimble,    1381    kose    St., 

Berkeley. 
.Architect — None. 
Contractor  —  E.    F.      Henderson.  '   5744 

Keith    Ave..    Oakland.  $3750 


DWELLING 

(3953)      S    LINCOLN    180    E    California, 

Berkeley.     One-story  5-room  dwlg. 
Owner — Jas.    W.      Brazier,    1251      Chan- 

ning  Way,  Berkeley. 
.Architect — None. 
Day's   work. 


$2500 


ALTERATIONS 

(3954)      NO.      2532      PIEDMONT      AVE., 

Berkeley.     Alterations. 
Owner — Florence  McKibben,  Premises. 
Architect — None. 
Contractor — H.    D.    Koch,    1816    Parker 

St.,  Berkeley.  $400 


DWELLING 

(3955)      NO.  1619  ROSE.  Berkeley.     One-  ji 

story  5-room  dwelling.  '^.■ 

Owner — R.  J.  Pavert,  1st  National  Bank  ■: 

Bldg.,  Berkeley,  .1 

Architect — None.  M 

Day's  work,  $3960  N 
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DWELLING 

(3!»56)      S    SONOMA    200    W    Josephine. 

Berkeley.     One-story  5-room  dwig. 
Owner — Hex  A.  Anderson. 
Architect — None. 
Contractor — Mason   McDulfie   Co..   Shat- 

tuck  &  Addison.  Berkeley.  iMOO 


1)\VKL.L.1NG 

(3S57)      E  ADAMS   126  S  Perkins.  Oak- 
land.     One-story    6-room    dwelhnp. 

Owner — <!eo.     \V.    Anderson.    28B 
St.,  Oakland. 

Architect — ^None. 

Days    work. 


ry 


GARAGE 

(3a58)      SVV   HARDV  AND  MILES  AVK 

Oakland.      Garage. 
Owner — Andrew  B.  Gow,  5668  Ayala  St 

Oakland. 
Architect — None. 
Day's    work.  ?7.>( 


DWELLING 

(3a6»)      S   JEAN      150    W    Grand      Ave., 

Oakland.      One-story    B-room   dwlgr. 
Owner — A.  A.   Smith. 
Architect — None. 
Contractor  —  McWethey    &    Greenleaf. 

Albany     Bldg.,     Oakland.  ?.tOOO 


DfWELLlNG 

(3»60)      N    KALES   AVE    350   E    College 

Ave.,    Oakland.      One-Story    G-room 

dwelling. 
Owner — H.       C.     Pfrang.       565a       Ocean 

View   Drive,   Oakland. 
Architect — None. 
Day's   work.  ?5uOO 


DWELLING 

(3a61)      \V       NORTH       COURT     320       N 

J'leasant       Valley    Ave..      Oakland. 

One-story    6-room   dwelling. 
Owner — C.    H.    Kinney,    480    Hardy    St., 

Oakland. 
Architect — None. 
Day's    work.  $4  000 

DWELLING 

(3a62)  SE  NINETEENTH  AVE  AND 
E-28th.  Oakland.  One-story  live- 
room   dwelling. 

Owner — L.  Johnson,  5601  .Vdeline  St.. 
Oakland. 

Architect — None. 

Day's    work.  $3500 


ADDITION 

(3a63)      NO.         2124         NINETY-NINTH 

Ave..   Oakland.      Addition. 
Owner — T.   Rodgers. 
Architect — None. 
Day's   work. 


H"" 


ALTERATIONS 

(3964)        1102     92ND     -A.VE, 

Alterations. 
Owner — Joe    Bradovich. 
Architect — None. 
Day's   work. 


$400 


Birch 
room 


DWELLING 

(J965)       E    104TH    AVE.     108 

ISt.,     Oakland.       One-story 

dwelling. 
Owner — Mrs.     Annie    Short. 
Architect — None. 
Contractor — M.    N.    Pitkanen,    1926    103d 

Ave.,  Oakland.  $S00 


DWELLING 

(3966)  310  OAKLAND  AVE.,  Oak- 
land.     One-story   3-room   dwelllnB. 

Owner — L.  McKenney,  Premises. 

Architect — None. 

Contractor — O.  M.  Bullock,  510  18th 
St.,    Oakland.  $1500 


ADDITION 

(J967)        10641     PIPPIN     ST., 

Addition. 
Owner — C.    A.    Havcrcrofl. 
Architect — None. 
Pay's   work. 


DWELLING 

(3968)      B    64TH    AVE.    130    N.    Trenor 

pt.,     Oakland.       One-story     2-room 

dwelling. 
Owner — H.    A.    Litchfield. 
Arch  i  tec  t — None. 
Day's   work.  $500 


DWELLING 

(3969)      W.  63RD  AVE.  400  N.   Fortune 

Way.    Oakland.      One-story    4-rbom 

dwelling. 
Owner^E.    R.    Blabon,    2482    63rd   Ave., 

Oakland. 
Architect — None. 
Day's  work  $1800 


DWELLING 

(3970)      N     SCHOOL    ST.     75     V.    Laurel 

Ave..    Oakland.      One-story    4-room 

dwelling. 
Owner— Justus    Norris,    423    Hill    Lane, 

Oakland. 
Architect — None. 
Day's   work.  $2400 


DAVELLING 

(3971)      E.   WEBSTER  ST.    338   N.    38tt> 

St..     Oakland.       One-story     5-room 

dwelling:. 
Owner — F.     J.     Ramme.     3912     Webster 

St.,  Oakland. 
Architect — None. 
Day's  work.  $3000 


ALTERATIONS 

(3972)  3315  WEST  ST..  Oakland.  Al- 
terations. 

Owner — Thos.  McCarthy,   Premises. 

Architect — None. 

Contractor — Chester  Gossett.  San  Le- 
andro.  ?550 


GARAGE 

(3973)       2409     BOWDITCH    ST.,    Berke- 
ley.    Garage. 
Owner — P.  J.  Chalmers,  Premises. 
Architect — None. 
Day's   work.  $350 


GARAGE 

(3974)  SE  COR.  CENTER  &  MILVIA, 
Berkeley.  One-story  hollow  tile 
garage. 

Owner — W.  E.  Woolsey.  Hotel  White- 
cotton,    Berkeley. 

Architect — None. 

Contractor— F.  P.  Butterfield,  El  Cer- 
rito.  »8000 


dwelling. 

Owner — Meckel,  2400  Haste  St.,  Ber- 
keley. 

Architect — None. 

Contractor— R.  R.  Bixby,  2447^4  Web- 
ster St.,  Berkeley.  $3000 


DWELLING  ^ 

(3976)  E  SIERRA  220  N  Sonoma,  Ber- 
keley.    One-story  6-room  dwelling. 

Owner — E.  N.  Bertheaud,  2115  Vine  St., 
Berkeley. 

Architect— None. 

Day's  work.  *'">'"' 


Owner  —  J.    B.    Peppin,    86    Cambridge 

Ave.,    San    Leandro. 
Architect — None. 
Day's   work.  $4200   each 


DWELLING 

(3977)      W     Kl.VGSLA.ND       AVfc-       82     !> 

Rawson.     Oakland.       One-story     6- 

room  dwelling. 
Owner  —  J.    B.    Peppi".    86    Cambridge 

Ave..    San    Leandro. 
Architect — None. 
Day's   work. 


J430U 


DWELLING 

(VJHD)      S    K-THIRTY-THIRD       50       W 

Elliot,    Oakland.       One-story     llvc- 

room    dwelling. 
Owner — C.    A.    Johnson.    5876    Beaudry 

St.,    Emeryville. 
.Architect — None. 
Day's    work.  $1500 


D\V  ELLING 

(3!i81)  N  FORTY-SECOND  250  F'J 
Linden.  Oakland.  Two-story  j- 
room  dwelling. 

Owner — Eugene  Leroy.  2913  Chestnut 
St.,    Oakland. 

-Vrchitect — A.  W.  Smith,  1010  Broad- 
way. Oakland. 

Contractor — Thomas  Rutherford,  98.S 
x.jlh   St.,  Oakland.  $3600 


ADDITION 

(3982)      S       FORTY-THIRD        140         W 

(irove.  Oakland.     Addition. 
Owner — H.   Carlson,   2814   Morcom  Ave., 

Oakland. 
Architect — None. 
Day's    work.  J*00 


WAPaOHOUSE 

(3983)      SVV     FRUITVALE     AND     ELM- 

wood    Ave..    Oakland.         One-story 

warehouse. 
Owner — J.   B.   Roselleld.   E-12th   St.   and 

IBth   Ave..  Oakland. 
Architect — None. 
Contractor— J.    B.    Petersen,    2053    38th 

Ave..    Oakland.  $3750 


DWELLLNG 

(3984)      NW  FORTY-FIRST         AND 

Emerald.      Oakland.        One-story    2 

family   dwelling. 
Owner — Mr.    and    Mrs.    Bilodean,     40th 

and    Shatter   Ave.,    Oakland. 
.Architect — None. 
Contractor— Jas.   L.    Rich,   943    42nd  St., 

Oakland.  $7650 


DWELLING 
(3975)       N    HOPKINS    75    E    The    Ala- 
meda, Berkeley.     One-story  5-room        rei'AIUS 


DWELLING 

(3985)      E  HUGHES  AVE  367  N  E-23rd. 

Oakland.      One-story    5-room    dwlg. 
Owner  —  K.  E.   Taylor.   3111   Fruitvale 

Ave..    Oakland. 
Architect — None. 
Contractor     —     A.     F.     Anderson,     4332 

Leach    Ave.,    Oakland.  $3000 


(39811)      .NO.    888    LYDIA    ST.,    Oakland. 

Repairs. 
Owner — 1.   C.   Lewis. 
Architect — None. 
Conlractc.r— B.    H.      Schmidt,    2237      E- 

19th  St.,  Oakland.  $400 


DWELLLNG 

(3a87)  -V  LERIDA  AVE  300  W'  Carls- 
ton.  Oakland.  One-story  6-room 
dwelling. 

Owner — W.  J.  Baker.  2255  Itansome 
Ave..  Oakland. 

.\rchitect — None. 

Day's   work.  $4950 


ALTERATIONS 

(3988)      NO.   3920   LYO.V    AVE..  Oakland 

.Vlierations  and  additions. 
Owner    -I!.   K.  Smilie. 
Archtliit — .None. 
Days    work.  i*'>» 


DWELLINGS 

(3978)  W  COLE  25(1  AND  29.  N 
Hrookdale.  Oakland.  Two  one- 
story   six-room   dwellings. 

owner— J.  B.  Peppin.  86  Cambridge 
Ave..   .San    Lean<lro. 

Arrhltecl — None. 

Day's  work.       M3»o  &   »440« 

DWELLl.NGS  r-r    ». 

(39791      W    IIAW.SON   AVE  525  &  565  N 

Urookilale.     'Oakland.         Two    one- 

alory    ti-room    dwelKiiRS 


1>«  KI.LI.N'i 

CfliSii)      N    .NEV      AVE    250    W       Parker 
Ave.,    Oakland.      One-story    4-room 
dwelling. 
Owner— 10.   T.   MInney.    Syndicate   Bldg. 

.    Oakland. 
Architect— None 
Day's    work.  »1»"0 


D\\  KLI.INO 

i;i;i|HPI      W    HUTll    AVE    100    N   Walnut. 
(lakland.      One-story    4-room    dwlg. 


28. 

owner— Mrs.   Rominia,   162a  104th  Ave., 

'    Oakland. 

Architect — None.  ,„,.. 

Contractor— a.    T.    Ahlman.  1,36    104th 

Ave..    Oakland.  $140u 

DWELLING 

(Sasi)  E  PATTERSON  3U  S  Kansas. 
Oakland.      One-story    1-room    dwlg. 

Owner —  Mrs.  VV.  Johnston.  2739  May- 
belle  Ave..  Oakland. 

Architect — None. 

Contractor— Fred     Smith.  *50U 
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5-14th 
-room 


DWELLING 

(3992)       W    39TH    AVE    390    N 

St..    Oakland.       One-story 

dwelling-. 
Owner— L.    E.    Gracier,    1520    39th    Ave., 

Oakland. 
Architect — Nonf.  ...... 

Days   work.  »2500 


DWELLINGS 

(39?3)  S  VIRGINIA  AVE  140-180-210 
E  Beverly  Ave..  Oakland.  Three 
1-story   4-room   dwellings. 

Owner— C.  W.  Glantz,  4611  Virginia 
Ave..    Oakland. 

Architect — None. 

DaVs  work.  ^2000  ea. 


RECORDED 

PAI.NTING 

(3991)       12.    14,    UNION    AND    POPLAR 

Sts.,  Oakland.     Painting  outside  ot 

buildings. 
Owner — Pacific   Coast   Shredded    Wheat 

Co..    Premises. 
Architect — None. 
Contractor — Harry   McManus.    351    12th 

St..    Oakland. 
Filed    Nov.    10.   "21.     Dated   Nov.    2,  '21. 

1st    coat    completed H 

Completed  and  accepted    Bal. 

TOTAL  COST,  $6190 
Bond.  $3000:  surety.  Republic  Casualty 
Co.:  forfeit,  limit,  plans,  specifica- 
tions,  none. 

DWELLINGS 

(3995>      LOTS    26.     27.    28.    31     BLK    J. 
Broadway  Terrace.  Oakland.     Five 
1 -story     4-room     dwellings. 
Owner — .\llan    H.   Waas.   Oakland. 
Architect — Not   given. 

Contractor — Geo.    'W.    Nunes,    5430    Do- 
ver St..  Oakland. 
Filed  Nov.   10.   '21.     Dated  Nov.   10,  '2t. 

Frame    up     ^ 

Brown    coated     t4 

Completed   and   accepted    % 

Usual    35    days    % 

TOTAL  COST,  $15,000 
Bond,  sureties,  forfeit,  none;  limit,  130 
days.      Plans   and   specifications   filed. 


COMPLETION  NOTICES 

AI-.^MBDA     COUNTY 


Amelia  H   Kletz  to  N  Nit  tier 

Nov.    9.     1921 

Nov.  9,  1921— LOT  23  BLK  2,  Key 
Route  Terrace  No.  2,  Albany. 
Edwin      Hartley    to    whom    it    may 

concern Nov.    8.    19.il 

Nov.  8,  1921— WEST  ALAMEDA.  As- 
sociated   Oil    Co    to    Alfred    H    Vogt 

Nov.    1.   1921 

Nov.  8,  1921— LOT  15  BLK  1  Map 
The  Highlands,  Berkeley.  Mrs. 
Laura      V    Klyce    to    August     Hen- 

driokson Nov.    7.    1921 

Nov.  8.  1921 — PTN  LOT  25  Map  No.  2. 

Glen  Echo  Tract.  Piedmont.     Marie 

P  Colin  to  J   W  Monroe.. Nov.  7,  1921 

Nov.    7,    1921— LOTS  38   &   39   BLK   G, 

Map    Broadway    Terrace,    Oakland. 

Irene  Burkit  to  H.   C.   Pfrang 

Nov.   4,   1921 

Nov.  5,  1921— S  GLEN  AVE  445-16  E 
Piedmont  Ave.  SW  43.35  SW  21.35 
for  pt.  beginning  SW  3S-5  SE  100 
NE  54-67  NW  100,  Oakland.  Gus- 
tave    W.    Brown    to    whom    it    may 

concern    Oct.  21,  1921 

Nov.  5.  1921— W  31ST  AVE  37-61  SW 
E-13th  St  113-20  SW  37,  Oakland. 
Nickalaus    Bauhofer    to    Jos    Flitt- 

ner    Oct.    6,    1921 

Nov.  5,  1921— LOT  14  BLK  A  MAP 
East  Piedmont  Heights.  Oakland. 
Harold  H.  Osborn   to  S.  G.   Rankin. 

Nov.    2,    1921 

Nov.  "4,  1921— LOT  6  BLK  N  PORT 
Central  Oakland  Tract,  Oakland. 
Matthew     J.     Brennan     to     Harry 

Schwalm     Nov.    2,    1921 

Nov.    4.   1921-1163   COLUSA  AVE.   Ber- 
keley.    Alfred   J.   Pollard  to  whom 

it  may  concern Oct.  31,  1921 

Nov.  4.  1921— SHATTUCK  AVE  NR 
Haste  St..  Berkeley.  Southern  Pa- 
cific   Co.    to    Hutchinson    Co 

Oct.     31,     1921 

Nov.  4,  1921 — 7TH  AND  (^EDAR  STS, 
Oakland.      Southern    Pacific   Co. 
Hutchinson   Co Oct.   31. 


Nov.  4,  1921— LOTS  7  AND  8  BLK  16 
Map  6,  Regents  Park,  Oakland  Tp. 
Margaret  T.  Arundel,  wife  T.  J. 
$4500 


1921 


Notice  of  Non-Responsibility 

ALAMEDA   COUNTT 


:ov.  S.  1921— LOT  17  &  IS  BLK  4 
Map  Key  Route  Heights,  Oakland. 
Alameda  Investment  Co.  as  to  im- 
provements   on    property 


HOMESTEADS 


.\bAMED.4.  COIXTY 


Recorded  Accepted 

Nov.  10,  1921— E  GRAND  AVE  145  N 
Cottage,  Oakland.  Henry  Brande- 
mann   to  M  C  Vaughn.  ..  .Nov.  7.  1921 

Nov.  10.  1921— SE  FIFTH  AVE  40 
SW  E-21st  SW  35xSE  IIU.  Oakland. 
Chester  S  and  Edna  V  Nichols  to 
whom    it    may  concern ..    .Nov.   9.   1921 

Nov.  10,  1921— NW  TELEGR.\PH  AV 
and  Dwight  Way.  Berkeley.  Mabel 
Hewes  Chandler  to  Herbert  Beck- 
with Nov.    4.    1921 

Nov.  10.  1921 — LOT  52  Map  Fourth 
Avftnue  Terrace  Extension.  Okd. 
P  B  Weaver  to  whom  it  may  con- 
cern  Nov.   10.   1921 

Nov.  9,  1921 — E  E-FOUMTEENTH  50 
SE  Maud  .We  SE  48  NK  122.46  NW 
42.42  SW  144.92.  San  Leandro. 
Lillian  Keeser  t«  E  .Vndersen  .  .  .  . 
Nov.    9,     1921 

Nov.  9,  1921— S  LINCOLN  AVE  116.83 
E  Everett  38x123-6,  Alameda,  Geo 
Petry  to  Alex  C   Wieben.Nov.  7,  192] 

Nov.  9,  1921— S  FiKTV-FIRST  AVE 
ri    W    Vlcksburp    Ave    35x50,   Okrt 


RECISSIOX  OF  BUILDING  CONTRACT 


AL.\.MEDA    COUNTY 


Nov.    10 
1921. 


1921 — Contract    Filed    Oct.    15, 
Owner.     K.    C.    Casebolt    with 


California   Builders   Co,   Contractors. 


BUILDING  CONTRACTS 

SANT.\    CL.\R.\    COUNTY'. 


Five- 


RECORDED 

COTTAGE.    ETC. 

SAN  JOSE.  Santa  Clara  Co.,  Cal. 
room   cottage   and   garage. 

Owner — Mr,   and   Mrs.   J.   L.   Farnum. 

Architect — Not   given. 

Contractor — J.       Earl      McCorabs,      214 
Hobson,    San    Jose,    Cal. 

Filed   Oct.    31,    '21.      Dated   Oct.    14,   '21 

When    roof    is   up $1043.75 

When    plastered    1043.75 

Completed    and    accepted....   1043.75 

Usual    35    days 1043.75 

TOTAL  COST.   $4175.000 

Bond,     sureties,     forfeit,     limit,     none. 

Plans  and  specifications  filed. 


Recorded  Amount 

Nov.  10.  1921 — N  SIXTY-THIRD  o4.57 
W  Shattuck  Ave  W  54xN  41.94.  Okd. 

L  V  Strang  (wf  Fred  N) J50flO 

Nov.  9,  1921 — W  PINE  ST  120  S  Eu- 
nice  St.   S    120    W    134-7,   Berkeley. 

Ada    Sittig,    wife    of    E.    J $5000 

Nov.  9.  1921— LOT  2  BLK  58  MAP 
Estudillo  Tract,   Oakland.     Alberto 

Russello     $4000 

Nov.  9,  1921 — LOT  23  BLK  112  MAP 
No.    1.    Port.    iMeek   Tract.   Hayward. 

Friedrich   and   Elise   Raab $5000 

Nov.  8,  1921 — NW  14TH  AVE  520  NE 
E-38th  St.  NE  35  NW  110.  Oakland. 

Connell    W.    Porter    $5000 

Nov.  S,  1921— S  SCHOOL  ST  BEING 
portn  A.  M.  Peralta  portion  Rancho 
San  Antonio.  containing  1.02 
acres.  Oakland.      John   H.   Ferretta. 

$5000 

Nov.  8.  1921 — E  23RD  AVE  87-90  S 
E-27th  St.  SE  84  SW  30  SE  1.6 
SW   20   NW  81.45   N   50.16,  Oakland. 

Flora   B.    Bruce,    wife   D.    A $4000 

Nov.  7.  1921  —  VV.  S1.\RKET  ST..  30 
N.    52d    St.,    N.    30.    W.    90.    Oakland. 

Eva  Bloom,   wife  of   Louis $4000 

Nov.  4,  1921— LOT  31  &  NW  12^4 
Lot  30  Blk  J  Map  Potter's  Addi- 
tion   to   Valley   View,    Oakland.... 

$3500 

Nov.  4,  1921— NE  E-12TH  ST  37-6 
SE  4th  Ave  SE  37-6  NE  100.  Henry 
A.     Bowen     $8000 


FRAME  BUILDING 

NORTH     SIDE     OF     SAN     SALVADOR 
ST.,    San     Jose,    Calif.       One-story 
and   basement    frame   building. 
Owner — Joseph    Francesconi    and    Jen- 
nie   Francesconi,    San    Jose.    Cal. 
Architect — None. 
Contractor — A.    J.    Nielsen,    358    N-4th 

St.,   San    Jose,   Cal. 
Filed  Oct.  29.  '21.     Dated  Oct.  28,  '21. 
Outside    plates    and    studding    in 

place     $525 

Inside     plates    and    studding    in 

place     525 

When   completed    526 

Usual    35    days    525 

TOTAL  COST.  $2100 
Bond,  sureties,  forfeit,  none;  limit,  40 
working  days  after  Nov.  1.  1921.  Plana 
and   specifications  filed. 


RESIDENCE 

LOTS  9   AND  10  BLK  29,  SOUTH  SIDE 
Churchill     Ave.     bet.     Cowper    and 
Webster  Sts.,  Palo  Alto,  Cal.    Two- 
story   frame   residence. 
Owner — Mrs.    S.    M.    Vandervoort.    Palo 

Alto,  Cal. 
Architect — Charles  K.  Sumner,  57  Post 

St.,  San  Francisco,  Cal. 
Contractor — H.  A.  Spreen. 
Filed  Nov.   1,   '21.     Dated   Oct.  — ,   '21 

Frame    completed     $2622.75 

First   coat  plaster  on 2622.75 

Completed    and    accepted....   2622.75 

Usual   35   days    2622.76 

TOTAL  COST,  $10,491 
Bond,  $5245.50;  sureties.  Mrs.  H.  A. 
Spreen  and  S.  H.  Chase;  forfeit,  none; 
limit,  120  working  days  after  date. 
Plans   and   specifications   filed. 


OF  THE 
to  the  City 
I'o-story  res- 

Laumeister, 


RESIDENCE 

LOTS  23   .\ND  24   BLK  NO. 
Scale    Addition    No.    2 
of   Palo   Alto.   Cal.      T 
idence. 
Owner — Mrs.      Mabel      S. 

Palo    Alto.    Cal. 
Architect — A.    B.    Clark,   Stanford   Uni- 
versity,   Palo    Alto,    Cal. 
Contractor — George       Jaoobsen,       Palo 

Alto.   Cal. 
Filed  Nov.    3.   '21.      Dated   Nov.    1,  "21. 
Frame    up,    roof    sheathed    and 

chimney    in     $2660 

Plumbing,      electric      and      mill 

work    in     2560 

Completed    and    accepted 2660 

Usual   35   days    2660 

TOTAL  COST,  $10,240 
Bond,  $5125;  sureties,  John  Dudfleld 
and  Emil  Hansen;  forfeit,  none;  limit, 
120  working  days  from  Nov.  1,  1921, 
Plans  and  specifications  filed. 


Saturday.    Xovember    12.    1921 
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HOTEL 

GILROV.      Mill      work    tor      Ihree-.-^tory 

and   basement  hotel. 
Owner — George  Milias.  Gilroy.  Cal. 
Architect — W.    H.    Weeks,   369    Post    St., 

San  Francisco. 
Contractor — Pacific   Manufacturing   Co., 

San    Francisco. 
Filed  Nov.  5.  '^l.     Dated  Sept.  28,  '21. 

As    work    progresses 75% 

Usual    35   days 25% 

TOTAL  COST.  J7400 
Bond,  none.  Limit.  90  working  day.s 
from  Sept.  28.  Forfeit,  none.  I'lans 
and   cpecitications   tiled. 

SinEWALK  LIGHTS  AND  SIDE\V,\  I.: ; 

doors   on   above. 
Contractor  —   Dwan  &  Co..   Monadnock 

Bldg..   San   Francisco. 
Filed  Nov.  5.    ^l.     Dated  Sept.  21,  '21. 

Payments    same    as   above 

TOTAL  COST,  J" 30 
Bond,  none.  Limit,  45  working  days 
from  Sept.  21.  Forfeit,  none.  Plans 
and  specifications  filed. 


MISCELLANEOUS    IRON    AND    STEEL 

work  on   above. 
Contractor- — C.    J.    Hillard    £    Co..    Inc., 
19th  and  Minnesota  St.,   San  Fran- 
cisco. 
Filed  Nov.  5.  '21.     Dated  Sept.  28,    21. 

When   received   on    job 60% 

Completed    and    accepted Balance 

TOTAL  COST,  t2699 
Bond,  none.  Limit.  30  days  after  notice 
to  proceed  with  the  contract.  Forfeit, 
none.      Plans    and    specifications    filed. 


PLUMBING    WORK  ON  ABOVE. 
Contractor — J.    E.    OMara,    443     Minna 

St..   San    Francisco. 
Filed  Nov.   5,    21.     Dated  Oct.  14.  '21. 

As     work     progresses 75% 

Usual    35    days 25% 

TOTAL  COST.  $11,900 
Bond.  »5950.  Sureties,  M.  S.  Sprague 
and  Charles  E.  Gee.  Limit.  70  work- 
ing days  from  October  14.  Forfeit. 
none.     Plans  and  specifications   filed. 


LIGHTING    AND    VENTILATING    SYS- 

tem   on    above. 
Contractor — Robert  Dalziel  Jr..  218   l«t 

St.,  San  Francisco.  Cal. 
Filed  Nov.  8,  '21.     Dated  Sept  28,  '21. 

As   work   progresses    75% 

Usual    35    days     25% 

TOTAL  COST,  $7582 
Bond.  {3791;  sureties.  James  Dalziel 
and  Andrew  Dalziel;  forfeit,  none;  lim- 
it, 90  working  days  from  Sept.  28,  1921. 
Plans  and  specifications  filed. 


ELECTRICAL  WORK  ON  ABOVE. 

Contractor   —    Hollenbeck        Electrical 
Works,  San  Francisco,  Cal. 

Filed  Nov.  8.  '21.     Dated  Oct.   14,  '21. 

As  work   progresses    75% 

Usual  35   days    25% 

TOTAL  COST,    14250 

Bond,    sureties,    forfeit,   none;   limit,    60 

working  days  from  date  of  instrument 

(Oct.   14,  1921).  Plans  and  speciflcationB 

nied. 


COTTAGE,    ETC. 

EAST     WILLIAM     STREET     NEAR 
Ninth  St.,  San  Jose,  Cal.     One-story 
frame  cottage  and  garage. 
Owner — Miss    Leola    Mayer,    San    Jose, 

Cal. 
Architect — Chas.     S.     McKenzie,     Bank 

of   San   Jose    Bldg.,    San   Jose. 
Contractor — George    Lindblom,    471    W. 

San   Carlos    St.,    San    Jose,    Cal. 
Filed   Nov.   8,   '21.     Dated   Nov.   6,  '21 

Frame   erected    J117S 

First   coat    plaster   on 1176 

Completed     1175 

Usual    35   days    1175 

TOTAL  COST,  J 4 700 
Bond,  (2600:  sureties,  James  H.  Pierce 
and  A.  C.  Hansen;  forfeit,  none;  limit, 
"S  working  days  after  Nov.  7.  1921. 
Plans  and  specifications  filed. 


ALTERATIONS 

140  S.    FIRST    ST.,    San    Jose.      Altera 

tions. 
Owner — O.  A.  Hale  &  Co.,  Premises, 
Architect — Binder    &    Curtiss,    255^4    S. 

1st  St.,  San   Jose. 
Contractor — R.    O.    Summers.    17    N.    1st 

St.,    San    Jose.  {2300 


COTTAGE 

IITH    NR.     WASHINGTO-V,     San     Jose. 

Four-room  cottage. 
Owner — Anton  Fazzio. 
Architect — None. 
Contractor — Joe  Dangelo.  11500 


COTTAGE 

CLAYTON    AVE.     NR.     1ST.       Six-room 

cottage. 
Owner — Joe  Hartman. 
Architect— W.    C.    Phillips,    163    N-13th 

St..  San  Jose. 
Contractor  —  J.     C     Thorp,     Auzerais 

Bldg..   San    Jose.  {5000 


COMPLETION  NOTICES 


SANTA    CLARA    COUNTY 


Recorded  Accepted 

Nov.  5,  1921 — SAN  JOSE,  Cal.  Mary 
A.  Ward  to  W.  J.  Moore.  .Nov.  5,  1921 

Nov.  4.  1921 — SOUTH  SIDE  OF  CIN- 
nabar  St.  200  ft.  easterly  from  The 
Alameda,  San  Jose,  Cal.  J,  E, 
Rooker  to  whom  it  may  concern, 
Nov.    2,    1921 

Nov.  4,  1921— LOT  15  BLK  83,  Naglee 
Tract,  San  Jose.  Cal.  E.  D.  Cor- 
bett  to  Z.  O.  Field Oct.   20,  1921 

Nov.  4,  1921 — WASHINGTON  AVE. 
near  Minnesota  Ave..  San  Jose,  Cal. 
Lee  D.  Dougan  to  Ben  Quimet... 
Nov.    4.    1921 

Nov.  4,  1921— S  B  COR  BRYANT  AND 
Churchill  Sta,  Palo  Alto,  Cal.  Mrs. 
E.  A.  Flanders  to  Lindholm  &  Nel- 
son  Nov.    2,    1921 

Oct.  29.  1921— WEST  SIDE  OF  KING 
Road  bet.  Alum  Rock  Ave.  and 
San  Fernando  St.,  San  Jose,  Cal. 
Roy  O,  Watson  to  E.  L.  Slaght. 
Oct.     27,     1921 

Oct.  31,  1921— HANCHBTT  RESI- 
dence  Park,  San  Jose,  Cal.  Lam- 
bert Skillman  to  whom  it  may 
concern     Oce.    31,    1921 

Oct.  31,  1921— PLEASANT  ST.,  San 
Jose,  Cal.  M.  Mori  to  whom  It 
may    concern Oct.    27,    1921 

Oct.  31,  1921 — HULL  AVE.,  San  Jose, 
Cal,  William  J.  Sheler,  Jr.,  to 
whom   it   may  concern.  .Oct.    26.    1921 

Nov.  3.  1921— NE  SIDE  OF  FULTON 
St.  bet.  University  and  Hamilton 
Aves.,  Palo  Alto,  Cal.  Alice  Sum- 
ner  to   W.   S.   Couter Oct.   25,   1921 


BUILDING  CONTBAOTS 


FRESNO    COl'NTY 


DWKLLINUS 

1494-1502    WILSON    AVE.      Two    dwell- 
ings. 
Owner — K.   C   Buwalda.   210   Dennet  St., 

Fresno. 
Architect- — None. 
Day's  work.  $1400  ca. 


STORE-ROOMING   HOUSE 

1422    KERN    ST.,    Fresno.        Store     and 

rooming    house. 
Owner — Clara      Bellante.      760      "F"     St.. 

Fresno. 
Architect — None. 
Contractor — L.  K.  Cone.  {9,000 


ADDITION 

1284    WILSO.V   AVE..  Fresno.      Addition. 

Owner — A.  E.  WIshon,  Tulare  and  "H" 

Sts.,  Fresno. 
Contractor — S.  L.   Allen,  630  Forthcamp 

St.,  Fresno.  {10,000 


HOSPITAL 

942  MERCED  ST..   Fresno.     Reinforced 

concrete   hospital. 
Owner — Union  Hospital  Assn. 
-\  rchitect — None, 
Day's    work,  {38,000 


DWELLING 

124a  SAFFORD  ST.,  Fresno.     Dwelling. 
Owner — Roy    Martin,    Olive    and    Nur- 
sery St.,  Fresno. 
Architect — Nona. 
Day's   work.  {5000 


E.NGINE    HOUSE 

NO.    1564    VAN      NESt5      AVE., 

Fire  engine  house. 
Owner — City  of  Fresno. 
Architect — None. 
Contractor — H.       Dickey,    150 

St.,  Fresno. 


Howard 
{11, SOU 


DWELLING 

NO.     1138       ALHAMBRA      ST.,      FrBCno. 

Dwelling  and  garage. 
Owner  —  A.     Hasselbalch,     845     N-Van 

Ness,  Fresno. 
Architect — None. 
Contractor — G.    C.    Cannon,    510    Fresno 

St.,  Fresno.  {7000 


DWELLING 

756  ELIZABETH  ST.,  Fresno.  Dwell- 
ing. 

Owner  —  Geo.  Wolf,  2024  Harvey, 
Fresno. 

Architect — None. 

Day's   work.  {5000 


DWELLING 

742   PINE  ST.,  Fresno.     Dwelling. 
Owner — J.     B.      Goodman,      1035      Yale, 
Fresno. 

Architect — None. 

Contractor — Valley     Construction     Co., 
Fresno.  {10,500 


DWELLING 

138        BLACKSTONE       AVE..       F 

Dwelling. 
Owner — B.  Hall. 
Architect — None. 
Contractor — Chris  Sehrt,  Fresno. 


COMPLETION  NOTICES 


FRES.VO    COINTY, 


Recorded  Accepted 

Nov.  7.  1921 — S  50  FT.  OF  LOT  7. 
Park  View  Tract,  Fresno.  A  M 
Woyrick   to   whom   it   may   concern 

.Nov.  7.  1921 — LOT  16  N  20  ft.  of  Lot 
17  Blk  4,  North  Park  Terrace, 
Frf.sno.  Carl  Gustafson  to  whom 
it  may  concern Nov.  7.  1921 

Nov.  3,  1921—2001  NORTH  VAN 
Xt-s.s  Blvd.,  Fresno.  Jacob  T, 
Bedig  to  whom  it  may  concern.. 
Nov.    2.    1921 

Nov.  1.  1921— LOTS  15.  16  BLK  4 
Van  Ness  Heights,  Fresno.  D.  M. 
Benton  to  whom  it  may  concern.. 
Oct.    31,    1921 

Nov.  1,  1921— S  55  BT  OF  LOTS  9, 
10,  11.  Blk  1,  Vernon  Park.  Fresno. 
W.  H.  and  Estella  J.  Johnson  to 
whom    it    may  concern.  .Oct,    22,    1921 


LIENS  FILED 


FRKS.NO    COl  .\T\ 


Recorded  Amount 

Nov.  4,  1921— LOTS  7  TO  10  BLK  1. 
Homewood  Addition.  Fresno.  F  H 
Smith  vs  G  K  Lindsey {32 

.Vov.  .1.  ia21 — LOT  7  BLK  1.  Cedar 
Park.  Fresno.  Fisher-Glaasford 
Hardware  Co  vs  C  C  Russell  and 
Cary    R  Smith {130 

Nov  .■.,  1921— LOTS  13.  14  BLK  53, 
Fresno  T  J  and  M  H  Hart  and 
Loul.s  Kusso  vs  Joe  Olivers  and 
Cora    Logan    {1318 
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Nov.    3,    1921— LOTS    13.    14,    BLK    53, 
Fresno.       Fresno     Lumber    Co.     vs 
Joe      Olwers      and      Thos.      J.      and 
Moses    H.    Hart    $430.00 


Notice  of  Non-Besponsibility 


FRESNO    COUNTY. 


Nov.  5,  laai— SECS.  23,  26.  27,  35.  IS- 
IS, Fresno.  Santa  Ana  &  Fresno 
Land  Co  as  to  improvements  on 
property     

Nov.  3,  1921  —  1048  BROADWAY, 
Fresno.  Adolph  Kutner  Co.  and 
Alfred  Kutner  as  to  improvements 
on     property 


BUILDING     CONTRACTS 


SACRAHBNTO   COUNTY 

DWELLING 

4401  lOTH  AVE.,  Sacramento.  One- 
story    5-room    frame    dwelling. 

Owner — Miss  Annie  M.  Francis,  3432 
Stockton    Blvd.,    Sacramento. 

Architect — None. 

Contractor — F.   Francis.  4625  10th  Ave., 


Sacramento. 

$2500 

DWELLING 

1100    4TH    ST.,    Sacramento. 

One-story 

6-room    dwelling. 

Owner — S.   A.   Swichard. 

Architect — None. 

Day's  work. 

$7700 

DWELLING 

1512    "S"    ST..    SacramenUi. 

One-story 

5-room   dwelling. 

Owner — Mary    Leal,    620    "N' 

St.,    Sac- 

ramento. 

Architect — None. 

Contractor — M.   A.   Fratis,    17 

2S   "S"    St.. 

Sacramento. 

$3600 

One- 


DWELLING 

1633   SANTA   CRUZ.   Sacramento. 

story  6-room  dwelling:. 
Owner — J.  Blewel. 
Architect — None. 
Contractor — E.    L.    Brust.    3514    2nd   St., 

Sacramento.  $4000 


DWELLING 

1024  DOLORES  WAY,  Sacramento. 
One-story   5-room   dwelling. 

Owner — A.  H.  Adloff,  1216  "O"  St.,  Sac- 
ramento. 

Architect — None. 

Day's  work.  $3000 

WATERPROOFING 

LOT  "K,"  "L,"  IITH  AND  12TH  STS., 
Sacramento.  Waterproofing  ex- 
terior walls  of  2  rear  sides  and 
light   court   of   office    building. 

Owner— Pacific  Gas  and   Electric  Co. 

Architect — None. 

Contractor — T.  J.  Pennish,  1516  "O"  St., 
Sacramento.  $1699 

Filed  Nov.   1,  '21.      Dated  Oct.   26,  '21. 


DWELLING 

1160  37TH  ST.,  Sacramento.     One-story 

6-room   dwelling. 
Owner — A.    HuUen,    North    Sacramento. 
Architect — None. 
Day's  work.  $3050 


REPAIRS 

34TH  AND  "R"  STS.,  Sacramento.  Re- 
pair  tornado  loss. 

Owner — Dept.  of  Public  Works.  State 
Highway  Commission.  Forum 
BIdg..  Sacramento. 

Architect — None. 

Day's  work.  $3000 


DWELLING 

1922  30TH  ST.,  Sacramento.  One-story 
5-room   dwelling. 

Owner— R.  W.  Blair,  1012  19th  St.,  Sac- 
ramento. 

Architect — None. 

Contractor — L.  F.  Gould.  600  Ventura 
Ave.,    Sacramento.  $3200 


REPAIRING 

72.'i-27    ■■K"    ST.,    Sacramento.      General 

repairing. 
Owner— Schadt    Estate    Co.,     2901     "K" 

St..   Sacramento. 
Architect — None. 
Contractor— G.  E.  Harvie.   2212  "T"  St., 

Sacramento.  $5850 

DWELLING 

2622  "S"  ST.,  Sacramento.  One-story 
8-room  dwelling.  I 

Owner — E.  Thomas,  2021  24th  St.,  Sac- 
ramento. 

Architect — None. 

Day's    work.         -  -  $4400 


COMPLETION  NOTICES 


SACRAMENTO   COUNT! 


Recorded  Accepted 

Nov.  5,  1921 — LOT  IN  BLK  "P,"  "Q," 
4th  and  5th  Sts..  Sacramento  (city 
school  prop  er  t  y).  Sacramento 
.. -City,. Schpoj  .District  to^\yli.om  it 
inay-  concern Oot^    3"l,    1921 


BUILDING  CONTRACTS 


S.VN  MATEO  COUNTY 


BUNGALOW 

LOT  14  BLK  6,  BURLINGAME  PARK, 
Subd.  No.  2,  Burlingame,  Cal.  Fur- 
nish and  construct  1  frame,  plas- 
tered  bungalow. 

Owner — Harry  A.  Totten  and  Gladys 
Totten  (wife),  ■  68  Post  St.,  San 
Francisco. 

Architect — Not    given. 

Contractor — S.  A.  Born  Bldg.  Co.,  660 
Market   St..    San    F'rancisco. 

Filed  Nov.   3,  '21.      Dated  Oct.   25,   '21. 

Contract    signed. .$1500 

Sid.    finish    on '; '    500 

Com.pleted     6000 

(Secured  Bank  of  Italy,  7%.) 
($1640    secures    S.    A.    B.    Co.;    2nd 
lien   Parjalen  Moulitrie  Inst.   $100.) 
TOTAL    COST,    $9640 

Bond,  sureties,  forfeit,  none;   limit,   100 

work    days.      Plans    and    specifications 

filed. 


COMPLETION  NOTICES 


SAN  MATEO  COUNTY 


Recorded  Accepted 

Nov.  8,  1921 — LOT  14  ELK  13,  BUR- 
lingame  Grove,  Burlingame,  Cal. 
Chris  Larsen  to  whom  it  m.ay  con- 
cern    Nov.  7,  1921 

Nov.  S,  1921— CYPRESS  AVE.,  Cy- 
press Dawn  Cemetery.  Daniel  T. 
Murphy,  Estate  of,  et  al.  to  C.  C. 
Morehouse    Oct.  31,  1921 

Nov.  7,  1921 — LOTS  4  &  5  BLK  9  & 
Lots  7,  8  and  9.  Blk  7,  High  School 
Park  Add.  to  So.  San  Francisco.  So. 
San  Francisco  Land  &  Improve- 
ment Co.  to  Richard  C.  Stickle 

Nov.   1,   1921 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 


SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


Nov.  5.  1921 — LOT  M  BLK  10  CHA-  * 
pin  Ave.,  Burlingame,  Calif.     H.  K.     i, 

Atwater    to    W.    O.    Nicolaides '• 

Nov.     3,    192lJ 

Uov.  3,  1921— CYPRESS  AVE.  CY-  \ 
press  Lawn  Cemetery,  San  Mateo  \ 
Co.  Daniel  T.  Murphy,  des.,  est>.  J 
of.,  et  al.  to  McGilvray-Raymond  ^ 
Granite    Co Oct.    19,    1921  •« 

Nov.  2,  1921— LOT  9  BLK  23  EASTON      " 
Add  No.  2.  Burlingame,  Calif.    Lilly 
C.  M.  Jackson  to  John  Rutherdale.      , 
Oct.    15,   1921 ; 


RELEASE  OF  LIENS 


SAN   MATEO   county 


Recorded  Amount 

Nov.    2.    1921 — LOTS    9    &    10    BLK    21      ' 
San  Bruno  Park,  3rd  Addition.  San 
Bruno    Lumber    &    Supply    Co.    vs.     ' 
Guseppe    Di    Resta $768.10*1 


Notice  of  Non-Responsibility 


SAN  MATEO   COUNTY 


Nov.  2.  1921 — LOTS  6,  7,  8,  9A,  10  & 
11  Blk  19  Lyon  &  Hoag  Sub  City  of 
Burlingame.  Cahalan  Co..  as  to  im- 
provements   on    property 


BUILDING     CONTRACTS 


SAN  JOAariN  COUNTY 


STORAGE  SUPPLIES  SHOP 

EAST  OAK  ST.,  Stockton.     Storage  sup.j 

pile.'!  shop. 
Owner — Gloria  Ice  Cream  Co.,  Oak  a.ni 

Aurora   Sts.,   Stockton. 
.Architect — None. 
Days    work. 


$8,0001' 


APT.    HOUSE 

NORTH      AMERICAN      ST., 

Apartment  house. 
Owner — Lambert    Bros..     509 

St.,  Stockton. 
Architect — None. 
Day's   work.  $15,00 


Stockton*.- 
E-NortU 


COMPLETION  NOTICES 


SAN   JOAQUIN    COUNTY. 


Recorded  Accepted  I 

Nov.    2,    1921 — LOTS    9    AND    11   LESS 

24   ft.   6   in.  on   S  side  of  block   143      ' 

E   of   Center   St.,    Stockton.     Percy      I 

S.  Webster  to  J.  A.  Allen. .Oct.  17,  19ji  .' 


SEWERS,    STREET    WORK,  \ 
ROADS   &    WATER    SYSTEMSl 

(Continued     from     Page     19) 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal.— 
City  Engineer  James  K.  James  in- 
structed to  prepare  specifications  for 
sewer  in  Dake  Ave.;, also  for  sewers  in 
portions  of  Cedar  St. 


Downer  (Valley  Concrete  Pipe  Co.), 
Yuba  City,  awarded  contract  by  Coun-  | 
cil  to  construct  approx.  1650  ft.  8-In.  .. 
sanitary  sewer  in  11th  St.  from  Maple  | 
to  Pine  and  In  Pine  from  11th  to  ISth.  | 
Bid  for  vit.  pipe,  $2,555;  concrete  pipe,  1| 
$2,472.  Type  of  pipe  not  yet  det«r- !, 
mined.  Two  other  bidders.  W.  M.  j 
Meek.   City   Engineer.  i 


V1SAL1.\.  Tulare  Co..  Cal. — Valley,'; 
Paving  <fc  Construction  Co..  Goldstein  |i 
Bldg..  Visalia.  at  23c  sq.  ft.  has  been 
awarded  a  contract  by  the  Trustees  i 
for  paving  Acequla  street,  between  < 
Bridge  and  Garden  streets,  a  distance  j 
of  one  block.  Li.  H.  Gadsby,  City  Bngl-  i 
neer. 


ffatiirday,    November    12,    1921 


PRESCOTT,  Ariz.  —  The  Tavapal 
County  Highway  Commission  has  or- 
dered a  call  for  bids  for  construrting 
7  mi.  of  county  highway  from  Selig- 
man   east. 


BUILDING     AND     ENGINEERING     NBWS 
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RED  BLUFF,  Tehama  Co.,  Cal.— 
Plans  and  specifications  for  paving  un- 
improved portions  of  Main  and  por- 
tions of  Oak  St.  will  be  presented  to 
ihe  City  Trustees  at  the  November  14 
meeting;  estimated  cost,  J40,000.  W. 
F.  Lunning-,  City  Engineer. 


SANTA  CKUZ,  Santa  Cruz  Co;,  Cal. — 
W.  E.  Miller,  81  Church  St.,  Santa 
Cruz,  at  $2,917.43,  awarded  contract  by 
City  Council  for  placing  24,561.98  sq. 
ft.  2-in.  bituminous  concr.  wearing 
surface  on  Soquel  Ave.  bridge,  ap- 
proaches and  adjoining  street  inter- 
sections. 

Other  bidders:  C.  E.  Greenfield,  $3.- 
438.67;  Grant-Smith  Co.,  $3,074.87. 
James  K.  James,  City  Engineer. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Sterling  Iron  Works.  646  S.  California 
St.,  Stockton,  at  $2840,  submits  low 
bid  to  City  Council  for  constructing 
pumping  plant  in  Oak  Park.  Other 
bidders:  Robt.  Beyrle,  $3540;  Davidson 
and  Nicolsen.  $3860;  Hild  Electric  Co., 
$3411.  Bids  taken  under  advisement. 
W.    B.    Hogan,    City    Engineer. 


CALIFORNIA. — Following  are  ap- 
proximate quantities  of  materials  in- 
volved in  the  grading  of  12  mi.  of 
State  Highway  in  Mendocino  County 
bet.  Flynn  Creek  and  the  mouth  of 
Navarro  River,  bids  for  which  will  be 
opened  by  the  State  Highway  Commis- 
sion Nov.  21:  ISO, 000  cu.yds.  excav. 
without  classification;  450  cu.  yds. 
Class  "A"  Portland  cem.  concr,  (cul- 
verts and  monuments;  1712  lin.  ft,  12", 
994  lin.  ft.  15",  260  lin.  ft.  18"  and  692 
lln.  ft.  24"  corru.  metal  pipe;  800  lin.  ft. 
6"  tile  drain;  0.3  mi.  moving  and  re- 
setting property  fences;  436  monu- 
ments. Commission  will  furnish  reinf. 
steel,   pipe   and  cement. 


VALLBJO,  Solano  Co.,  Cal. — Coun- 
cil, Alf.  E.  Edgcumbe,  City  Clerk,  du- 
clarc-s  intention  to  construct  6-in.  vit. 
clay  sewer  pipe  in  Colusa  St.  from 
Tennessee  St.  to  Illinois,  and  Indiana 
from  Colusa  St.  to  Orphans'  Home 
road,  wyes  for  each  house  frontage; 
brick  manholes.  Imp.  Act  1911.  Pro- 
tests Nov.  22.  T.  D.  Kilkenny,  City 
Engineer. 


YUBA  CITY.-Sutter  Co.,  Sal.— Super- 
visors order  bids  received  for  con- 
structing Knights  Landing  to  Kirks- 
viile  road,  part  of  the  county  highway 
system.  Edward  von  Geldern.  County 
Surveyor. 


BERKELKV,  Alameda  Oo.,  Cal. — 
Until  November  25,  10  A.  M.,  bids  will 
be  received  by  10.  M.  Hann,  City  <Merk, 
for  improving  Jefferson  avenue  from 
Allslon  Way  to  Addison  street,  by 
grading,  combination  concrete  curbs 
and  gutters,  concrete  valley  gultf-rs 
and  catchbasins,  10-in.  vitrified  pipe 
macadamizing  and  surfacing  with  oil 
and  rock  screenings.  Improvement  Act 
1911.  Certitled  check  for  107o  payalile 
to  city  required.  C.  L.  Huggins,  City 
Engineer. 


YUBA    (-1TY,    Sutter   Co.,   Cal.— E.    U. 

and    A.    I,     Stone  "Co.,    Claus    Spreckels 

BIdg.,  San  Francisco,  has  been  awarded 
.  a  contract  by  the  Supervl.sors  for  t\ir- 
1  nlshlng  f.  o.  b.  Tudor  and  Abbott.  (S.  P. 
I  R.  R.)  Trowbridge  and  Plcasantoi. 
I  Orove  (W.  P.  R.  R.)  and  East  Nlcolaus 
i  and  Pleasant  Grove  (S.  N.  R.  R.)  SOU 
'   tons      %-\n     by    IVi-in.      and    100      tons 

fix", -In.   crushed      rock.      Edward      voii 

Ueldam,  County  Surveyor. 


I'ruz  Co.,  Cal. — 
Council,  S.  A.  Evans,  flerk,  declares 
intention  to  construct  B-in.  vitrified 
sewer  in  portion  of  Cedar  street  with 
22  vitritled  wye  branches.  Improve- 
ment .^ct  1911.  Protests  November  29. 
James  K.  James.  City  Engineer.  • 


BEllKELEV.  Alameda  Co..  Cal. — 
Until  November  25,  10  A.  M.,  bids  will 
be.  received  by  E.  .M.  Hann.  (Mty  Clerk, 
for  constructing  6-in.  vitrified  sewer 
in  portions  of  San  Antonio  avenue,  2 
manholes.  Improvement  .\ct  1911. 
Certined  check  for  10%  pajable  to  city  ' 
required.     C.  L.  Huggins.  City  jEniin^er 

CALIFORNIA. — Le  Moor  Construc- 
tion Co..  El  Paso.- Texas,  at  $206,739.30 
awarded  contract  by  State  Highway 
Commission  for  paving  with  concr.  7.4 
mi.  of  highway  in  Los  Angeles  County 
bet.  Las  Flores  Canyon  and  Santa 
Monica,  involving  210,000  cu.  yds.  ex- 
cavation without  classification;  14.810 
yds.  Class  "A"  Portland  cem.  concr. 
(pavement);  480  cu.  yds.  Class  "A". 
Portland  cem.  concr.  (culverts  and 
monuments);  136  lin.  ft.  18-in.,  1104 
lin.  ft.  24-in.,  148  lin.  ft.  30-ln.  and  512 
lin.  ft.  36-in.  reinf.  concr.  pipe;  3000  lin. 
ft.  guard  rail;  227  monuments.  Com- 
mission will  furnish  reinf.  steel,  reinf. 
concr.  pipe,  cem.  and  sand  and  coarse 
aggregate   for  concrete. 


SAN  FRANCISCO.— City  Engineer 
M.  M.  O'Shaughnessy  completes  speci- 
fications for  sewering  Saturn  St.  bet. 
Ord  and  Lower  Terrace,  estimated  cost 
$3J0O.  Project  involves:  '  499  lln.  ft. 
8-in.  and  206  lin.  ft.  12-ih.  vit.  pipe; 
21  8-in.  and  3  12-in.  wye  branches;  1 
lamphole  and  5   brick   manholes. 


REDWOOD  CITY,  San  Mateo  Co., 
Cal. — Until  Dec.  5.  7:30  p.  m..  bids  will 
be  received  by  W.  A.  Price.  City  Clerk, 
tor  improving  Duane  St.,  Whipple  Ave. 
to  Broadway;  Brewster  Ave.  from  El 
Ca'mino  Real  to  Broadway;  Arch  St. 
from  Brewster  to  Broadway  with  asph. 
oil  wearing  surface.  Imp.  Act  1911. 
C.   L.   Dimmitt.   City   Engineer. 


TURLOCK.  Stanislaus  Co..  Cal. — City 
Trustees,  A.  P.  Ferguson,  clerk,  will 
receive  bids  up  to  Nov.  22.  7:30  p.  m.. 
for  improving  .streets  under  contract 
awarded  to  J.  A.  Costello  of  San  Fran- 
cisco, and  which  was  rescinded  due  to 
irregularities  of  the  contractor  in  fail- 
ing to  sign  papers  within  the  time  spe- 
cified by  law.  Improvements  will  cost 
approx.  $80,000.  Horace  Hall,  City  En- 
gineer. 

STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  December  6.  10  A.  M.,  bids  will 
be  received  by  Eugene  D.  Graham, 
County  .Clerk,  for  improving  S.  A.  Sea- 
vey  road.  involving  .i500  cu.  yds. 
grading;  6870  tons  crushed  rock;  1650 
tons  dressing  for  oil  and  1090  bbls.  of 
asphaltic  oil:  estimated  cost,  $32,677. 

Bids  will  be  considered  on  the  same 
date  for  Improving  French  Camp  road, 
(grading  will  be  done  by  force  ac- 
count, $4,780),  project  involves  10.420 
tons  crushed  rock;  1330  tons  asphaltic 
oil;  1610  tons  dressing  for  oil:  1  cor- 
rugated culvert:  concrete  in  culverts, 
48.54  cu,  yds.  Estimated  cost,  $54,500. 
E.  E.  Uuall,  County  Surveyor. 

MERCED,  Merced  Co..  Cai. — Until 
Nov.  21,  7:30  P.  M.,  bids  will  be  re- 
ceived by  W.  W.  Cornell.  City  Clerk, 
for  fur.  and  del.  2000  ft.  salt  glazed 
8-ln.  sewer  pipe;  80  ft.  6-ln.  by  4-ln. 
wyes  and  80  wye  caps.  Bidder  must 
submit  samples  and  state  time  of  de- 
livery.    C.  D.  .Martin,  City  Engineer. 

8ANTA  ANA.  Orange  Co.,  Cal— Until 
November  29  bids  will  be  received  by 
Supervisors  of  Orange  County  for 
wldanlnK  'i  miles  of  Garden  Orove  road 


St    ol    Garden    Gt 
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I.. Ill     16    loj  18 
concrete   base 


BUSINESS  OPPORTUNITIES 


It.  r.  Kllinger,  201  Nixon  BuildipK, 
Reno,  Nevada,  wishes  to  get  In  tottch 
with  San  FYanclsco  contracyjrs  ^nd 
architects.  : 

International  Intelligence  .  Service, 
307  Tabor  Opera  House,.  •  DenYr, 
Colo.,  desires  to  get  in  touch  with 
manufacturers  and  wholesalers  in  this 
Qlty.  1 

Hacker  Mfg.  Co..  312  N.  JJay  6t., 
Chicago,  111.,  is  in  the  market  for 
Philippine    mahogany.  ■         - 

J.  W.  Nelson,  505  J  St.,  Sacrameiito, 
Cal.,  wishes  to  get  in  touch  with  me- 
chanical engineering  firms  '  In  tjiis 
city.  ■"'.  • 

C.  F.  Groth,  3405  Perkins  Afe., 
Cleveland,  Ohio,  would  like  to  arraijge 
to  represent  San  Francisco  manufac- 
turers or  Jobbers  in   that  market.      J 

M.  Genung,  VVickenbUrg,  Ariz.,  ,  is 
seeking  a  market  for  a  high  gradejot 
marble  j 

.Vov.irt.t  Engineering  and  Supply  ^o., 
Reno.  Nevada,  wants  to  sell  conci^pte 
miver.  complete,  with  8  h.p.  g.-isoljne 
engine;    mounted    on    track.  ! 

George  A.  Bice,  Box  166,  .*-"paifts. 
Nev..  desires  to  get  in  touch  with  stan 
Francisco  '  manufacturers  of  pottiry 
and  brick.  | 

Charles    Anderson,   care   Chamber  <  of 
Commerce,  North  Bend,  Ore.,  wishesito 
-get    in    communication    with    buyers  jot 
alder  and   maple   logs.  1 

Miss  R.  E.  Bartlett,  Pulaski,  N.  ^., 
wishes  to  obtain  plans  and  speciflia- 
tions   for   building   Japanese   homes.: 

Triangle  Steel  Bushing  Co.,  207th  St.. 
Detroit,  Mich.,  wishes  to  get  in  to<<ch 
with  a  reliable  firm  in  this  city  hiv- 
ing a  sales  organization  calling  on  the 
automobile  trade. 

Smith  Bros.,  Williams,  Ore.,  'are '  in 
the  market  for  mining  machinery,  Jn- 
cliidir.g   stamp  mills. 


Bids  Wanted  fcr  Calftxico 
Street  Improvements 


Until  December  6,  8  P.  .M..  bids  *ill 
be  received  by  the  City  Trustees  ot 
Calexico.  linperial  L'ounty,  Calif.,  for 
street  improvements.  The  district 
covered  in  the  work  reiireseutS  some  of 
the  most  lilghly  improved  sections- of 
the  city.  .\ll  lots  within  the  district 
to  be  Improved  have  ample  values!  to 
fully  protect  the  bond  issue  agai(ist 
them.  The  project  involves  474,270  jsq. 
ft.  concrete  sidewalks;  32.625  sq.  j  f t. 
concrete  cross  walks;  98.833  lin.  jft. 
concrete  curbs  and  30.600  cu.  J[ds. 
grading.  This  will  be  the  largest  con- 
tract for  this  class  of  work  to  be  let 
In  Imperial  County  this  year  and 
should  attract  the  larger  contractor^  in 
this  section.  \ 


TIIR     KNGINBBR'S     P.t^RT     IN     BOKD 
10I,KCTIO\    CAMPAIGNS 


(Continued    from     Page    4  1 

for  sewage  disposal,  electric  lighting 
and  municipal  ownership  of  sevfO-al 
utilities.  Its  success  confirms  the  be- 
lief of  the  writer  that  real  englnejer- 
Ing  goes  farther  than  the  mere  prepa- 
ration of  plans,  but  that  the  engineer 
should  "iiut  over"  the  projects  instiad 
of  leaving  them  In  the  hands  ot  lay- 
Mu-ii    t"    scramble    up.  i 


Japan  produces  about  23,00(1,000  tfna 
of  coal  a  year,  including  the  outfut 
from  the  mines  of  Southern  Manchuria. 
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Folding  Gates 

Ornamental  and  Miscellaneous 
Iron  Work 

Steel  Sash    ::    Wire  Work 


Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 
San  Francisco 


Phones 


Market  730 
Market  731 


ICarB^u  (EnnHtrurtiott  l^portH 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  worlc  projected  and  contracts 
awarded  tor  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
500  MISSION   STREET  SAN   ETIANCISCO,   OAL. 


Reiniiart  Lumber  and  Planing  Mill  Company 

GBNERAI,   LUMBER  YARD 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 

Reneriil    Mill    and    Cabinet    Work,    Stock    Doors,    Sash 

Frames    and    Mouldings 


17Tn    &    KANSAS    STS. 


IMione   Market   1057 


SAN    FRANCISCO 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Bust!  St. 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exchanfe ' 


Just    FLUSH    it    on! 
lAPIPOIITH 

■■11^^^     TRAOC    MARK      BBMi^ 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SONIVEBORIM  SONS,  Inc. 


355  Pacific  EJectric  Building,  Los  Angeles 


77  O'Farrell  Street,  San  Franciaco 


15    Cents    Per    Copy 


Phone   Donslaa   2372 


Published   Every  Saturday 


,.;  «','."v;:  .,r„.    ^^-^  franosoo,  cal.,  xovember  19. 1921  ™.-,";°„tr?„t'ir« 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 
Are  Not 

Necessary 


A  One  Piece 

Wall  Can 

Be  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  203  American  Nat'I  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOR  SALE  BY  ALL    LUMBER  DBA1.ERS 
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Advance  Construction 
Reports 


Larsen  Construction  Reports,  issued  every  bus- 
iness day  of  the  year,  furnishes  information  as  to 
contemplated  construction  projects  of  all  kinds, 
covering  the  State  of  California. 

If  you  want  to  know  when  Architects  and  Engi- 
neers are  preparing  plans  or  taking  figures  for 
materials  and  for  construction,  we  supply  the 
information. 

BUILDING  REPORT  SERVICE  covers  every 
class  of  building. 

ENGINEERING  REPORT  SE)RVICE  covers 
bridges,  dams  and  harbor  work;  street,  sewer  and 
highway  projects;  irrigation  works,  machinery, 
fire  equipment,  etc. 

Sample  copies  furnished  on  request.  State 
character  of  construction  in  which  you  are  in- 
terested. 


Larsen  Construction 
Reports 


560  Mission  Street 


San  Francisco,  Calif. 


Building  and  Engineering  News 

;';  Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


issued    Every    Saturday 


SAN  FRANCISCO,  CAL.,  NOVEMBER  19,  1921 


Twenty-flrst    Year,    No.    47 


Building  G^ 
Engineering 


News*  _= 


No.    560    Mission    Street. 

San   Francisco.   Calif. 

MItS.    L.    A.    LARSEN,    PnbliMher 

I.    P.   FARRISLI..   Manneingr    Editor 


Devoted  to  tlie  Engineering.  Archi- 
tectural. Building  and  Industrial  Ac- 
tivities   of    the    Pacific    Coast. 


Subscription  terms,  payable  in  advance 
U.  S.  and  Possessions,  per  year... ^4.00 
Canadian  and  Foreign,  per  year..  5.00 
Single  Copies    16c 

Entered  ns  second-class  matter  at 
Snn  Francisoo  Post  OfCce  under  act  of 
CoDsreHs    of    Mfirch    3,    1»79. 


Compressed  Air  Paint  Co.  Com- 
pletes Large  Contradts 

COMPANY'S  PROUICTS  COVER  MORE 
THAN      ::,oo<i,ouo   SQI  VHE      PEET. 
IXDL'.STKI.VL     PL.\XT     PAINT- 
ING   M.VDE    SPKCI.VLTY 


About  two  years  ago  the  Standard 
Compressed  Air  Painting  Company  was 
organized  primarily  tor  the  purpose  ot 
Industrial  Plant  painting.  Since  that 
time  the  firm  has  applied  its  materials 
to  cover  a  surface  of  more  than  2,000,- 
000  square  feet,  some  of  the  largest 
manufacturers  on  the  Pacific  Coast 
having  engaged  the  company  to  treat 
their  plants.  Among  these  might  be 
mentioned:  Holbrool<-Merrill  &  Stet- 
son. P.  J.  Walker  Construction  Co.; 
Collins  cfe  Hencke  Candy  Co.;  Birch 
Products  Co.,  all  of  San  Francisco; 
Weed  Lumber  Company,  entire  plant  at 
Weed.  Calif.;  California  <!racker  Co.  of 
Oakland;  Pacilic  Press  I'ublishing  As- 
sociation, entire  plant;  Stanford  Stad- 
ium, anu  U.  S.  Public  Health  Hospitaf 
Service  buildings,  all  at  Palo  Alto; 
Sinclair  Oil  Co.  at  Rodeo  and  Hughson 
condensed  Milk  Company's  plant  at 
Hughson. 

The  territory  covered  by  the  Com- 
pressed Air  Painting  Company  extends 
as  far  as  Arizona.  Equipment  avail- 
able for  immediate  use  permits  the 
tlrm  to  undertake  a  job  of  any  ."Jize  and 
complete  the  work  on  schedule.  Offloes 
are  maintained  at  118  First  Street.  San 
Francisco. 


EVERYONE    OPTIMISTIC,    SAYS 
FRESNO    ARCHITECT 


"My  whole  impression  of  tli'-  Bast 
was  that  things  were  pretty  mvich  at 
a  standstill,  but  everyone  is  talking 
with  an  optimistic  note  and  expecting 
conditions  to  improve."  said  H.  B.  Tra- 
ver.  of  Coates  &  Traver.  Fresno  archi- 
tects.    Traver  Is  Just  back  from  an  ox- 


tended  trip  through  the  North  and 
East,  his  itinerary  including  Chicago 
and   New  York. 

In  Chicago,  the  street  car  strike  had 
been  under  way  six  months,  and  every- 
one found  little  else  to  talk  about. 
There  is  very  little  building  going  on 
in  Chicago,  except  municipal  work, 
which  is  being  pushed  Largely  to  give 
work   to   the   unemployed. 

In  New  York,  the  architects  and 
kindred  professions  were  talking  Im- 
proved conditions,  "but  when  you  get 
them  down  to  brass  tacks,  there  was 
nothing  doing,"  said  Traver. 

In  Omaha  there  Is  something  very 
closely  resembling  a  building  boom  and 
architects  and  the  building  trades  were 
busy. 

Building  materials  over  the  country 
seemed  on  about  the  same  level  with 
regard  to  prices,  and  nowhere  did  the 
architect  find  that  there  was  any  no- 
ticeable  "low  prices." 

The  business  atmosphere  of  the  East, 
however,  is  clearing,  at  least  in  the 
minds  of  the  people  If  not  in  actual 
contracts   and   orders,   said  Traver. 

The  Fresno  architect  did  not  come 
in  contact  with  sources  of  information 
that  would  give  him  any  real  insight 
into  the  unemployment  situation 
throughout  the  East,  he  said. 


DETERMINING   CAUSE  OF  WAVY 
ROAD  SURFACES 


FIVE    YEARS     OF    FEDERAL    AID 
ROAD     WORK 


On  June  30.  ism.  the  close  of  the 
fifth  year  since  the  passage  of  the  Fed- 
eral aid  road  act,  which  is  adminis- 
tered by  the  Bureau  of  Public  Roads. 
U.  S.  Department  oi  Agriculture,  the 
States  and  Federal  Government  had 
completed  7,4Ba  miles  of  road,  and 
17,a"7  miles  were  under  construction. 
Including  the  work  completed  on 
projects  still  under  construction,  the 
States  have  completed  work  which  en- 
titles them  to  draw  on  the  Federal 
Treasury  for  J118, 915,516.  There  Is 
also  a  balance  allotted  but  not  yet 
earned  on  projects  now  under  construc- 
tion amounting  to  *66,375,638.  Of  the- 
two  appropriations  which  have  been 
made  for  Federal  aid  there  is  now 
only  J18.793,544  remaining  unobligated. 
Twelve  of  the  States  have  obligated 
their  entire  allotment  and  several 
others  have  only  a  small  amount  to 
their  credit.  During  the  last  fiscal  year 
the  total  ot  completed  projects  Jumped 
from  l.«77  to  7,46»  miles,v  and  the 
projects  under  construction  increased 
from  14,S40  to  17,977  miles.  The  money 
earned  by  completion  ot  work  has 
grown  from  J40.097.881  a  year  ago  to 
J118,915.515  at  the  end  of  this  fiscal 
year.  The  amount  earned  during  the 
year  was  ?78,817,634,  or  nearly  twice  as 
much  as  the  amount  earned  during  the 
four  years  preceding.  The  new  projects 
submitted  during  the  year  bring  the 
total  amount  of  Federal  aid  obligated 
up  to  J247.y56.456.  as  compared  with 
J109.830.366,  which  was  the  amount  ob- 
ligated on  June  30.  1920.  At  this  rate 
it  Is  expected  that  the  small  balance 
of  J18,000.000  still  unobligated  will  be 
laken  up  In  a  very  short  time.  The 
month  of  June  was  a  record  month  In 
every  way.  The  mileage  of  completed 
projects  Increased  by  more  than  1.20U 
miles,  more  than  twice  the  amount  re- 
ported for  the  month  of  May.  Funds 
allotted  lo  work  actually  under  con- 
struction  Increased   by   J13. 670.926. 


What  causes  a  "tarred"  road  to  de- 
velop that  peculiar  scrubbing-board 
surface  Is  a  question  that  has  been 
worrying  the  highway  engineers  quite 
as  much  as  the  long-suffering  public. 
As  often  as  not  the  symptoms  appear 
in  a  macadam  road  that  has  beeif 
treated  with  asphalt.  But  the  trouble 
is  largely  confined  to  roads  built  with 
tar  or  asphalt.  Concrete  and  brlckj 
roads  never  develop  such  a  surface, 
and  ordinary  dirt  roads  seldom  do. 

The  Bureau  of  Public  Roads  of  the 
United  States  Department  of  Agricul- 
ture is  building  at  the  Arlington,  Va., 
experimental  farm  an  experimental 
roadway  fifteen  feet  wide  in  an  at-' 
tempt  to  discover  the  cause  of  the 
trouble.  The  road  is  laid  out  in  the 
form  of  a  circle  with  a  90-foot  radiusi 
and  its  circumference.  565  feet  In 
length,  is  to  be  divided  into  sections; 
each  of  which  will  be  surfaced  with  a 
different  kind  of  asphalt  or  tarred  sur- 
face. ' 

The  experimental  sections  will  be 
built  exactly  like  actual  road  surfaces 
and  when  completed  they  will  carry 
a  "traffic"  as  much  like  actual  traffic 
as  it  is  possible  to  devise.  The  "traf- 
fic" will  be  supplied  by  a  driverless  mo- 
tor truck  which  will  be  held  to  the  cir- 
cular path  by  means  of  a  long  arm 
extending  from  the  center.  The  course 
of  the  truck  will  be  altered  from  time 
to  time  so  that  the  entire  width  of  the 
roadway   will    be    traveled. 

It  has  not  been  possible  to  determine 
the  cause  by  observation  ot  actual 
roads  because  there  are  too  many  un-i 
known  quantities.  The  defect  may  be 
due  to  distortion  of  the  earth  under 
the  road  surface  or  to  defects  in  fhe 
surface  itself.  It  is  probably  caused 
in  .some  way  by  the  wheels  of  moto» 
vehicles — how  and  why  the  engineers 
have  not  determined,  largely  because 
they  have  never  possessed  all  the  facts 
with  regard  to  surface  and  subsurface 
conditions  and  character  and  weight  of 
traffic. 


CEMENT  SPECIFICATIONS 

FOREIGN   COUNTRIES 


The  specifications  that  the  various 
countries  of  the  world  use  in  buying 
Portland  cement  have  been  summarized 
in  a  chart  that  has  just  been  Issued  by 
the  Bureau  of  Standards  of  the  De- 
I)artment   of  Commerce. 

Cement  is  an  international  build- 
ing material  and  thirty-two  countries 
of  the  world  have  specifications  for 
I'ortland  cement  twenty  of  which  dif- 
fer in  important  details  from  eacll 
other.  Twenty-five  others  use  the 
specifications  of  other  countries  In 
assuring  the  quality  of  the  cement 
used  In  construction  within  the  coun- 
try, and  many  others  accept  the  cement 
if  It  passes  the  test  of  the  country  In 
which   is   It   made. 

Though  the  specifications  difTer  in 
details  and  values,  they  Include  the 
.«ame  kind  of  test  in  most  cases.  These 
are  tests  for  chemical  composition, 
specific  gravity,  fineness  of  grinding, 
setting  time,  soundness,  and  tensile  aofl 
compressive  strength. 

Ill  this  country,  there  is  one  uni- 
versal specification  for  Portland  ce- 
ment, which  has  been  adopted  by  thfe 
commercial  Interests.  I. sting  engi- 
neers as  well  as  the  Government. 
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The  Observer 


U.  C.  Effinger,  201  Nixon  Bldg.,  Reno, 
Nevada,  desires  to  get  in  touch  with 
.San  Francisco  Architects  and  Con- 
tractors. 

Plans  for  a  statewide  memberahip 
campaign  are  announced  by  the  Cali- 
fornia Lumbermen's  Association,  re- 
oentlv  organized  as  a  clearing  house 
for  problems  arising  between  manu- 
facturers, wholesalers  and  retailers  ih 
the  lumber  industry.  F.  E.  Conner  of 
Sacramento  is  president  and  J.  Hal 
Hunter,  San  Francisco,  is  secretary- 
treasurer  of   the   association. 


A  delegation  of  San  Francisco  lum- 
bermen will  go  to  Los  Angeles  Novem- 
ber 12  to  attend  the  meeting  of  the 
Southern  California  Lumber  Dealers' 
Association  to  continue  the  plans  for 
organizing  the  various  parts  of  the 
lumber  trade  into  one  organization. 
Recently  an  organization  was  formed. 
its  purpose  being  to  take  care  of  mat- 
ters arising  between  manufacturer, 
wholesaler  and  retailer  in  the  lumber 
business.  The  organization  is  known 
as  the  California  Lumbermen's  Asso- 
ciation. The  support  of  the  Los  An- 
geles lumbermen  is  sought  in  this 
movement. 


The  dates  of  the  Montana  Irrigation 
and  Drainage  Institute  in  Great  Falls 
have  been  changed  to  December  8,  9 
and  10  from  December  1.  2  and  3. 


Frank  Nikirk  has  been  appointed 
city  engineer  of  Madera  at  a  salary  of 
$200  a  month. 


The  reduction  of  the  rediscount  rates 
from  B  to  6  per  cent  by  the  Kansas  City 
Federal  Reserve  Board  is  expected  to 
give  impetus  to  the  upward  climb  of 
business.  There  has  been  an  improve- 
ment in  the  unemployment  situation, 
an  increase  in  the  output  of  heavy 
manufacturing  plants  and  record- 
breaking  building  operations  in  the 
last  month.  Both  wholesale  and  retail 
merchants  liave  experienced  an  Im- 
provement in  business. 


Shingles  have  dropped  thirty  cents 
a  thousand,  according  to  word  from 
Seattle,   Washington. 

The  District  Othce  of  the  Hyatt 
Roller  Bearing  Co.,  74  New  Montgom- 
ery street,  has  been  made  the  head- 
fjuarters  for  the  Pacific  Coast  Division, 
and  unlike  the  other  Hyatt  organiza- 
tions, the  new  "baby  division"  incor- 
porates all  three  tields,  namely:  Motor, 
Tractor  and  Industrial.  The  Pacific 
Coast  Division  will  be  under  the  man- 
agement of  Mr.  A.  W.  Fisher.  Mr. 
.  nilip  Overman  has  been  transferred 
to  Minneapolis  and  is  succeeded  by  Lt. 
"Chip"  Nagle.  who  looked  after  the 
mechanical  inspection  and  experi- 
mental engineering  at  one  of  Uncle 
Sam's    flying  fields   during   the    war. 


In  its  monthly  statement,  the  I'nited 
States  Steel  Corporation  reports  un- 
titled orders  on  its  books  as  of  October 
31,  last,  of  4. 286,829  tons  against  4,660,- 
670  on  September  30,  a  decrease  of 
273.841  tons. 


E.  J.  Benson,  formerly  su]>'!rintend- 
ent  for  R.  J.  Blanco,  contracts  i-  of  "Val- 
lejo.  has  taken  over  the  management 
of    the    Vallejo    Rock    and    Sand    Com- 


pany, relieving  G.  E.  Green.  Benson 
has  had  considerable  experience  as  a 
contractor  and  should  prove  a  bus- 
iness-getter for  the  Vallejo  concern. 


E.  L.  Standberg  formerly  structural 
engineer  for  the  Vulcan  Manufactur- 
ing Co..  of  Se,attle.  has  opened  ofBces  in 
the  Pioneer  Building,  that  city,  and 
will  engage   in  private  practice. 


The  Supreme  Court  has  upheld  con- 
tentions of  the  City  of  Springfield,  111., 
that  public  utilities  operated  by  mu- 
nicipalities can  be  exempted  from  Jur- 
isdiction of  state  laws  regulating  pri- 
vately owned  public  utility  corpora- 
tions. 


Now  is  the  time  to  build.  The  Sac- 
ramento Board  of  Education  estimated 
the  cost  of  the  Brete  Harte  School  at 
$210,000.  Eight  bids  were  received,  all 
being  within  the  estimated  cost.  Low- 
est bid.  $184,600;  2nd  low,  $187,200; 
third  low.  $189,950.  Five  other  bids 
ranged    from    $190,217    to    $207,287. 


Paint  manufacturers  in  the  San  Fran- 
cisco district  are  turning  to  Shasta 
County's  mineral  fields  for  their  supplj* 
of  barium  ore.  according  to  word  re- 
ceived from  Copper  City.  Barium  is 
widely  used  in  the  manufacture  of 
certain  grades  of  paint.  Extensive  de- 
l>osits  of  the  ore  are  found  in  Shasta 
''(^unty. 


Freight  rates  on  tin  plate  from  East- 
ern points  to  the  Pacific  Coast  are  to 
be  reduced  as  soon  as  the  tariffs  can 
be  published  and  made  effective,  ac- 
cording to  announcement  by  the 
Southern  Pacfiic  Company.  The  pres- 
ent rates  from  New  York  of  $1.83 14. 
Pittsburgh  $1.66i2  and  Cincinnati 
$1.5Si2.  will  be  reduced  to  $1.20  from 
all  points.  According  to  the  South- 
ern Pacific  Company  the  Eastern  lines 
have  concurred  in  thase  reductions  and 
efforts  are  being  made  to  print  the 
tariffs  and  place  the  reduced  rates  in 
effect    with    the   least   possible   delay. 


The  new  cable  suspension  bridge 
that  spans  the  Trinity  River  at  Don 
Juan  Point,  as  far  as  known,  is  the 
first  bridge  in  the  world  to  be  sent  by 
United  States  mail.  All  the  material, 
with  the  exception  of  the  flooring — 
which  was  cut  out  near  by — was  ship- 
ped from  Sacramento  to  the  bridge  by 
parcel  post.  The  bridge  has  a  240-ft. 
span  and  was  erected  under  the  super- 
vision of  County  Surveyor  J.  W.  Phil- 
lips. 


.\n  exposition  that  will  embrace  $1.- 
500,000  worth  of  labor-saving  road  ma- 
chinery will  comprise  the  coming  Thir- 
teenth National  Good  Roads  Show  at 
the  Coliseum,  Chicago,  111.,  January 
17-20.  next,  to  be  held  in  conjunction 
with  the  Twelfth  .\merican  Good 
Roads  Congress  and  Nineteenth  An- 
nual Convention  of  the  American  Road 
Builders'  Association.  The  exposition 
will  demonstrate  the  marvelous 
growth  that  has  characterized  the 
American  road  building  industry  in  the 
past  decade.  .\t  a  drawing  for  space 
on  October  29  more  than  95  per  cent  of 
the  40.0U0  square  feet  of  space  availa- 
ble for  exhibits  was  taken,  necessitat- 
ing the  renting  of  additional  buildings 
to  accommodate  exhibitors  now  apply- 
ing; for  space.     This  great  interest  by 


manufacturers  of  road  eciuipment  sur- 
passes that  of  any  previous  year  and 
will  make  possible  the  exhibition  of 
a  greater  and  grander  scale  than  ever 
before. 

The  Program  Committee  Is  now 
drawing  up  a  strong  program  for  the 
technical  sessions  of  the  Congress  and 
many  road  builders  from  all  parts  of 
the  country  will  be  asked  to  discuss 
matters  of  vital  interest.  Invitations 
will  be  extended  to  sixty  U.  3.  states 
and  territories  anc^  Canadian  prov- 
inces. County  Commissioners  and  3,000 
."Mayors  of  American  and  Canadian  cit- 
ies to  appoint  from  three  to  five  dele- 
gates and  it  is  expected  that  by  the 
selection  of  a  comprehensive  list  of 
important  subjects  for  discusiion,  the 
attendance  this  year  will  ba  greater 
than  the  record-breaking  attendance 
of  last  year. 


France  is  seeking  an  American  to 
take  full  charge  of  the  rebuilding  of 
devastated  France.  The  job  has  been 
offered  to  Henry  C.  Irons,  New  York 
construction  man.  This  is  taken  to 
mean  that  much,  it  not  all,  the  mate- 
rials required  for  the  work  will  be 
purchased   on   this   side. 


Until  December  20  applications  will 
be  received  by  the  U.  S.  Civil  Service 
Commission  for  the  following  exam- 
inations: Structural  engineer,  $3,600 
to  $4,800  a  year;  economist,  $3,600  to 
$4, SCO  a  year;  associate  structural  en- 
gineer, $2,500  to  $3,600  a  year;  asso- 
ciate economist,  $2,500  to  $3,600  a  year; 
assistant  structural  engineer,  $1,800  to 
$2,400  a  year;  assistant  economist,  $1,- 
800  to  $2,400  a  year;  junior  structural 
engineer,  $1,200  to  $1,500  a  year;  junior 
economist,  $1,200  to  $1,500  a  year;  ad- 
ministrative assistant,  $2,000  to  $2,500 
a  year.  (All  qualified  with  relation 
to  the  building  industry.)  Further  in- 
formation regarding  these  examina- 
tions may  be  had  from  the  offices  of 
the  Commission  at  the  San  Francisco 
PostofHce.  Apply  for  Form  2118,  stat- 
ing  the    title    of  examination   required. 


The  November  meeting  of  District 
No.  1  of  the  California  State  Associa- 
tion of  Electrical  Contractors  and 
Dealers  will  be  held  at  Bakersfleld. 
Saturday,  November  26.  Special  ac- 
commodations for  electrical  men  of 
the  Bay  District  have  been  reserved 
on  the  Southern  Pacific  Owl  train, 
leaving  the  Oakland  Mole  Friday  eve- 
ning, November  25.  The  same  train 
will  leave  Bakersfield  for  San  Fran- 
cisco  at  midnight,  Saturday. 


George  H.  Hopping,  formerly  an  as- 
sistant in  the  County  Surveyor's  office, 
has  been  named  County  Purchasing 
Agent  by  the  Yolo  County  Supervisors. 

If  400  consumers  can  be  signed  up, 
J.  F.  Beales,  engineer  of  Los  Angeles, 
and  J.  J.  Etter,  former  merchant  of 
Madera,  will  erect  a  gas  plant  In 
Tracy,  San  Joaquin  County,  costing 
$60,000. 


The  San  Vicente  Lumber  Company 
of  "W'atsonville  has  been  purchased  by 
the  Homer  T.  Hayward  Lumber  Com- 
panv.  now  operating  yards  at  Salinas, 
Paso  Robles  and  .Vtascadero.  The  San 
Vicente  company  will  hereafter  trans- 
act a  wholesale  business  exclusively 
from  their  mill  at  Santa  Cruz. 
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WOMISN     AS     AKCHITKUTS 

California's  eighth  woman  archilect 
was  granted  a  certilicale  i<>  practice 
her  profession  recently  in  Sacramento. 
That  is  a  conservative  number.  One 
would  think  that  In  the  work  of  de- 
signing homes,  particularly,  women 
would  lind  a  most  congenial  field  ot 
usefulness.  Woman's  inability  to  climb 
around  high  buildings  to  inspect  con- 
struction work  has  been  citeii  as  one 
of  the  reasons  why  architecture  is  not  a 
profession  for  women.  But  with  women 
pilots  climbing  around  the  c  louds  m 
airplanes  and  doing  all  sorts  of  dips 
and  spirals  without  getting  dizzy  the 
objection  does  not  seem  a  valid  one 
even  in  the  designing  of  high  buildings. 
Granted,  however.  that  jilanning 
skyscrapers  and  other  business  struc- 
tures may  not  be  in  line  with  woman's 
tastes  and  capabilities,  there  should  be 
plenty  ot  room  for  specializing  at  de- 
signing homes.  Woman's  taste,  love  of 
beauty  and  knowledge  of  the  needs  in- 
side of  a  home  should  tit  her  par- 
ticularly for  this  branch  of  architec- 
ture, and  one  might  e.Npect  the  home- 
making  instinct  to  incline  her  to  follow 
It  In  the  choice  of  a  profession.  One 
thing  Is  certain,  the  women  all  say, 
there  will  be  no  such  thing  as  a 
sink  adapted  to  the  height  of  the 
woman  who  is  going  to  use  it.  nor  a 
bathtub  placed  so  that  it  will  be  easy 
to  sweep  behind  it  until  there  are 
women  architects  to  fight  it  out  with 
carpenters  and  plumbers. — Stockton 
Record. 


Huge  Fund  is  Available  for 

Public  Works  Construction 


CLOSE    TIMES     HIT    ORPH  V>AGE 
HR-4^^"i'    BLOW 


The  close  times  and  increased  popu- 
lation, have  dealt  the  Christian  Home 
Orphanage  of  Council  Bluffs.  Iowa,  a 
heavy  blow.  This  institution  cares  for 
an  average  of  250  little  children  daily. 
It  also  conducts  a  department  for  aged, 
dependent  women,  and  a  department 
for  deformed  and  crippled  children. 
The  Institution  was  founded  in  1882. 
and  since  that  time  has  provided  for  an 
average  of  500  homeless  people  annu- 
ally. The  institution  is  at  present 
struggling  under  a  heavy  debt,  and 
with  winter  at  hand,  and  calls  from 
the  needy  rapidly  increasing,  efforts 
are  being  made  to  wipe  out  the  debt 
by  a  Thanksgiving  offering.  This  In- 
stitution is  the  only  home  that  hun- 
dreds of  destitute  children  and  aged 
women  know.  The  Home  is  supported 
entirely  by  voluntary  contributions  of 
charitable  people.  It  receives  children 
from  any  part  of  the  country,  employs 
no  traveling  agents  and  is  absolutely 
non-sectarian.  This  great  institution 
.sorely  needs  your  help  now.  Send 
them  a  Christmas  donation  and  help 
them  pay  off  the  old  debt  and  care  for 
many  hundreds  who  will  seek  food  and 
shelter  there  this  winter.  .address. 
The  Christian  Home  Orphanane.  Coun- 
cil   Bluffs.   Iowa. 


VAIAE   OF   STANDARDIZATION 


.\  cut  ol  $600  in  the  construction 
.  osts  of  the  average  small  house  and 
a  reduction  of  20  per  cent  In  practically 
all  bills  for  plumbing  equipment  are 
possibilities  in  connection  with  the 
work  of  the  new  Division  of  Building 
and  lIouBing  recently  established  In 
the  Department  of  Commerce,  said  F. 
M.  Felkcr.  Special  .Xssistant  to  Her- 
bert Hoover.  In  a  speech  Oct.  22  be- 
fore the  National  Editorial  Conference. 
Mr.  Felker  said  that  the  $800  house 
construction  saving  dependeil  largely 
upon  the  national  adoption  of  stand- 
ardized code  regulations  with  regard 
to  flrc-walls.  The  reduction  in  plumb- 
ing cost!  Is  also  »  matter  of  standard- 
Katlon. 


More  than  $60,000,000  in  municipal 
bonds  have  been  sold  recently,  in  13 
Slates  and  more  than  $34,000,000.  In 
addition,  have  been  offered  for  sale. 
Besides.  $10,000,000  in  state  bonds  have 
been  sold,  and  an  equal  amount  have 
been  offered  for  sale.  These  statistics 
were  made  public  by  the  President's 
Conference  on  Unemployment.  They 
were  compiled  as  part  ot  the  study 
which  is  being  made  regarding  public 
works,  and  the  possibility  for  hasten- 
ing their  construction  to  relieve,  in 
some  measure,  the  nation's  heavy  rate 
of   unemployment. 

The  largest  state  bond  sale  was  Illi- 
nois, of  $5,000,000  for  highways,  Mich- 
igan offered  $4,000,000  bonds,  also  for 
highways,  and  $3,000,000  of  these  had 
been  sold  when  the  figures  were  com- 
piled on  October  31.  The  state  of 
Michigan  is  also  offering  $10,000,000  in 
bonds  for  the  soldiers'  bonus.  Con- 
necticut recently  disposed  of  $2,000.- 
000  in  bonds.  The  rate  of  the  state 
bonds  was  4  per  cent  for  Illinois,  .s 
per  cent  for  Connecticut,  5.5  for  the 
solditrs'  bonus  of  Michigan,  and  5.7' 
for  that  state's  highway  bond. 

A  wider  variance  of  rate  was  shown 
in  the  municipal  bonds.  These  ranged 
from  4  per  cent,  as  In  the  Chicago  is- 
sue of  $1,500,000  for  park  improve- 
ments, to  7  per  cent  for  the  $1,000,000 
in  school  bonds  being  offered  at  Hlb- 
bing,  Minn.,  but  the  majority  were  R 
per  cent  bonds. 

Public  works  which  it  is  hoped  will 
be  erected  or  extended  by  these  mu- 
nicipal bonds  include  highways. 
schools,  sewers,  filtration  plants,  water 
works,  hospitals,  parks,  forest  pre- 
serves, bridges,  lights,  paving,  court 
houses,  fire  department  and  police  de- 
partment equipment,  streets,  and  side- 
walks, beach  improvements,  and  me- 
morial   play   grounds. 

The  totals  for  13  states  ot  municipal 
and  township  bonds  recently  sold  or 
offered  for  sale  are:  Illinois,  sold  $2.- 
010,000,  offered  $4,500,000;  Connecticut, 
$2,943,000 — $1,703,000:  New  Hampshire, 
$345,000 — $230,000;  Michigan.  $11,277,- 
.100 — $1,622,500;  Wisconsin,  $8,671,000— 
$581,000;  Ohio  $9.999.700— $1.458.000 : 
Rhode  Island.  $200,000— $290,000;  Penn- 
sylvania, $4,800,000  —  $16,179,500;  New 
York,  $3.667.370 — $2,024,626;  Minnesota, 
$4,362.000 — $2,853,764;  New  .Jersey  $8.- 
028,800 — ^$448,500:  Massachusetts.  $2.- 
581.500— $1,035,000:  Indiana.  $2,004,600 
— $1,780,575.  Totals  or  these  states 
amounted  to  $60,890,970  in  municipal 
and  township  bond  sales,  and  $34,706.- 
465  in  additionl  bonds  offered.  The 
.sales  and  offerings  of  bonds  of  the 
States  ot  Illinois.  Connecticut  and 
Massachusetts  art-  not  Included  in 
these  totals  for  municipalities  and 
townships. 

The  hastened  construction  ot  nec- 
essary public  works.  In  order  to  start 
the  wheels  of  industry  turning,  and 
especially  to  provide  work  for  unem- 
ployed laborers  during  the  winter 
months,  was  one  of  the  recommenda- 
tions ot  the  I'resident's  Conference  on 
Unemployment.  Secretary  Hoover, 
chairman  of  the  conference,  has  called 
attention  to  this  in  his  letters  to  the 
Governor's  of  states  and  the  Mayors 
of  cities,  asking  their  cooperation  in 
formation  of  local  unemployment 
committees  and  In  carrying  out  what- 
ever recommendations  of  ihe  c  infer- 
ence are  applicable  to  their  local 
needs.  I'ol.  Arthur  Woods,  former  Po- 
lice Ci'mmlssloner  ..f  New  York  City. 
Ii  chairman  of  the  Committee  on  Civic 
And    Emergency    Moasurei,    and    li    In 


correspondence  with  Ma\  ors  of  cities 
of  more  than  20.000  inhabitants  to 
learn  the  status  of  their  unemploy- 
ment and  what  emergency  measures 
they  are  taking  to  provide  Jobs  for 
men    and    women    who   need   them. 

Col.  Woods  believes  that  the  con- 
struction of  needed  ptibllc  works,  at 
this  time,  is  one  of  the  most  practical 
and  helpful  means  of  relieving  the 
nation's  unemployment  crisis.  He  es- 
pecially urges  the  immediate  com- 
mencement of  work  on  projects  that 
have  been  voted  or  contemplated.  By 
doing  this  work  now  instead  of  a  few 
months  later,  he  says,  work  will  be 
provided  for  many  men  who  other- 
wise may  he  unable  to  support  their 
families  this  winter.  Besides,  it  may 
prove  economical  to  the  municipali- 
ties to  let  contracts  during  this  pe- 
riod   of   advantageous    prices. 

Commenting  upon  the  large  amount 
voted  tor  public  works  within  the  last 
few  weeks.  Col.  Woods  said:  "All  of 
tills  work  will  undoubtedly  go  for- 
ward within  a  tew  months.  If.  by  any 
encouragement  we  can  give  any  of  this 
work  can  be  put  under  contract  even 
a  few  days  earlier  than  otherwise,  the 
unemployment  period  will  have  been 
diminished  to  that  extent  and  to  that 
decree. 

Otto  T.  Mallery.  a  member  of  the 
State  Industrial  Board  of  Pennsylva- 
nia, is  Secretary  of  the  Public  Works 
Committee  ot  the  President's  Confer- 
ence on  Unemployment.  Mr  Mallery 
is  greatly  pleased  at  the  Interest  in 
public  works  construction  which  is 
manifest  in  so  many  communities  at 
ihis   time. 

"The  active  participation  of  so  many 
cities  in  the  expansion  of  their  public 
works  during  the  present  period  of 
unemployment  is  most  encouraging." 
said  Mr.  Mallery.  "The  demand  for 
the  materials  required  is  putting  new- 
groups  to  work  and  vltaliiing  dor- 
mant industry.  In  addition,  one  must 
not  forgei  that  the  psychology  of 
courage  Is  contagious.  'What  one 
town  does  today  assists  other  towns 
tomorrow,  and  when  many  are  active- 
ly proseoiting  public  works,  the  whole 
industrial  wagon  is  oiled  up  and 
moving. 

"The  recommendations  of  the  Unem- 
ployment Conference  contemplate 
Federal  leadership  in  the  expansion  of 
public  works  in  bad  years  by  deter- 
ring a  portion  of  ordinary  public 
work  from  years  when  business  Is 
booming  and  men  and  materials  are 
competed  tor  by  private  industry.  In 
times  ot  plenty,  prepare  for  famine, 
and  there  will  be  no  famine.  In  the 
carrying  out  of  this  policy  the  cities 
and  states  are  even  more  Important 
than  Ihe  Federal  Government,  as  they 
execute  five  times  the  amount  of  Fed- 
eral public  works  In  the  average  year. 
The  gradual  cooperation  on  the  part 
of  the  cities  and  states  can  be  even 
greater  than  at  present  when  such  ad- 
vance planning  has  become  a  custom, 
based  upon  their  experience  that  It  Is 
true  economy  and  sound  local  and  na- 
tional   policy." 

Mr.  Mallery  called  attention  to  the 
Federal  appropriation  for  public  roads 
which  has  just  been  pas.sed  by  Con- 
gress, and  to  the  Smith  bill,  which  is 
being  speeded  up  by  the  House  Com- 
mittee on  the  Irrigation  ..f  Arid  Lands. 
The  latter  bill  would  appropriate  $20.- 
000  000  for  the  Immeiliate  prosecution 
of  reclamation  projects  already  begun 
Both  of  these  Federal  ai.proprlatlons. 
Mr.  Mallery  stated,  will  provide  work 
for  many  who  are  now  In  freat  need. 
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rMEWHOD  OP"RBSURFACUJ(G   AK.  OJLD. 
'i       PAVEMENT   WITH   CONCRETE 


•  !    The    County   Hig-hway   connecting'  at 
■the    city    limits    of    Terre    Hkute,    Ind., 
'with    South    7th    street,    was.    prior,  to- 
1918,  surfaced   with  a  bituminous  typ6  , 
of  pavement  which  had  a   tota!   thick-' 
ness  of  9   inches.     In  1918,  the  officials 
determined   to.  rebuild,   and   decided   to 
resurface    with    Portland    cement    con'- 
crete. 

With  the  methods  used  on  tlie 
Grand  River  Road  in  Wayne  County, 
Michigan,  in  mind,  the  specifications 
for  the  resurfacing  were  prepared  to 
require  a  layer  of  concrete  from  3  to 
4  inches  thick,  reinforced  and  propor- 
tioned 1  part  cement,  1^4  parts  washed 
sand  and  2%  parts  washed  pebbles  un- 
der IVi-inch  maximum  size.  All  of  the 
depressions  in  the  old  surface  were 
first  filled  with  concrete  and  brought 
to  a  fairly  uniform  grade.  As  it  was 
thought  necessary  to  provide  an  effect- 
ive separation  between  the  old  and 
new  pavements,  the  old  surface  was 
carefully  cleaned,  sprinkled  with  water 
and  given,  while  still  wet,  a  hot  ap- 
plication of  Tarvia  "XC."  The  hot 
Tarvia  immediately  spread  out  in  a 
very  thin  layer  (just  as  oil  spreads 
when  poured  on  water),  and  then  on 
cooling,  hardened,  forming  a  complete 
plane  of  separation  between  the  old 
base  and  the  new  concrete  wearing 
surface.  (Note;  Other  instances  of 
concrete  resurface  construction  indi- 
cate that  this  separation  plane  of  bi- 
tuminous material  is  unnecessary. 
Jefferson  street,  Kirksville.  Mo.;  War- 
saw street,  Toledo.  Ohio,  and  the 
.Tanesville  Plank  road,  Milwaukee 
County,  Wisconsin,  were  resurfaced 
with  concrete,  the  new  material  be- 
ing placed  directly  upon  the  cleaned 
surface  of  the  oldconcrete  base.  These 
examples  are  now  from  two  to  five 
years  old,  and  are  giving  entirely  sat- 
isfactory service.)  The  new  layer  of 
concrete  was  brought  to  a  grade  which 
would  provide  a  minimum  tliickness  of 
3  inches  and  varied  from  this  amount 
to  as  much  as  4^2  inches  at  certain 
points  where  the  old  pavement  had 
settled.  It  was  reinforced  with  No.  8 
Truscon  ribbed  metal,  having  an  ef- 
fective weight  of  48.4  pounds  per  100 
.square  feet.  The  metal  was  placed 
uniformly  2%  inches  below  the  final 
surface.  Construction  work  was  car- 
ried on  by  county  forces  and  was  very 
carefully  inspected.  The  resurface 
layer  was  provided  at  40-foot  intervals 
with  unprotected  transverse  expan- 
sion joints  filled  with  Elastite.  The 
consistency  of  the  concrete  was  con- 
trolled by  limiting  the  amount  of 
water  used  to  that  which  would  pro- 
duce a  plastic  mix. 

Curing  was  accomplished  by  the 
ponding  method,  as  the  grade  of  the 
street  was  almost  level  and  an  ample 
supply  of  water  was  obtainable  from 
city  mains. 

The  pavement  is  18  feet  wide  and  lies 
on  one  side  of  the  street.  An  interurban 
car  track  parallels  the  pavement, 
the  nearest  rail  being  5  feet  awa,y. 
Practically  all  of  the  traffic  using  the 
street  follows  the  paved  section  be- 
ca,use  of  the  location  of  the  car  track 
and  the  condition  of  the  unpaved  road 
surface  on  the  other  side.  The  traffic 
is  mixed  and  described  as  "very 
heavy."  An  average  of  10.000  vehicles 
daily  use   this   pavernent. 

At  the  present  time  (1921)  the  entire 
section  is  in  excellent  condition  and 
almost    entirely  free   from  cracks. 

The  work  was  done  under  the  direc- 
tion of  Ernest  Altekruse,  County  Su- 
perintendent of  Roads,  Vigo  County, 
Terre  Haute,  Ind. — Engineering  and 
..Contracting.  . 


Architects  and  Builders  Confer 

on  Merits  of  Quantity  Survey 


The  use  of  Quantity  Surveys  Is  at- 
tracting the  very  earnest  attention  ol 
architects,  engineers  and  builder  con- 
tractors throughout  the  country.  Theo- 
retically the  principle  involved  seems 
to  be  sound  and  a  long  step  in  advance 
in  carrying  out  construction's  end  in 
the  campaign  for  the  elimination  ot 
waste  in  industry. 

As  showing  what  these  interested  in 
the  matter  are  doing  in  Milwaukee 
along  this  line,  are  given  below  some  of 
thei  reasons  for  advocating  the  Quantity 
Survey,  as  presented  at  a  joint  con- 
ference held  in  that  city  and  published 
by  the  Builders'  Bulletin  of  Milwaukee: 

Bidders    Have    Eqnal    Chance 

"The  quantities  ot  materials  needed 
for  the  erection  and  completion  of  any 
construction  project  can  positively  and 
accurately  be  determined  from  the 
plans  and  specifications  by  a  competent 
estimator  and  consequently  there 
should  be  no  difference  in  the  quanti- 
ties upon  which  the  respective  bidders 
base   their   proposals. 

"At  a  joint  conference  recently  held 
by  five  prominent  Milwaukee  ar-ihi- 
tects.  representing  the  lacol  chapter  of 
the  American  L.nstitute  of  Aroiiitects, 
and  a  committee  of  builders,  wi\o  rep- 
resented the  Quantity  Survey  Bureau 
of  the  Milwaukee  Master  Carpenters' 
Association,  the  correctness  of  the  fore- 
going assertions,  made  by  several  of 
those  present,  was  conceded  by  all,  and 
it  was  the  unanimous  opinion  that  uni- 
form lists  of  quantities  can  and  should 
be  prepared  for  the  use  of  bidders.  In 
other  words;  the  Quantity  Survey  sys- 
tem, as  such,  was  endorsed  untiualified- 
ly.  One  of  the  architects  present,  in 
commenting  upon  this  matter,  made  the 
remark:  'Competition  of  bidders  should 
be  on  prices  only — not  on  the  quan- 
tities.' 

Nu  Difference  ot  Opbilon 

"Inasmuch  as  there  can  be  no  differ- 
ence of  opinion  among  or  between  fair- 
minded  architects,  engineers,  builders 
and  owners  as  to  the  value,  usefulness 
and  adaptability  of  the  quantity  survey. 
the  only  question  to  be  solved  seems 
to  be  that  of  liow  to  equitably  charge 
for  the  work  of  preparing  the  required 
quantity  lists  and  how  best  to  collect 
such  charges. 

Quantity    Lists    to   Invited    Bidders 

"Under  the  system  adopted  by  the 
Master  Carpenters'  Quantity  Survey 
Bureau  its  lists  of  quantities  are  fur- 
nished only  to  invited  bidders  whose 
names   have   been   given   to   the   Bureau 


by  the  architect  or  the  owner.  A  cer- 
tain charge  is  made  tor  this  service, 
based  on  the-valu©  of  tlie -proposed  job. 
and  to  a  certain'  extent  "ori'th^  total 
number'of  bidders.  Each  bidder rs  ad- 
vised by  the  Bureau  of  the  total 
charges  and  this  sum  iSthen  Included 
by  each  one  in  his  bid.  -The  contractor 
to  whom  the  Job  is  let  is  required  to 
pay  the  said  charges  to  the  Bureau. 
thus  reimbursing  it  for  its  cost  of 
preparing  the  lists.  It  is  not  the  plan 
of  tlie  Bureau  to  make  any  profit  what- 
ever in  the  matter,  but  simply  to  re- 
ceive proper  payment  for  its  lalDor. 
Neither  does  the  Master  Carpenters' 
Association  seek  any  financial  gain  out 
of  the  Bureau.  Its  sole  object  is  to 
improve  and  safeguard  bidding  and  to 
make  the  same  more  uniform  through 
the  use  of  uniform,  correct  lists  ot 
quantities.  All  bidders  are  placed  on 
the  same  basis,  as  regards  quantities 
to  materials,  and  as  their  competition 
can  therefore  be  on  i^rices  and  labor 
only  it  is  entirely  up  to  each  individual 
bidder  to  improve  the  efficiency  of  his 
working  forces  and  to  give  closer  su- 
pervision to  their  work  and  to  the  Job 
itself  if  he  wants  to  be  successful  in 
his  business. 
Only   50  Per   Cent  of  Jobs   Constructed 

"As  only  about  50%  ot  all  Jobs  go 
ahead  it  is  evident  that  the  Bureau's 
charges  are  twice  as  much  as  they 
would  be  if  every  owner  were  to  pay 
for  the  quantity  lists,  whether  he  lets 
the  contract  or  not.  Some  of  the  ar- 
chitects at  the  conference  were  of  the 
opinion  that  the  owner  should  be  re- 
quired to  pay  in  all  cases.  If  that 
could  be  accomplished  the  cost  of  the 
Bureau  lists  would  be  cut  50%.  It  was 
upon  the  method  of  paying  or  collect- 
ing for  the  lists  that  a  little  difference 
of  opinion  was  had  at  the  conference 
and  it  therefore  was  decided  to  call 
another  Joint  meeting  to  furtlier  con- 
sider this  important  phase  of  the 
matter. 

"However,  all  architects  who  have 
given  any  consideration  to  the  question 
of  a  quantity  survey  are  very  liberally 
co-operating  with  the  Bureau  in  fur- 
nishing promptly  to  the  same  their 
plans  and  specifications  and  also  pro- 
viding it  with  the  names  of  their  In- 
vited bidders. 

"We  want  our  entire  proposition  to 
be  open  and  above  board  and  to  fuiiy 
understood  by  everybody  — architects, 
owners,  builders  and  the  general  pubfic. 
Only  through  openness .  and  publicity 
can   we   expect   to   succeed." 


MILL    WORKING    OVERTIME 


To  meet  increased  demands  for  lum- 
ber, it  has  been  necessary  for  the 
Weed  Lumber  Company  at  Weed  to 
operate  its  sawmill  nine  hours  a  day. 
The  sash  and  door  factory  is  still 
running  two  hours  overtime,  tour  days 
a  week  and  a  night  shift  is  working  in 
the    veneer   plant. 


Over  211  miles  ot  tile  drainage  have 
actually  been  constructed  for  at  an 
average  for  the  six-inch  tile  of  71.1 
ct.  for  the  material  and  8.5  ct.  for  the 
tile  labor.  The  monthly  average  was 
lowest  in  July  with  5.5  ct.  for  the 
material  and  7.3  for  the  tile  labor. 


TE^AS     AND     Il.LINOI.S     MAKE     FED- 
ERAL .-VID  RECORDS 


CONTRACT    PRICES    IN    IOWA    ROAD 
■WORK 


A  proclam^ttion  in  1580  prohibited 
the  erection  pf  ftd^ltjpnal  buildings  In 
London.    ■..>;..:, 


According  to  the  Service  Bulletin  ot 
the  Iowa  Highway  Commission,  the 
general  average  for  all  grading  con- 
tracts let  up  to  August  1  had  been 
36.4  ct.  per  cubic  yard.  The  July  aver- 
age was  30.8  and  the  June  average 
was  29.5  ct.  Gravel  hauling  prices 
have  averaged  fil.4  ct.  per  yard  for 
gravel  hauled  not  over  one  mile  and 
spread  and  16.4  ct.  for  each  additional 
one-halt  mile  haul.  July  prices  aver- 
^red   lowest  ot   tli«  seMon  ^t   18.7   ct. 


At  the  close  ot  the  fifth  fiscal  year 
since  the  passage  of  the  Federal  aid 
road  act,  which  was  signed  by  the 
President  July  11.  1916.  the  States  and 
Federal  Government  had  completed 
7.469  miles  of  road  and  17,977  miles  ad- 
ditional were  under  construction  and 
half  completed. 

Texas  ranked  first  in  the  amount  of 
miles  completed,  with  .682  miles. 

Illinois  leads  all  States  in  the  amount 
of  Federal  aid  on  projects  complpted 
and  under  cohstruolion.  with  $:ll,807,- 
906.  Texas  is  a  clpse  ?ecpt»a  with  Jll,- 
8!»3,4SB,         ■■    —■-'•-•■     -'-'-■     •■     -'--      •■'  •■ 
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APARTMENT  HOUSES 


Plans  Being  Prepared. 

ALTERATION  Cost.    $12,500 

SAN    FRANCISCO.       S.     McAllister    St. 

E.    DIvlaadero   St. 
Alter    3-9tory    frame    flat    bldgr.    Into    6 

apts     (three    4-room    and    three    3- 

room). 
Owner — Mr.  Levin. 
.\rchltect— S.    Helman.    57    Post    St. 


Plans  Being  Figured. 

STORE  &  APT.  HOUSE       Cost,   J27,000 

SAN  FRANCISCO,  SW  Geary  and  2d 
Avenue. 

Two-story  frame  and  plaster  store 
and  apartment  house  (four  5-room 
apts,,   1   store  and   4   garages). 

Owner — I.    Epp. 

Architect — S.   Heiman,  57   Post   St. 


Contract  Awarded. 

APARTMENTS  Cost,    J14.000 

SAN  FRANCISCO,     E.  Palm  Ave.  160  S. 

CalKornia. 
Two-story     and     basement     frame    (4) 

apartment   bldg. 
Owner — I.    Silverstein,    215    7th    Ave. 
Architect — S.   Heiman,   57   Post  St. 
Contractor   —  Cohn    &    Nordstrom.    110 

Sutter  St. 


To  be  Done  by  Day's  Work. 

APARTMENTS  Cost,  J2U0.000 

SAN  DIEGO,  Cal,  Juniper  St.  Between 
Third  and  Fourth  Street.^. 

Four-story  reinforced  concrete  apart- 
ment house  (.')3  apts..  2  to  ".  rooms. 
1st  unit). 

Owner — James  E.  L'oUumb. 

Architect  —  Eugene  M.  Hoffman. 
Sprecicels  Bldg..  San   Diego. 


I'lans   Completed. 

.\PARTMENTS  Cost.    $250.0(10 

("ORONADA,   San    Diego  Co..   Cal. 
Four-story    reinforced    concrete    apart- 
ment  house. 
Owner — Lt.  Sheridan  B,  Fry. 
Architect — Louis   J.   Gill.   San    Uiego, 


Bids    Under    Advisement. 

APARTMENTS  Cost.    $ 

SAN  LEANDRO,   Alameda  Co..   Cal. 
Two-story    and    basement    brick    apart- 
ment  house. 
Owner — Proster    Godchaux. 
Architect— W.    H.    Weeks,   369    Pine  St., 

San   Francisco, 
l.awton  &  Vezey.  Call  Bldg..  S.  F, 

and    I'laza    HIdg.,    Okd $33,13" 

M.  C.   Vaughn,  Oakland 83,500 

John   Morton,   San   Francisco.  .        33.640 

Larsen    &    Siegrlst,   S.    F 33,820 

Cobhv    &    Owsley,    S.    F 36,59» 


Owner    Taking   Sub-Figures. 
APARTMENTS  Cost,  $70,000 

SAN    FRANCISCO.      W.    Jones    100    N. 

Bush. 
Five-story      and      basement      concrete 

Class    "C"    (31)    apartments. 
Owner — L.    B.     Ham.     105    Montgomery 

Street. 
Architect — A.    Merrill     Bowser.    Hearit 

Bldg. 


Plana  Completed. 

APT.    HOUSE  Cost,    $14,000 

SAN     FRANCISCO.       SB     Ashbury     and 

CllfTord, 
Two-atory    and     basement     frame     (() 

apftrtment  boui*. 


Owner — W.     H.     Humphrey,     1279     19th 

Avenue. 
Architect — Thomas    Bros.,     Russ    Bldg. 


Contract    Awarded. 

STORE   AND    APTS.  Cost,    $11,000 

SAN  FRANCISCO,  Union  St.  near 
Hyde. 

Three-story  frame  store  and  apart- 
ment  house. 

Owner — M.    E.    Smith. 

Architect — J.  H.  Powers,  460  Mont- 
gomery   St, 

Contractor — H.  Hogrefe,  345  Leaven- 
worth   St 


SANTA  ROSA,  Sonoma  Co.,  Cal.— 
Robt.  O'Connor  of  the  O'Connor  Furni- 
ture Co.,  has  purchased  property  in 
Ross  St,  and  plans  the  erection  of  a 
modern   apartment   house. 


EUGENE,  Ore. — Architect  John  Hun- 
zicker.  Eugene,  will  shortly  take  bids 
for  constructing  3-sto.,  80xl60-ft., 
brick,  (48)  apartments;  estimated  cost, 
$100,000.  Structure  will  be  operated  in 
connection  with  the  Hotel  Osburn  at 
Eugene. 


BANKS 

LOS  ANGELES,  Cal.— The  Bank  of 
Italy  will  erect  a  12-sto.  class  A  bldg. 
at  the  n,  w.  cor.  of  7th  and  Olive  Sts. 
if  the  lease  on  the  property  for  which 
negotiations  are  underway  is  consum- 
mated.    The  site   is  113x118  ft. 


BONDS 


SAN  MATEO,  San  Mateo  Co..  Cal.— 
Bonds  of  $360,000  voted  to  purchase 
site  and  erect  new  union  high  school. 
Site  will  cost  $60,000  and  school  $300,- 
000.  No  architect  has  been  oflicially 
selected    to   prepare    plans. 


OAKDALE,  Stanislaus  Co.,  Cal. — A 
bond  issue  of  $45,000  will  be  submit- 
ted to  pay  part  of  the  cost  of  street 
paving  and  othei-  improvements  esti- 
mated to  cost  $75,000, 


PHOENIX.  Ariz. — Bids  will  be  re- 
-oeived  by  .Supervisors  .of  Maricopa 
County'  for  purchase  of  $4,500,000 
bonds  voted  subse'riuent  to  first  Issue 
of  $4,000,000  for  constructing  paved 
roads.  There  remains  $372,354  of  the 
original  bond  issue  and  the  Supervis- 
ors hope  to  sell  the  second  Issue  at 
once,  so  that  highway  construction 
may  he  continued  without  Interrup- 
tion. 


REDWOOD  CITY,  San  Mateo  Co. 
Cal.  —  Supervisors  sell  $300,000  bond 
issue  of  Sequoia  Union  High  School 
District  for  a  premium  of  $15,759.  Pro- 
ceeds of  the  sale  are  to  finance  con- 
struction  of  a  new    high  school. 


BISHOP,  Inyo  Co.,  Cal. — Supervisors 
sell  $15,000  Issue  of  Independence  Ele- 
mentary School  District;  $35,000  Issue 
of  Owens  Valley  Union  High  School 
District  and  $2,000  Issue  of  Aberdeen 
School  District.  Proceed*  at  sale.  In 
each  Instance,  Will  flDkhce  icliool  Im- 
provementt. 


YUMA,  Ariz. — A  block  of  $256,000 
county  highway  bonds  has  been  sold 
at  92,  the  discount  being  covered  by 
private  subscriptions.  This  money  will 
be  spent  on  Yuma-Phoenix  highway. 


SAN  FRANCISCO. — A  syndicate  of 
bankers  has  purchased  the  remaining 
$8,520,000  worth  of  the  $45,000,000 
Helch  Hetchy  bond  issue.  The  sale  of 
the  bonds  will  allow  the  city  to  pro- 
ceed with  construction  on  the  Hetch 
Hetchy  project  on  an  extensive  scale. 
M.  M,  O'Shaughnessy,  City  Engineer. 


BLYTHE,  Riverside  Co.,  Cal.— The 
$143,000  balance  of  Palo  Verde  Joint 
Levee  Dist.  bonds  have  been  sold  and 
repairs  on  levee  will  be  started  soon. 
(".    K.    Clarke    is   engineer   In   charge. 


PALO  ALTO,  Santa  Clara  Co..  Cal. — 
Bonds  of  $40,000  voted  at  a  recent 
election  to  finance  enlargement  of  the 
city  library. 


PIEDMONT,  Alameda  Co.,  Cal, — 
l',onds  of  $65,000  were  voted  at  a  re- 
lent  election  to  finance  construction 
of  a  main  outlet  sewer  from  the  west 
lity  limits  of  Piedmont  in  Grand  Ave. 
through  Oakland  to  the  estuary.  The 
city  of  Oakland  has  agreed  to  pay 
57.315   per  cent   of   the  cost. 


.MONTEREY.  .Monterey  Co..  Cal.— 
I'ity  Council  has  ordered  estimates  ol 
(  ost  prepared  for  harbor  improvements. 
It  is  proposed  to  call  a  bond  election 
to  linance  the  work.  H.  D,  Severance. 
lity  Engineer. 


PIEDMONT,  Alameda  Co.,  Cal.— 
Bonds  of  $50,000  were  voted  at  a  recent 
election  to  finance  the  purchase  of  a 
site  and  improve  a  city  park.  Of  the 
total  amount  voted  $10,000  will  be 
used   for  improvements. 


CEURCHES 


Commissioned  to  Prepare  I'lans. 

SOCIAL  HALL,   ETC,  Cost,   $ 

l'.\SADENA,    Los   Angeles    Co..    Cal.      E 
Colorado  and  Herkimer  Sts.  (rear). 
Educational    and      recreation      building 
(classrooms,      social    hall,      skating 
rink,   bowling  alley,  etc.) 
Owner — Pasadena   Presbyterian  Church 
Architects  —  Marston      &      Van      Pelt, 
Chamber  of  Commerce  Bldg.,  Pasa- 
dena. 


Contract  Awarded. 

CHURCH    ADD.  Cost,     $4,000 

RICHMOND,    Contra    Costa    Co.,    Cal, 
One-story    brick    veneer    and    shingled 

addition     to     church      for     Sunday 

achool. 
Owner — First    Presbyterian    Church. 
Architect — None, 
Contractor — P,    M.    Sanford,    Richmond, 

Cal. 


St,    $100,000 


Completing   I'lans. 

CHURCH 

SANTA  MO.NICA,  Cal. 

Two-Story  and  basement  brick  or 
frame  and  plaster  church.  110x139 
CiH  Classrooms t 

owner — First    Presbyterian    I'huroh. 

Architect — C,  F.  Skllilns,  4»U  Brad- 
bury Bld(.,  Loa  AngalM, 


8 


Plans   Being   Prepared. 

CHURCH  BLDG.  Cost,   % 

GLENDORA,  Los  Angeles  Co.,  Cal. 
Two-story   reinforced   concrete   church. 

S0xll5. 
Owner — Glendora    Christian    Church. 
Architect — H.    M.    Patterson,    325    O.   T. 

Johnson   B!dg.,   Los   Angeles. 
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the  company's  draftsmen  under  the  di- 
rection of  M.  O.  C.  Hull,  vice-president, 
will  prepare  plans  for  a  group  of  three 
factory  structures  to  be  erected  on  a 
4-acre  site  on  \V.  Anaheim  Blvd..  W  of 
the  flood  control  channel.  Long-  Beach, 
tor  the  comp.iny.  First  unit,  60x300  ft. 
Character  o£  construction  undeter- 
mined. 


PORTLAND,  Ore.  —  Architects  De 
Young  &  Roald,  Spalding  Bldg.,  Port- 
land, completed  plans  for  Rose  City 
Methodist  Church  to  be  erected  at 
iiandy  Boulevard  and  The  Alameda. 
Building  will  be  80  by  oS  feet  in  size 
with  Sunday  school  annex  60x75  with 
reinforced  concrete  and  hollow  tile 
walls.     Dr.  Chas.   Wesley  Huett.  Pastor. 


FACTORIES  &  WAREHOUSES 


Contract    Awarded. 

WAREHOUSE  Cost,   $116,000 

LOS  ANGELES.  Western  Ave.  near 
1st   St. 

Eight-story  reinforced  concrete  stor- 
age warehouse   60x100. 

Owner  —  Wilshire  Fireproof  Storage 
Co. 

Architect — E.  T.  FlaJierty,  435  I.  W, 
Hellman    B!dg.,   Los    Angeles. 

Contractor  —  C.  A.  Fellows,  Central 
Bldg.,   Los  Angeles. 


Contract   Awarded. 

LOFT   BLDG.  Cost,   ?45,000 

OAKLAND.      W.    Webster    St.    N.    14th 

Street. 
Two-story     and     basement     reinforced 

concrete  loft  building,  50x150. 
Owner — Max  Horwinski. 
Architects — Sidney  B.  and  Noble  New- 

som,      Nevada     Bank      Bldg.,     San 

Francisco. 
Concrete    work    to    M.    C.    Vaughn.    357 

12th    St.,    Oakland,    $27,5S4. 
BelnfoTCins  steel   to    W.    S.    Wetenhall, 

604    Mission   St.,    S.    F.,    $8S49. 
Ornanient.ll    Iron    work    to    Frauneder 

Orn.    Iron   Wks.,   335    8th   St.,   Oak- 
land. 
Elevator    to    Otis    Elevator    Co.,    Beach 

and  Stockton  Sts. 
Bids  are   now    being   taken   tor   elec- 
trical work  and  plumbing. 


Plans  Being  Prepared. 

LOFT    BLDG.  Cost,    i 

GLENDALE,     Los     Angeles     Co.,     Cal. 

Brand  Blvd.   and   Harvard  St. 
Three-story  brick  loft  building.  52x120. 
Owner — John    G.    Huntley    and    W.    E. 

Evans. 
Architect — Alfred    F.    Priest,    619    Fay 

Bldg.,  Los  Angeles. 


Contract  Awarded. 

WAREHOUSE  Cost,   $1575 

IIEALSBURG,  Sonoma  Co..  Cal.     Mason 

and  Fitch  Streets. 
Wood      frame      and      corrugated      iron 

warehouse. 
Owner — County  of  Sonoma,   VV.  W.  Felt 

Jr.,  Clerk. 
County  Surveyor — R.  Press  Smith. 
Contractor — Henry     Mathisen,    Healds- 

burg. 


Figures    To    Be    Taken    First    of    Next 

Week. 
LOFT    BLDG.  Cost,    $35,000 

SAN   FRANCISCO.     S.   Howard  bet.  Isl 

and  2nd  Sts. 
Four-story     reinforced     concrete     loft 

building. 
Owner — H.  Rumps. 
.\rchitect — H.  C.  Baumann,  251  Kearny 

Street. 
Figures  will  be   taken   tor  a   general 
contract 


Contracts  Awarded. 

CREAMERY  BLDG.  Cost,  $160,000 

[«AVIS.  Yolo  Co..  Cal. 
Two-story  reinforced  concrete  and  tile 
creamery  building. 


Owner — Universtiy  of  California. 
Architect — Wni.  C.  Hays,  1st  Nat.  Bank 

Bldg.,   San   Francisco. 
Concrete    irork    to    K.     E.     Parker    Co., 

Clunie    Bldg.,    S.    F.,   $48,164. 
Hollow    tile    and    terra    cotta    to    I.    M. 

Sommers     Co.,     Balboa     Bldg,     San 

Francisco.   $19,613. 
PInmbini;  to   Scott   Co.,   Oakland,   $S093. 
Tile  work  to  H.  T.  Fisher  T.  &  M.  Co., 

Stockton,  $9098. 
Portions  of  the  work  will  be  re-ad- 
vertised. 


Contracts  To   Be  Awarded. 

FACTORY    BLDG.  Cost,    $25,000 

EMERYVILLE,       Alameda       Co.,       Cal. 

Powell    and    Beaudry    Sts. 
One    and    2-story    brick    and    concrete 

factory,   30x172   ft.    (1st  unit.) 
Owner — Great    Western    Meter    Co.    (R. 
J.    Lyman,    Pres),   105   Montgomery 
St.,   San    Francisco. 
Architect  —  Geo.    Rushforth,    354    Pine 
St..   San    Francisco. 
(1)    Brick  Work  and  Excavntlns 

Mealey    &    Collins    $12,500 

M.    B.    McGowan     14,683 

J.    J.    Pringle    17,250 

(2)    Concrete  Floor 

C.    W.    Haun     $1,085 

(3)    Carpentry,    Mlllwork,    Rooflns, 
PnintlnK>  and  Glass 

Alfred    H.    Vogt    $4,668 

Arthur    Laxton 5,178 

(4)    Steel  'Windows 

Truscon    Steel    Co $491 

Detroit    Steel     Products 610 

(5)    Steel  and  Iron  'Work 

Western    Iron    Works $736 

Shrader    Iron    Works     790 

F.   S.    Herrick   Co 796 

Contracts  will  be  awarded  to  the  low 
bidders   as    follows: 

(1)  Mealey    &    Collins,    180    Jessie    St.. 
San   Francisco,    $12,500. 

(2)  C.   C.    W.   Haun,    180  Jessie   St..   San 
Francisco.  $1,085. 

(3)  Alfred   H.    Vogt.    185    Stevenson   St. 
San   Francisco,    $4,563. 

(4)  Truscon  Steel  Co.,  527  10th  St.,  San 
Francisco,    $491. 

(5)  Western  Iron   Works,   141  Beale  St.. 
San    Francisco,    $735. 

Total.    $19,374. 
Bids    will    be    taken    shortly    on    the 
plumbing,     plastering,     electric     wiring 
and   heating. 


Plans  Being  Prepared. 

BRICK  BLG.  Cost,   $75,000 

S.\N  BERN.ARINO.  Cal.  Fourth  and  E 
Streets. 

Two-story  and  basement  brick  build- 
ing,  98x100. 

Owner — VV.   P.  Fuller  &  Co. 

Architect — F.  T.  Harris.  Katz  Bldg. 
San  Bernardino. 


Contract  Awarded. 

LOFT  BLDG.  Cost,   $50,000 

LOS   ANGELES,    Cal.      Maple   Ave.    bet. 

9th   and   10th  Sts. 
Three-story  brick  loft  bldg.,   100x126. 
Owner — W.  A.   Faris. 
Architect — Frank    M.    Tyler.    Hibernian 

Bldg.,   Los   Angeles. 
Contractor — A.    W.     Ross,     1007     Haas 

Bldg.,  Los  Angeles. 


BERKELEY,  Alameda  Co.,  Cal. — 
Council,  E.  M.  Hann,  City  Clerk,  ap- 
propriates $1750  to  finance  construc- 
tion of  auto  shed  at  Municipal  Cor- 
poration   Yard. 


REDDING,  Shasta  Co.,  Cal. — D.  F. 
Bennett,  Redding,  at  $2550  awarded 
contract  by  the  Supervisors  to  build  a 
county  warehouse.  Other  bidders: 
William  Stephens,  $4345;  B.  F.  Mc- 
Kenzie,  $3291  and  J.  P.  Brennan,  $3587. 


LONG  BEACH.  Los  Angeles  Co.,  Cal. 
— The  Kimball  Motor  Truck  Mfg.  Co. 
has  opened  offlces  and  drafting  rooms 
cm  the  second  floor  of  the  Jonea  Bldg., 
laei  American  Ave.,  hong  Beach,  where 


FLATS 


Figures  To  Be  Taken  End  of  This 
Week. 

FLATS  Cost,    $24,000 

SAN   FRANCISCO.    Filbert,  near  Baker. 

Three  2-story  and  basement  frame  and 
plaster  flat  buildings,  three  5-room 
flats  each,  with  garage  in  base- 
ment. 

Owner — Withheld. 

Architect — Arthur  S.  Bugbee.  26  Mont- 
gomery  St. 


To    Be   Done   By    Dav's    Work. 

FLATS  Cost,    $9,600 

SAN  FRANCISCO.      E.   24th  Ave.   100   S. 

Geary.      Two-story    and    basement 

frame    (2)    flats. 
Owner— A.    M.    Hardy,    6217    California 

Street. 
Architect — Plana   by   Owner, 


Contract    Awarded. 

FLATS   &   STORE  Cost   $13,000 

SAN  FRANCISCO.     E.  Grant  Ave.  87  S. 

California. 
Three-story    and    basement    brick     (2) 

flats   and   store. 
Owner — M.   Marsicano.   781   Green   St. 
Architect — Paul      F.       Demartlnl,      946 

Broadway. 
Contractor — J.     Martinelli,     180     Jessie 

Street. 


Contract    Awarded. 

FLATS  Cost,    $13,500 

SAN  FRANCISCO,  E.  Larkin  St.  80  N. 
Pacic  Ave. 

Two-story  and  basement  frame  and 
plaster    (two   5-room)    flats. 

Owner  —  Geo.  G.  Shepston,  430  San- 
some   St. 

Architect — Ernest  Hildebrand,  68  Post 
St,  San  Francisco. 

Contractor — Wm.  Mcintosh,  180  Jessie 
Street. 


Plans  Being   Figured. 

FLAT  BLDG.  Cost,  $ 

SAN  FRANCISCO.  E.  22nd  Ave.  150  N. 
Lake  St. 

Twfi-story  and  basement  frame  and 
plaster  flat  bldg.  (two  7-room,  mis- 
sion  style). 

Owner — G.  McDonald. 

Architect — Kenneth  MacDonald  Jr.,  234 
Pine  St 


Contract   Awarded. 

FLATS  Cost,    $1S,800 

OAKLAND.    Alameda    Co.,    Cal.      Lake- 
shore  Ave. 
Two-story    and    basement    frame    and 
plastered     flats     (two    5-room    and 
sleeping   porch    and    basement    ga- 
rages). 
Owner — George   Scriavinl. 
Architect — Paul      F.      Demartini.      946 

Broadway.  San  Francisco. 
Contractor — Mcintosh  Bros.,   180  Jessie 
St.,    San    Francisco. 
The   contract    includes   all    work    ex- 
cept heating  and   light   fixtures. 

Plans   Completed. 

FLATS    &    STORE  Cost,    $12,000 

SAN  FPtANCISCO.     SE  Balboa  and  22nd 

Avenue. 
Two-story     and     basement     frame     (8) 

flats  and  store. 
Owner — P.   Joyce,   277    16th  Ave. 
Architect — Thos.   M.   Jones,   3727   Army 

Street 
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Flans  Completed. 

FL.ATS  Cost,     J16,00« 

SAN    KUANClSfO.       \V    Fifteenth    Ave. 

16U  S  IJalboa. 
Two    two-story      and    basemtnt      frame 

tiais    (i!   Hats   each). 
Onner — Otto    M.     Fitzgerald.     017     15th 

Ave..    San    Kraiu^iFCo. 
Aicliitcct — None. 


GARAGES 


Contract   .Awarded. 

ADD.V.    TO    GARAGE  Cost,    $23,872 

SAN  FHANCISCO.  Post  and  Taylor 
Streets. 

Addition  to  class  "A"  reinforced  con- 
crete garage. 

Owner — Musto  Estate. 

Architect — Meyer  &  Johnson,  Bankers' 
Inv.   Bids'.,    Ban   Francisco. 

Contractor — American  Concrete  Co., 
Humboldt    Bank    Bldg. 

Plans  Being  Prepared. 

GARAGE   BLDG.  Cost,    $ 

EUREKA.  Humboldt  Co..  Cal.  County 
Hospital   grounds. 

Garage  building. 

Owner — County  of  Humboldt.  Fred  M. 
Kay.  County  Clerk. 

Architect — Frank  T.  Georgeson.  Eure- 
ka. Cal. 


PORTLAND.  Ore. — Architects  Sutton 
and  Whitney,  Lewis  Bldg..  complete 
sketches  for  proposed  5-story  reinf. 
concr.  garage  to  be  erected  at  south- 
east corner  Pine  and  Fourth  streets 
for   Claude    Starr. 


PORTLAND  Ore. — Architects  Sutton 
and  Whitney,  Lewis  Bldg..  completing 
plans  for  rebuilding  brick  building  at 
southwest  corner  of  Broadway  and 
Taylor  street,  owned  by  Meier  and 
Frank  Co.  Approximately  160.000  will 
be  expended  in  remodeling  the  slnic- 
lure   (or  a   gaiaj^o   and   store   building. 


GOVERNMENT     WORK    AND 
SUPPLIES 


WASHLNGTON.  D.  C— William  Simp- 
son Constr.  Co..  Marsh-Strong  Bldg.. 
Los  Angeles,  which  was  second  low 
bidder  at  $266,296  for  erecting  S  bldgs. 
at  U.  S.  P.  H.  S.  hospital  at  Whipple 
Barracks.  Ariz.,  may  be  awarded  the 
contract  as  it  is  understood  the  low 
bidder  did  not  include  millwork  in  bis 
bid.  The  bidgs.  will  be  of  hollow  tile 
construction. 


WA.SillNOTON.  D.  C— Until  Dec.  1. 
3  P.  M..  bids  will  be  received  by  the 
Supervising  Architect.  Treasury  De- 
partment, Washington,  D.  C,  for  fur- 
nishing and  placing  riprap  and  con- 
structing pile  breakw.ater  at  U.  S. 
Quarantine  Station.  Galveston.  Texas. 
Plans  may  be  had  from  the  Supervis- 
ing Architect  at    Washington. 


WAiSHINGTON.  D.  C— (Bureau  of 
Yards  and  Docks.  Navy  Department.) 
— Bids  are  wanted  until  December  7, 
Spec.  4545.  for  steel  shelving,  counlcrs, 
bins  and  wire  partitions  at  San  Hiego. 
Cal.  Deposit  tor  plans,  $10.  For  in- 
formation, address  above. 


WASHINGTON.  D.  C— (Bureau  of 
Yards  and  Docks.  .Navy  Department.) 
—  Bids  are  wanted  until  Nov.  30.  Spec, 
4551,  for  drinking  fountains  and  Ice 
coolers  at  San  Diego,  Cal.  Deposit  for 
plans,  $10.  For  information,  address 
above. 


P.  M.,  November  23,  1921.  and  then 
opened  for  supplying  and  installing 
court  room  benches  in  the  postotlice 
building  at  Sacramento.  Calif.,  and 
Woodward.  Okla..  to  be  made  in  strict 
accordance  with  department  drawings 
and  specifications.  The  department  re- 
serves the  right  to  reject  any  or  all 
bids  and  to  waive  defects.  Telegraph 
Ic  bids  or  modifications  of  bids  will  not 
be  considered.  Each  proposal  must  be 
accompanied  by  a  certified  check,  in 
the  sum  of  10%  of  the  aggregate 
amount  thereof,  drawn  to  the  order  of 
the  Treasurer  of  the  United  States,  as 
a  guarantee  of  good  faith.  Jas.  A. 
Wetmore,  Acting  Supervising  Archi- 
tect. 


WASHINGTON.  D.  C— The  following 
bid  was  received  by  the  Supervising 
Architect.  Treasury  Department,  Nov. 
2.  too  late  to  be  Included  in  regular 
abstract  published  In  these  reports  for 
construction  of  2  semi-ambulant  quar- 
ters, 4  double  quarters  for  officers,  1 
double  quarter  for  first  class  personnel 
and  1  quarter  for  married  attendants 
at  the  U.  S.  Public  Health  Service  Hos- 
pital,   Whipple  Barracks,  Ariz.; 

Wm.  MacDonald  Construction  Co., 
Odd  Fellows   Bldg.,  St   Louis,    $277,698. 

The  following  bids  were  received  at 
Whipple  Barracks: 

Wm.  Simpson  Co..  Los  Angeles.  Cal.. 
?L'66.296. 

Jay   J.   Garlleld.   Tuscon.   Ariz.,   $272.- 

000. 

Prescott  Construction  &  Engineering 
Co..  Prescott.  Ariz.,   $294,990. 

C.  E.  Carson  Co..  Chicago,  HI.,  $284,- 
000. 

Anderson  Construction  Co..  El  Paso. 
Texas.  $314,240. 

T.  B.  Stewart,  Phoeni.\-,  Ariz..  $319,- 
850. 

DENVER,  Colo. — Until  Dec.  28.  2  P. 
M.,  bids  will  be  received  by  U.  S.  Re- 
clamation Service.  Denver,  Color.,  for 
furnishing  one  36-In.  balanced  needle 
valve  for  Shoshone  Dam.  Shoshone 
Project.  Wyo. 


WASHINGTON.  D.  C— Until  Nov.  26. 
10;30  A.  M.,  under  Circular  No.  2280. 
bids  will  be  received  by  Panama  Canal 
Commission  for  fur.  and  del.  Balboa, 
Pacific  Port,  225  tons  asphalt  for  use 
in  surfacing  concr.  and  macadam  roads 
and  50  cedar  or  juniper  bars.  45  to  BO 
ft.   long. 

WASHINGTON.  D.  C.  —  Ross  Con- 
struction Co.,  Forum  Bldg..  Sacramen- 
to, at  $16,S00  awarded  contract  by 
Bureau  of  Yards  and  Docks,  Navy  De- 
partment, to  construct  marine  bar- 
racks, foundations  for  dispensary  and 
post  exchange  at  San  Diego,  Cal., 
under  Spec.  No.  452S;  time  to  complete 
work,  85  days. 

Wm.  Simpson  Construction  Co..  P.  O. 
Box  1415.  San  Diego,  awarded  contract 
at  $49,095  tor  boiler  plant  equipment, 
hospital  reservation.  San  Diego,  under 
Spec.  No.  4494;  time  to  complete,  18(i 
days. 


OFFICIO  SUl'ERVISING  ARCHI- 
TECT. TREASURY  DEPARTMENT. 
Washington,  D.  C. — Sealed  proposals 
will   be    received   at    this   ofHce    until    8 


WASHINGTON,  D.  C— Following 
bids  received  by  Supervising  .•\rchitecl. 
Treasury  Department,  for  Inst.alling 
mechanical  equipment  In  the  U.  S. 
Public  Health  Service  Hospital.  Fort 
Bayard.    N.    M.; 

S.  Faith  Co..  2427  Penn.  Ave..  Phila- 
delphia,  $204,277,  200   days. 

H.  W.  Bond  &  Bro..  New  Orleans.  La.. 
$306. 70S,    7   months. 

G.  E.  Engineering  Co..  New  York 
City.   $214,000.   time  specicd. 

John  R.  Proctor.  Inc..  New  York  City. 
$274,000.  7  months. 

Austin  Engineering  Co.,  New  York 
Cily,    $323. nnn,    time    specified 

Otto  W.  Llndeliurg.  South  River,  .\V 
J..    $212,528,   210   days. 

Noland-Cllftord  Co.,  Newport  News. 
Va..   $214,887.   210  days. 


W.  G.  Cornell  Co..  Washington.  D.  C, 
5249,720,  time  speclfleU. 

Sumner-Sollitt,  Chicago,  111.,  $298,000, 
L'OO  days. 

R.  E.  McKee,  El  Paso.  Texas/  $277,- 
900. 

Elliott  Engineering  Co.,  El  Paso, 
Tex..   $278,800. 

James  A.  Brennan.  El  Paso.  Texas. 
-293.950. 


DENVER.  Colo. — Until  Nov.  23.  2  P. 
.M..  bids  will  be  received  by  U.  S.  Re- 
•:l-imation  Service.  Denver.  Colo.,  for 
furnishing  cast  iron  gates  and  gate 
lioists;  Specifications  No.  268-D  for 
Yuma  auxiliary  project.  Arizona-Cali- 
fornia. Material  to  be  furnished  will 
require  about  12,000  pounds  of  metal 
work. 


WASHINGTON,  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
A(!count8.  Navy  Department,  for  the 
following  materials;  date  for  opening 
bids  as  noted  at  the  end  of  each  para- 
graph: 

Schedule  8839,  Puget  Sound,  3  pyro- 
meters,   Dec.    6. 

Schedule  8976.  various  eastern  and 
western  yards,  ship  augers  and  bits. 
Pec.   6. 

Schedule  9008,  Mare  Island,  30,000 
gallons  alcohol.   Dec.  6. 

Schedule  9012,  Puget  Sound,  800  gal- 
lons  varnish.    Dec.    6. 

Schedule  9017.  various  eastern  and 
western   yards,   wood   screws.   Dec.   6. 

Schedule  9018,  Mare  Island,  machine 
screws.  Dec.  6. 

Schedule  9030.  Mare  Island,  wire 
cloth.   Dec.   6. 

Schedule  9032.  I'uget  Sound,  locks 
and  latches,  Dec.  6. 

Schedule  9041,  Mare  Island,  tallow. 
Kqc.    6. 

Schedule  9001,  for  Philadelphia, 
Hampton  I^oads.  Mare  Island  and  Pu- 
get Sound,  1,835  boiler  tube  brushes 
and  1,000  steel  wire  rectangular  cast- 
ing  brushes,   Nov.   29. 

Schedule  9016,  tor  Mare  Island,  180 
ft.  rubber  suction  hose,  2,000  ft.  air 
hose,  5.O00  ft.  engineer  and  wash 
wash  deck  hose  and  5,000  ft.  rubber 
t;arden    hose,   Dec.   6. 

Schedule  9026,  for  Puget  Sound,  1,400 
ft.  seamless  cold  drawn  steel  tubing, 
Dec.  6. 

Schedule  9027.  for  Puget  Sound,  500 
i;:iu.L;e  glasses  and  100  water  gauges, 
Dec.  6. 

Schedule  9031.  for  navy  yard.  Puget 
Sound.  4,900  lbs.  soft  sheet  commercial 
brass  and  375  lbs.  cold  rolled  sheet 
copper,  Dec.  6. 


SAN  FRANCISCO.  —  Until  Nov.  29. 
11  A.  M..  under  Order  No.  3383.  bids 
will  be  received  by  U.  S.  Engineer  Of- 
fice. 240  Montgomery  St..  for  turn,  and 
(lei.,  regular  wharf.  Rio  Vista.  Solano 
County  (alternative  bids  for  delivery 
at  Pittsburg.  Antloch  or  other  nearby 
Iiolnts):  600  pes.  3''x4"xl6'  redwood, 
constr.  grade,  rough;  1000  pes.  2"x6''x 
H'  Oregon  pine  No.  2  common,  rough; 
'JO  pes.  2"x6"xl0'  Oregon  pine  No.  2 
common,  rough:  200  sq.  ft.  I"x4"  T.  Si 
G.  Oregon  pine;  C  bundles  redwood 
shingles;  3  bundles  pine  lathe;  300  ft. 
BM.  I"xl2"  pine  No.  2  clear.  S.  4  S.: 
24  pes  I"xl2"xl2'  pine  No.  2  clear.  S. 
4  S. ;  10  pes.  oak  1 '4"  diam..  ronnd,  x 
18'   long,   cleor. 

SAN  F'RANCISCO.— Until  Dec.  2.  11 
A.  M..  under  Order  No.  3393.  bids  will 
le  received  by  U  S.  Engineer  Office. 
1:40  Montgomery  St.,  for  fur  and  del., 
f.  o.  b.  regular  wharf.  Rio  Vista,  So- 
lano County: 

ion  lb'  flrv  white  zinc;  2  qts.  red 
inir',  for  outside  womlwork;  4  qt». 
Nile-Kr<>en  pnint.  Inside  gloss;  E  gal. 
Japan  dyer:  200  lbs.  white  lead  In  oil. 
Id   26-lb.  palls. 
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HALLS  AND  SOCIETY  BUILD- 
INGS 


OAKLAND..  Ca,l. — Council,  Eugene  K. 
'  Stufgis,  City -Clerk,'  approTjriates  $1,113 
to  cov^r  cost  -of  installing-  new  stall 
urinals'  in  men's  toilet  rooms  in  first 
floor   of  City   Hhll, 


Plans  Being   Figured.  iV'-nn 

CLUB  BLDG.  Cost.  ?7,500 

SAN      PPvANCISCO.      Mission     Terrace. 
One-story  frame  and  plaster  club-  bldg. 
Owner— Mission    Terrace    Company. 
Architeot-H.  C.  Baumann,  251  Kearny 
St.,  San  Francisco.  ^  ,         . 

NOTE:— Figures  are  being  taken  for 
a  general  contract. 


••''k6i^Ll^TK"R;-  San  Benito  Co..  Cal.— 
■Bleetion- to- vote -bonds  of  $80,000  to 
'piirchase  a   site   and    erect  a  memorial 

auditorium,       honoring      soldiers       and 

saiidrs    who    gave    their    lives    in     the 

World  War.   is   proposed.. 


HOSPITALS 


contract  Awarded.  .„c  uuv 

ADDITION  ^ost,   ib6,9S).i 

LONG  BEACH,  Los  ANC5-ELBS  Co.,  Cal. 

Two-story  brick  addition  to  hospital, 
40.\100.  „        y, 

owner— seaside   Hospital.    Long   Beach. 

Arcimect— \V.  Horace  Austin.  First  Na- 
tional Bank  Bldg.,  Long  Beach. 

Contractor— C.  T.  McGrew  &  Son,  134!i 
VV -Ocean  Blvd.,  Long  Beach. 

Pluiiibiiig  awarded  to  Sanitary  Plumb- 
ing Company. 

HvatiiiK   to   J.    Hokom. 


Contract  Awarded.  ....at 

HOSPITAL   BLDG.  Cost,    $54,498 

EUREKA.   Humboldt   Co.,   Cal.     Tuber- 
cular hospital. 
Owner— County   of    Humboldt,   Fred   M". 

Kay,  County   Clerk. 
Architect— Newton   Ackerman,   Eureka. 

Contractor— Louis    Halvorsen,    Eureka, 
Cal. 

SANTA  ANA,  Orange  Co.,  Cal.— Mc- 
Millan &  Spangler,  Santa  Ana,  have 
prepared  preliminary  plans  for  a  com- 
munity hospital  for  Santa  Ana.  A 
campaign  to  raise  $250,000  for  erect- 
ing the  building  is  underway. 

EUREKA,  Humboldt  Co.,  Cal. — L. 
Halverson.  Eureka,  at  $54,498  submits 
the  low  bid  to  the  Supervisors  for  con- 
structing tubercular  hospital,  from 
plans  of  Architect  Newton  Ackerman 
of  Eureka.  Other  bidders  are  Padgett 
&  Kelly,  Eureka,  ?r,8.000;  A.  Poster, 
$60,442;"—  Morton,  $e4.950.  Bids  were 
taken   under   advisement. 


HOTELS 


HANFORD,  Kings  Co..  Cal. — City 
Trustees  are  considering  preliminary 
plans  for  constructing  an  extension  to 
the  Carnegie  Library.  It  is  proposed 
to  add  another  wing  to  the  structure. 
The  addition  will  cost  about  $12,000. 


Two-story  and  basement  frame,  plas- 
ter and  brick  residence,  11  rooms 
and   garage. 

Owner — Dudley  Dexter. 

Architect — Sidney  B.  and  Noble  New- 
som,   Nevada   Bank   Bldg..   S.   F. 

Hentine  to  Walter  Mork,  Bristol  and 
San   Pablo   Ave.,   Oakland. 

rinmbini?  to  Carl  T.  Doell,  467  2l8t 
St.,  Oakland. 

Electric  Tilrins  to  D.  C.  Stanford,  626 
Eldorado   St.,   Oakland. 

llrick   work   to   Martin   Back,   3825   Al- 
lendale,  Oakland. 
H.  M.  Prostholm.  S77  Lakeshore  Ave., 

Oakland,  has  the  general  contract. 


MADERA.  Madera  Co..  Cal. — Brown 
&  Stafford,  Madera,  submitted  the  only 
bid  to  the  <'ity  Trustees  for  construct- 
ing the  City  Hall  and  Firehouse  from 
plans  of  Architects  Swartz  &  Ryland. 
Rdwell  Bldg..  Fresno.  The  bid  is  (1) 
$19,771;  (2)  $20,785  includes  pressed 
face  brick;  (3)  $21,085  includes  face 
brick  and  tile  corridor  floors;  (4)  $21,- 
a86  includes  face  brick,  tile  flooring, 
and    metal    lath    on    second    floor. 

D.  Stephenson,  Madera,  bid  $1240  for 
plumbing  contract  and  $816  for  Areola 
Heating  System.  Bids  taken  under  ad- 
visement. 


SACRAMENTO.  Cal. — Chas.  H.  and 
Lewis  Moreing,  owners  of  the  Sacra- 
mento Coast  League  Club,  will  pur- 
chase Buffalo  Park  in  this  city  and  will 
spend  $75,000  in  making  the  grounds 
the  most  modern  of  Coast  League  dia- 
monds. The  construction  of  additional 
fencing  and  bleachers  is  included  in 
the  improvements. 


RESIDENCES 


l^lans  Being  B'lgured. 

BUNGALOW  cost,    $9,000 

HOLISTER.    San    Benito    Co.,    Cal. 

One-story   8-room    bungalow. 

Owner — Frank      J.    Smith.      Ausaymas 

District,    Hollister. 
Architect — Ernest    C.    Griffin.    Hollister. 


Segregated   Figures   Being  Taken. 

ADDITION  Cost,     $40,000 

BERKELEY.  Shattuck  Ave.  and  All-, 
ston    Way. 

Two-story  reinforced  concrete  addi- 
tion in  rear  of  hotel. 

Owner — Hotel  Whitecotton  (W.  W. 
Whitecotton). 

Architect— J  as.  W.  Plachek,  2014  Shat- 
tuck  Ave..    Berkeley. 


POWER  PLANTS 


WASHINGTON,  D.  C— Alphons  Cus- 
todis  Chimney  Construction  Co.i  New 
York,  N.  Y..  awarded  contract  under 
Item  8.  for  constructing  power  hou^ft 
and  improvements  for  heating  plant  at,. 
Salem  Indian  School,  Chemawa,  .Oregon 


PUBLIC  BUILDINGS 

WOODLAND,  Yolo  Co.,  Cal.— Until 
Dec.  B.  2  P.  M.,  bids  will  be  received  by. 
Yolo  County  Supervisors  for  repairing, 
the  town  hall  at  Cacheville.  Plans  on 
file  in  office  of  H.  R.  Saunders.  County 
Clerk.  Woodland.  ._ 


Plans  Being  Prepared. 

RESIDENCE,    ETC.  Cost,    $12,000 

PIEDMONT,    Alameda    Co..    Cal. 

One     and     one-half-story     frame     and 

plaster    residence    and    garage     (8 

rooms). 
'Owner — Mr.    Hacfcett. 
Architect: — John    Hudson    Thomas,    1st 

Natl.  Bank  Bldg..   Berkeley. 


Plans   Being  Figured. 

RESIDENCE,    ETC.  Cost.    $12,000 

SAN  FRANCISCO.  W.  Arguello  Blvd. 
S.   California. 

Two-story  frame  and  plaster  resi- 
dence (9  rooms  and  basement  ga- 
rage). 

Owner— B.    Sieroty. 

Architect— S.   Heiman.   51   Post  St. 
Plaps  were   prepared  several  months 

ago'  tor  a   different   location. 


Figures  To  Be  Taken  In  About  Two 
Weeks. 

RESIDENCE  Cost.     $10,000 

SAN    FRANCISCO.      St.    Francis    Wood. 

Two-story  frame  and  plaster  resi- 
dence. 

Owner — Martin    A.    Roth. 

Architect — H.  C.  Baumann.  251  Kearny 
St.,  San   Francisco. 


Plans  Being  Figured. 

RESIDENCE  Cost,   $7,500 

SAN    FRANCISCO.       Mission     Terrace. 
One-story  frame  and  plaster  residence. 
Owner — Mission  Terrace  Company. 
Architect — H.  C.  Baumann,  251  Kearny 
St..  San  Francisco. 
NOTE: — Figures  are  being  taken  for 
a  general   contract. 


Contract  Awarded. 

RESIDENCE  Cost.  $12,000 

SAN  FRANCISCO.  NE  Merced  and  Her- 
nandez. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — W.  J.  Hughes,  65  Merced  Ave. 

Architect — C.  E.  Gottscalk,  Phelan 
Bldg. 

Contractor — H.  J.  Hansen,  180  Jessie 
Street. 


Contract  Awa:rded. 

RESIDENCE  Cost,    $120,000 

SAN  DIEGO,  San  Diego  Co..  Cal.  Sun- 
set Boulevard. 

Two-story  arid  basement  hollow  tile 
residence  200x250  (piaster  and  art 
stone  exterior,  ballroom,  billiard 
rQoms.  etc.). 

Cin'ne?: — E.  T.  Guyman,  Hutchinson. 
Kansas. 

Architect— Not   given. 

Contractor— W.     R.     Kier     Constr.    Co., 

,     ..San  Diego,  Cal. 

Contracts  Awarded. 
.  ^USSIDENCE,    ETC,  Cost.    $17,000 

PIEDlIONT,  Alameda  Co.,  Cal. 


LOS  ANGELES.  Cal.— The  well 
known  contracting  Arm  of  Wallace  & 
Bush,  Bank  of  San  Jose  Bldg..  San 
Jose,  has  disposed  of  Its  real  estate 
holdings  in  San  Jose  and  will  move 
its  main  offices,  shop  and  equipment 
to  Los  Angeles,  where  they  have  se- 
cured   very    large    contracts. 

They  are  now  figuring  on  one  of  the 
biggest  building  projects  ever  con- 
ceived in  this  country.  It  Is  a  $5,000,- 
000  home  building  scheme.  It  is  now 
proposed  to  build  8000  homes  near  the 
Goodyear  Tire  Company's  plant  at  Los 
Angeles  and  the  streets.  20  miles  in  all. 
have  already  been  laid  out.  Bush  & 
Wallace,  who  expect  to  have  charge  of 
the  contracting,  have  already  secured 
a  location  for  their  offices  and  ware- 
house on  the  ground. 


LONG  BEACH,  Cal.— The  ScoHeld  En- 
gineering &  Construction  Co.,  Pacific 
Finance  Bldg.,  Los  Angeles,  has  been 
awarded  a  contract  for  erecting  42 
dwellings  in  Belmont  Shore  Place. 
Long  Beach,  for  the  Belmont  Shore  Co., 
according  to  announcement  by  S.  A. 
Selaver  and  James  F.  Collins  of  tBe 
company.  Cost,  $200,000.  The  dwell- 
ings will  contain  5  rooms  each  and  be 
of  varied  design  and  character  of  con- 
struction. 


SCHOOLS 


Commissioned  to  Prepare  Plans. 
SCHOOL  cost.    $250,000 

TUSTIN,  Orange  Co..  Cal. 
High  School. 

Owner — Tustln  School  District. 
Architect — Mott  IVL   Marston.   635   I.    W. 
Hellman  Bldg.,  Los  .\ngeles. 

Plans  Being  Figured — Bids   Close   Nov. 
25.   1921,  10  A.   M. 

SCHOOL  Cost,    $ 

NOVATO.  Sonoma  Co..  Calif. 
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One-slory      frame   and      piaster     school 

(5  or  li   rooms). 
Owner — Novaio  School  District. 
Architect — Walter    H.    Park.;r.    57    Post 
St..    San    Francisco,    and    Kentfleld. 
Calif. 
Bonds  to   the  amout  of  jrij.oOO   have 
been   voted.       Plans  may  bo     obtained 
from    the   architect  or   the    Clerk   on  a 
deposit  of  $Z5. 

See  Cnll  for  nidii  unilrr  Otilrtnl  Pr»- 
lionnl  Column. 


Figures  to  be  taken  shortly. 

SCHOOL,  .  Cost.  $84,000 

LOS  ANGELES,  Cal.     Santa  Fe  Avenue 

School  Site. 
Two-story      and    basement      reinforced 

concrete  school. 
Owner — Los  Angeles  School  District. 
Architect — Thos.   Franklin   Tuwer,  Tajo 

lilUg.,  Los  Angeles. 


Contracts   Awarded. 

SCHOOL  EQUIPMENT  Cost.  $— — 

BISHOP,   Inyo  Co..   Cal. 

Blackboards,  shades,  cork  linoleum, 
program  clocks,  stage  curtain  and 
equipment,  and  electric  light  fix- 
tures for  high  school. 

Owner — Bishop  Union  High  School  Dis- 
trict. 

.Architect — W.  H.  Weeks,  369  Pine  St., 
San   FVancisco. 

Electric  Fixtures  to  Boyd  Lighting 
Fixture  Co..  27S  Post  St.,  S.  F. 

Shades  to  D.  N.  &  E.  Walter  Co.,  562 
Mission  St..  San  Francisco. 

Blackboards  to  C.  F.  Weber  &  Co.,  986 
Market  St.,  San   Francisco. 

Cork  Linoleum   to  B.  E.  Johnson. 

Sta^e  Cnrtning  and  settings  to  Edwin 
H.   Flagg  Co.,  ii35  Market  St.,  S.  F. 

Progmin  Clocks  to  The  Pacific  Elec. 
Clock  Co..  85  2nd  St.,  .San  Fran- 
cisco. 


Contract   Awarded. 

SCHOOL  Cost.   ?33.000 

LOS  ANGELES,  Cal.  Santa  Monica 
Blvd.  and  Kenmore  Ave. 

Two-story  10-room  brick  and  plaster 
school. 

Owner — Bishop  of  Monterey  and  Los 
Angeles,  Higgins  BIdg..  Los  An- 
geles. 

Architects — H.  H.  hewitt  and  M.  L. 
Barker.  1130  Van  Nuys  Bldg..  Los 
Angeles. 

Contractor — Edw.  E.  English.  508  Citi- 
zens   Bank    Bldg.,    Los    Angeles. 

Klectric  wiring  to  H.  H.  Walker.  1018 
Hibernian   Bldg..  Los  Angeles,   »476 

IMnmbing  to  J.  T.  Newell.  136  W-17tn 
St.,  Los  Angeles.  »23!tO. 

Heating  to  W.  K.  Hayes.  'Jt6  E-31st 
St..  Los  Angeles.  J1450. 


To  Be  Done   By  Day's  Labor — Material 

Being    Purchased. 
SCHOOL  BLDG.  Cost,  $75,000 

ALAMEDA,  Cal.     SW  San  Antonio  and 

Chestnut. 
Two-story    reinforced    concrete    school. 
Owner — St.  Joseph's  Church. 
Architect — W.  D.  Shea.  Chronicle  Bldg., 

San  Francisco. 
J.  F.  Smith.  180  Jessie  St..  San  Fran- 
cisco, will  superintend  the  construc- 
tion and  Is  now  purchasing  the  mate- 
rials. Work  will  be  carried  on  by  the 
day  labor  system. 

Plans     Being     Re-Figured — Bids    Close 

December    1.    1S21,    7:30    P.    M. 
SCHOOL  Cost.  $88,000 

SUTTER       COUNTY.          Ccntor-Gaithcr 

.School     District. 
One-story   hollow   tile   school    (3   rooms 

and    an    auditorium). 
Owner    —    Center  -  Gaitht-r    Grammar 

School    District. 
Architects — George     C.     Sellon     &     Co., 

Mltau     Bldg..     Sacramento. 
Segregated    hgures    are    being    taken 
and    plans    may    be    obtained    from    the 
architects'   olllce. 


Plans   Being  Figured — Bids  Close   Nov. 
25,    1921,   7:30   P.  M. 

SCHOOL  BLDG.  Cost,  $ 

VENICE,    Los    Angeles    Co.,    Cal. 
Brick  school,  6  classrooms. 
Owner — Venice   City   School   District. 
Architect   —   Edwin      Bergstrom,      1128 
City    Natl.     Bank    Bldg.,    Los    An- 
geles. 
BidlB    are    being    taken    tor    general 
work,  plumbing,  electric  wiring,  paint- 
ing and   blackboards. 


To  be  Done  by  Day's  Work. 
ADDITION  Cost.    $75,000 

LONG    BEACH,    Los    Angeles    Co..    Cai. 

Horace    Mann    School. 
Eight-room  addition  to  school. 
Owner — Long    Beach    School    District. 
.Architects — Parker    O.    Wright    and    F. 

H.   Gentry.  315  Marine   Bank  Bldg. 

Long  Beach. 


Contract    Awarded. 

GYMNASIUM  Cost.    $4300 

HAMILTON    CITY',    Glenn    Co.,    Cal. 

One-story    frame   gymnasium. 

Owner — Hamilton    Union    High    School 

District. 
Architect — W.   H.   Weeks,   369   Pine   St., 

San    Francisco. 
Contractor — E.    M.    Bostron.    Hamilton 

City.  Cal. 


Plans  Being  Figured — Bids  Close  Dec. 
12,    1921,    7:30   P.   M. 

SCHOOL  Cost.   $165,000 

SACRAMENTO.    Cai.      Highland    Park. 
Twenty-fourth    St.    between    Castro 
Way  and  Fourth  Avenue. 

Two-story  concrete  and  brick  school 
with  tile  roof. 

Owner — Sacramento  Board  of  Educa- 
tion. 

Architects  — Hemmings-Petersen-Hud- 
nutt.  Architectural  &  Engineering 
Commission,  Library  Bldg.,  9th  and 
L  Sts.,   Sacramento. 


Figures  To  Be  Taken  Shortly. 

SCHOOL  BLDG.  Cost,   $80,000 

LOS  ANGELES,  Cal.  Wilton  PI.  and 
Harold    Way. 

Two-story  brick   9-room  school  bldg. 

Owner — Los  Angeles  Board  of  Educa- 
tion. 

Architect  —  Jeffery  &  Schaefer,  1106 
KerckhoCr  Bldg.,  Los  Angelea 


Contract  Awarded. 

SCHOOL  BLDG.  Cost,  $18,900 

REDWOOD    VALLEY,    Mendocino    Co., 

Cal. 
One-story  reinforced  concrete  (2  rooms 

and  auditorium)   school  building. 
Owner  —  Redwood    Valley    Elementary 

School      District,     Alex    Kauhanen, 

Clerk,    Redwood    Valley.   Cal. 
Architect    —    Norman     R.     Coulter.     46 

Kearny  St.,  San  Francisco. 
Contractor — Myrl  R.  Crane,  74  MIramar 

Ave.,    San    Francisco. 


Preliminary  Plans  Being  Prepared. 

HORTICULTURE  BLDG.          Cost,  $ 

BERKELEY,  Cal.     U.  C.  Campus. 
Reinforced   concrete    horticulture   bldg. 
Owner — University    of    California. 
Architect— W.  C.  Hays,    1st  Natl.  Bank 
Bldg.,    San    Francisco. 


Figures  to  be  Taken  Shortly. 

ADDITIONS  Cost,    $ 

FULLKRTO.N,  Orange  Co..  Cal. 

Two  one-story  reinforced  concrete  and 

hollow  tile  additions  to  school  al.'<'> 

garage. 
Owner — Fullerton   High  School   Distri.'t 
.Architect — I'arleton    M.     Wlnslow.    1134 

Van  .Nuys  Bldg..  Los   Angeles. 

Plans  Being  Figured — Bids  Close  Dec. 
6,    1921.    4    P.    M. 

SCHOOL  BLDG.  Cost,  $45,0')0 

BERKELEY,  Alameda  Co.,  Cal.  Jeffer- 
son School  Site. 

One-story  frame  and  plaster  school. 

Owner — Berkeley   Board   of  Education. 


Architect — Wm.  C.  Hays,  1st  Nat.  Bank 
Bldg..    Berkeley. 
Segregated  figures  will  be  advertised 
for  the  end  of  this  week  as  follows: 

(1)  Excavating,    concrete   and    grad- 

(2)  Carpentry  and   mill   work. 

(3)  Lathing  and  plastering. 

(4)  Masonry  and  tile. 

(5)  Electrical. 

(6)  Heating  and  ventilating. 

(7)  Plumbing. 

(8)  Painting. 

Plans    may     be     obtained     from     Mr. 
Hay's  office  on   a  deposit   of  $10. 


To  Reflgure  Tile   Work. 

STUDENTS'   BLDG.  Cost,   $ 

BERKELEY,   Alameda  Co..   Cal.     South 

of  Sather  Tower. 
Four  -  story    and    basement    reinforced 

concrete,  plaster  exterior,  students' 

union   bldg.;   largest  dimension   218 

X  138.    Irregular. 
Owner  —  University  of  Calif.  Regents, 

Berkeley. 
Architect — John    Galen    Howard.    First 

Natl.  Bank  Bldg.,  San  Francisco. 
As  reported  on  Oct.  25th,  the  con- 
crete work  was  awarded  to  the  Clinton 
Construction  Co.,  140  Townsend  St.,  San 
Francisco;  plumbing  to  Turner  Co.,  272 
Minna  St..  San  Francisco,  $11,120,  and 
the  electric  work  to  the  Standard  Elec. 
Constr.   Co.  at  $6214. 


PASADENA,  Los  Angeles  Co..  Cal. — 
Archt.  Leon  C.  Brockway,  400  Cham,  of 
Com.  Bldg.,  Pasadena,  has  been  com- 
missioned to  prepare  plans  for  an  ad- 
dition to  the  Jefferson  school  for  the 
Pasadena  Board  of  Education;  eight 
Classrooms,  special  study  room,  three 
kindergarten  rooms,  teachers'  rest 
room,  kitchen,  library  and  increasing 
the  auditorium  seating  capacity  to  700. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
Until  Nov.  28.  11  A.  M.,  bids  will  be  re- 
ceived by  Joe  E.  Periera.  clerk,  Briones 
Valley  School  District,  for  constructing 
one-story  frame  school.  Cert,  check 
$350  payable  to  Bd.  of  Trustees  re- 
quired with  each  bid.  Plans  may  be 
had  from  architect  or  County  Superin- 
tendent of  Schools  on  deposit  of  $10, 
returnable.  W.  A.  Doctor,  Martinez, 
architect. 


TAFT.  Kern  Co.,  Cal. — Until  Nov.  29, 
7:30  P.  M.,  bids  will  be  received  by  E. 
W.  Nesbit,  Jr.,  clerk,  Taft  Union  High 
School  District,  for  constructing  two 
tennis  courts  from  plans  of  Architect 
Orville  L.  Clark.  Brower  Bldg.,  Bakers- 
field.  Spec,  may  be  had  from  the  ar- 
chitect. 


MANTECA,  San  Joaquin  Co.,  Cal. — 
Preliminary  plans  of  Architects  Davla- 
Heller-Pearce  Co..  Delta  Bldg.,  Stock- 
ton, for  a  group  of  high  school  build- 
ings have  been  approved  by  the  Man- 
teca  High  School  District  and  steps 
will  be  taken  to  call  a  bond  election  to 
finance  construction.  A  school  costing 
$135,000  Is  proposed  with  a  $35,000 
gymnasium  building.  For  equipment 
the  Issue  will  provide  $12,000  and  for 
fitting  out  the  grounds,  $15,000. 


SANTA  ROSA.  Sonoma  Co..  Cal. — 
Fire  destroyed  Santa  Rosa  Union  High 
School;  damage  estimated  .it  $70,000. 
Trustees  of  the  district  tor  the  past 
few  months  have  been  contemplating 
bond  Issue  to  finance  construction  ot 
additional  buildings,  and  It  Is  probable 
due  to  the  fire,  the  matter  will  be 
hastened. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Sealed  bids  will  be  received  by  ihe- 
Fioard  of  Education  up  to  7:30  'Bf^i&., 
Dec.  13,  1921,  for  heating  of  JeflAraon 
Schools.  Each  bid  to  be  aocomi>aal«d 
by  a  check  of  10%  of  amount  of  bid. 
SaJd    check    made    payable    to    W.   L, 
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Bachrodt.      The     Board     reserves  the 

right    to    reject    any    or    all    bids.  By 

order   of   the   Board  of  Education.  W. 
L.   Bachrodt,   Secy. 


SAN  FRANCISCO.— Until  Dec.  7,  3 
P.  M.,  bids  will  be  received  by  Board  of 
Public  Works  for  constructing  Colum- 
luis  school  in  30th  Ave.  bet.  Kirkham 
and  Lawton  St».  Segregated  bids  will 
be  taken  for  General  Construction,  es- 
timated cost,  $56,000;  Brick,  Stone  and 
Terra  Cotta  work.  $14,500;  IL^athing 
and  Plastering,  $6,000;  Plumbing,  $8,- 
500;  Heating  and  Ventilating,  $3, SOU; 
Electric  Work,  $2,200.  Plans  may  be 
had  from  Bureau  of  Architecture,  2nd 
floor.  City  Hall.  John  Held,  Jr.,  City 
Architect. 


MERCED,  Merced  Co.,  Cal. — Merced 
School  Board  has  selected  a  site  in 
the  northeastern  section  of  the  city 
on  which  it  is  proposed  to  erect  a  $60,- 
000  grammar  school.  Plans  have  been 
completed  by  Architect  Norman  R. 
Coulter,  46  Kearny  St.,  San  Francisco, 
an  call  for  a  one-story  reinforced  con- 
crete   structure. 


SAN  DIEGO,  Cal.— Until  :  :ii<  V.  M., 
November  28,  bids  will  be  received  by 
Sweetwater  Union  High  School  District 
for  furnishing  steel  lockers  for  the  high 
school  under  specitlcations  which  may 
be  obtained  from  Architect  Theo.  C. 
Kistner,  307  Bancroft  Bldg.,  San 
Diego. 


VISADIA,  Tulare  Co.,  Cal. — The  bid 
ol  VV.  J.  Ochs,  246  W.  Cedar  St.,  Coal- 
inga,  at  $61,S34  for  constructing  the 
physicial  education  building  tor  the 
high  school  group  has  been  taken 
under  advisement  by  the  Visalia  Union 
High  School  District.  Other  bidders 
were:  L.  Cereghino  &  Son,  San  Fran- 
cisco, $62,664;  Frederickson  &  Shannon, 
Fresno,  $66,372;  Barlcelew  &  Gould. 
Tulare,  $67,102;  Collman  &  Speidel,  San 
Francisco,  $72,795;  Noble  &  Toothacre, 
Visalia,  $74,307  and  R.  Pederson  Co.. 
Fresno,  $77,710. 

W.  J.  Ochs,  246  VV.  Cedar  St.,  Coal- 
inga,  at  $27,245  has  been  awarded  a 
contract  to  erect  the  Manual  Arts 
Building.  Other  bidders  were:  L.. 
Cereghino  &  Son,  $28,14!) ;  Frederickson 
&  Shannon,  $30,733;  Barkelew  &  Gould, 
$32,8a7;  Collman  &  Speidel,  $35,455,  and 
H.   Pederson  Co.,  $38,739. 

D.  Cereghino  &  Son,  180  Jessie  St., 
San  Francisco,  at  $4,068  lias  been 
awarded  a  contract  to  erect  the  Do- 
mestic Science  Building.  Other  bidders 
were:  W.  J.  Ochs,  $5563;  Frederickson 
&  Snannon,  $6300;  Barkelew  &  Gould, 
$4472;  Collman  &  Speidel  $5886,  and  K. 
Pederson  Co.,  $5361. 

L.  Cereghino  &  Son  at  $1)941  awarded 
contract  to  erect  Domestic  Arts  Build- 
ing. Other  bidders  were:  W.  J. 
Ochs,  $9752;  Frederickson  &  Shannon. 
$12,136;  Barkelew  &  Gould,  $9978;  Coll- 
man &  Speidel.  $12,114,  and  R.  Pederson 
Co.,  $12,772. 

Bids  for  plumbing  and  healing  con- 
tracts were  received  as  follows:  Phy- 
sical Education  Building,  Visaiia 
Plumbing  &  Heating  Co.,  112  S.  Bridge 
St.,  Visalia,  $13,250;  B.  A.  Newman, 
Fresno,  $14,324.  Manual  Arts  Building, 
Visalia  Plumbing  Co.,  $1000;  Newman. 
$987.  Domestic  Science  Building,  Vi- 
salia Plumbing  Co,  $910;  Newman,  $869. 
Domestic  Arts  Building,  Visalia  Phim  fl- 
ing Co.,  $895;  Newman,  $489.  Bid  ot 
Visalia  Plumbing  Co.  for  Physical  Ed- 
ucation Building  taken  under  advise- 
ment. 

Ernest  J.  Kump  Co.,  liowell  Bldg., 
Fresno,  are  the  architects. 


FRESNO,  Fresno,  Co.,  Cal. — D.  Cereg- 
hino &  Son,  180  Jessie  St.,  San  Fran- 
cisco, at  $8696  awarded  contract  by  the 
Fresno  Board  of  Education  for  e  ca- 
vating,  concrete  work,  glass,  hardware, 
carpentry,    steel,    galvanized    iron    and 


blackboards  for  a  four-room  addition  to 
Edison  School.  Other  bidders  were: 
Collman  &  Speidel,  $9332;  Anton  Johns- 
ton. $9550.27;  Fredrickson  &  Shannon, 
$10,887.50. 

F.  F.  Smith,  2950  Nevada  St.,  Fresno, 
at  $3757  awarded  contract  for  brick 
work.  Other  bidders  were:  A.  B. 
Stewart,  $4475;  Stahl  &  Burness,  $4568; 
U.  A.  Adams,  $4845;  Paul  Kindler,  $4820; 
D.    A.   Moore,    $4847. 

Fresno  Hoof  &  Paint  Co.,  1150 
Broadway,  Fresno,  at  $980  awarded 
contract  for  tile  and  composition  roof- 
ing. Only  other  bidder,  C.  B.  Pass- 
more  at  $1000, 

B.  A.  Newman,  1927  Merced  St., 
Fresno,  at  $2040  awarded  contract  for 
plumbing  and  steam  heating.  Only 
other    bidder,    Barrett-Hicks,    $2131. 

McGruer  &  Simpson,  180  Jessie  St.. 
San  Francisco,  at  $1464  awarded  con- 
tract for  lathing  and  plastering.  Other 
bidders  were:  Frank  Hart,  $1790;  E. 
O.    \vard,   $2100. 

Valley  Electric  Co.,  1817  Tulare  St., 
Fresno,  at  $248.50  awarded  contract 
lor  electric  wiring.  Other  bidders 
were:  Robinson  Electric  Co,  $277.85; 
Bewis  Electric  Co.,  $280;  Fresno  Elec- 
tric Co,   $283.70. 

R.  Zelinsky,  180  Jessie  St.,  San 
Francisco,  at  $868  awarded  contract 
for  painting.  Only  other  bidder: 
Trewhitt-Spencer    at    $1210. 

Trewhitt-Shields  Co.,  435  Rowell 
Bldg.,  Fresno,  will  act  as  Superinten- 
dents  of   Construction, 


FRESNO,  Fresno  Co.,  Cal. — Follow- 
ing bids  received  by  Malaga  School 
District  tor  constructing  masonry  and 
frame  school  building,  from  plans  of 
Architects  Swartz  and  Ryland,  Rowell 
Bldg.,   Fresno: 

Paulsen  &  Stange,  Fresno:  (1)  $34,- 
150;  (2)  $37,950;  (3)  $4,350;  (4) 
$175:  (5)  $653;  (6)  $1,025;  (7)  $380; 
(8)  $78;  (9)  $4,100;  (10)  $7,100; 
(11)  $150. 
Collman  &  Spiedel,  San  Francisco:  (1) 
$35,925;  (2)  $38,825;  (3)  $4,175;  (4) 
$955;  (5)  $620;  (6)  $1,400;  (7), 
$550;  (8)  $83;  (9)  $4,675;  (11)  $132. 
Brown  &  Stafford,  Madera:  (1)  $31,- 
8S4;     (2)     $36,284;     (3)     $3,780;     (4) 

$1,505;     (5)     $ ;     (6)     $900;     (7) 

$314;     (8)     $125;     (9)     $4,434;     (11) 
$162. 
Barkelew    &   Gould,    Tulare:      (1)    $37,- 
143;     (2)     $41,523;     (3)     $3,100;     (4) 
$1,100:   (5)  $400;   (6)   $626;   (7)  $309; 

(8)  $78;    (9)    $4,291;    (11)    $100. 
Martin   Construction    Co.,    Fresno:      (1) 

$36,713;  (2)  $40,062;  (3)  $3,367;  (4) 
$1,029;  (5)  $510;  (6)  $1,176;  (7) 
$295;  (8)  $78;  (9)  $5,371;  (11)  $131. 
J.  B.  Hart,  Fresno:  (1)  $33,847;  (2) 
$37,447;  (3)  $4,257;  (4)  $425;  (5) 
$660;    (6)    $562;    (7)    $425;    (8)    $400; 

(9)  $3,772;    (11)    $175. 

W.  J.  Ochs,  Coalinga:  (1)  $37,450;  (2) 
$41,850;  (3)  $3,839;  (4)  $631;  (5) 
$375;  (6)  $1,304;  (7)  $450;  (8)  $125; 
(9)  $5,550;  (11)  $119. 
Cereghino  &  Sons,  San  Francisco:  (1) 
$39,400;  (2)  $43,800;  (3)  $3,939;  (4) 
$700;  (5)  $400;  (6)  1,404;  (7)  $925; 
(8)  $135;  (9)  $5,310;  (11)  $140. 
Frederickson  &  Shannon,  Fresno:  (1) 
$34,987:  (2)  $3S,9S7;  (3)  $3,100;  (4) 
$986;  (5)  $275;  (6)  $820;  (7)  $450; 
(8)  $85;  (9)  $5,197;  (11)  $175. 
Squire  Cooper,  Fresno:  (1)  $39,980; 
(2)  $42,850;  (3)  $3,000;  (4)  $800; 
(5)  $450;  (6)  $650;  (7)  $350;  (8) 
$70;   (9)   $5,000;   (11)   $250. 

Barrett   &    Hicks,   Fresno $5,193 

Luppen   &  Hawley    5,712 

Newman  &  Hudson,  Fresno 6,304 

Carl    T.    Doel,    Oakland 5,826 


PASADENA,  Bos  Angeles  Co.,  Cal.— 
Architects  Allison  &  Allison,  1405  Hi- 
bernian Bldg.,  Bos  Angeles,  have  been 
commissioned  to  prepa,re  plans  for 
George  Washington  Junior  High 
School  at  corner  of  Raymond  Ave.  and 


Penn  St.,  Pasadena.  There  will  be  an 
administration  building  to  contain  ex- 
ecutive ofttces,  auditorium  to  seat  800 
14  classrooms,  study  hail  and  library; 
elementary  building  with  15  class- 
rooms, 4  kindergarten  rooms,  lunch 
room,  rest  rooms;  manual  arts  buUd- 
ii.g  witli  6  classrooms,  domestic  science 
and  commercial  building  with  6  class- 
rooms, and  gymnasium  with  showers 
and  swimming  pool.  The  entire  project 
will  cost  between  $500,000  and  $600.- 
UOO.  There  is  approximately  $350,000 
available  at  present  and  as  much  will 
he  built  as  funds  will  permit.  Addi- 
tional  bonds   will    be   voted. 


SAN  FRANCISCO— The  following 
bids  were  received  by  the  Board  of 
Public  Works  for  constructing  an  ad- 
dUion  to  the  Mission  High  School  at 
18th   and  Dolores  streets: 

General    ConstTactlon 

Mahoney    Bros,     (low) $196,30i0 

Farrell    &   Reed $235,100 

Hannah  Bros 219,000 

J  as.    L.    McBaughlin 248,000 

Robert    Trost    227,809 

Anderson  &  Ringrose 211,949 

C.  B.    Wold  Co 212,2011 

Barrett    &   Hilp 218,488 

Plumbing; 

Herman  Dawson    $21,270 

Andrew  Holie   25,450 

C.    I'eterson   Co 21,973 

A.    Betticb    20,912 

Scott  Co.   (low)    19,889 

E.  T.  Grimes   (•) 20,921 

The   Turner   Co 21,140 

(*)    Bidding   for   Fred    Snook    Co. 
Heating  and  Ventilating 

Herman   Lawson    $39,110 

Helen  Becker*    37,697 

Wm.   F.   Wilson  Co 42,425 

C.   Peterson  Co 39,777 

A.    Lettich    42,107 

Scott    Co 39,780 

E.  T.  Grimes* 40,144 

The  Turner  Co 42,760 

'Becker  bidding  for  Jas.  Nelson. 
*Grimes   bidding  for  Fred  W.  Snook. 
Ellectrlcal  Work 

Globe    Electric    Works $19,647 

Butte  Elec.   Equip.  Co 20,675 

Butte  Elec.  Mfg.  Co 23,428 

M.   E.  Ryan   21,660 

Central   Elec.   Co 20,447 

Standard  Elec.  Constr.   Co 18,965 

Kohlwey-Smith   Elec.   Co 22,432 

S.   M.   Radelflnger    19,865 

C'ollonan  Elec.  and  Mfg.   Co 20,232 

The  Turner  Co 19,780 

Watts  Elec.  Co 22,000 


PBACERVILLE,  El  Dorado  Co.,  Cal. 
— Steps  being  taken  to  call  election  to 
vote  bonds  to  finance  construction  of  a 
new  high  school  building.  Coramitee 
oppointed  to  view  sites  and  submit  es- 
timates of  cost  for  such  a  structure. 


SANTA  CBARA  Cal. — The  alumni  ol 
Santa  Clara  University  have  taken  it 
upon  themselves  to  present  their  alma 
m.ater  with  a  new  science  building  to 
cost  $250,000.  Committees  that  will 
cover  the  state  have  already  been 
selected  to  gather  in  funds,  and  each 
district  will  be  expected  to  contribute 
in  proportion  to  the  number  of  alumni 
it  contains. 

As  Santa  Clara  county  has  more 
alumni  than  any  other  county,  perhaps 
it  will  be  expected  to  lead  in  dona- 
tions. The  Santa  Clara  committee  Is 
composed  of  such  well  known  gradu- 
ates as  William  Pabst,  James  Sex, 
James  B.  Shea,  John  J.  Jones,  Robert 
Syer,  Ed  Rea,  Charles  Cassin,  Dr. 
George  Fowler,  Dr.  F.  C.  Gerlach, 
Robert  Fatjo,  Bouis  Normandin  and 
Frank  Farry. 


LOS  ANGELES,  Cal. — K.  R.  Bradley 
Constr.  Co.,  1925  E.  16th  St.,  Los  An- 
geles, was  low  bidder  at  $73,392  on 
general  construction  for  new  Corn- 
well  St.  school  building;  C.  H.  Russell, 
Architect,     Other  low  bidders  were:  H. 
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E,  Murray  on  plumbing  at  $SIMS; 
Marshall-Lock  Co.  on  steam  heating  at 
I31U6:  I'ncilic  Uas  Kadiator  I'o.  on  gas 
heating  at  |14S3:  Arenz-W  airen  Co.  on 
painting  at  5:;889.  and  Pn-witt  Elcc. 
Co.  on  wiring  at  $2U4^.  liicLs  referred 
to  the  business  manager.  Ten  class 
rooms;  two-story.  186x6;i  It.;  bricl^ 
construction,  art  stone  trim  composi- 
tion  roof.     The   bids  were: 

General  Contract — K.  it.  Bradley 
Constr.  Co.,  $73,3a2;  J.  A.  Hill  Constr. 
Co..  J74,429;  J.  F.  Atkinson.  $77,000; 
Macdonald  &  Driver,  »77.3sn;  J.  u. 
Kneen  Constr.  Co..  J79,28U;  Geo.  K 
Barber,  ?)S0,8'Ja;  Walter  Kliuer  Co., 
180,917;  John  Simpson  &  Cu..  $83,746: 
J.   K.   Kobler,   ?8B.144. 

Plumbine — H.  K.  Murray.  J8248;  U. 
C.  Sutton.  5S.i69;  K.  U  .  Croweil  Co.. 
»8it98;   Marshali-L,ock    Co..    y.i:'.:iii. 

Hvatine — .Marshail-L,ock  in,  $3106; 
J.  Hokom.  $3673;  Thos.  liaverty  Co.. 
$3857;  Pacitic  Gas  Kadiator  in.  $1483; 
Potter-Strutz   Kadiator  Corii..   -slolS. 

Painting — A  renz- Warren  C...  $2889; 
Alhambra  Wall  Paper  &  Taint  Co.. 
$2937;  E.  A.  Lindgreen.  $314ii;  D.  Zel- 
insky.   $3:;U0;    K.   Zelinsky.   i:',s:,i. 

Klectric  Work— I're wit t  lOlec.  Co., 
$2042;  American  Constr.  Co.  »2300;  F. 
K.  Newberry  Co.,  $2367. 


KICHMOND,  Cal. —  The  1  .llowing 
bids  were  received  and  lontracts 
awarded  on  November  I4ili  by  the 
Board  of  Trustees  of  the  Kichmond 
Union  High  School  District  tor  the 
construction  of  a  two-story  hollow  tile 
and  concrete  Domestic  Scienc  ■  build- 
ing. Plans  were  prepared  by  Archi- 
tect Jas.  T.  Narbett,  906  MacDonald 
Ave.,   Richmond. 

Contract      No.    1    (Kxvavutiiijf.      Cement 
Work,    Keillforeilifir    Steel,    C:iriientry, 
Koofins,  Tile  mid  Marble  Work). 
Carl       Overaa,       2105       Roosevelt 

Richmond,  awarded  contract. $30,340 

P.   M.    Sanford 30.386 

W.  G.  Thornalley.  Oakland 30.967 

.1.   A.   Bryant 31.846 

Krank  Ausez   33.494 

Matthew  Morton    34,317 

H.  S.    Williams 34.350 

Appleton  &  Davis Sa.olV 

Cohn  &  Nordstrom 36.211 

George  A.  Bos 37,837 

Schnebly  &  Hostrawser 38,762 

K.    W.   Maurice 42,740 

<  ontraet  .\u.  S  :Hollo»  Tilr.  Ilrick.  Steel 

aiKl   Iron) 
\\  hite  *  Gloor.  .Monadnock   HIdg.. 

S.   K.,  awarded  contrect $6,400 

H.  Liarsen   6.620 

Appleton    &    Davis 6.699 

James  Walker   6.813 

Contract  Xii.  :t  <I"la»«orinK) 

I-       W.    Maurice.     1362    E-2.")th    St.. 

Oakland,  awarded  conlract  .  .  .$7,790 

I  lias.  H.  Brown 9.747 

A     H.    Winchole 9.985 

rontrnct  Xu.  4   tSbcet  Mctnl   Work* 
H.    W.  Clear.     248   17th     St..   Kich- 
mond. awarded  contract $    988 

Spierch  Bros 1,165 

Kieuren  &  Arne.snn 1.467 

Pacilic  Metal  Products  Co I..'i23 

Contract  No.  5  (Plnmbinei 
K.    U    Krieg,    242      14th   St.,    Rich- 
mond,   awarded    contract.  ..  .$3,541 

.1.     1.     Collins 3.910 

VV.     B.     Rihn 3.795 

K.    W.    TImmon 3.99» 

Splerscli     Bros 4.037 

.Scott    Co 4.278 

t'ontrnrt    \o.   II    (Pnlntlno 
M'uden    &    Kirkhou.s.'.    U2H    Mac- 
donald .\v.-..  Richmond. 

awarded     conlract      $2,057 

R.     Zelinsky     2,273 

Zebh    Knott     2.679 

Contract    No.  7    (Kleetric   Work) 
I'acltlc    Elec.    Mr(r.   tTo..    1114    M.ic- 
donald         Ave.,         KIchmnnd. 

awarded   contract $1,880 

Pioneer    Electric    Co 2.850 

King    Elec.    Co 2,889 


Contract    .No.    S    (Hc.-Kint;) 

W.    K.    Nottingham,    568    10th    ei. 

Oakland,    awarded    contract. $10, 9;iii 

J.    1.    Collins 11. 1j.. 

Scott     Co.      11.181 

J.    K.    OMara 11.2i:;i 

P.     J.     Knrlght ll.tiii.; 


STORES  AND  OFFICES 


Carpentry    Contract    Awarded. 
AL,TERAT10N.S  Cost.    $500" 

SAN   FRANCISCO.      W    Larkin   Street   .\ 

Eddy  Street. 
Remodel  Stores. 
Owner — Withheld. 
Arcihtect — A.    H.    Knoll.    Hearst    BIdg.. 

San   Francisco. 
Contractor  —  Fontanella  &   Teza.    16K:i 

Eddy  St.,  San  Francisco. 


Contracts     Awarded — Sub-Figures     I ;. 
ing  Taken. 

ALTERATIONS  Cost,    ♦S..-,00 

SAN     FRANCISCO.         No.     465       Golden 
Gate  Avenue. 

Remodel  two-story  and  basement  slur.- 
and  olHce  building. 

Owner — Withheld.  . 

Architect— A.    H.    Knoll,     Hearst    BUlg  . 
San  Francisco. 

Ciirpentry    work       awarded       to       Fon- 
tanella &  Teza.  1682  Eddy  St. 

Plastering  to  Peter  Bradley.   180  Jessi. 
Street. 
Figures    are    being    taken    for    paini- 

ing,  plumbing,  electric  wiring,  etc. 


Plans   Being  Completed. 

BUSINESS    BLK.  Cost,   $ 

WILLOWS,  Glenn  Co..  Calif.     Crawford 

Hotel  site. 
One     or     two-story     fireproof     business 

block,    125   by   150. 
Owner— Crawford    Interests. 
Architect — Otto    A.     Deichman,     Barce- 

loux    Bldg.,    Willows,    Calif. 


Plans    Completed. 

RESTAURANT    BLDG.  Cost,    $3000 

SAN  FRANCISCO.     SE  Bay  and  Mason 
Streets. 

Two-story    frame    restaurant. 

Owner — G.  B.  Del  Pino. 

Architect — L.  Mastropasqua.  580  Wash- 
ington. 
Washington. 


Contract  To  Be  Awarded  in  a  Few 
Days. 

AUTOSALES    BLDG.  '.  Cost.    $15,000 

SAN  FRANCISCO.  NW  Geary  and  2nd 
Avenue.         ■  •   ' 

One-story    brick    autosales    bldg. 

Owner — Ulrich    Remcnsperger. 

Architect — T.  Paterson  Ross.  310  Cali- 
fornia St. 


Plans  Being   Figured. 

BUILDING  Cost,  $10,000 

SAN    FRANCISCO.      S.    ElUs,  ,E.    Jones. 
One-story    and     basement    brick    store 

building    (2   stores). 
Owner — G.    Lachman. 
Architect — S.    Heiman.   57    Post  St..  San 
FYanclsco. 
Figures   are   being    taken    for   a   gen- 
eral  contract. 


Low    Bidders. 

MARKET.    ETC.  Cost.    $40,000 

BERKELEY.     NE     Shattuck    Ave.    and 

Allston    Way. 
One-story    reinforced    conorete    market 

and   4    stores 
Owner — Boardman   Estate. 
Architect— Jas.    W.    Plnchek,   2011   Sh.nt- 

tuck   Ave.,    Berkeley. 
t'oncrclr     work,     Barrett     &     Hllp.     918 

llni  riflun    Pt  ,    San    Kr,'inci8CO. 
Caritentcr     tvork,     Connor     &     Connor, 

Berkeley    Way    St    Shattuck    Ave., 

Berkeley. 
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Contract  Awarded. 

a'l'ORE  Cost,  $15,000 

SAN      FRANCISCO.        SW      Hyde     and 

O'Farrell. 
One-story  concrete  store. 
Owner — W.    H.    Woodfteld.    Jr. 
Engineer   and    Contractor — J.    H.    Hjul. 

850   Monadnock    Bldg, 


Low    Bid    Under    Advisemeiu. 

STORES  &   OFFICES  Cost.   $40.1100 

TURLOCK,    Stanislaus    Co.,    <al.      Ea.st 

Main  and   Tlior  Streets. 
Two-story  stores  and  ottices. 
Owner — Gotbed  Business  Block. 
Architect — Not  Given, 
l^ow    Bidder — Frank    Johnson,    Turlock. 
Separate  bids  were  taken  for  plumb- 
ing. 


Contract  Awarded. 

STOItE  &    WAREHOUSE          Cost.  $ 

SANTA  CRUZ.  Santa  Cruz  Co..  Cal.     No. 

262  Pacitic  Avenue. 
Two-story    reinforced      concrete      store 

and  warehouse. 
Owner — Gaba  &  Magidson.  Santa  Cruz. 
Architects — Collins     &  Byrne,     Theatre 

Bldg..  Santa  Cruz. 
Contractor — VV.  A.    White.  Santa  Cruz. 


Segregated  Figures  To  Be  Taken  Next 
Week. 

STORE,  OFFICE  BLDG.        Cost.  $20,000 

SAN  FRANCISCO.  NE  18th  Ave.  and 
Geary. 

Two-story  brick  veneer  store  and  of- 
fice   building. 

Owner — Jacob   Weissbein. 

Architect — H.  C.  Baumann,  251  Kearny 
Street. 


I'lans  Being  Prepared. 

STORE    &    OFFICE    BLDG.    Cost.    $ 

LOS    ANGELES.      Cal.      Spring      Street 

between   7th  and  8th  Streets. 
One    and      two-story      ano      mezzanine 

brick  store  and  olllce  building.  30x 

120. 
Owner— Mason   Co. 
.\rchitect  —  Stanton.    Reed  &  Hibbard. 

Metropolitan   Bldg.,   Los  Angeles. 


Preliminary  Plans  Prepared. 

OFFICE    BLDG.  Cost,    $400,000 

SAN   JOSE,     Santa   Clara     Co..   Cal.     S- 

First  St..  Between  Santa  Clara  and 

San  Fernando  Sts. 
Ten-story    Class    A    sleel    and    concrete 

otlice  buildintr. 
owner — Commercial  Club,  Wm.  J.  Cross, 

Secretary. 
Architect — Binder    &    Curtis,    255V4     S- 

First  St.,  San  Jose. 


Plans  Being  Figured. 

STORE    BLDG.  Cost.    $15,000 

SAN  JOSE.  Santa  Clara  Co..  Cal.    South 

First  St. 
One-story      reinforced     concrete      store 

building. 
Owner — Name    withheld. 

Architect — Binder    &    Curtis.    Binder 

Building. 


Cuntract  Awarded. 

MARKET.  ETC.  Cost.   $40,000 

BERK:eLEY.     NE    Shattuck    Ave.     and 

•     Allston  Way. 
One-story    reinforced    concrete    market 

anil    4    stores, 
owner — Boardman    Estate. 
Architect — Jas.    W.   Plachek.   2014   Shat- 
tuck Ave..  Berkeley. 
Concrete    work,    Barrett     &     Hilp,     918 

Harrison   St.,   San    Franclaao. 
(Mriirnter     work,    Conmir      &     Connor, 

Berkeley    Way    and    Shattuck  Ave.. 

Berkeley. 
Brick     work.     John      Thompson.      38SS 

Howe  St..   Oakland. 
<;ini.»  nnd  RlnKlnar,  W    P.    Fuller  &  Co.. 

301    Mission    St..    San    FVancisco 
Klcctrlcnl     work,     Berke'ey     Electrical 

Co..    2142   Center   SI..    Berkeley. 
i'^lovnlor,  Otis  Elcvnioi    d  ,  Iteaeh  and 

Siucktun    Sts.,    San    Francisco. 
Elevatm:    doors,    Jansen     Iron     Works, 

6401  San  Pablo  Ave.,  Berkeley. 
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Sidevralk  IlKhts,  Berger  Mfg.   Co.,  1120 
Mission   St.,   San   Francisco. 

Roofing,  National  Roofing  Co.,  351  12th 
St.,  Oakland. 

Lathing    and    plastering,    William    Ma- 
kin,    1048   Excelsior  Ave.,   Oakland. 

PInmbing.     Robert     Annis,     1147     Shat- 
tuck    Ave.,   Berkeley. 

.Sheet   metal   work,   Frank   Frieze,   1221 
75th    Ave.,    Oakland. 

Painting,    George    Stetter, 
Ave..  Berkeley. 

Tile  work,  Rigney  Tile  Co.,  2148  Tele- 
graph  Ave.,   Oakland. 

Store    fronts,    Kawneer    Mfg.    Co., 
and  Dwight  Way,  Berkeley. 

Sub-Figures    Being    Taken. 
MERCANTILE    BLDG.  Cost,    J50,0UO 

OAKIjAND,     Alameda       Co.,     Ca*.         K 

Broadway   near   lUth   St. 
Four-story    Class    C    mercantile    bldg. 
Owner — Frank    H.    Proctor. 
Architect       &       Contractor — Maury       I. 

Diggs,    Easton    Bldg.,    Oakland. 


BUILDING      AND       ENGINEERING      NEWS         Saturday,    November    19.    1921 


1722    McGee 


Sth 


I'lans    Being    Re-flgured. 

STORE  &  SHOP  BL,I>G.         Cost,  $15,000 

SAN  FRANCISCO.  Valencia  St.  near 
20th. 

One-story  brick  store  and  shop  build- 
ing. 

Owner — Name    withheld. 

Architect  —  Albert  Fabre.  110  Sutter 
Street. 


Terra   Cotta   Contract    Awarded. 
OFFICE  BLDG.  Cost,   $25,000 

OAKLAND,    Alameda    Co..    Cai.      S    15th 

St.,    bet.    Franklin    and    Broadway. 
Two-story     reinforced     concrete     store 

and    othce    building. 
Owner — Stuart     S.     Hawley. 
Architect  —  Maury     I.     Diggs.     Easton 

Bldg.,    Oakland. 
The    terra    cotta    contract    has    been 
awarded    to   N.    Clark    &    Son,    116   Na- 
toma    St.,    San    Francisco. 


Plana  Being  Prepared. 

FILM   E-VCHANGB,    ETC.    Cost,    $45,000 

SAN     FRANCISCO.         NE       Turk       and 

Leavenworth  Streets. 
Two-story      and    basement      reinforced 

concrete   him   exchange   and   labra- 

tory  building. 
Owner — Louis   K.   Lurie. 
Architect — Albert     Schroepfer,     Nevada 

Bank  Bldg..  San  Francisco. 
Plans    will    be    ready    for    ligures    in 
about   ten  days. 


Contract  Awarded. 

STORE  &  LOFT  BLDG.         Coat.  $40,000 

LOS  ANGELES,  Cal.     Hollywood  Blvd. 

bet.  Vine  and  Cosmo  StB. 
Two-story    brick    store    and    loft    bldg, 

50x110. 
Owner — Geo.     B.     Mouser,     1450     Ogden 

Drive,  Los  Angeles. 
Architect    and    Contractor — Milwaukee 

Bldg.     Co.,     Wright     &     Callender 

Bldg.,  Los  Angeles. 


SAN  FRANCISCO. — Architect  G.  A. 
Lansburgh,  709  Mission  St.,  has  award- 
ed a  contract  to  A.  Knowles,  Call  Bldg., 
for  the  plastering  in  connection  with 
the  construction  of  a  class  "A"  theatre 
building  on  Mission  St.  between  Bra- 
zil and  Persia.  Contract  price,  ap- 
proximately $9,000.  The  Excelsior 
Amusement  Co.  is  the  owner. 


LOS  ANGELES,  Cal. — The  Hill  St. 
Fireproof  Building  Co.  will  erect  two 
additional  stories  to  the  class  A  thea- 
tre and  office  building  being  erected 
at  6th  and  Hill  Sts.,  Los  Angeles.  Win- 
ter Constr.  Co.,  general  contractors. 
The  cost  will  be  $145,000.  Edwin 
Bergstrom,  1128  Citizens  Natl.  Bank 
Bldg,  Los  Angeles,   is   the  architect. 


Ornamental  Iron  Contract  Awarded — 
Figures    Being   Taken    for   Rooling. 

ADDITION  Cost,    $300,000 

SAN  FRANCISCO.  NE  Mission  and 
New   Montgomery   Streets. 

Three-story  Class  A  addition  to  pres- 
ent two-story  building,  also  a  one- 
story    super-structure    on    roof. 

Owner — Schwenberg,  Metzger  &  Aron- 
son.  Merchants'  Exchange  Bldg., 
San    Francisco. 

Lessee — Associated    Oil    Company. 

Architect — Mel.  I.  Schwartz,  Nevada 
Bank   Bldg.,   San   Francisco. 

Engineer — C.    H.    Snyder,    251    Kearny 
St.,  San  Francisco. 
Michel   &   Pfelter,    1415   Harrison    St., 
San  Francisco,   have  been  awarded 

a    contract      for    the    ornamental      iron 

work. 

Figures    are     now    being    taken    for 

the  rooUng  and  next  week  the  plaster- 
ing will  be  hgured. 


Since  the  war  South  America  has 
gained  as  a  producer  and  exporter  of 
platinum. 


The  Observer. 


(Continued  from  Page  Four) 


Directors  tor  the  coming  year  were 
elected  by  the  members  of  the  Master 
Builders'  Association  of  Sacramento  on 
November  11.  The  directors  will  choose 
otiicers  tor  the  organization  from  their 
number  in  a  tew  days.-  The  following 
were  named  on  the  board:  W.  B.  Ledue. 
Ira  C.  Voss.  L.  G.  Siller,  A.  W.  Norris 
and  Geo.  D.  Hudnutt.  Hudnutt.  who 
is  president  of  the  organization,  pre- 
sided. Various  subjects  of  interest  to 
the  building  business  were  discussed, 
among  whicli  was  the  need  for  more 
building  mechanics  and  laborers  in 
Sacramento.  In  spite  of  many  rumors 
concerning  unemployment,  it  was  de- 
clared that  an  acute  shortage  of  build- 
ing labor  existed  here. 


Edward    Mull  in, 
lingame,  was  killec 
November  11th. 


■ontractor    of    Bur- 
in an  auto  accident 


Oscar  Lanzendorf.  formerly  as- 
sistant to  County  Engineer  Edward 
von  Geldern  of  Sutter  County,  has 
been  appointed  county  engineer  and 
von  Geldern  appointed  county  sur- 
veyor. A  recent  decision  of  the  Su- 
preme Court  made  the  appointments 
necessary. 


Now  that  the  nations  have  gotten  to- 
gether to  talk  eternal  peace  and  dis- 
armament, would  it  not  be  a  good  idea 
to  get  landlords  and  tenants  together 
in  a  friendly  meeting  and  have  them 
agree  to  some  reasonable  arrangement. 
More  home  owners  and  fewer  tenants 
would  remedy  this  situation. 


More  homes  are  under  construction 
in  Stockton  than  at  any  time  since  the 
war  restrictions  were  placed  on  ail 
forms  of  civilian  building  projects. 
New  improvements  are  being  made  in 
every  section  of  the  city. 


Chief  Engineer  Geo.  F.  Nicholson  of 
tlie  Seattle  Port  Commission  has  been 
granted  a  leave  of  absence,  from  four 
to  six  montlis,  for  the  purpose  of  going 
to  Cork.  Ireland,  to  prepare  compre- 
hensive plans  for  harbor  development 
in  that  city. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Today 
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TO  BUILDING  AND  ENGINEERING  NEWS, 

560  Mission  St,,  San  Francisco,  Cal. 

Send  me  Building  and  Engineering  Ne-ws  f o  r  one  year,  commencing  -sdth  next  issue,  for  which 
I  enclose  check  for  $4.00 

Name  - - - ~ ~ " 

Street  and  No - — 

City  • 

State ~ 
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STATE     OF     CAL.IFORMA 


DEPARTMEXT     OP     Pl'DMC     WORKS 


CALIFORNIA   IIIGIIAVAY  COM'MISSION 
.\OTirK    TO    COXTIIACTOKS 


SEALED  PUOPOSALS  will  l>e  re- 
ceived at  the  office  of  the  <  :iliramla 
Highway  CommiBxion,  Sin  Fonun 
Rnlldlne,  Sacramento,  Cal..  iintU  2 
o'clock  P.  M.,  on  December  12th,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows: 

San  Joaquin  County,  between  Tracy 
and  a  point  %  miles  easterly  (III-SJ- 
5-A).  about  seven-tenths  (0.7)  miles  in 
length,  to  be  surfaced  with  asphalt 
concrete. 

Merced  County,  between  -i  miles 
northwest  of  Merced  and  Gerard  Ave- 
nue (VI-Mcr-4-.\  &  C).  about  two  and 
eight-tenths  (2.8)  miles  in  leng1;h,  to 
be    surfaced    with    asphalt    concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  speciflca- 
tions  may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
.Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  worit  is  situated. 
The  Division  Engineer's  offices  are  lo- 
cated at  WiUits.  Dunsmuir.  Sacramen- 
to, San  Francisco.  San  Luis  Obispo, 
Fresno  and  Los  Angeles. 

No  hid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest   of    the    State. 

NEWELI>  D.   DARLI.VGTON. 

CHARLES   A.    WHITMOIIE, 

GEO.    C.    MANSFIELD. 
California  Highway  Commission. 

AUSTIN    B.    FLETCHEP., 

State    Highway   Engineer. 

JOHN   F.    GALVIN. 

Secretary. 


Hins      W.\XTED     ON     ERECTION     OP 
SCHOOI,    Bl'ILDIXG 


NOTICE    TO    CONTRACTORS 


at  least  ten  per  cent  (10%)  of  the 
amount  of  the  bid.  made  payable  to 
the  undersigned  Clerk  of  said  Board, 
same  to  be  forfeited  to  the  School  Dis- 
trict in  case  the  party  to  whom  the 
contract  shall  be  awarded  shall  fail 
to  execute  within  ten  (10)  days  after 
the  award  of  said  contract,  and  fur- 
nish bonds  required  by  law  to  be  aj)- 
proved  by  the  Board  of  Trustees  and 
enter  into  a  written  contract  with 
said  Board  of  Trustees  in  accordance 
with  said  plans  and  specifications  and 
the    bids    thereon. 

The  said  Board  of  Trustees  reserve 
the  right  to  reject  any  or  all  bids  so 
received. 

Dated.    Novate,    November    9.    1921. 
ELODIE   S.   COLE. 

Clerk    of   Board    of   Trustees,   Novate 
School    District. 


Sealed  proposals  will  be  received  by 
the  Clerk  of  the  Board  of  School  Trus- 
tees of  Novato  School  District,  ap  to 
and  Including  .November  25tb,  1921,  at 
lOiOO  A.  M.  of  Mnid  dny,  when  the  said 
bids  will  be  opened  at  the  School 
House  at  Novato,  Marin  County.  Cali- 
fornia, for  furnishing  of  all  materials 
and  labor  necessary  for  the  erection 
■  of  a  school  building  to  be  located  on 
property  on  the  southeast  corner  of 
the  State  Highway  and  Grant  avenue, 
Novato.  Marin  County,  California,  ac- 
cording    to     plans     and     sptiificatlons 

■  which  can  be  seen  at  the  residence  of 
Elodle  S.  Cole,  Novato.  Marin  County, 
California,    or    at    the    otllce    of    Walter. 

'  H.  Parker,  Architect.  57  Post  Street, 
San   Francisco.  California. 

!        A    deposit    of    J25.0O    payable    to    the 

.Clerk    of    the    .Vovato    Board    of    School 

•  Trustees,  will  be  required  on  each  set 
;  of  plans  and  specifications  delivered  to 
<  prospective  bidders.  This  deposit  to 
•'be    returned    upon    surrender    of    said 

plans    and    specifications. 

•  All  bids  must  be  addressed  to  Elodle 
"    S.  Cole,     Clerk     of     Novato     Board     of 
i    School    Trustees.    Novato.    Miirin    Coun- 
ty.   California,    and    each    bl'l    must    be 

•  accompanied    by    a    certlfted    check    on.  . 
some  reliable   bank   In  a  sum  equal  to 


BIDS    WANTED    POR    STATE     HIGH- 
AVAY  IMPROVEMENTS 


STATE  OF   CALIFORNIA 


DEPARTMENT     OF     PUBLIC     WORKS 


CALIFORNIA  HIGHWAY  COMMISSION 
NOTICE    TO    CONTRACTORS 


SEALED  PROPOS.\LS  will  be  re- 
ceived at  the  office  ipf  the  California 
Hichway  Commission,  .".l.'i  Forum 
Biilldinfr,  Sneramento,  Cai.,  until  2 
o'clock  P.  M.,  on  December  5,  at  which 
time  they  will  be  publicly  opened  and 
read  for  construction  in  accordance 
with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions of  State   Highway  as  follows: 

Shasta  County.  across  Anderson 
Creek  near  Anderson,  and  Canyon 
Creek  and  Oregon  Gulch  near  Redding 
(Il-Sha-3-A).  three  reinforced  con- 
crete girder  bridges  as  follows:  Acros.s 
Anderson  Creek,  a  bridge  consisting 
of  four  spans  of  thirty  feet  each; 
across  Canyon  Creek,  a  bridge  consist- 
ing of  three  spans  of  twenty-eight 
feet  each;  across  Oregon  Gulch,  a 
bridge  consisting  of  two  spans  of  forty 
feet   each. 

Santa  Clara  County,  between  Morgan 
Hill  and  Gilroy  (IV-SCL-2-C),  about 
seven  and  nine-tenths  (7.S)  miles  m 
length,  lo  be  surfaced  with  asphalt 
concrete. 

Fresno  County,  between  Selma  and 
Kingsburg  (VI-Fre-4-A).  a.bout.  thr^ 
and  seven-tenths  (3.7)  railea  in  length, 
to  be  paved  with  Portland"  Cement  coir-  ■ 
Crete  shoulders  and  an  asphalt  con- 
crete wearing  surface. 

Los  .Angeles  County,  in  two  sections, 
the  first  near  Castaic  School  (VII-L.\- 
4-B).  about  four-tenths  (0.4)  miles  in 
length,  and  the  second  between  the 
south  line  of  Section  21.  T.  6  N..  1!.  17 
W  SB  B.  &  M..  and  11  miles  south 
of  Liebre  Mountain  ( V1I-LA-4-B&C1. 
about  six  and  six-tenths  (6.6)  miles  in 
length,  a  total  distance  of  about  seven 
(7.0)  miles,  to  be  sarfaced  \vlth  as- 
phalt  concrete. 

Plans  may  be  seen  and  forms  of.  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained-  a t._. the  said 
oHU  e  and  they  may'  be  seen  at  tlie 
ofiices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  ai  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  Offices  are  lo- 
cated at  WiUits.  Dunsmuir.  Sacramen- 
to. San  Francisco.  San  I^uls  Obispo. 
Fresno    and    Los    Angeles. 

No  bid  will  he  received  unless  it  i» 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  Is  called  to  the 
".Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quaiilitie^  of  work 
to  be  done.  etc.     ■ 

The     Department     of     Public     Works. 

OcMne    bv    and    through    the    California 

"-  HUcUway     Conroilsftdfi,-    ifl»ervey     the 

right   to   reject  any  or  all  biaa  or-fo 


accept  the   bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWEI.T,    n.    DAHLI.N'GTON, 
CHAKLES  A.   WHITMORE, 
V.EO.   C.    -MANSFIELD, 
California    Highway    Commission. 
AUSTI.N     B.    Fia-:T('HER. 

State    Highway    Engineer. 
.rOHN     F.     GALA'IN. 

Secretary. 
Dated  November   7.   1921. 
Eng     24 


BIDS  WANTIOn  FOR  f.inU.VItV 


NOTICE    TO    CONTR.4CTORS 


NOTICE  IS  HRltlCBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Cterk  of  the  Board  of  Supervisors  of 
the  County  of  Kern  up  to  10:.'M»  A.  M., 
Monday  the  fifth  day  of  December. 
19^,  for  the  furnishing  of  all  ma- 
terials and  labor  for.  and  the  erection 
and  completion  of  a  onc-s(or.v  Branch 
Library  Building  at  Wasco,  California, 
and  a  one-story  Branch  Library  Build- 
ing at  Maricopa.  California,  in  ac- 
cordance with  plans  and  specifications 
on  file  with  the  said  clerk  and  open 
for  inspection  of  bidders.  Bids  will 
be  received  separately  or  as  a  whole. 
Plans  and  specifications  mav  be  had 
at  the  office  of  Charles  H.  Biggar.  ar- 
chitect. 405  First  National  Bank  Build- 
ing, Bakersfield.  California,  and  the 
work  will  be  done  under  his  super- 
vision. 

Certified  check  in  the  amount  of  ten 
per  cent  of  the  amount  bid.  must  ac- 
company each  bid.  Such  check  to  he 
made  payable  to  the  clerk  of  the 
Board  of  Supervisors.  Cnuntv  of  Kern. 
Galif..  and  will  be  held  as  evidence  of 
good  faith  that  (he  successful  bidder 
will  enter  Into  contract  for  the  erec- 
tion of  the  building  and  will  furnish 
good  and   sufficient   bond    therefore. 

The  Board  of  Supervisors  reserves 
the  right  to  reject  any  and  all  bids  and 
to  waive  any  informalltv  in  anv  bid 
received. 

By  order  of  the  Board  of  Supervisors 
of  the  County  of  Kern,  made  Novem- 
ber 7.  1921. 

P.   E.   SMITH. 
County    Clerk    and    Ex-offlcio    Clerk    of 
the   Board   of  Supervisors. 

♦ 

BIDS  IRTANTED    FOR    STREET  WORK 


NOTICE   TO   CONTRACTORS 


-NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  hv  the 
Clerk  of  the  Board  of  Trustees  of  the 
Cily  of  Calexico.  California,  np  to  S 
o'clock  P.  M.  of  Tuendny.  the  sixth  day 
of  December.  1921.  for  the  construction 
of  concrete  sidewalks,  concrete  curbs, 
concrete  cross  walks  and  street  grad- 
ing. Iteference  Is  hereby  made  to  Res- 
olution of  Intention  No.  234  of  the  said 
Board  of  Trustees  declaring  Its  inten- 
tion to  order  the  said  work  to  be  done, 
for  further  partlcu'ars,  which  Resolu- 
tion Is  on  file  in  the  olTioe  of  the  Cily 
Clerk  of  the  City  of  Calexico.  Califor- 
nia. 

Reference  Is  further  made  to  "Notice 
Inviting  Sealed  Proposals."  printed  In 
the  Calexico  Chronicle  and  posted  at 
the  City  Hall  of  the  City  of  Calexico 
in  the  manner  and  at  the  time  as  la 
provided   by  law. 

The  street  work  herein  referred  .to 
Is  to  be  done  under  the  provisions  of 
an  .\ct  of  the  Legislature  of  the  State 
of  California,  known  as  the  "Improve- 
ment Act  of  191],"  approved  April  7th. 
1911,  and  all  Acts  supplementary 
ihereto  or  amendatory  thereof. 

Serial  bonds  shall  be  issued  to  rep- 
resent each  assessment  of  $26.00  or 
more  rcm.alning  unp.ald  for  .10  days 
after  the  date  of  the  %v.-irrant  or  5  days 
after  the  decision  of  the  Board  of 
Trustees  upon  an  appeal  to  represent 
ilie  exfienses  of  said  work  an. I  Improve- 
ment; said  serial  bunds  shall  extend 
'  orCT  a  perhid  ending  nine  years  from 
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and  after  the  2nd  day  of  January  next 
succeeding-  the  date  of  said  bonds,  and 
a'5-eve« — aftmifil'  proportion  of  the 
principal  sum  thereof  shall  be 
payable,        by         coupon,         on  the 

2nd  day  of  .Tanuary  every  vear 
after  their  date  until  the  whole 
is  paid;  and  the  interest  shall  be  paid 
semi-annually  by  coupon  on  the  2nd 
day  of  Januar>'  and  July  respectively 
of;  each  year  at  the  rate  of  7  per  cent 
p^  annum  on  all  sums  unpaid  until 
the  iviu»l».  of  the  said  principal  and 
intei-esir  are  paid;  said  bonds  shall  be 
issued  in  accordance  with  provisions 
of  the  Act  of  the  Legislature  of  the 
State  of  California  known  as  the  "Im- 
provement'Act  ".of  1911." 

Each  hid  mu»t  he  in  the  form  pro- 
vided. in>  the  specifications  for  the  said 
worlj,  and  must  be  accompanied  by  a 
check  payable  to  the  City  of  Calexico. 
certified  by  a  responsible  bank,  for  an 
amount  which  shall  not  be  less  than 
10  per  cent  of  the  aggregate  of  the 
proposal,  or  by  a  bond  for  the  said, 
amount  and  so  payable,  signed  by  the 
bidder  and  two  sureties  who  shall 
justify  before  an  officer  competent  to 
administer  an  oath,  in  double  the  said 
amount  and  over  and  above  all  statu- 
tory exemptions.  The  successful  bid- 
der, will  be  required  to  enter  into  a 
contract  for  said  work  and  to  execute 
a  bond  as  provided  by  the  Act  herein- 
before referred  to.  The  Board  of  Trus- 
tees may  reject  any  and  all  proposals 
or  bids. 

The  ■  plans  and  specifications  are  on 
file  with  the  City  Clerk  of  the  said  City 
of  Calexico.  and  with  the  City  Engi- 
neer at  the  offices  of  Allison  &  Enten- 
mann.  Consulting  Engineers,  Calexico, 
Cafifornia. 

The  appraximate  items  of  work  cov- 
ered  herein   are   as   follows: 

Concrete  sidewalk,  474,270  square 
fee't.    .._ 

Concrete  cross  walks,  32.652  square 
feet. 

Concrete    curbs,    98,833    lineal    feet. 
Grading.    30.600   cubic  yards. 

PAUL  B.   STEINTORF. 
Clei-k  of  the  Board  of  Trustees  of  the 
City  of  Calexico. 


-NOTICE      TO      BIDDERS 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Board  of  Trustees  of  Willows  Union 
School  District  of  Glenn  County.  Calif.. 
until  8  o*clook  P,  M.,  Friday,  Novembor 
25th,'  1021,  for  furnishing  and  install- 
ing Slate  Blackboards,  Window  Shades 
and  Cork  Linoleum,  all  in  accordance 
with  the  plans  and  specifications  as 
prepared  by  W.  H.  Weeks,  Architect, 
for  the  schoolhouse  now  in  course  of 
construction  for  the  said  "  Willows 
Union  School  District. 

Plans  and  specifications  may  be 
seen  al  the  office  of  the  County  Super- 
intendent of  Schools  in  Willows. 
California.,  or  at  the  office  of  W.  H. 
Weeks,  Architect,  369  Pine  Street.  San 
Francisco. 

AIL  bids  should  be  presented  on 
blank  forms  furnished  by  the  Board 
of  Trustees  which  may  be  procured 
front  the  County  Superintendent  of 
Schopls,  a>r  from  W.  H.  Weeks,  the 
architeat. 

Each'  bid  must  be  accompanied  by 
a  oertiflfed ..check,  on  some  responsible 
Califoi-nid,  bank  in  a  .sum  not  less  than 
five  (5)  per"  cent  of  the  amount  of  the 
bid,  mrade  parable  to  A.  D.  Pieper. 
President  of  the  Board  of  Trustees  of 
Willows  Union  School  District,  as  a 
guaranty  of  good  faith  that  the  partv 
to  whom,  the  contract  may  be  awarded 
will,  .within  ten  ^  days,  enter  into  the 
necesfeary  agreement  and  bonds  for  the 
faithful  performance  of  said  work,  and 
in  case  the  successful  bidder  to  whom 
the  contract  is  nwar^led  fails  or  re- 
fuses to  enter  into  snid  agrepTiient  and 
bonds,  said  check  will  be  forfeited  to 
the  said.  School  District,  in  the  manner 
provided  by  law. 

Eaeh'-bid  -must  he  enclosed  in  a 
sealed  envelope  and  .Tddressed  to  A 
D.  Piei>er.  P.rSSident  of  the  Board  of 
Trustees  of  Willows  Union  School 
District,.,  Willows,  California,  and 
endor.sed"  "Bid  for  Blackboards,  Cork 
Linoleum  and  Window  Shades.' 

The'Board  of  Trustees  reserves  the 
right  to  reject  any^or  all  bids. 


By  order  of  Board  of  Trustees,  of 
Willows  Union  School  District.  Glenn 
County,  Colifornia, 

^   ^    ^  H.   G.    RAWLINS,    Clerk. 

Dated  at  Willows,  California,  No- 
vember 7tb,  1921. 


NOTICE  TO  CONTRACTORS 


STEEL  .*ND  CONCRETE  BRIDGE 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Sacramento  County.  California,  at  his 
office  in  the  Court  House  at  Sacramen- 
to, California,  np  to  S:00  o'clock  p.  m., 
December  5th,  19S1,  for  furnishing  ma- 
terial and  constructing  steel  and  con- 
crete bridge  across  the  Sacramento 
River  about  one  mile  above  Isleton, 
SacrEimento  County,  California;  556.00(1 
lbs.  of  structural  steel  to  be  furnished 
by  Sacramento  County;  all  other  mate- 
rial  to  be  furnished  by  the  contractor. 

Each  bidder  must  submit  a  proposal 
to  the  Clerk  of  the  said  Board  of 
Supervisors  on  standard  forms  which 
may  be  obtained  from  the  County  Sur- 
veyor's office,  said  proposal  to  be  ac- 
companied by  a  certified  check  to  the 
amount  of  ten  per  cent  (10%)  of  the 
total  amount  bid.  said  check  to  be 
made  payable  to  the  Chairman  of  the 
Board  of  Supervisors  of  Sacramento 
County.  California. 

Plans  and  specifications  are  on  file 
in  the  office  of  the  County  Surveyor  of 
Sacramento  County,  to  which  bidders 
are  hereby  referred.  Copies  of  said 
plans  and  specifications  will  be  mailed 
to  any  address  upon  receipt  of  check 
for  ?10  made  payable  to  the  Chairman 
of  the  Board  of  Supervisors,  said  check 
to  be  returned  upon  return  of  the  plans. 
The  Board  of  Supervisors  reserves 
the  right  to  reject  any  and  all  bids 
and  to  waive  any  informality  in  the 
bids  received,  as  the  public  good  may 
require. 

(Seal)  H.  K.   JOHNSON. 

Chairman.    Board    of   Supervisors. 
ATTEST:     Harry  W.   Hall.  Clerk;   by 
F.   M.   Lamport.   Deputy. 


BIDS    WANTED     FOR     STATE 
WAY   IMPROVEMENT 


STATE       OP      CALIFORNIA 


DEPARTMENT     OF     PUBLIC     WORKS 


CALIFORNIA  HIGHWAY  COMMISSION 
NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Hishnray  Commission,  515  Forom 
Building,  Sacramento,  Cat.,  nntll  2 
o'clock  P.  M.,  on  November  aSth,  at 
which  time  they  will  be  puLilicly  opened 
and  read  for  construction  in  accordance 
with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions of  State   Highway  as   follows: 

Santa  Barbara  County,  between  Z^i 
miles  east  of  Naples  and  Canada  de  las 
Llagas  (V-SB-2-G).  and  between  Los 
Chiqueros  Creek  and  Gaviota  Creek  (V- 
SB-2-E  &  F).  about  eight  and  four- 
tenths  (S.4)  milei  in  length,  to  be  paved 
with  Portland  cement  concrete  shoul- 
ders and  an  asphalt  concrete  wearing 
surface. 

Fresno  County,  between  Fresno  and 
a  point  2.3  miles  northwesterly  (VI- 
Fre-4-C),  about  two  and  three-tenths 
(2.3)  miles  in  length,  to  be  surfaced 
with    asphalt    concrat*. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  ol  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramento, 
San  Francisco,  San  Luis  Obispo.  Fresno 
and  Los  Angeles, 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right   to   reject   any   or  all   bids  or   to 


accept  the  bid  deemed  for  the  best  in- 
terest of  the   State. 

NEWELL    D.    DARLI.NGTON. 
CHARLES  A.  WHITMORE. 
GEO.    C.    MANSFIELD. 
California   Highway   Commission. 
AUSTIN  B.  FLETCHEH. 

State   Highway   Engineer. 
JOHN  F.  GALVIN. 
_        ,    „  Secretary. 

Dated   October    31.    1921. 


NOTICE  TO    CONTRACTORS 

NOTICE      TO      STEEL      ROLLING      OR 

STEEL     LIFT     DOOR    MANU- 

F.\CTURERS 


OFFICE  OF  THE  BOARD  OF  STATE 
HARBOR  COMMISSIONERS.  Union 
Depot  and  F«rry  House.  San  Francisco. 
California.    October   31.    1921. 

SEALED  PROPOSALS  or  bids  will  be 
received  at  this  office  at  or  prior  to  11 
o'clock  A.  M..  on  Thn.srday,  December 
1,  10-1,  for  furnishing  and  installing 
steel  rolling-  or  .-teel  lift  doors  in  Bulk- 
head Building.  Pier  5,  on  the  water- 
front of  the  City  and  County  of  San 
lirancisco.  m  accordance  with  the  plans 
and  specifications  prepared  for  these 
S^*"!  ^"y  '^«  Chief  Engineer  and 
adopted  by  the  Board  August  4.  1920 
and  on  file  in  this  office,  to  which  spe- 
"^'^T    '■5'e''ence    is    hereby    made. 

No   bid   will   be   received   unless   it   is 
made  on   a   blank   form   furnished  from 
this  ofiice  and  is  accompanied  by  a  cer- 
tified   check    for    an    am.ount    equal    to 
five   (.-))   per  cent  of  the  amount  of  the 
proposal    to    be    made    payable    to    the 
.Secretary     of    the     Board,     conditioned 
tnat    it    the    proposal    is    accepted    and 
the  contract   awarded,   and   if   the   bid- 
der  shall   fail   or   neglect   to   execute   a 
contract    and    give    the    bond    required 
within  six   (6)   days  after   the  award  is 
made    in   that  case   the  said   sum   men- 
tioned   in   said   check    shall    be   deemed 
liquidated  damages  for  such  failure  and 
neglect  and  shall  be  paid  into  the  San 
raneisco    Harbor   Improvement   Fund 
The   contractor   shall    be   required   to 
give   a   bond   unto    the   Board    of   State 
Harbor  Commissioners  for  not  less    than 
one-half   of    the    total   amount    payable 
by    the   terms    of   the   contract,    with   a 
corporation  thereunto    duly    authorized 
oy    law    and    commonly    known    as    a 
surety  company,  as  surety  (such  surety 
to      he      one     of     those     approved      by 
the  State    Board    of    Control,    a  list    of 
these  approved  surety  companies  being 
on   file   in   the   office  of  the   Secretary) 
and    conditioned    for    the    faithful    per- 
formance by   the   contractor   of  all   the 
terms   and   conditions   of  said   contract 
.according  to  the  true  intent  and  mean- 
iiig  thereof.     Said  bond  shall  also  pro- 
vide    that    If    the     contractor,     person 
company   or   corporation    to  whom   said 
contract    is    awarded    fails    to    pay    for 
any  materials  or  supplies  furnishe'd  for 
the  performance  of  the  work  contract- 
ed   to    be    done,     or    for    any    work    or 
labor    done    thereon    of    anv    kind,    said 
surety  will  pay  the  same  in  an  amount 
not  exceeding  the  sum  specified  in  said 
ijond;  and  said  bond  shall  also  be  made 
to    inure    to    the    benefit    of     material 
men,    mechanics    and    laborers   as    pro- 
vided by  that   certain  Act  of  the  Leg- 
islature of  the  State  of  California  ap- 
proved IMay  1,  1911  (Stats.  1911,  p.  1422) 
Said    bond   must    be    acceptable   to   and 
approved    by    said    Board,     both    as     to 
surety  and  form. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secretary 
or  to  the  .-^.ssistant  Secretary  at  the 
office  of  the  Secretary,  Room  No  17 
Union  Depot  and  Ferrv  House,  at  or 
prior  to  11  o'clock  A.  M..  on  Thursday. 
Oeccmhcr  1,  1921,  at  which  time  and 
place  the  bids  will  be  opened. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  if  deemed  for  the 
best  interests  of  the  State. 

Bidders  are  invited  to  be  present  at 
the  opening  of  the   bids. 

Plans  and  specifications  of  this  work 
to  be  had  at  Room  18,  Union  Depot  and 
I'erry  House  upon  depositing  $10.00 
for  same,  which  will  be  returned  on 
return  of  plans  and  specifications. 

Bidders  are  requested  to  mark  en- 
velope containing  bid:  -Bid  for  Doors 
Bulkhead  Building.  Pier  .",  " 

JOHN     H.     McC.U.LUM. 
HARRY    H.    CO.SCRIFF. 
FREDERICK  S.   MOODY. 
Board   of  State   Harbor  Commissioners. 
FRANK    G.    WHITE. 
,„^  „  Chief  Engineer. 

HILDA    GOHRMAN. 

Secretary, 
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Engineering  INews  Section 


[{RIDGES,   DAMS   &    HARBOR 
WORK 


KUKSNO.  l-'resno  Co..  (  ul. — Du.  lo  the 
fact  that  only  one  firm  may  sulmjii  Mds 
for  culverts,  under  tht>  present  f  ounty 
speciltcatlons.  the  Board  of  Supervisors 
propose  to  revise  them  that  oth.  r  firms 
may  have  a  chance  to  bid.  The  Hoard 
is  contemplating  calling  bids  for  con- 
structing culverts  under  a  blanket  con- 
tract covering  one  year.  Chris.  P.  Jen- 
sen. County  surveyor. 


SAN  ANDREAS.  Calaveras  Co..  cal. — 
Until  Dec.  5.  1  r.  M.".  bids  will  he  re- 
ceived by  A.  W.  Poe,  County  (leik.  for 
constructing  reinforced  concrete  Inidge 
flver  L.OS  Muertos  Creek,  near  I'ecche- 
nino's  place,  on  road  leading  from 
Angels  Camp  to  Catson  Hill;  alFo  lor 
the  construction  of  a  concrete  cuU'ert. 
and  making  about  a  two  thousau'I  >-ard 
nil  for  approach  to  above  bridge. 

Certitied  check  for  10%  payable  to 
County  Treasurer  required  with  i-ach 
blr.      W.   S.   Coulter,   Copnty   Surveyor. 

■  PLACKRVILLK.  El  Dorado  Co..  Cal.— 
tJntil  Nov.  28.  11  A.  M..  bids  will  be 
received  by  Arthur  J.  Koletzke.  County 
Clerk,  for  constructing  concrete  briflge 
over  Weber  Creek  on  Big  Cut  if>ad. 
Certilied  check  for  107»  payable  to 
Chairman  Board  of  Supervisors  re- 
quired with  each  bid.  Henry  l,ahiff. 
County  Surveyor. 


SAN  JO.SI';.  Santa  Clara  Co..  Cal.— 
Until  Dec.  i,  11  A.  M.,  bids  will  be  re- 
ceived by  Henry  A.  Plister.  County 
Clerk,  for  constructing  reinforced  con- 
crete bridge  in  San  Martin  avenue,  over 
Llagas  crek.  Supervisor  District  No.  1. 
Certitied  check  for  10%  payable  to  clerk 
required  with  each  bid.  Irving  KyUer. 
County  Surveyor. 


MERCED,  Merced  Co..  Cal.— Super- 
visors reject  bids  received  for  cleaning 
out  Bear  Creek.  Three  bids  were  re- 
ceived, two  for  the  whole  9.5  sections 
into  which  the  work  had  been  divided; 
these  being.  $12,672  and  9.610.  The 
third  was  for  11  sections,  for  $874. :iO. 
Only  J-i.OOO  is  available  for  the  work. 
A.   E.  Cowell,   County  Surveyor. 

PHOENIX.  Ariz.— Until  2  P.  M..  Dec. 
17.  bids  win  be  received  at  oHice  of 
Salt  River  Valley  Water  Users  As.sn.  at 
Phoenix  for  constructing  Cove  Creek 
flood  control  dam.  Plans  and  spec. 
may  be  obtained  from  Chairman  V.  A. 
Thompson  of  the  Cave  Creek  Flocd 
Control  Board,  at  the  otllce  of  the  City 
Manager,  Phoenix,  on  payment  of  -fa. 
The  proposed  dam  will  be  an  earth  nil 
with  concr.  core,  involving  370,000  «"U. 
yds.  embankment;  10.000  cu.  yls. 
concr.;  540,000  lbs.  reinf.  steel  and  -•  .- 
000  .Hq.  yds.  rip-rap.  Bids  will  als.i  lie 
taken   on  alternate  design. 


STOCKTON.  San  .loaquin  Co.,  Cal  -- 
According  to  word  received  in  this 
city  from  Congressman  C.  F.  Curry  ihe 
Board  of  Army  Engineers  for  Rivera 
and  Harbors  has  not  approved  the 
deeper  waterways  project  of  the  n.u- 
nlcipallty  on  the  ground  that  the  e\ 
penditure  would  not  be  justllli'd  by  ilw: 
commerce  to  be  served.  The  city  ih 
given  30  days  lo  flle  a  supplomenial 
statement    and   arguments. 


EUREKA,  Humboldt  Co..  Cal. — Su- 
pervisors instruct  County  Surveyor 
Arthur  J.  I.,ogan  to  prepare  plans  and 
spec,  for  ,1  drawbridge  across  Mad 
River  s'ough  on  the  proposed  right- 
of-way  for  the  thoroughfare  to  the 
Hammond    lumber    camp. 


IRRIGATION  PROJECTS 


SA.V  niKCO,  Cal. — An  election  will 
be  held  December  13  to  vote  on  the  for- 
mation of  the  proposed  Sweetwater 
Irrigation  District. 


LIGHTING  SYSTEMS 


SACRAMENTO.  Cal. — City  Electrician 
C.  W.  Beaton  estimates  the  cost  of  in- 
stalling electroliers  in  the  Oak  Park 
District  at  J2.22  a  front  foot.  It  is 
proposed  to  install  imitation  granit' 
standards.  In  all  the  system  will  cost 
approximately  $4,593.18.  Albert  vjlvan. 
City  Engineer. 


BUUl^lNGAME.  San  Mateo  Co.,  Cal. — 
Trustees.  .1.  R.  Murphy.  City  Clerk,  de- 
clare intention  to  install  cast  iron  elec- 
troliers in  Main  street,  between  San 
Mateo  Drive  and  Bellevue  Ave.  Work 
under  Improvement  Act  I'.tll.  f^rotests 
will  be  heard  Dec.  5. 


MERCED.  Merced  Co..  Cal. — City 
Trustees  adopt  metal  standards.  420  in 
all,  for  electrolier  system.  Will  be  of 
cast  iron  or  rolled  steel.  Bids  will  be 
called  for  in  the  near  future.  C.  D 
Martin.   City    Engineer. 


LOS  ANGELES,  Cal.— D.  S.  McEwan. 
127  Pier  Ave..  Ocean  Park,  submitted 
low  bid  to  supervisors  at  $37,500  for 
constructing  ornamental  lighting  sys- 
tem in  Crescent  Ht.s.  Lighting  Dist. 
Other  bids  were:  H.  H.  Walker.  $39.- 
561;  C.  W.  Sparks.  $40,938;  Southern 
Calif.    Elec.    Co.    $41,600. 

H.  H.  Wa'ker.  1018  Hibernian  Bldg., 
submitted  low  bid  at  $5514  for  con- 
structing ornamental  lighting  system 
in  Southgate  LiKhting  Dist.  Other  bids 
were:  D.  S.  McEwan.  $5868;  Standard 
Elec.  Co..  $6300;  Southern  Calif.  Elec. 
Co.,  $639'1;  Humphrey  Eng.  &  Constr. 
Co..  $6674;  C.  W.  Sparks.  $6925;  W.  T. 
Ellington.    $14,n0fl. 


Engineers     and    Contractors 
PLEASE  NOTE 

We     Carry     In     Stock     Here     and 
Sell     at     Eastern     Factory     Price 

Milbnni  Cnrbide  Flare  LiKhts 

in   can01epo^^er    frnin    .Ml    In    12.000 

Milbnrn   Oxy-.Vcefylene 
Weldinc  and  Cnttinp  Apparatns 

All  Safety  Appliances 

As    l!e. lulled    by    Ae<Hleiil 


E.  D.  BULLARD 

Distributor    for 
Alexander  Mllburn   Co. 

if,H   Murlict   SU   San    Francisco 

IMn.nc    IlniiKlna    II IR 


l-TJLLERTO.N,  Orange  Co.,  Cal.— City 
Kngr.  Ben  F.  Dupuy  has  been  author- 
ized by  Council  to  prepare  plans  and 
.'^pec.  for  ornamental  lighting  systenris 
on  following  streets:  E.  Union  Ave., 
Kpadra  to  Pomona;  E.  Union  Ave..  Po- 
niona  to  Harvard;  E.  Amerige.  Spadra 
I"  Pomona;  W.  Amerige.  Spadra  to 
.Maiden;  \V.  Amerige.  Maiden  to  High- 
land; W.  Wllshire,  Spadra  to  Maiden; 
W.  Whiting,  Spadra  to  Ford;  E.  Chap- 
man, Spadra  to  Harvard;  E.  Common- 
wealth.   Pomona    to    Lawrence. 


PASADENA.  Los  Angeles  Co..  Cal- 
cify Engineer  E.  I'  Dewey  is  prepar- 
ing plans  for  an  ornamental  lighting 
.«ystem  on  S.  El  Molino  Ave.  bet.  Call- 
i'.rnia  and  Fillmore  StS. 


MACHINERY 


ANAHEIM.  Orange  Co..  Cal. — Until  8 
P.  M..  November  24.  bids  will  be  re- 
ceived by  the  City  Trustees  for  4- 
cylinder  motor  truck.  SpeciflcAtiops 
on   tile   with   City  Clerk   E.   B.    Merritt. 


PASADENA,  Los  Angeles  Co..  Cal. — 
Until  11  A.  M.,  Nov.  21,  bids  will  be  re- 
ceived by  City  Manager  C.  W.  Koiner 
for  10.000  ft.  4-in.,  10.000  ft.  6-in..  2400 
fl.  8-in.  and  2400  ft.  12-in.  Class  B  cast 
iron  water  pipe  and  the  following 
Class  D  cast  iron  fittings:  Tees,  24 
4x4-in.,  18  6xl4-in..  12  6x6-in.,  6  8x4-in., 
6  8x6-in.,  and  2  12x6-in.;  reducers: 
6  6x4-in.  and  4  8x6-in.;  increasers: 
6  6  X  4-in..  3  8  x  4-in..  and  3  Sx6- 
iii.;  1  12  X  8-in.  cross;  bends:  H 
4  X  45-deg..  3  8  X  45-deg.,  and  3 
Sx22H-deg.;  sleeves:  12  4xl0-in.,  12 
6xlO-ln.,  6  8xl2-in.,  3  10xl2-in.,  and  6 
12xl4-in.:  plugs:  24  4-in.,  24  6-in..  6  8- 
in.    and   3    12-in. 


ALAMEDA,  Alameda  Co.,  Cal. — 
Specifications  have  been  completed  for 
a  municipal  garbage  incinerator  and  it 
is  expected  that  bids  will  be  asked  by 
the  Council  shortly,  so  that  work  might 
be  commenced  the  first  of  the  year. 
Clifton  E.  Hickok.  City  Manager. 


WILLOWS,  Glenn  Co..  Cal.— P.  E. 
Alvoid.  Los  Angeles,  at  $1490  awarded 
contract  by  Supervisors  to  fur.  and 
del  for  use  in  Road  Dists.  Nos.  2  and 
4,  one  Monroe  ".lumbo"  road  machine. 
2.'i  ft.  spread.  J.  D.  Caldwell  Co..  of 
Oakland,  submitted  a  bid  of  $776  for 
another  make  of  machine,  but  this  bid 
was  not  considered.  Bayyard  Knock. 
County    Surveyor. 


SAN  FRANCISCO.  Cal.— The  follow- 
in;;  bids  were  received  on  November 
17th  by  Ihe  Board  of  Slate  Harbor 
Commissioners  for  furnishing  mate- 
rial and  building  a  single  screw  in- 
spection and  tug  boat  with  a  single 
deck  and  a  cabin,  pilot  house  and  en- 
(:ine  house,  all  complete.  All  bids 
were  taken  under  advisement  tintll 
next  Wednesday: 
John     Twigg    &    Son.     (1)     $12,400:     (2) 

(13.800. 
Stephens    Bros.    (1)    $14,000;    (2)    »16,- 

600. 
r.o...  W.   Neece.   (1)    $13,992;   (2)   »t6.«00. 
I'aciflc    Boat    Co.,    (1)    $12,219;    (J)    »10, 

769. 


, ':■;  ,r.oi<f  f>r-ci>i.  : 


81 
■i®:  .fi-jci   

ftEliDli^G.'' '  Sh'ksta  Co'.,  Cal.— Elfe- 
marelee  Cream  Co.  of  Marysville  lets 
cwWcl  to  Creamery  Package  Co.,  699; 
Batt&ry.  San  Francisco,  to  furnish  anfl 
lns;t,iil ,,  njachirier^y, ;  in,_  •o'ompahj'-s  plant 
ai.'.pjecl.dmp.' . '^      ',•  '   ],. 

•firsANYILtii,,  Lfasse'n  '  Co.,  Cal.-^ 
Tpiivn '  Trnsfees  appoint  Committee  -'to 
c6nsia6i''"  wa^s  ajid  mean«'  of  procuf- 
iiii"  a.dequat'e  ;hre    pr'(ytectio-n  ■  for    the 

to^^tt?  ■•■    ^••'  "■  '^^^      ■•■  ;.   ■'-['[,- 
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'H^ERS,    STREET    WORK, 
m^M)S- .  &  , WATER  SYSTEMS 

i%%rrbi,4sMUM  receiveO  by  the  Su- 
pervisors tor  construction  of  the  Surf- 
L,90ipoe  road  in '  the  Lompoc  per- 
raanew't  road  division.  Bonds  to  the 
iHWVOt  of  ?40U,U00  were  voted  'to  pave 
-s  jijile.s  .of  road  wifh  3fe-inr  asph. 
.omrt-u  liasc  and  1%-ln.'  asph.  con- 
iiiii-  sijriai  r.  Samu'el  Hunter  anil 
I'hiis..  T.  UichaixlKOn  of  Santa  Barbara. 
submitted  the  only  bid  August  22  last 
toi;  ;i3,.  miles  of  this  road  and  it  was 
rejected '  beca;use  tfie  county  did  not 
have-.^-vaj/abae."  IJOO.OOO  which  it  had 
agfe^^.'..  tO:',.jippropriate' toward  the 
work.  ,-,'    ,,,.   '■■,■,; 


CORCORAN,  Kings  Co.,  Cat.— Bids 
of  L.  F.  Rhodes  of  Corcoran  and  Fisher 
and'McNulty  of  Fresno  to  construct 
concrete  sidewa^ks  in  Hall  Ave.,  taken 
under  advisement   by  City  Trustees. 

OAKLAND,  Cal.— Supervisors  decide 
to  repair  road  from  Livermore  to  the 
mines  of  the  Western  Development 
Company  in  the  hills,  35  miles  from 
Oakland;  estimated  cost,  $3,500.  Geo. 
A.  Posey,  County  Surveyor. 

SACRAMENTO.  ■  Cal.  ^  McGillivray 
Construction  Co..  Capital  National 
Bank  BIdg.,  has  been  awarded  a  coii- 
Iraet  by  ("ity  Uommissiou  to  improve 
the  ailev  between  B  and  Q,  211th  and 
30th  streets,  by  constructing  2  con- 
crete catehbasins  connected  to  sewer 
with  6-in.  vitritied  pipe;  reconstructing 
1  concrete  manhole  and  grading  and 
paving  with   5y2-in.   asphaltic  concrete. 

McGillivray  Constr.  Co.  awarded  a 
contract  to  improve  alley  between  R,  S, 
ath  and  Bth  streets,  by  constructing  1 
concrete  catchbasin.  connectea  to  sewer 
with  6-in.  vitrified  pipe,  reconstructing 
1  concrete  manhole,  constructing 
concrete  wall,  grading  and  paving  with 
5V4-in  asphaltic  concrete.  Albert 
Givan,  City  Engineer. 


Grove  and  Milvia  Sts.  Spec,  may  ho" 
had  from  Architect  Wm.  C.  Hays,  132B  { 
First  Natl.  Bank  Bldg.,  San  Francisco,  j 

>i 

SPOKANE,  Wash. — City  Commissioa 
contemplates  construction  of  down-,] 
town  sewer,  estimated  cost  $360,000,/i 
by  day  labor  instead  of  by  contract.: 
.1.  F.  Shea  Co.  of  Portland,  Ore.,  sub-  ^ 
mitted  lowest  bid  for  construction,  but 
bid  is  considered  excessive. 


PASADENA,' L.OS  Angeles  Co.,  Cal. — 
j^Jagenovioh  &  Gillespie",  1029%  W. 
36ith  St.,  Los  Angeles,  awarded  con- 
tract at  $50,90'0'  for  coiistructing  sewer 
s>-st#pri  in  Mountain  and  other  streets, 
Pa,sad,ena  Hts.!  involving  24,939  ft.  S- 
in.,'  2258  ft-  14-in.,  1402  ff.  16-in.,  392  ft. 
,20-iti.    vit.    pipe    and    96rnanholes. 

-..SANTA  ANA,  ■Orange  .Co.,  Cal. — A 
I'TOUi'aict  .wiil  :be  signed  by  city  officials 
of  -  Anaheim  and  Santa  Ana  for  con- 
Ati-action  of  a  joint  outfall  sewer  to 
the  ooean,  estimated  to  cost  $564,807. 
.Santa  Ana  will  issue  bonds,  for  $315,- 
■000  and  Anaheim .  bonds  for  $250,000. 
■Plans  include  disposal  works  with 
S^sean-jng    plant,    , 

I^Jr^^'J-'l' ^'i-^  •  H  U.nibo id t  ■'  ( 'o..  Cal.— iN  o 
X&s-  w.ere  received  by  the  Trustees  on 
■X'ovejnlipr '  7  for  improving  C  .street, 
I, ,1111  ■rhird'to  Seventh,  by  grading. 
li.iviiif;  «ith  ti-in.  reinforced  concrete; 
s;<,int-r);-it-  and  iroii_  catehbasins.  corru- 
gated'Jron  culverts  and  conirtructing 
•coffcryte  .bridge  over  Rohner  Creek. 
■Bids'- wl're    ordered' ■'  r'e-advertlsed    fo-r. 

F.  A.  McKee,  Town  Engineer. 

■ -ii3     .,<..'>     ■;''■-'>■■-''■• ' ".     :' 'if  ■;.".''.,'■. 

*"- YI*fiKAi  "^isltiy«u  Co.,  ^  Cat— TJnCil 
'K^?.'"'!  10 'A. ■  M,  bids  will  be  received 
•V)^'' W:'X  Neilon,  County  Clerk,  for  con- 
Vtrudting   Hessig   to   Oregon   Line   road 

(No.    285)     in    Klamath    Road    District. 

Cert,  check  10%  required  with  each  bid. 

H.    jf'S'artSr,   County'  Surveyor. 

.^:.f,'vr.'.      .    i      ■      ■  .:— J — .  I  ..    i' 

•■■■'Vl'BACITY,  Sutter  Co.,  Cal. — Oscar 
.'ta'i^-^eh'dbrf, '  tofmer  '  Assistant  Couiity 
■'feiVk^h'efer  tinder"  Ed-vVard  von  Geldern, 
has  been  appointed  County  Engi'neer, 
whi:e  von  Geldern  will  return  to  his 
■jjo'sition   as   County   Surveyor. 

'  "SaC'RA'MENTO.  Cal. — Following  bids 
'fecerved  'b|j''  S\ate  Highway  Gomm. 
'^SbV.  i4,-"f6t' surfacing  with  asph.  con- 
'  eVbte' •  CalJprO^x.    10,000    tons)     8.3    miles 

o.f  "lli^ginX'a'y    in   Snlano   County   between 

Batsvia    and    t"hg-  ■north    boundary: 
'■TjISr'k  iSr-H-enery  'Constr  Co..  SaS- 

-'•^raWento"  .1  .  /:.  .  .■- ■.  ;.  ...$4*.20O 

-•y  •felchir't  ■'<?:  Sfon, 'Saeramento  -i&.SOOO 
'^#arri?n  '-e'Ohstr.    Co.,--  Portland-.  ..  ;4»,000 

•'!'■.'"  K:  -'Kftchie,    S,   V. . 49.400 

'--■paMc    Stia'tes  "GenSW.-  CO.', -San' 
■•S^aiicisco"   .:•;■. .  .>".  .  . .  . .' '.    54,500 

McGillivray    Constr.    Co.,    Sacra- 
mento         58,700 

Engineer's    estimate     ,,,,,.. ,   54,625 


SACRAMENTO,  Cal. — Until  Nov.  25,  9 
1'.  M.,  bids  will  be  received  by  M.  J. 
Desmond,  City  Clerk,  for  improving 
35th  street  between  Y  and  3rd  avenue, 
by  constructing  concrete  curbs  and 
gutters.  4  cast  iron  drains  connected  to 
.sewer  with  B-in.  vitritied  pipe,  grading 
and  paving  with  5-in.  asphaltic  con- 
crete. 

Separate  bids  will  be  received  tlie 
same  date  for  improving  Santa  Ynez 
w  ay  from  manhole  in  place  betw'een  N 
street  and  Folsom  Blvd..  to  a  point 
148.5  ft.  north  of  center  line  of  N  St., 
by  constructing  vitritied  pipe  sewer,  1 
concrete  manhole;  improving  3-ft.  ease- 
ment adjoining  lots  25  to  29,  inclusive, 
in  Crescent  Park  by  constructing  vit- 
rified pipe  sewer  with  7  6-in.  vitritied 
wyes.  1  6-in.  vitrihed  Hu.sher  branch,  1 
concrete  manhole;  improving  easement 
adjoining  lots  20  to  24  ot  Crescent  Park 
by  constructing  vitrihed  pipe  sewer,  10 
6-in.  vitrihed  wyes.  1  6-in.  vitritied 
tlusher  branch,  .\lbert  Givan,  City  En- 
gineer. 


REDDING,  Shasta  Co.,  Cal. — R.  A. 
Monroe,  engineer  for  Pacific  Gas  and 
Electric  Co.,  is  in  this  city  to  com- 
mence improvements  on  company's 
water  system.  The  work  -will  consist 
or  rerouting  mains,  improve  reservoir 
and  install,  filtration  plant.  Between 
$40,000  and  $60,000  will  be  expended  in 
th^-  work. 




SAN  FRANCISCO— Until  Nov.  30,  3-J 
P.  M.,  bids  will  be  received  by  Board.) 
of  Public  Works  for  improving  BllertjJ 
St.  bet.  Bennington  and  Andover  Sts,.J 
estimated  cost  $575,  involving  lllim 
sq.  ft.  asph.  concr.  pavement  and] 
99  lin.  ft.  concr.  curbs.  M.  M.  O'Shaugh-l 
nessy,   City   Engineer.  fl 

SEATTLE.  Wash. — Florito  Bros.,'H 
Thompson  Bldg.,  at  $52,337  submits  lo^wj 
bid  to  Board  of  Public  Works  for  con-^ 
structing  elay  pipe  sewers  in  70th  Ave.  j 
C.  A.  Schram  at  $48,101  low  biddef.j 
using   concrete  pipe.      Taken   under   ad-,j 

•^1 


visement. 


INGLBWOOD,  Los  Angeles  Co..  Cal.  t 
—Until  S  P.  M.,  Nov.  21,  bids  will  be  , 
received  by  City  Trustees  for  improv-  ■ 
ing  portions  of  Market  and  Commer-.( 
cial  Sts.  bet.  Los  Angeles  and  PimentoJ 
Sts.  and  portions  of  Regent  and  Queen;j 
Sts.,  involving  7061  cu.  yds.  gradingJ 
and  259,384  sq.  ft.  6-in.  concr.  pave^^ 
ment.      Arthur   Cory.   City   Engineer.       i 

CALIFORNIA. — Until  Dec.  12,  2  pI 
M.,  bids  will  be  received  by  Stat^J 
Highway  Commission,  Forum  Bldg.g 
Sacramento,  for  surfacing  with  asph.)^ 
concr.  0.7  mi.  of  highway  in  San  -loa-j 
quin  County  bet.  Tracy  and  a  point  %'j 
mi.  easterly  and  for  surfacing  witia 
asph,  concr.  2.S  mi.  of  highway  in  Mer4 
ced  County  bet.  %  mi.  northwest  o^ 
Merced  and  Gerard  Ave.  See  call  fort 
bidN  under  official  iiroposnl  colninn  Iw 
tills   issne.  { 


OAKDALE,  Stanislaus  Co..  Cal. — 
Oakdale  Irrigation  District  lets  con- 
tract to  Diarrrond  Drilling  Co.,  of  San 
Francisco  for  making  350  ft.  of  bor- 
ings to  determine  the  nature  ot  the 
soil  at  the  Melones  Dam  site.  The 
board  agrees  to  pay  at  the  rate  of  $6 
ft.  for  the  first  350  ft.,  with  a  reduc- 
tion of  50  cents  ft.  in  case  500  ft.  are 
required,  and  a  second  similar  reduc- 
tion in  case  it  exceeds  that  amount. 
Standpipe  is  to  be  paid  for  at  the  rate 
of  $7.50  per  ft.  A.  J.  Wiley  is  consult- 
ing engineer  tor  the  project. 

WOODLAND,  Yolo  Co.,  Cal. — George 
H.  Hopping  has  been  named  County 
Purchasing  Agent  by  the  Supervisors. 
Hopping  was  formerly  connected  with 
the   County   Surveyor's   office. 

BERKELEY,  Alameda  Co.,  Cal.^Un- 
til-Nov.  29,  4:15  P.  M.,  bids  will  be  re- 
cei-v/ed  by  Clyde  E.  Blanchard.  acting 
secretary.  Board  of  Education,  2133 
Allston  Way,  for  constructing  cement 
walks  etc.  at  Academic  building  of 
Hlsh   School   in  Kittrldge   St.   between 


BERKEI^EY.  Alameda  Co..  Cal.— J 
Until  Nov.  29,  10  A.  M.,  bids  will  be  re-i 
eeived  by  E.  M.  Hann,  City  Clerk,  for- 
constructing  comb,  concr.  curbs  an* 
gutters  in  portions  of  Ridge  Rd.  and  LeJ 
Roy  Ave.,  including  concr.  valley  gut-j 
ters  and  curb  inlets.  Imp.  Act  1911. 
C.   L.  Huggins.  City   Engineer.  | 

S.A.NTA    ANA,    Orange    Co.,   Cal. — Cit^ 
Councils    of    Anaheim    and    Santa    An 
have    approved    plans   for    the   propose 
joint    outfall    sewer   to   the   ocean. 

LOS  ANGELES.  Cal.— <;ity  Coun<Ai 
has  appropriated  $2000  for  blower  sj;*- 
tem  for  ventilation  of  Third  St.  tu* 
nel. 


VENICE.  Cal. — The  City  Water  Co., 
G.  M.  Jones,  pres..  contemplates  laying 
a  12-in.  or  14-in.  pipe  line  from  its  res- 
ervoir  to   distributing   system. 

SAN  LUIS  OBISPO,  Cal— Sherer  4 
Crowley,  Los  Angeles,  at  $.57  cu.  m 
awarded  contract  by  Supervisors  fW 
118,400  cu.  yds.  of  grading,  San  Juaf- 
Pozo    grade.       Other    bidders    were:    * 

R.    McLaren    &    Co.,    $.73    cu.    yd.;    """ 
ickson    &    Peterson,    $.62    cu.    yd.;    I 
Gould,     $.72^4     cu.     yd.;     Chadwick 
Sykes,  $.74  cu.  yd.;  D.  Delucca,  $.60 
vd.;  B.  B.  Boyd 


ciflc  Constr.  Co., 
Dontanville,  $.84 
McBryde,  $.69 '/4. 
County    Surveyor. 


„..   ,60  cu.  yd-; 
$.63    cu.    yd.;    W.  . 
cu.    yd. ;    Palmer  ;j 

Warren     B.     feur 


CHICO.  Butte  Co.,  Cal.— City  Ti'litl 
tees  accept  offer  of  Engineers  Ba.)t)» 
and  Carpenter  of  San  Francisco  to  api 
praise  holdings  of  Chico  Water  Slljlj 
ply  Co.  for  the  sum  of  $250.  TrusW«< 
planning   purchase   of  system. 


Saturday,    November    19.    1921  BUILDING      AND       ENGINEERING      NEWS 


19 


WHITTIER,  Los  Angeles  Co.,  Calr— 
Until  7:30  P.  M..  Nov.  28,  bids  will  be 
received  by  City  Clerk  Clarence  O. 
Trueblood  for  improving-  Hadley  St. 
bet.  Alta  Ave.  and  Bouihwest  city  lim- 
its by  grading  and  paving  witli  6-ln. 
cem.  concr.;  curb  and  catch  basin;  also 
for  Improving  Kranklln  St.  bet.  Painter 
Ave.  and  east  city  limits  by  grading 
and  paving  with  5-ln.  cem.  concr.;  curb 
and  sidewalk;  both  jobs  under  1911 
Act. 


ARCADIA.  Los  Angeles  Coy,  Cal. — City 
Engineer  O.  A.  Gierllch  estimates  the 
cost  of  completing  the  improvemont  of 
the  city'.s  streets  at  $260,000.  Paving 
of  important  streets  will  be  tak.  n  up 
Brat. 


YUBA  CITY.  Sutter  Co.,  Cal.— Decem- 
ber 6  is  date  set  by  Supervisers  to  re- 
ceive bids  for  paving  with  reinf.  concr. 
or  asph.  macadam.  4.24  mi.  of  Knights 
Landing-Kirkville  road  bet.  Knights 
Landing  and  Maddock,  15  ft.  wide.  3  in. 
thick.  Separate  bids  will  be  consid- 
ered on  same  date  for  paving  Oswald 
lateral  with  waterbound  macadam  for 
X  distance  of  2.12  miles.  Edward  von 
Seldern.    County    Surveyor. 


LOS  ANGELES.  Cal.— W.  E.  Hall, 
186  Bandini  Ave..  Riverside,  submit- 
ted low  bid  to  Supervisors  at  $52,250 
tor  paving  1.4  mi.  streets  in  city  of 
Puente  in  Road  Imp.  Dist.  No.  199.  in- 
rolvlng  13.409  cu.  yds.  excav. :  25.618 
jq.  yds.  shaping;  13.395  lin.  ft.  curb; 
13,540  sq.  ft.  concr.  gutter  and  25.618 
iq.  yds.  oil  macad.  pavement.  Other 
bids  were:  Fleming  Constr.  Co..  Po- 
mona. $54,368;  W.  T.  Ellington,  $54.- 
)00;  H.  E.  Cox,  Pasadena,  $57,500; 
3raham  Bros.  &  Bruce.  Long  Beach, 
(58,262.05.  Sander  Pearson,  $59,991; 
3.  W.  Sparks,  $61,970.  Bids  referred 
;o  County  Road  Com.   Jones. 


LOS  ANGELES.  Cal. — Mike  P.  Ru- 
linlca,  427%  W.  Temple  St.,  submitted 
ow  bid  to  Board  of  Public  Works  at 
tl4Sl  for  constructing  storm  drain 
n  Ave.  24  bet.  N.  Broadway  and  Man- 
tou  Ave.  John  Sutalo.  476  Camulos 
3t..  submitted  low  bid  at  $3637  for 
jonstructing  cem.  pipe  sewer  in  Caro- 
ina  St.  bet.  31st  and  32nd  Sts.  Martin 
l^uljak.  367  Cornwall  St..  submitted 
ow  bid  at  $1746  for  constructing  a 
lewer    in     Dahlia     Ave.     and     Maltman 


OROVILLE.  Butte  Co..  Cal.— (MKim- 
jer  of  Commerce.  Frank  B.  Durkee. 
lecretary.  proposes  that  County  Super- 
visors request  Federal  Government  to 
ippropriate  funds  for  constructing  a 
•oad  from  Chlco  to  Chester,  via  Deer 
3reek  canyon.  If  this  request  is  grant- 
id  the  chamber  urges  that  the  Super- 
risori  appropriate  $80,000  from  the 
bounty  Highway  F\inds  for  the  Hum- 
)oldt  road  and  use  it  to  assist  the 
Jovernment  in  building  the  Deer  Creek 
Canyon  Highway.  Harry  H.  Hume, 
bounty  Surveyor. 


MEKCED,  Merced  Co.,  Cal.— Work 
las  been  started  by  day's  labor  nn  a 
l-mllc  unit  of  county  highway  between 
Jox  Ferry  bridge  and  Snelling.  A  5- 
n.  concr.  pavement  will   be   built. 


RE.N'O.  Nevada. — City  Council  "ut- 
Ines  plans  for  1922  paving  program. 
[t  Is  proposed  to  include  in  the  pro- 
frani  the  completion  of  the  "belt  line" 
itreets:  Ralston  St.,  7th  to  11th;  Hal- 
iton  St.,  S.  P.  right-of-way  to  2nd  St.; 
Ith  St.,  Sierra  to  Vine;  Belmont  Hd., 
California  Ave.  to  Liberty  St.;  Belmont 
ltd  .  Tourt  St.  across  island  (Wlngficld 
Park)  to  1st;  E.  6th  St.,  Alameda  Ave. 
:o  Evans;  Alameda  Ave.,  4th  to  nth 
its.;  Park  St.  North  to  Mill;  E.  Mill  St.. 
rruckee  to  Washoe  3tB. ;  Wheeler  .Vve.. 
Stewart    to    Cheney,    and    Cheney    from 


Wheeler  Ave.  to  S.  Virginia  St.  Other 
streets  to  be  Improved  are:  Tenth  St., 
Sierra  to  Virginia;  8th  St.,  Sierra  to 
University  Ave.;  Lake  St.,  6th  to  8th; 
Elm  St.,  Sierra  to  Ralston;  5th  St.,  Vir- 
ginia to  Ralston;  Vine  St..  S.  P.  right- 
of-way  to  Riverside  Ave.;  Arlington 
Ave..  California  Ave.  to  city  limits; 
Plumas  St.,  California  Ave.  to  city  lim- 
its; Marsh  Ave..  Arlington  to  Plumas. 
Harry  Chism.  City  Engineer. 

BAKERSFIELD.  Kern  Co..  Cal.— 
City  Council  approves  revised  speci- 
ncations  for  improvements  in  Street 
District  No.  76.  including  the  paving 
of  certain  portions  of  A.  D.  E,  F  and  G 
Sts..  and  the  alley  in  block  200  from' 
D  to  E  Sts..  and  laying  of  sewers  in 
the  alleys  through  blocks  237.  238  and 
239.  including  the  construction  of 
curbs,  gutters  and  sidewalks,  where 
not  already.  Spec,  provide  for  3V4-in. 
asph.  concr.  base  with  a  lV4-in.  War- 
renite  wearing  surface.  R.  H.  Hub- 
bard,   City    Engineer. 


REDONDO  BEACH,  Los  Angeles 
Co.,  Cal.— California  Willite  Road 
Constr.  Co.  of  Los  Angeles  awarded 
contract  at  $8300.60  for  improving  Lu- 
cia Ave.  by  grading  and  paving  with 
Willite  and  constructing  curbs.  Geo. 
R.  Curtis  bid  $9161.24.  H.  Wigman, 
1905  Summit  St.,  Hermosa  Beach,  was 
awarded  contract  at  $8904.80  to  im- 
prove N.  Helberta  Ave.  by  grading 
and  oiling  and  constructing  curb,  gut- 
ter and  sidewalks.  E.  L.  Garretson 
&  Son  bid  $10,505.15  and  Sander  Pear- 
son   bid    $11,653.61. 


SA.V  FRANCISCO. — Board  of  Public 
Works  approves  specifications  for  im- 
proving Joost  Ave.  bet.  Foerster  and 
Edna  Sts.;  estimated  cost.  $13,700. 
Project  involves  2643  cu.  yds.  cut;  939 
cu.  yds.  fill;  1605  lin.  ft.  concr.  curb; 
12.050  sq.  ft.  concr.  pavement  and  8553 
sq.  ft  asph.  concr.  pavement;  3  brick 
catchbasins;  110  lin.  ft.  10-in.  vit.  pipe 
culverts;  8  12-in.  vit.  wye  branches; 
100  lin.  ft.  12-in.  vit.  pipe  sewer;  370 
sq.  ft.  art.  stone  sidewalks. 

Specifications  also  approved  for  im- 
proving Cabrillo  bet.  34th  and  35th 
Aves..  involving  480  lin.  ft.  concr.  curbs 
and  12.000  sq.  ft.  asph.  concr.  pave- 
ment. M.  M.  O'Shaughnessy.  City  En- 
gineer. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal. 
— City  Engineer  James  K.  James  pre- 
paring specifications  for  a  sewer  in 
Curtis  St.  and  a  portion  of  Coulson 
Ave. 


S.A.N  FRANCISCO. — Schultz  Constr. 
Co..  46  Kearny  St..  at  $18.75  each 
awarded  contract  by  Board  of  Public 
Works  for  furn.  and  del.  street  signs; 
total    amount    of    contract.    $6987.70. 


ISAN  FR.XNOISCO.^Following  bids 
received  by  Board  of  Public  Works 
for   street    improvements: 

Widen  Castro  St.  bet.  17th  and  19th. 
Involving  resetting  of  6  brick  catch- 
basins,  construct  24  lin.  ft.  granite 
curb,  redress  and  reset  2240  ft.  granite 
curb,  construct  8720  sq.  ft.  asph.  concr. 
pavement  and  16.2S0  sq.  ft.  asph.  concr. 
surface.  4440  sq.  ft.  art.  stone  side- 
walks,  reset  40  sewer   traps: 

Raisch     Improvement    Co $8877 

City    Construction    Co 8346 

C.  B.   Eaton    «757 

Constructing  approx.  48.000  sq.  ft. 
of  roadway  In  Geneva  Ave.  from  Wal- 
brldge    to    county    line: 

State    Imp.   Co.    $2888 

Fay    Improvement    Co 2856 

C.    B.    Eaton     8792 

City    Construction    Co 2640 

Balboa  St.  bet.  33rd  and  42nd  Avee.. 
Including  crossings.  Involving;:  104,- 
010    sq.    ft.    HSPh     pavement.    12,865    sq 


ft.  basalt  header  blox,  21.520  sq.  ft.  art. 
stone  walks.  4810  lin.  ft.  concr.  curb.  11 
brick  catchbasins.  595  Iln.  ft.  10-ln. 
culverts: 

.«tatu    Imp.    Co |5J,2JS 

Fay    Imp.    Co S3,9tl 

I'aciflc    States    Constr.    Co 54.357 

.•\rmy  St.  bet.  De  Haro  and  3rd  Sts.. 
involving  6361  lin.  ft.  concr.  curbs, 
1 40.570  sq.  ft.  asph.  concr.  pavement, 
2,S0  lin.  ft,  8-ln..  665  lin.  ft.  )2-ln.. 
1120  lin.  ft.  15-in..  280  lin.  ft.  18-ln. 
.sewer;  4  8-in.,  8  12-in..  17  15-in.,  4 
18-in.  wye  branches;  1000  lin.  ft.  .10-ln. 
culverts,  9  brick  manholes,  29  brIeV 
<  nithbasins: 

.State   Imp.  Co.    ...r.-t.. $69,905 

Fay    Imp.    Co, 66,843 

Ralsch    Imp.    Co 69, J8^ 

Improve  San  Jose  Ave.  bet.  Ottowa 
and  Sickles,  involving  8530  cu.  yds. 
cut.  4960  cu.  yds.  fill,  5816  lin.  ft. 
concr.  curbs.  590  lin.  ft.  10-ln.  culverts, 
IB  brick  catchbasins  and  124,415  sq.  ft. 
asph.   concr.    pavement: 

Raisch    Imp.    Co $59,831 

Fay  Imp.  Co 67.624 

C.     B.    Eaton     64.238 

Improve  Jcrrold  Ave.  bet.  San  Bru- 
no and  Napoleon,  involving  1660  lin. 
ft.  concr.  curbs;  58,500  sq.  ft.  asph. 
concr.  pavement.  8  brick  catchbasins, 
240  lin.  ft.  10-ln.  culverts: 
Fay    Imp.    Co $21,063 

Improve  Jules  Ave.  between  Hollo- 
way  and  Grafton,  involving  532  cil. 
yds.  cut;  1178  cu.  yds.  till;  12O0  lin. 
ft.  concrete  curbs;  10.000  sq.  ft.  con- 
crete pavement  and  14,000  sq.  ft.  aa- 
phaltic    concrete    pavement: 

Raisch     Improvement     Co fl.4,257 

C.    B.    Eaton    1«,092 

Improving  Benton  and  Roscoe  Sts., 
involving  86  cu.  yds.  cut;  56  lin.  ft. 
concrete  curbs;  3  brick  catchbasins; 
(>5  lin.  ft.  culverts;  1762  sq.  ft.  a>- 
phaltic  concrete  pavement  and  216  sq. 
ft.  art.  stone  walks: 
City     Construction     Co $2017 

Improve  Bennington  street  bet.  Jjil- 
lert  and  Newman,  involving  31  lin.  ft. 
granite  curb;  57  lin.  ft.  concrete 
curb;  284  sq.  ft.  art.  stone  walks;  2561 
sq.  ft.  asphaltic  concrete  pavement; 
2  brick  catchbasins: 
City     Construction     Co $1292 


LOS  ANGELES,  Cal.— County  Super- 
visors have  adopted  a  resolution  of  in- 
tention to  pave  Narbonne  Ave.  an<i 
portions  of  5  other  streets  In  Road 
Imp.  Dist.  No.  194  with  5-in.  oil  macad. 
and  to  construct  curb  and  sidewalk; 
also  to  grade  Louisiana  Ave.  and  por- 
tions of  3  other  streets  in  Road  Imp. 
Hist.  No.  122,  and  to  construct  curb, 
sidewalk,    gutter    and    catch    basin. 


MONTEREY.  Monterey  Co..  Cal. — 
City  Trustees  plant  widening  of 
Franklin  St.  bet.  Pierce  and  Larkin 
Sis  City  Engineer  H.  D.  Severance 
jnstructed  to  complete  specifications 
for    improving    Houston    St. 


BERKELEY.  Alameda  Co..  Cal.— W. 
J.  Tobin,  527  Santa  Ray  Ave..  Oakland, 
awarded  contract  by  Council  to  con- 
struct 6-in.  vit.  sewer  in  portions  of 
Colusa  Ave.,  including  construction  of 
2    lirick    manholes. 


EL  CENTRO,  Imperial  Co.,  CaX— Un- 
til Dec.  19,  bids  will  be  received  by 
Supervisors  tor  paving  following  sec- 
tions of  county  highway:  1 ',3  ml. 
south  of  Seely;  3  mi.  through  sand 
hills  west  of  Bond's  Corner  bridge  and 
2  mi.  west  of  Calexico  to  New  River. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
City  Council.  S.  A.  Evans,  clerk,  de- 
clares Intention  to  construct  6-in.  vit. 
sewer  In  portions  of  Curtis  St.  and 
Coulson  Ave..  3  brick  manholes  with 
24  vit.  wyes.  Imp.  Act  1911.  Protest* 
Doc    6       James    K     .Umen.   City    KnrI- 
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WATTS,  Los  Angeles  Co.,  Cal. — Pe- 
tition has  been  filed  for  paving  Wil- 
mington St.  from  Main  St.  nortli  with 
6-ln.  Conor.  40  ft.  wide  and  construc- 
tion   of   ornamental    lighting   system. 

''SAN  LUIS  OBISPO,  Cal.— County  Su- 
pervisors declare  intention  to  con- 
struct cfenient  sidewalks  5  ft.  wide,  4 
in  thick"  in  5th  St.  bet.  C  and  Market 
and  in  Main  St.  bet.  5th  and  6th.  Road 
District   Improvement   No.    2. 

Also  declare  intention  to  construct 
doner,  curbs  and  gutters  and  5-in.  dis- 
intcrated  rock  base  5-in.  pavament 
in  portions  of  5th,  C,  Main,  Morro,  6th, 
,7th..  3rd  and  Market  Sts.  Road  Dis- 
trict Improvement  No.  3.  A\  arren 
'j3urch,   engineer. 

'eureka,  Humboldt  Co..  Cal.— Fred 
M  Kay,  County  Clerk,  instructed  to 
advertise  for  bids  tor  constructing 
county  highway  to  connect  Samoa 
with  Areata.  A.  J.  Logan.  County  Sur- 
iVeyor. 

■  SANTA  BARBARA,  (.'al.-  -I'ctilion  for 
fnrm'ation  of  Road  Improvement  Dist. 
No  6  to  pave  about  4  miles  o£  road 
W€sf   of   sail ta   Barbara  -with   asphaltic 

•concrete  at  an  estimated  cost  of  $100.- 

'noo^Vas  denied  by  the  County  Super- 
vis'ors  because  less  than  50  per  cent  ot 

■R^jOperty  owners   had  signed. 

"' 'Ml  CENTRO.  Imperial  Co.,  Cal. — Un- 
til Dec.  5  bids  will  be  received  by 
Sunervisors  for  paving  following  sec- 
'tlMr-Vf  county  highway:  4  mi.  north 
Wntf^l-mi.  south  of  Hollville;  1.96  mi. 
east^Sf  Brawley;  1  mi.  at  Thompson's 
crossing  and  1.8  mi.  to  east  end  of 
present    paving    near    Imperial. 

TLloO'Si,  .\ri/..— Resolulion.'i  of  in- 
tention to  improve  third  St.  between 
Stone  &  Park  Ave.s.  and  between 
IClghth  'and  Fou*th  avenue  were 
adopted'-by- the -Council.  November  .. 
Alternate  bid.s  will  be  taken  tor  s 
tyi>e5f''ot'  pavement:  1  M: -in.  ••sheet  asph. 
oV  4-'iti-:  cement  concrete  base;  H4-^n. 
bitulithic      top    on    2%-iii.     -bituminous 

■base;  3-in.  asphaltic  concrete;  2-1". 
asphaltic  concrete  nn  :i-in.  crushed 
rock'basejilMi-in.  Topeka  top  on  ^Vi- 
ih.  :or  -3-in.  base;-5-iii.   plain  top  cement 

■concrete. 


'  'sAN  -JOSE.  Santa  Clara  Co..  Cat.— 
C'ouiiell.  JoKri  J.  Lynch,.  City  Clerk,  de- 
clares intention  to  improve  George  St., 
-from  First  to  San  Pedro:  Re-grading, 
pa-ving  with  3-in.  as^jhaltSc  concrete 
base  with  IVi-in.  asphaltic  concrete 
surface,  concrete  curbs  and  gutters. 
Wni.    I'opp.  Cit.y.  Engineer. 

-WATTS.  Los  Angeles  Co.,  Cal. — The 
City  Trustees  are  inegot^ating  for  the 
-purchase  of  15  acres  tor  a  sewer  farm. 


curb  at  40c  ft.  and  528  ft.  house  con- 
nection sewers  at  75c  tt.  Steele  Finley 
submitted  only  other  bid  at  24c  for 
paving.  75c  for  curb  and  lfl.50  for 
sewers.     W.   W.  Hoy.  City  Engineer. 


MADEllA.  Madera  Co..  Cal. — W.  .1. 
Tobln,  527  Santa  Ray  .^ve.,  Oakland,  at 
$311.1JjS5.y6    using    vitrified    pipe   awarded 

'.contract  for   th  ■  Madera  sewer  systerri. 

.Foi-.CieJnent  pipe,  Tobin  bid  J3'J.201.  Bids 
were  -also  submitted  by  Harron  <fe 
Hayes.  Guy  Chick,  Cowden  &  Broderick. 
B'red  Pellegrlno  .'<  Co..  Berwick  & 
Chase.  Pacific  Consjtr.  Co..  Merced  Pipe 
&  Tile  Co..  and  Fredrickson  &  Shan- 
non.    Frank   Nikirk,. City   Engineer. 


•     JJAKKR.      Ore.- — I'ntil      December      7. 

fbids  will-  be.  received  by  the  County 
Court  for  grading  13.2  miles  of  the 
bridge  section  of  the  Bakor-Cornucopl.-i 
high-«ay.  involving  121.000  yards,  ot 
e:<cavation. 

iiAiV'TA  ANA.  Orange  Co.,  Cal, — :Geo. 
,R.  ..Curtis,  2440  E,  261  h  St.,  Los  An- 
'geles,  submitted  low  bid  for  paving 
Cypress  Ave.,  involving  158,400  sq.  fi. 
3->,2-in.  asphalt  concrete  base  with  H4- 
jiif  to]),  Incltlfllngr  grading,  at  2]Vjc  ft.; 


GLENDALB,  Los  Angeles  Co..  Cal. — 
Until  6:30  P.  M.,  December  2.  bids  will 
be  received'  by  the  City  Trustees  for 
improving  1  block  on  Maryland  street, 
2  blocks  on  Chestnut  street,  and  1 
block  on  Harvard  by  grading  and  sur- 
facing with  oil  and  rock  screenings 
and  constructing  curb  and  walk  and 
laying  water  pipe;  also  constructing 
ornamental  lighting  standards  on 
Maryland    Street. 


RED  BLUFF,  Tehama  I'o.,  Cal. — City 
Engineer  W.  F.  Luning  submits  plans 
to  the  City  Trustees  for  paving 
streets.  Specitications  provide  t'.r  a 
concrete  pavement,  24  feet  wide,  6  in. 
thick.  Estimates  are:  148.800  sq.  tt. 
liaving.  $41,325;  2.000  cu.  yds.  grading, 
?2    cu.   yds.,    »4,000;    bridge    fills,    ?310. 


SANTA  ANA,  Orange  Co,,  (.'al. — Until 
7:30  1'.  M..  Nov.  28.  bids  will  be  re- 
ceived by  City  Clerk  E.  L.  Vegely  for 
constructing  a  vitrified  pipe  sewer  in 
Greenleaf  Ave.  and  other  streets,  in- 
volving 2485  ft.  8-in.  pipe,  2820  ft.  6-in. 
pipe.  5  manholes,  2  flush  tanks  and  2 
lampholes.      VV.   W.  Hoy,  City  Engineer. 


TORRANCE,  Los  Angeles  Co.,  Cal.— 
Action  on  the  bid  of  J.  D.  Eeckjord 
for  paving  a  number  of  city  streets 
postponed    by    City   Trustees    to    Dec.    6. 


OAKLAND,  Cal.  —  Southern  Pacific 
R.  R.  and  County  Supervisors  agree 
to  build  (jointly)  a  $75,000  overhead 
crossing  at  Carroll,  west  of  Altamont. 
Plans  for  the  structure  have  already 
been  prepared  by  County  Surveyor 
George  Posey  and  it  is  expected  a  call 
for  bids   will   be   issued  shortly. 


TUCSON,  Ariz. — Borderland  Constr. 
Co.  of  Tucson  submitted  low  bid  at 
138,256.05  for  pavi-ng  on  W.  Broadway. 
MesiUa,  Main  and  Church  Sts.  Pacific 
Constr.  Co.  of  Phoenix  submitted  the 
'only    other   bid    at    ?45,331.20. 


SANT.-\  .-\.N'A.  Orange  Co..  Cal. — Until 
7:30  P.  M,,  Nov.  28,  bids  will  be  re- 
ceived by  City  Clerk  E.  L.  Vegely  for 
improving  N.  and  S.  Flower  St.  and  W. 
First  St.  by  regrading  and  construct- 
i-ng  5-in.  concr.  base  with  IH-in.  asph. 
concr.  base,  involving  204,900  sq.  ft. 
grading,  and  paving  4  25  lin.  ft.  curb, 
1060  ft.  house  connection  sewers,  310 
ft.  6-in.  sewer,  and  1  flush  tank.  W, 
W.    Hoy,    City    Engineer. 


BUSINESS  OPPORTUNITIES 

Henry  Steen  Jr.,  material  officer,  U. 
S.  P.  H.  S.  Hospital  No.  52,  Boise,  Ida- 
ho, is  in  the  market  for  furnishings  for 
a   hospital. 

E.  C.  Richmond,  Philbrlck  building, 
Raymond,  Wash.,  desires  to_  get  In 
touch  with  manufacturers  of  whole- 
sale dealers  in  lath  yarn,  metal,  shinT 
gle  bands  and  blacksmith  coal,  in  this 
city. 

L.  K.  Smith.  310  Clay  St.,  San  Fran- 
cisco, wishes  to  communicate  with 
firms  interested   in   tool   steel. 

United  States  Caster  Co.,  604  South 
East  St.,  Indianapolis,  Ind.,  wishes  ti» 
get  in  touch  with  jobbers  and  retail 
hardware    dealers    in    this    city. 

Ross,  Inc.,  5414  Rainier  Ave.,  Seattle, 
Wash.,  desires  to  communicate  with 
electric  power  companies  furnishing 
current  for  domestic  and  commercial 
cooking   and   heating   purposes. 

Altemus  &  Prindle,  Grand  Central 
Terminal,  New  York  City,  is  equippefl 
to  supply  pyrites  in  large  quantities. 

Jesse  E.  Tyson,  908  North  Miami 
Ave.,  Miami,  Fla.,  is  in  the  market  for 
sewing  machine  parts  in  wholesalff 
quantities. 

Martell    Packings    Co.,    Elyria,    Chi 
wishes   to   secure  active  representatio! 
in  this  market  by  a  sales  engineer  whi 
calls  on  operators  of  steam  or  gas  en- 
gine    driven    plants. 

American  Duplicator  Co.,  80  Pea: 
St.,  New  York  City,  desires  to  arran, 
for  a  representative  to  handle  the  sa' 
of    duplicators    in    this    city. 

W.  T.  Harris,  care  U.  S.  Grant  No 
.Valchez,    Miss,    would    like    to    get    1: 
touch      with       San       Francisco 
equipped    to    manufacture    a    patent 
street-car  brake. 

Decatur  Doll   Co.,   1375   East  Orcha: 
St..     Decatur,     111.,     wishes     to     get    I 
communication    with    a    San    Francisoi 
firm  that  would  act  as  their  agents  fol 
cliiy   and    plaster   products. 

NatioTial    Collapsible    Rim    Corp 
West   42nd  St.,  New  York  City,   desir 
to  arrange  for  a  representative  to  ha: 
die    the    sale    of    collapsible    auto    ri 
in   this   territory. 

F.    Barsby,    1S07    Eleventh    Ave.    "^ 
Seattle,  Wash.,   wishes   to  get   in  toui 
with      San      Francisco      manufacture: 
with    a   view    to    representing   them 
the    Washington    and    Oregon    territo: 

T.  Miwa  Co.,  24  California  St.,  Sal 
Francisco,  is  in  the  market  for  we 
or  second-hand  motion  picture 
chines. 

Leon  E.  Griset,  Negates,  Ariz.,  wou^ 
like  to  get  in  communication  with  Sa; 
Francisco  firms  renting  automobile] 
without   drivers. 


The  only  daily  newspaper  in  the 
West  whose  columns  are  dcToted 
exclusiTely  to  Bnilding  News.  Covers 
San  Francisco  and  Bay  Counties. 
$1.25  per  month,  payable  in  adyance. 
Send  for  sample  copy. 
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Contracts  Awarded  Liens' 


Acceptances,  Etc. 


BUILDING  CONTRI^CTS 

SW    FRA.VCISCO    COL'.\TV 

The    following    is    an    Index    for    the 
:oiitracts  for  this  issue: 

•fo.     Owner  Contractor     Ami. 

'683      Disstun  Owner          5ij(i 

:6»4     Soares  Britt         k") 

;685     Kay  Martin      iginjii 

686     Micheli  Moreton        imid 

:687      Mergtiithal.r  .Vimnio        :;h.iO 

;688      Jfewiit  Owner          I'.nti 

689     Alohler  Owner        S.,i)U 

B9U     Nfilan  Owner          7U0 

691      Waxmaii  Orchard       14U0 

69:;     Kirenze  jiecker          7UU 

693  Security  Fink        6Sl'i 

694  liamacciotti         Fontanelli       ;t:ioi 

695  Del    Pino  Owner        :;  mio 

696  Williins  Klllngson        asou 

697  Judson  Arras      l-iii|ir 

698  Marsicano  Martinelli  1;;imiii 
B99      Uemensperger  Ross      15  mio 

700  urmsby  Aloran       4(jiio 

701  .Vance  Owner          70U 

702  Shepston  Mcintosh     ISinu 

703  J.   C.  Corp  Mulcahy        ass4 

704  Coppage  Furlong  ssuij 
!0i  W  oolworth  Owner  BhiJii 
r06  Junes  Carusio  oOuu 
!07  Hardy  Owner  9  .md 
r08  llaviside  McCarthy  »ou 
'09      Kieger  Owner          i.ju 

10  Johnson  Uiestel       40111 

11  ilunez  Munez       SJuu 

12  Meyer  MUwain          Sou 

13  Sharon  Taylor         uki<) 

14  Morris  Owner       6000 

15  WoodHeld  Hjul      I6OU11 

16  Allred  Owner  l.jooo 
I'i     J^aib  Owner          500 

18  i-.eggus  Owner        9000 

19  Blumenthal  iVlacDonald  :;50o 
ti)     Nelson  Owner        8500 

21  Petersen  Britt        7000 

22  Hueter  LJoxton      lOOOo 

23  Bernhardt  Owner  i:iOO 
84     Kahn  Barrett          800 

25  Caples  Scott          825 

26  Neecke  Neecke          700 

27  Musto  American  2:j8  7:; 
S»  Humphrey  Owner  14000 
89  Jcyce  Owner  12000 
SO  McAulitte  Martin  700 
n  Sercnsky  McHugh  2000 
12  Andrews  Gibbs  I4011 
'■*     'Jara  Owner     70000 

14  Slosson  Hansen       Cooo 

15  Barrett  Owner       5ooo 

16  ODonnell  Mcl^eod          soo 

17  Anderson  Owner       8OO0 

18  Schultz  Schullz        6000 

19  Carusio  Owner  4000 
10  Wright  Kowland  t.uo 
il  City  lilty  Cox  8OO11 
2     Henderson  McKenzie       9000 

5  l/undy  Ostlund  26!(ii 
4     Countryman  Spargo         80" 

•  Cohn  Cohn        50011 

•  Howard  Owner  400" 
'  Koyal  Scanlan  13:i.. 
»     Karley  Salomon       250" 

•  Ahlert  Mauseau       9800 

0  Meyerfeld  Barrett       

1  Devine  Wlander       40ui' 

2  Hughes  Hansen  1200" 
2  McDonald  McDonald  400ii 
4     L,Mirhaii  Owner        da"" 

6  St.    Francis  Allen      14uii" 

•  (irilten  Karquharson  I400 
'  Kitzgerald  Owner  IttOuo 
»  Holmgren  Owner  70ou 
»     Johaiisoii  Johanson        20mii 


ations   and      repairs   for     basement 

parage. 
UH-rier  -A.     K.     Dis.ston,     122     4th    Ave., 

San   Francisco. 
-Vrchitect— None. 
Day's    work. 


{500 


PBK.UITS 

TEUATIONS 

83)      NO.    138    ANZA. 


Al^TKKATlO.SS 

(2684)      NE   BUSH      AND      POLK.      Ke- 

move   concrete   and      replace      with 

concrete       Hoors;       install       doors: 

painting,  etc..  for  store. 
Owner— Frank    Soares,     1553    Turk    St., 

San  Francisco. 
Architect — None. 
Contractor — O.       W.    Britt,      1257      Ar- 

guello    Blvd.,   San   Francisco.      J900 

WHOLESALE  HOUK^E 

^2685)  VV  FIRST  50  S  Mission.  Four- 
story  and  basement  Class  B 
wholesale  house. 

Owner— Luke   Fay,   Care  Architects. 

Architect — O'Brien  Bros..  Inc.,  240 
Montgomery  St.,  San  Francisco 

Contractor— VVni.  Martin.  180  Jessie 
St.,    San    Francisco.  J19.000 


DWELLING 

(2U86)      XO.       672        MOSCOW.          Ua.se 

dwelling  and  add  one  room. 
Owner — E.  Micheli,  Premises. 
Architect — None. 
Contractor — G.  Aloreton,  —  Madrid   St., 

San   Francisco.  JIOOO 


-VLTERATIONS 

(2687)      NO.      638      SACKAMENTO      ST. 

Install    12   metal   frames  and     sash 

in  brick  wall  for  office  and  shop. 
Owner— Jlergenthaler  Linotype  Co.,  638 

Sacramento   St.,   Kan  Francisco 
.Vrchitect — None. 
Contractor — George    Nimmo,    634    Clay 

St.,  San  Francisco.  ;f2000 


i;akage 

(2688)    no,  151  thikty-second  as 

One-story  frame  private  garage. 
Owner — Mr.  Hewitt,  Premises 
Architect — None. 
Day's    work. 


1600 

RESIDENCE 

(2689)  E  TWENTV-SECOND  AVE  275 
S  Anza.  One-story  and  basement 
Irame   re.sidence. 

Owner — T.     E.     Mohler,    593     21st    Ave.. 

San  Francisco. 
Architect — -None. 
Days  work.  j35„„ 

ALTERATIONS 

(2690)  NO.  2770  TWENTY-SECOND. 
Raise  (2)  Hats  2';  concrete  floor: 
terrazzo  steps,  etc. 

Owner— R.  Neilan,  Premises. 

Architect — None. 

Day's    work.  j7q(i 


BAKE  OVENS 

(2691)      .NO.    1088   McALLLSTER.      Ereci 

brick  bake  ovena  in  Uakerv. 
Owner— L.   Waxman,  Premises." 
Architect— None. 
Contractor— S.      Orchard,      270      Grand 

View   Ave.,  San   Francisco.  »1400 


General  alter 


FRAME  STORE 

(2692)      NO.     3331     TWENTY-SE(  o.VD 

One-Story   frame  store. 
Owner— D.    Fircnze.   Premises. 
Archl;ect — None. 

Contactor— H.   A.  Becker.  3444  22d  St. 
San  Francisco.  J700 


HECORDED 

nA.NKl.VG    FIXTURES 

i-'i:'!)      NO.     2626     MISSION.       Banking 

lixtures,  furniture,  etc. 
owner— Security  Ba-nlc  &  Trust  Co. 
Architect— W.    H.    Weeks,   369   Pine  St.. 

San  Francisco. 
'■"ntractor — Fink    &    Schindler   Co.,    226 

13th  St.,  San  Francisco. 
Filed  Nov,   12,  '21.     Dated  Nov.  3,  '21.' 

As    work    progresses 75% 

Usual    35    days \      25% 

.,  TOTAL  COST.  »682o 

i.nMd,  J3412.50.  Sureties.  Fred  Klass  & 
■11.  H.  Kirshen.  Limit,  Dec.  19  '21 
Forfeit,  »50.  Plans  and  specifications 
hied. 


STORK  BLDG. 

I -'SHI)  S  CLEMENT  100  W  Tenth  Ave' 
S  00  W  25  S  50  W  30  N  100  E  50 
.A^ll  work  except  marble  work  for 
one-story  and  mezzanine  fra*ne 
store  building. 
Owner— H.  F.  Ramacciotti 
Supervising      Architect  —  August      (i. 

Headman,  Call  Bldg.,  S.  F 
Contractor  —  Fontanella  &   Teza.    168" 

Kddy  St.,  San  Francisco. 
Filed  Nov.  12.  '21.     Dated  Nov.  10,  '21 
Irame  up  and  ready  for  roof .  .-.  »28(io 

Brown   coated .-.  .  ^300 

Completed   and   accepted..  -2875 

Usual  35  days ;;   jjjjjg 

„      ^  TOTAL    CO.ST,    $9301 

Bond,    54700.        Sureties,      Leonard      N- 
Schwartz      and      Samuel       Hamburger 
Limit,   Jan.    15,    1922.      Forfeit,    J15 
I  ians  and  specifications  filed. 
NO-rE:— Permit  reported  Oct.  12.  1921 


FitA.VlE  STORES 

S    PINE    87-6    E   Joiie-s;      One-story   and 

Daseraent  frame  stores. 
(Iwner— Mary   Rocca.  Care  Architect 
Architect— O'Brien       Bros.,       Inc.       240 

-Montgomery  St.,  San  Francisco. 
<  ontractor  —  J.    Martinelli.    180    Jessie 

vi^     }^'7r?.'''x°/*^^''    contract     reported 
Nov.   12.  1921,  No.  2680. 

RESTAURANT       '" '" 

(2695)  SE  BAY  AND  M.VSON.  Two- 
story  frame   restaurant. 

Owner-G  B.  Del  Pino.  400  Bay  St.. 
San  Francisco. 

Architect— L.  Mastropasqua,  580  Wash- 
ington St.,  San  Francisco. 

'^"'^    '"•'"•'''        .     J3000 

REPAIRS 

(2696)  NE  FOLSOM  AND  LANGTON 
Kestore    damage    done    by    fire    to 

Owner- Harry   H.    VVIlklns. 

Architect  —  Albert    Farr.    68    Post    Si 

San   Franel-sco. 
Contractor— E.     Ellingson.     180     Je!..-.io 

St  .  .San  Francisco..  J2i;oo 

FACTORY  • 

(2697)  S  FOLSOM  76  W  FQurth  Ono- 
.story   concrete   basket   factory 

Owiier-Judson  Mfg.  Co.,  Atlas  Bldg. 
San    Francisco. 

Architect- Arlhur  S.  Bugbec.  26  Mont- 
gomery   St..    San    Francisco. 

'ontractor — Adam  Arras  Co.,  185  Stev- 
enson  St.,  San   Francisco.        M2,00» 

PLATS,  ETC.     ~~ 

(2«:'S)  E  GRANT  AVE  87  S  ralltornia 
ihree-story  ana  basement  brick  (21 


and  store. 
Owner— M.    Marsicano, 
San    Francisco. 


rick  (2) 
781    Green    St., 


2S 
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Architect—  P.      F.      De      Martini, 
^"'^roadway.  San  Fratxcisco 
Contractor-J.      MartlnelU.    180      Jessie 
■■■■      St..  San  Francisco. 


*13,O0U 


SA1.KSKOOM  SECOND 

^'-'^^I've^^'one-^sfo^y    Jc^    automobile 
Ownrr'-lX^h   Kemensperger,   310  Oai- 

Itornia  St..  San  Francisco. 
Arci^  tect-T.    Paterson    Ross     310   Cali- 
^"^ornia  St..  San   Francisco.       ^^.^^^^ 
Day's  worit. 

^-^oirsE'^GENEVA    AND     MADRID^ 
^"   On*-s?ory      and      basement      frame 

residence.  -.,,i   r.ih   "^t     San 

O^ner-Duke  Ormsby.   o30   6th  St.,  ban 

Francisco. 

Architect-None^.^^  Moran,  778  10th  Ave 


Contractor 


San    Francisco. 


J4000 


FINISH    BASEMENT  , 

,  •>7Um      NO.  482  WAl^LKK.  Finish  l^a>,e- 

'        menrfor(4)  living  rooms  and  baih. 

owner— K.  Riegrer.  Premises. 

Architect — None.  j^g,. 

Day's    work.  

rlw'^NW     BRANNAN     AND     ZOE^ 
Repair  tire  damage  to  warehouse^ 
Owner-E.  K.  Johnson,   248   Russ   Bldg.. 

San    Francisco. 
Architect— None. 
contractor-John      Diestel.      248      Russ 

Bldg..  San  Francisco.  ♦■*»"> 

f-Tlu'^^N^CHESTNUT  137   W  Frankiin. 

Two-story  frame  dwelling. 
owner-Clementina  and  Joseph  Munez, 

"52   Gough   St.,   San   Francisco. 

^^r^^r  Munez.    2«52    Goug,.^St 
San  Francisco. 


Saturday,    November    19,    1911 

ntractor— AlacDonald     &   Kahn.     13« 
Montgomery  St..  san   Francisco^^^^ 


00 


GARAGE  „p    ^V    25th      Ave. 

^"''JJear,.  ^Ont  s'tory'concrete  private 
OwnlrlTA.  Nance.  512  Falcon  Ave., 
San  Francisco. 

Architect — None. 

Day's  work. 


1700 


tmri:fo"^'782     ELEVENTH  AVE. 

Minor     alterations     for     residence. 

Carpentry,  etc. 
Owner— Bruce   Meyer,   Premises. 

Architect — None.  r^arv 

contractor  -  R.    Milwain,    3931  Geary 

St..   San   Francisco.  ♦"^'^ 


APARTMENTS  .  „„     „    im.nA 

i'7  20)      S\V    PORTAL   AVE.   &   ULLAJA. 

one-story    frame    store      and      two 

living  rooms. 
Owner— Fernando     ivelson     &     Sons.  I 

West  portal  Ave..  San  Francisco. 
Architect— None.  ^^^ 

Day's   work. 

f"?^  W  SIXTH  BO  N  Harrison.  One- 
story  concrete  shop.  ,  ,„    o,. 

owner— G.  Peterson.  730  Larkin  St, 
San   Francisco. 

Architect — None.  ,, 

Cont^actor-O.  VV.  Bri.t.  1257  Arguelto 
Blvd..  San  B'rancisco.  f'*"'" 

St^'^E  SAN  DEANDRO  WAY  50  a„a 
'15  X  Darien  Way.  Two  one-story 
and  basement  frame  dwellings. 

Owner-O.  M.  Hueter.  805  Flatiron 
Bide.,   San  Francisco  . 

^rcimeS-Harold  G.  Stoner,  61  New 
Montgomery  St.,  San  Francisco. 

contractor— Boxton  &  Zwieg,  80» 
Ffatiron  Bldg.,  S.  F.  ?6000  each 


11 


^02")''   E  LARKIN  80  N  Pacific     Two- 
story    and      basement    frame       i.i) 

owner-George    G.    Shepston,    430    San- 

aome  St.,  San  Francisco. 
ArchTtect-Ernest      H.    Hildebrand,      68 

Post  St.,  san  Francisco 
contractor-   William      ^^^^'°^\'lll 

Jessie  St.,  san   Francisco.       n3.&oo 

W^'^'s      MARKET    100      E      Dolores. 

One-story  brick   repair  shop 
owner— The  J.  C.  Corporation,  410  Na 

toma  St.,  san  Francisco. 

rnt;LcU7-!^Tros.  F.  Muicahy,  180  Jes 
sie    St..    san    Francisco.  ?9884 


t2n3T'^''°FOURTH    125      N    Bryant^ 
''construct   footing  under   north   end 

of   front   wall   and  repair  sidewalk, 
owner  —  Sharon     Estate     Co.,     Sharon 

Bldg.,  San  Francisco. 
Architect — None. 
Contractor    —Taylor    &    Goericke,     220 

Sharon  Bldg.,   San   Francisco.      $.iu" 


f2^?3f  k^a  4440  TWENTIETH  ST. 
dition  of  4  rooms  to  residence. 
Owner— A.   Bernhardt,  Premises. 
Plans   by   Owner. 
Day's  work. 


Afl- 


$1200 


CLAY.      Alter     real- 


RESIDENCE  ^T^rv-c- 

(2704)      N       PORTOLA    DRIVE 

Granville.      One-story      and 

ment  frame  residence 
owner— C.    L.    Coppage,    251    Pine 

San  Francisco. 
Architect — None. 
Contractor — T.   F. 
Ave..    Oakland 


121    E 
base- 


Furlong.   61  Echo 
$3600 


t2Y«r"NO.°';6-2«--22-24  POLK.  Gen- 
eral alterations  and  repairs  to 
store.  „        .,«   Tji. 

Owner— F.  VV.  Woolworth  Co..  410  Ri 
alto  Bldg..  San  Francisco. 

Architect— None.  , 

Day's  work. 

f2^06rNE''TWENTY-FIRS.T     AVE     & 
*        Anza        Two-story     and     basement 

Owne;-;ohnres%08  15th  Ave.,  san 

Francisco. 
Architect— None, 
contractor— L.  M.  Carusio.  »5uuu 

f^^^^E^'TWENTY-FOURTH  AVE  100 
S  Geary.     Two-story  and  basement 
trame  (2)  flats. 
.„Owner-A.     M.   Hardy.   6217      California 
St.,  San  Francisco. 
Plans  by  Owner.  ^^ 

:  Day's  work.  ; 

irnilNDATlON,   ETC.  ^ 

S)      NO.  100  TWENTY-SIXTIJ  AVE. 

concrete   foundation;    cement   floor. 

minor  additions  to  residence, 
..  -owner- Harry  Haviside.  Premises. 

Plans  by  owner.  ,.  ^„„,i,v.    i47m 

contractor  -  John   E.   McCarthy.   14 -a 

12th    Ave..    San    Francisco.  *500 


f^nif^'w^TWELFTH  AVE  175  N  Ful- 
ton.  Two-story  and  basement 
trame    residence. 

owner— A.  T.  Morris.  501  11th  Ave.,  ban 
Francisco. 

Architect-None. 

Day's     work. * 

^2^5^*^  SW  HYDE  AND  O'FARRELL. 
One-storv    concrete    store. 

Owner— \V.  H.   Woodfield  Jr.  ,        „ 

Engineer— J.  H.  Hjul.  850  Monadnock 
Bldg..    San    Francisco. 

Contrac!or-J.  H.  Hjul.  850  Monad- 
nock Bldg.,  San  Francisco.      ^^^  ^^^^ 

RESIDENCES 
2716)      S  CASTENADA  68   W   Montalve 
and    SW    corner.      Three    two-story 
and   basement  frame   residences. 

owner— C.  S.  Allred,  150  Liberty  St., 
San  Francisco. 

C"' wo7k'^°"^_; ^5000    each 

ALTERATIONS 

("717)  NO  127a  EDDY.  Marble  steps, 
construct  closet  in  kitchen  and 
erect  private  garage  in  rear  ot 
residence. 

Owner — Al.  Laib.  Premises. 

Architect — None. 

Days  work.  *""" 


(4) 


FRAME  FLATS 

(2718)      N  FILBERT  175  K  Polk. 

story      and    basement      frame 

flats, 
owner— M.  Geggus. 
Architect  —Walter      C.    Falch,      Hearst 

Bldg.,   Sa*  Francisco. 
Day's  work.        _.;.      -,;  :'    *»"<"' 

ALTERATIONS  :''■■■      '■'■ 

WIS)    NW  MONTGOMERY  &  SUTTER. 

Alter  second  story  for  office;  terra 

cotta  and  tile  partitions,  etc. 
Owner A.    C.    Blumenthal    &    Co.,    Hol- 

brook  Bldg.,  San  Franctseo. 
Architect  —   Weeks  &  Day.  933  Phelan 

Bldg.,  San  Francisco. 


ALTERATIONS 
(2724)      NO.    350 

dence. 
Owner— Julius   Kahn.  Premises. 
Arcihtect  —  Sam    Lightner   Hyman.  61 

Post  St..  San  Francisco. 
contractor-Barrett    &    Hilp.    918   HM- 

rison  St.,  San  Francisco.  »»»' 

f^lf^'^^0%^1  SIXTH  AVE.  RemoWJ 
stairs  and  alter  for  private  garap 

owner— J.   W.  Caples,  Premises. 

Architect— None. 

Contracvtor-F.  H.  Scott,  1511  EUi. 
St.,   San   Francisco.  ♦"" 

't^rm^:^o''''l   WOOL  ST.       Concr.. 

foundation;   alter   for   living  roomi 

in   residence. 
Owner— Paul  Neecke  Jr.,  Premises.     . 
Plans  by  Owner, 
contractor— P.  Neecke,  Premises,      ^^^ 

RECORDED 

GARAGE  ,:.    .7  Bv 

(2727)      S   POST   90    E   Taylor  E   47-6S 

75       All    work    for    two-story    ar 

basement    reinforced    concrete    gi 

rage  building. 

owner — Marie   Adam   Musto. 

Architect— Frederick   H.    Meyer,   BanI 

ers'  Investment  Bldg.,  S.  F. 
contractor— J.      Pasqualetti      (as     T. 
A.merican   Concrete   Co.),  Humbol 
Bank  Bldg.,  San  Francisco. 
Filed  NOV.  15,  '21.      Dated  Nov.  14,    2. 

On  1st  of  each  month '; 

Usual   35   days ' '^o;,  "  i.,,  li 

TOTAL  COST.  J.i3,8 
Bond,  jn.936.  Surety.  Maryland  C^ 
aitv  CO.  Limit,  4  months.  Forf< 
none.     I'lans  and  specifications  fliea. 


APARTMENTS 

(-728)  SE  ASHBURY  AND  CLIFFO 
Two-story  and  basement  frame 
apartments.  ' 

Owner— W.    H.      Humphrey,    12(3    'i 

Ave.,  San  Francisco. 
■Vrchitectural        Eng— Thomas 
Russ  Bldg.,  San   Francisco. 
Days    work. 


Br 


FRAME    FLATS  .rivjrv' 

C'T-M)      SE    BALBOA    AND    TWEN 

second  Ave.     Two-story  and  Ds 
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-"'■  irient  frame   (3)   Hats  and  siores. 
Owner — 1".  Joyce,   277   16tli  Ave,.  S.  F. 
Architect — Thos.    41.'  Jones     (Non-C"er- 

tifled).  37S7  Army  St..  S.  K. 
Days    -nork.  »ia,000 


ADDITION 

(8780)      NO.      2661      (l^AV.      Add      bath 

room  and  closet   for  two   rtals 
Owner — Miss    Alc.Vulltte,    2661    (lay    St.. 

.San  Francisco. 
Architect — None. 
Contractor — Wm.  Martin.  180  Jessie  St., 

San   Francisco.  ilOf) 


OIL,  STATION 

(2731)    NW    DIVISADERO  AND  GIIOVl-; 

One-story  concrete  oil  station. 
Owner — David  Serensky,   1765   Page  St., 

San   Francisco. 
Architect — None. 
Contractor — Owen     McHugh,     3U5     Ituss 

Hldg.,  San  Francisco.  ilin'i) 


GAltAGB 

(2732)  S  FILBKRT  155  VV  Franklin. 
One-story    frame    private    gar.ige. 

Owner — Catherine  K.  Andrews  and 
Kmma  Williamson.  2116  Fillmore 
St..  San   Francisco. 

Architect — None. 

Contractor — Uibbs  &  Carson,  2116  Fill- 
more St..  San  Francisco.  $1400 


APAKTMKNTS 

(2733)      W    JONES    100    N    Bush,      b'lve- 

story   and   basement  concrete  Class 

C    (31)    apartments. 
Owner — L,.    B.   Ham.      105      Montgomery 

St.,    San    Francisco. 
Architect — A.    .Merrill    Bowser,    Hearst 

Bldg.,  San  Francisco. 
Days     work.  J70.00U 


KliSlDlONCE 

(2734)  VV  S.-V.NTA  CLARA  60  E  San 
Anselmo.  Two-story  and  base- 
ment  frame   residence. 

Owner — F.  M.  Slosson.  212  Mills  Bldg., 
Kan   Francisco. 

Architect — Morrow  &  Garren,  1605 
Chronicle    Bldg.,    San    Francisco. 

Contractor — 1'.  Hansen,  2050  Union 
St.,    San    Francisco.  $6000 


B'RAME    FD.VrS 

(2735)  E  TWENTY-FIRST  AVE  25ii 
N  Geary.  Two-story  and  base- 
ment   frame    (2)    flats. 

Owner  —  Joe  Barrett.  627  23rd  .We., 
San    Francisco. 

Architect — None. 

Days     work.  JdOOO 


ALTERATIONS 

(2736)  NO.  4130  TWENTY-FIFTH  ST. 
Underpinning;  concrete  founda- 
tions and  floors;  new  stairs,  etc., 
for   dwelling. 

Owner — Mr.  O'Donnell.  4130  25th  St., 
San   Francisco. 

Architect — None. 

Contractor — R.  J.  .\lcLeod,  1226  12th 
Ave.,    S.    F.  J800 


FRAME     FLATS 

(2737)      E  TWENTY-SECOND  AVE   150 

S   Anza.     Two-story  and    basement 

frame   (2)   flats. 
Owner — A.    V.   Anderson,    595    21st    .Ave., 

San  Francisco. 
Architect — None. 
Days  work.  Cost,  fSOOO 


RESIDENCE 

(2738)      N   V.A.SQUES  33    W   Garcia    (Lot 

3    BIk    2i>,    Forest    Hill    E.vtension). 

Two-story  frame  residence. 
Owner — Niels    Schultz,    46    Kearny    St., 

San   Francisco. 
Architect— Arthur      G.    Scholz.      Thclan 

Bldgr..  San  Franclsoo. 
Contractor — Srhultz      Constr.      Co..      46 

Kearny   St..   San    Francisco.        JSODO 


HES10EN<  'E 

(2739)      S    BALBOA    77-6    E    18fh    Ave. 

One-story      and      basement      frame 

renldence. 


Owner — L.  M.  Carusio  fn 

St.,  San  Francisco 
Architect — None. 
Day's  work. 


2348  Clement 


?40i)n 


ALTERATIO.NS 

(2740)  NO.  314  Edinburgh;  Underpin 

one-story  frame  building  and  alter 
for  garage  in  basement;  concrete 
foundation  and  cement  floor. 

Owner — M.  Wright.  344  lOdinbOrg'tl' St.. 
San  Francisco 

.Vrchitect — .\one'. 

Contractor — T.  J.  Rowland.  429  Brazil 
Ave.,  Oakland.  J500 


RESIDENCES 

(2741)      W    FOURTH   .WE    150   and    175 

N  Kirkham.     Two     two-story     and 

basement  frame  residences. 
Owner — City   Realty  Co..  46   Kearny  St.. 

San  Francisco. 
Plans  by  Owner. 
Contractor — Cox    Bios..     1375    9th    Ave.. 

San    Francisco.  J4000   each 


FRAME  FLATS 

(2742)      E  LARKIN  112  .\  I'acilic.     Two 

story  and  basement  frame  (2)  flats. 
Owner^ — Miss  Kitty  Henderson  and  Miss 

Bessie  Hendersen,   430  Sansome  St.. 

San  Francisco. 
.Architect — Ernest     H.     Hildebrand.     68 

Post  St.,  San  Francisco. 
Contractor — K.       H.       McKenzie,       1025 

Anza    St.,    San    Francisco.  ?9Uiiii 


ALTERATIONS 

(2743)      NO.      718    MARKET.        Remove 

present      and       install    new      sliow 

windows     (Kawneer    construction). 
Owner — Thos.     Lundy     &     Laskys.     718 

Market  St.,  .S'an  J^'rancisco. 
Flans    by    ("ontractor. 
Contractor — Ostlund     &     Johnson,     lain 

Bryant    St.,    San   Francisco. 

12686 


ALTERATIONS 

(2744)  NO.  1707  OCTAVIA.  Concrete 
.floor  and  wall;  wooden  fence,  etc., 
alter   for   private   garage. 

Owner — Jennie   A.  Countryman,   Prem. 

-Architect — None. 

Contractor — John  Spargo,  240  Mont- 
gomery St.,  and  Bovyer  &  Sons, 
2407  California  St.,  San  Francisco. 
$8U0 


ALTERATIONS 

(2745)      S    SACRAMENTO    200.    225,    250. 

275      and    300      E    Arguello      Blvd. 

General   alterations  and   repairs   to 

residences. 
Owner — A.    Cohn,    535    Bryant    St..   S.   F. 
Architect  — H.    Sawyer,    Hearst    Bldg., 

San  Francisco, 
("ontractor — Cohn      &      Nordstrorti,    110 

Sutter   S'l.,   San   Francisco. 

»1000  for  ekch  bldg. 


RESIDENCE 

(2746)  E  TWENTY-FIFTH  AVE  64-6 
S  Balboa.  One-story  and  basement 
frame   residence.  ' 

Owner — Joseph  Howard,  444  14th  St.. 
San   Francisco. 

Architect — None. 

Day's    work.  ?4000 


ADDITION 

(2747)  S  TWE.NTY-SIXTH  140  V\  Do- 
lores. Addition  of  3  rooms  to 
residence;  rearrange  Kitchen  for 
bedroom;  change  staris.  etc..  tor 
flats. 

Owner — Geo.    Royal.   3821    26lh   St.,   .San 

Francisco. 
Architect — None. 
Contractor — D.    Si    M.    C.    Scanlan.    1320 

Valencia    St.,    S.    F.  ?1335 

REPAIRS 

(2748)  NO.  1250  TAYLOR.  Repair 
Are   damage   to  apartments. 

Owner — Mrs.  Earley.  Care  R.  A.  Wil-, 
Bon,    219    Montgomery    St.,    S.    F. 

Architect — None. 

Contractor — L.  Salomon.  1430  Bills  St., 
San    Francisco.  |!I6UU 


GARAGE 

S.    POST  90   E.   Taylor.     Two-story  dnd 
basement   reinforced   concrete  pub- 
lic gb-tfa,ee.-  ■■  • 
Owner — Marie    Adam  'Mv8to;'i;oar]e    Ar- 
chitect.     •                                  ••,,■■..■-•.•.  • 
-Art.hitect — Meyer  ■&  .^JoHnaom,    No.    742 

Market   St.     - 
Contractor — American      Ooirorertet  i.-Go., 
Humboldt  Ba4vk   Bldg.  •  •:        »2«;000 
NOTE; — Recorded'  contract    raported 
.Nov.  16.   1921.  No.  2727.  ■  ^'Jt.;- 


'RECORDED         !';•.•'( 
(2749)'    E;    16TH  AVE:    150   Ni   CabrHIo 

N.  25  X  120.    'T^d'-stoty  :flB.t  bldg. 
Owner — Anne    W.    Ahlert    eitt^   FVa«iCes 

M.   Brady.— 

Architect   —   Gustave      StalUbeh^;  ■■*>**■' 

Market  St.  ■■    '   '      '        '■■■      '-":!.( 
Contractor — Edw.    "E.     Mairseani      1278 

35th  Ave.  -■••.■... ..i 

Filed  Nov.  16,  '21.   'DatfeaNoV. 'JS/^Ml. 

Frame    up     V.^r-:  i'.'*"'.''.  .$2450 

Brown  coated    .... '.'; .  .V. . .'.'!'. .";  -2450 

Completed    arid    accepted    .'■..■..■  2450 
Usual    35    days    ...-..-.......'..   2450 

TOTAL  COST,  J9800 
Bond,  sureties,  none;  forfeit,  'IS ^^Ay; 
limit.  90  days.  Plafts  and  speciflV>a'ft6ns 
filed. 


ADD    ONE    STORT    ■       '      /"   "■<  "■'''O 

(2750)  N'W  SUTTElt'AT^tf  POf#*:LL  N. 
112-6  X  W  77-6." 'XddTHoiia^-sfory 
to  be  added   to  Physlt;i'a'iYS'   Bhfg- 

Owner — Morris  Meyerfeld  Jr-,  Mills 
Bld«.  *■';■.  , 

-Architect — Frederick  H".  Meyer,  'Bank- 
ers'  Inv.   Bldg-  "-. 

Contractor — Barrett    Sc    Hilp,'"Si'8    Har- 
rison St.  .  '•' 
-NOTE:— Permit    .reported  "Hhy.     12, 
1921,  No,  Z&iS.               .^  -■'     ■■''-■ 

Filed   Nov.   16,  '21.     Dated.  Nov. \14,. '21- 
Contractor   to   receive   cost    of  thate- 
rial  and  lai)or  not   to   exceed  $49.- 
500   plus   $3900-  ._  . 

Payments  of  90%  of-  work'  dpn'jJ  .J>>' 
contractor  and  .75%  .4one  by  sub- 
contractors oil  .  befpr^  iDth^^^of 
each   months  ~  ..   -     ■ 

Balance,   35   days   after-      .'     , 

;      ..    TOT.AL  C(?gr,  $.-; 

Bond.    $53,500;    suretiep,    Ajberf   l-ach- 

man   and   Jas.  T,   Casey;    forfeit,   none; 

limit,    120    days.      Plana   apdisp^ec^flca-' 

tions  filed.-    ^-    •.:.•.<•       ;•      ■(.".'' 


DWELLINtJ,     ,:,'  ..    ,    w  ",    j'.\ 

(2751)  E  COLERIDGE"  28.1  ."Si  .  COSO- 
One  and  bne-half-story  a,5'd'  base- 
ment frame  dwelling.     .  "  '  ].,    , 

Owners— J ohji  Dqvine.  ,61  .Co\e.t,i^gi'.  St.. 
San   Francisco.      .^,,         i'^'.'"    '' 

-Vrchitect — Natte. 

Contractor — E.  Wiand«r,  i"WaS9'f£'^^® 
.St..  San  RraRCiscq-'   .'■•■^•."  iifj-.ti^OO 


KES1DEN(.E  ■■  ' 

12752)      NE  MERCED  &  HETftNANpElI. 

Two.-stQry     and      basetn'stit    'frame 

residence- 
Owner — W.      J-      Hughes,      84  "_ia?rced 

Ave.,  San.  Francisco/  ''"■'••'- 
-Vrchitect — C.    E-    Gottschalk,.  958.  Phe- 

land  Bldg..  San  Franciscd.'  .,      ' 
I  ontractor — H.    J.    Hansen,.   I8ti'"3'cssie 

St..    San    FcancisCQ.      ,^'.'^        $12.-000 

UWELLlNtis        ■  ..  K.  L— ,„.;.  *,o 

(2753)     S  MISSION   5».'  aTicf'-?S'  E   Italy. 

Two      ofle-stoiy' '  urid  '"'Ijas^ent 

frame  dwcllln&s.  "        ■'"■■:t':'i  ■ 
Owner — P.     M.   and     P.   M.     McDonald. 

1049  Tceat  A,ve.,  San  Frarti.e'iaoft. 
Architect — None.  '    -  ' 

Contractor^ — P.'    'M.       McDo<iaid.       1049 

Treat.  AVf,,  'San   Frantrt.qnO. 

■"  ..  ^.rtOO'each 


)-'UAME    FLATS  '    •      -^         < 

(2754)  W  NINETEENTH  AVB=- 56  S 
Halboa:  Try-o-siory  and  basement 
tfame   (2)   Bafs.  iVJ'.* 

Ownei-^James  K.  tihiehan,  4M8^  ISUi 
St.,  SahFTanolsco:' '  •     • 

Architect — ^None.  '  - 

Day's  work.  $6500 


24 


RKSIDENCES 

(ii"55)  N  TERRACE  DRIVE  B9  and 
lOa  E  Portola  Drive.  Two  two- 
story  and  basement  frame  resi- 
dences. 

Owner — St.  Francis  Home  Building  Co.. 
a78  Post  St..  San  Francisco. 

Architect — Morrow  &  Garren,  Clironi- 
cle  Bldg.,  San  Francisco 


BUILDING     AND     ENGINEERING 

HOWARD    23 


Contractor  —  Allen    & 
St..    San    Francisco. 


168    Sutter 
$7000    each 


GARAGE 

(2756)      NO.     1S14       Ci^AY.         Construct 

concrete    private    garage. 
Owner — A.       J.    Gritten,    Robt.       Dollar 

Bldg..  San  Francisco. 
Architect — None. 
Contractor — D.     B.     Farquharson,     1760 

Ellis    St.,    San    Francisco.  $1400 


FL,ATS 

(2757)  W  FIFTEENTH  AVE  150  S 
Balboa.  Two  two-story  and  base- 
ment frame   (2  in  each)   ttats. 

Owner — Otto  M.  Fitzgerald.  617  15th 
Ave.,   San   Francisco. 

Architect — None. 

Day's,  work.  $16,000 


FLATS 

(2758)  E  FIFTEENTH  AVE  74  N  Ca- 
brillo.  One-story  and  basement 
frame    (2)    tlatS. 

Owner — Karl  H.  Holmgren,  1212  8th 
AVe..  San  Francisco. 

Architect — None. 

Day's    work.  $7000 


ALTERATIONS 

(2759)  VV'  HOWARD  40  N  21st.  Ten- 
room  residence  to  be  altered  for 
two  5-room  flats. 

Owner  —  E.  Johanson.  328  Mississippi 
St.,  San  Francisco. 

Architect    &    Contractor — IC.    Johnanson 

328    Misslssipjji    St..    San    Francisco. 

$2000 


COMPLETION  NOTICES 


SAN  FRANCISCO  COUNTY 


Kbcorded  Accepted 

Nov;  17,  1921 — W  EIGHTEENTH  AV 
150  N  Fulton  N  25xW  120.  Robert 
N  Weiss  to  whom  it  may  concern 
Nov.     10.     1921 

NOV.  17,  1921— SE  CABRILLO  AND 
SI'xteenth  Ave  S  25xE  77-6.  Jos  C 
Kirby  to  whom  it  may  concern... 
Nov.     17,    1921 

Nov.  17,  1921 — W  ASHBURY  100  S 
Grove.  W  L,  Hemminga  to  whom 
it    may   concern Nov.    15,    1921 

Nov.  17,  1921 — NW  TWENTIETH  & 
Mission  12  on  Mission  and  60  on 
20th.  H  Bercovich  Cigar  Co  to 
Home  Mfg  Co Nov.    17.    1921 

NOV.  17,  1921 — SE  CLEMENT  AND 
Seventh  Ave.  Jos  Varsi  to  S  P  Del 
Porto Oct.     31.     1921 

Nov.  16,  1921 — ..NW  GEARY  AND 
Mason:  St.  Francis  Realty  Co  to 
Geo  A  Bos Nov.  10,   1921 

Nov.  16,  1921 — W  FIFTEENTH  AVE 
125  S  Lake.  Albert  Korn  to  J 
Prout Nov.    15,    1921 

Nov.  16,  1921 — E  TWENTY-FIRST 
Ave  133-4  S  Taraval  S  33-4x120. 
Parkslde  Realty  Co  to  whom  it 
may   concern    Nov.    16,    1921 

Nov.  16.  1921 — N  PULTON  BET  PAR- 
ker  Ave  and  Cole  50  E  St.  Igna- 
tius Church  and  S5  N  curb  line. 
Bertha  L.  'Welch  to  W.  C.  Duncan 
Co. Sept.   15,    1921 

Nov.  15.  1921— LOT  7  BLK  3,  St. 
Francis  Wood.  Homes  Loan  Corp 
to  whom  it  may  concern.  Nov.  4.  1921 

Nov.  15,  19iV— E  FORTY-FIRST  AVE 
150  S  Lincoln  Way  S  25xE  120. 
Thomas  and  Elizabeth  MacMullen 
to  C    Wengard -Nov.    15.   1921 

Nov.  15,  .1921 — E  THIRD  AVE  56  S 
Clement  44x32-6.  Bertha  Bloom  to 
»  Steinaur Nov.   7,  1921 


Mo  v.    15,     1921 

Fourth  E   50xS  85.     Frank  Kiiislow 

to  T  L  Sharman Nov.   15,   1921 

Nov.  15.  1921— E  TENTH  AVP:  300  S 
Noriega;  E  Tenth  Ave  275  S  Nor- 
eiga.      David    Strauss    to    whom    it 

may    concern Nov.    14,    1921 

Nov.  15,  1921 — SECOND  bet.  Harri- 
son  and   Folsom.      Southern    i'aciflc 

Co  to  Raisch  Improvement  Co 

Nov.    IT).    1921 

Nov.  15,  1921 — SE  MINNA  75  NE  4th 
SE  70  NE  7-6  SE  80  NE  35  NVf 
80   NE  7-6   NW    70   SW   50,     Thomas 

McDougall   to  Monson  Bros 

Nov.   14,   1921 

Nov.  14,  1921— NW  CLAY  AND 
Webster.  The  Board  of  Trustees  of 
the  Leland  Stanford  Jr.  University 

to    Peter   Bradley Nov.    5,    1921 

Nov.  14,  1921 — E  TWENTIETH  AVE 
150  S  Balboa  S  25xE  120.  Bryan 
Feerick  to  whom  it  may' concern  . . 

^ Nov.     14,     1921 

Nov.  14.  1921 — LOT  175  S  Balboa  on  E 
line  20th  Ave  S  25xE  120.  Bryan 
Feerick    to    whom    it    may    concern 

Nov.    14.    1921 

Nov.  14.  1921— E  TWENTY-SIXTH 
Ave  126  S  West  Clay  S  26-8xE 
120.      John    and    Margaret    McVeigh 

to    >«    L  Hemminga Nov.  12.  1921 

Nov.  14,  1921 — N  IVY'  AVE  85  W  La- 
guna  25x50;  S  Grove  85  W  Laguna 
25x70.     C  Filippis  to   whom   it  may 

concern Nov.    12,    1921 

Nov.    14,    1921— N   FULTON   95    WEST 
9th    Ave    25x100,      Tony    Domico    to 
whom   it   may  concern .  .Nov.   14,   1921 
Nov.    14.    1921— NE    4TH    AVE    &    IR- 
ving    N    35    x    E    94-10.      A.   H.   Co- 
hen   to    Scott    &    Co Nov.    14,    1921 

Nov.  14,  1921— NE  4TH  AVE  &  IR- 
ving  N  35  X  E  94-10.  A.  H.  Cohen 
and  Gertrude  M.  Cohen  to  Frank 
J.  Klimm,  H.  Maundrell  &  Co..  E.  J. 

Montgomery     Nov.    14,    1921 

Nov.  14.  1921— E  26TH  AVE  135-11 
S  Balboa  S  25  x  E  90.  Elmer  Drees 
to  Theodore  G.  and  Rollin  E.  Mey- 
er      Nov.     9.     1921 

Nov.  14.  1921— N  FULTON  82-6  W 
22nd  Ave  W  50  x  N  100.  Clarence 
P.    Thompson    to    Theodore    G.    and 

Rollin    E.    Meyer Nov.    9,    1921 

Nov.    14,    1921— W    18TH   AV^    125    N 

Anza;    W    ISth    Ave    100    N    Anza; 

W    ISth    Ave    150    N.    Anza.      D.    J. 

Dolan  to  whom  it  may  concern. 

Nov.     12, 


NEWS  Saturday,    Novemter    19,    1921 

BUILDING  CONTRACTS 


1921 


LIENS  FILED 


SAN    FKA.XCISCO    COl  NTY 


Recorded 

Nov.  16,  1921 
S     27-6    X 
Mary    A    F 


Amount 

-E  BAKER  55  S  TURK 
f  110.  C  L  Harrell  vs 
aheny $332.41 


RELEASE  OF  LIENS 


SAN    FRANCISCO    COUNTY 


Recorded 


Amount 

...  1921— S  CLAY  167-6  W  La- 
guna W  30xS  30-8V4.  VV  P  Fuller  & 
Co  vs  Esther  J   Mitchell $284 

Nov.  14,  1921— S  CALIFORNIA  117-6 
W  Leavenworth  W  20  S  97-6  E  60  N 
40  W  40  N  57-6.  U  T  Maynard  to 
Isaac  H  Goldmeycr  &-  E  M  Rinckel 

$83.7  1 


Notice  of  Non-Responsibility 

SAN    FRANCISCO    COUNTY 


Nov.  16,  1921— SE  KEARNY  &  SAC- 
ramento  S  82  x  E  62-6.  M.  J.  Mer- 
tens  and  A.  S.  Savage  as  to  im- 
provements   on     property... 

Nov.  14,  1921— LOT  17  HALEY'S 
MAP,  pt  lots  319  to  335.  S.  Ducas 
Co..  as  to  Improvements  on  prop- 
erty      


ALAMEDA    COUNTY 


The    following    is    an    index    for    Oie 
contracts  for  this  issue; 


No.     Owner 

Contractor 

3996 

Stevenson 

Stewart 

3997 

Parker 

Owner 

3998 

Edwards 

Rutherford 

3999 

Price 

Owner 

4000 

Ramis 

Parker 

4001 

Nelson 

Owner 

4002 

Thompson 

Owner 

4003 

Berkeley  Bank          Engler 

4004 

Marquis 

Oner 

4005 

Berkeley  Bank           Engler 

4006 

Poeton 

Place 

4007 

Bredlow 

Long 

4008 

J agger 

Doyle 

4009 

Young 

Owner 

4010 

Debon 

Owner 

4011 

Dustin 

Owner 

4012 

Graham 

Owner 

4013 

Rettigliata 

Cisero 

4014 

Taylor 

Mac    Millar 

4015 

Henshaw 

Jackson 

4016 

Norris 

Norria 

4017 

Lyons 

Cahill 

401S 

Wilkinson 

Owner 

4019 

Samuels 

Kennedy 

4020 

Oakland 

Kennedy 

4021 

Petersen 

Knudson 

4022 

Orvis 

Peters 

4023 

Singh 

Owner 

4024 

Gimas 

Starr 

4025 

Parnay 

Owner 

4026 

Clymer 

Thaxter 

4027 

Sackett 

Weymouth 

4028 

Gorrel 

Wright 

4029 

Neay 

Venn 

4030 

Bernier 

Bernier 

4031 

Manasse 

Starr 

4032 

Pollard 

Owner 

4033 

Crowley 

Cederborg 

4  034 

Alexander 

Owner 

4035 

Steffens 

Steffens 

4036 

Fish 

Woodard 

4037 

Okd.    City    of 

Schnebly 

4038 

Mead 

Owner 

4039 

Stevenson 

Shrader 

4040 

Harney 

Spearin 

4041 

Manchester 

Owner 

4042 

Ryan                 Sommarstrom 

4043 

Bertram 

Eastman 

4044 

Borne 

Young 

4045 

Brocket 

Barr 

4046 

Brown 

McCoy 

4047 

Tolland 

Harrison 

4048 

Barnum 

Owner 

4049 

Rose 

Owner 

4050 

Abraham 

Diggs 

4051 

PG&E 

Owner 

4052 

Wood 

California 

4053 

Garland 

Camponenosi 

4054 

Larsen 

Clausen 

4055 

Larsen 

Clausen 

4056 

Henry 

Hildebrand 

4  057 

Boardman 

Berkeley 

4  058 

Same 

Fuller 

4059 

Same 

Rigney 

4060 

Same 

Annis 

4  061 

S'ame 

Makin 

■1062 

Same 

■  Conner 

4063 

Same 

Thamsen 

4064 

Baby  Hsptl. 

Maurice 

4065 

Wilson 

Owner 

4066 

Clecak 

Walker 

4067 

Hill 

Owner 

4068 

Cruyott 

Hendricks 

4069 

Brown 

Owner 

4070 

Holm 

Owner 

4071 

Steiger 

Owner 

!I172 

Whitton 

Dawson 

4  073 

Monroe 

Owner 

4074 

Kinney 

Scott 

4075 

Nichols 

Owner 

4076 

Harris 

Marshall 

4077 

Giannotti 

Brown 

4078 

Christensen 

owner 

4079 

Elgaten 

Irish 

40S0 

Hull 

Anderson 

4081 

Fuller 

Kidder 

40S2 

Osborn 

Owner 

4083 

Halleen 

Maasberg 

4084 

Horwinshi 

Vaughn 

40S5 

Same 

'Wetenhall 

40S6 

Butler 

tilngren 

Saturday,    November    19.    1921 


No.     Owner 
4087     Scrivanl 
40S8     Western 


Contractor     Arat. 

Mcintosh     13800 

Eastern  835 


BUILDING     AND     ENGINEERING 


PERMITS 

DWELLING 

(3996)  S  ARIJIO  AVE.  400  E  Lake- 
shore.  Oakland.  One-story  6-room 
dwelling. 

Owner — E.    V.    Stevenson. 
Architect — None. 

Contractor— B.  A.  Stewart.  437  Perkins 
St..    Oakland.  $4800 

DWELLING 

(3997)  SW  COR.  E.  24TH  ST  &  17TH 
Ave..  Oakland.  One-story  .i-room 
dwelling. 

Owner — Joseph   Parker. 

Architect — None. 

Days   work.  jjOqo 

FACTORY    BLDG. 

<3998)  W  MYRTLE  ST  175  N  30th  St.. 
Oakland.      One-story    factory    bldg 

Owner— Mrs.  H.   Edwards.  917   35th  St 
Oakland. 

Architect— A.  W.  Smith,  1010  Broad- 
way,  Oakland. 

Contractor — Thos.  Rutherford,  9S5  35th 
St.,  Oakland.  $4000 


ADDITION 

(4007)      NO.     2«1L'     CENTER     .ST       Ber. 

keley.     .Addition. 
Owner— H.   Bredlow.    Premises 
Architect — None. 

(Contractor— Roy      O.    Long      Co..      21U 
Snattuck    Ave..    Berkeley.  siniio 


ADDITION 

(3999)       2938     MINNA    AVE., 

Addition. 
Owner — F.  M.   Price. 
Architect — None. 
Day's  work. 


Oakland. 


$500 

DWELLING 

(4000)       W    SHEFFIELD    AVE.     200    S. 

Hopkins,     Oakland.       One-story     5- 

room  dwelling. 
Owner — Hulda    Ramis,    709    Derby    St., 

Oakland. 
Architect — None. 
Contractor — Jos.     Parker,     944    E.    14th 

St..  Oakland.  $3000 


STORE   &    GARAGE 

(4001)      SW    COR.   38TH  AND   BROAD- 

way,      Oakland.        One-story     store 

and   garage. 
Owner   —   Nets   Nelson,    3918    Lusk    St., 

Oakland. 
Architect — None. 
Contractor — Nels  Nelson,  391S  Lusk  St.. 

Oakland.  $830 


4LT.  &  ADDITION 

(4002)  2053  WEBSTER  ST..  Oakland. 
Alterations  and  addition. 

Owner — J.  Goodwin  Thompson,  Neil- 
bye   BIdg.,  Oakland. 

Architect — None. 

Oay's   work.  $4800 


L>Wt;LLlNG 

:4003)      N\V      ACTON      AND      ALLKTON 

Way.   Berkeley.     One-story   5-room 

dwelling. 
)wner — Berkeley  Bank     of  Savings     & 

Trust  Co. 
Architect — None, 
-ontractor — Louis  Engler.  $3450 


)WKLLING 

4004)    W  ALAMEDA  .■.UO  N  Marin,  li.r- 

keley.     One-story  5-room  dwellinn 
(wner — 1".   E.  Marquis.   1023  O.tfonl  .-^1  . 

Berkeley, 
irchitect — .\one. 
)ays   work.  »3..'iu 


>wi!;lling 

4005)      N  ALLSTON    WAY  50  E  Acton. 

Berkeley.      One-story   5-room   dwig. 
iwner  —  Berkeley  Bank  of  Saving.-  tt 

Trust  Co. 
.rchltect — .None, 
ontractor — Louis  Engler  J.UMO 


A\  E 


■ARAGE 

1008)       NO         722     AHLI.VGTON 

Berkeley.      Garage. 
'^^f^T — L.    I'oeton,    Premises, 
rchiiect — .None, 
entractor— Niles   W.   Place  &   (."o  ,   310 

Falrmount  St..  Oakland.  <5ov 


DWELLING 

(4008)  W  SACRAMENTO  135  S  Vir- 
ginia St..  Berkeley.  One-story  5- 
room  dwelling 

Owner— F,  M.  Jagger.  P.  o.  Bo.x  84 
Berkeley. 

.\rchitect — None. 

Contractor— C.  A.  Doyle.  P.  o.  Box  84 
^'^'■^ei^y-       ,435U 

DWELLING 

(41.09)      NO.     1464     SAN     PABLO     WE 

Berkeley.     One-story  5-room  dwig.' 
Owner— W.      s.    Voung.      533      63rd    St 

Oakland. 
Architect — None. 
Days   work.  ,2000 


ADDITIO.V 

(401(1)      NO.     1425     WALNIT    ST      Ber- 
keley.    Addition. 
Owner— L.    D.    Denhon.    ITemiseo 
Architect — .None 

•^^^-^   ""■■''  ■  $40M 

FACTORY 

(4011)  W  ADELINE  ST  100  N  S  P 
R   R.   Oakland.      One-story  factory 

Owner— Edw.      Dustin.     1727     Berkeley 

Ave..     Berkeley. 
Architect — None. 
Days   work.  jmoj 

DWELLING 

(4012)  N  E-16TH  ST  85  E  High  St.. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner- C.  H.  Graham.  4228  E.  16th  St 

Oakland. 
-Architect — None. 
Day's    work.  j2500 


ALT.    &    ADD. 

(4013)  S47  43RD  ST.,  Oakland.  Alter- 
ations and  addition. 

Owner— C.   Rettigllata. 

Architect — None. 

Contractor— Cisero  &  Raineri,  458  42nd 
St..    Oakland.  jiooo 


ALTERATIONS 

(4014)  588  15TH  ST..  Oakland.  Alter- 
ations. 

Owner — Jas.  Taylor  Co. 

Architect — None. 

Contractor— D.  C.  MacMillan.  604  28th 
St..  Oakland.  jgoo 


LIGHT    REPAIRS 

(4015)  SE  COR.  14TH  &  BROADWAY. 
Oakland.      Sidewalk    light    repairs. 

Owner- W.   G.    Henshaw. 
Architect — .None. 

Contractor— P.  H.  Jackson  Co..  237  let 
St..    San    Francisco.  $400 

DWELLING 

(4016)  W.  HADDON  ROAD  N,  Excel- 
sUtr.  Oakland.  One-story  6-room 
dwelling. 

Owner- Norris     *      Parker,      423      Hill 

Lane,  Oakland. 
Architect — .N'one. 
Contractor — Ralph  E.   Norrl.i.  $4500 


ADDITION 

(4017)  4444  IDLLEGASS  AVE.,  Oak- 
land.      Addition. 

Owner — .Mary   E.    Lyons. 

Architect — None. 

Contractor— Cahill  &  Vensano.  Build- 
ers'   Ejcchangc.    Oakland.  $500 


DWELLING 

(4018)       E.     102ND     AVE.    75     N.    Birch 

St.     Oakland.       One-story     8-room 

dwelling 
Owner— E.        Wilkinson.        JUS      102nd 

Ave.   Oakland. 


NEWS  25 

Architect — None. 

Day's   work..       ,550 

ALTERATION 

'4019)      SW  COR.    12TH   AND   BROAD- 

way,    Oakland.      Alteration.^. 
Owner — Samuels'  Smoke  House 
-Architect — None. 
Contractor— F.   T.   Kennedy.  $1000 

ALTERATIO.NS 

(4020)  433   12TH  ST..  Oakland!     Alter- 
ations. 

Owner— Oakland    Candy    Company 
Architect— None.  .       '• 

Contractor— F.  T.  Kennedy,  434  Sth  St 
Oakland.  njji" 

GARAGE 

(4021)  4105    WEBSTER   ST.,    Oakland 
Garage. 

Owner— P.   H.   Peterson,   Premises. 
Architect — None. 

Contractor— Fred    Knudsen,     1209    Lin- 
coln Ave.,  Alameda.  $460 

RECOnDED 

.MARKET   BLDG. 

14022)      NW   CXDR.    22ND   ST   AND   SA.> 
Pablo  Ave..  Oakland.     Frame  mar- 
ket. 
Owner — C.    B.    Orvis,    Stockton. 
Architect— East  Bay  Planners,  306  14th 

St.,    Oakland. 
Contractor — Peters  &    Hodgins. 
Filed   Nov.    14.   '21.      Dated    Nov.    10,   '21. 

Frame  up    ^ 

Pa.ssed    by    building    inspector \l 

Completed    and    accepted ^ 

I'sual    35    days....! \^ 

TOTAL  COS-T.  $7237 
Bond,  sureties,  forfei.t.  none;  limit.  30 
days.      Plans    and    specications    filed. 

REPAIRS 

14023)      NO.        1731        ALLSTON        WAT. 

ilerkeley.      Repairs. 
Owner — Dalip  Singh. 
.Architect — None. 
Days    work.  ,400 

DWELLING 

(4024)      -NO.     1627       CHANNING       WAY. 

Berkeley.     One-story   o-room  dwig 
Owner — Mrs.   Freda   Gifnas.    2118   Grant 

St..   Berkeley. 
-Architect — -None. 
Contractor — t".  M.  Starr,  2019  Delaware 

St.,  Berkeley. 

$3000 

(J  .A  It. AGE 

(4U2.^)      NO.      2310      CHANNl.NG      WAY. 

lierkeley.     Garage. 
Owner— M.    Y.   Parnay.   Premises. 
-A  rch  i  tect — None. 
Days    work.  jjoj 


(I.AK.AGE 

(4026)  NO.  840  CONTRA  COSTA  AVE 
Berkeley.      Garage. 

Owner — J.   L.  Clymer,  Premlaes. 
Architect — None. 

Coniractor— F.  W.  Thaxter,  2117  Derby 
St..  Berkeley.  |10«0 

DWELLING  ^ 

(4027)  SE  DELAWARE  AND  SHOKT 
Uerkeley.     One-story  6-room  dwig. 

Owner  —  Mrs.  Geo.  L.  Sackett.  Broad- 
way  Apartments.   Oakland. 

.A ri  111 t ect — .None. 

Contractor — E.  A.  Weymouth.  5D27  Mc- 
.Mlllan    Ave..    Oakland.  $4000 


KErAIRS 

(4"2X)  NO.  2727  DWIGHT  WAY,  Uer- 
keley.     Fire   repairs. 

Owner — Mrs.    Gorrel.    Premise.s. 

A  re  h  1 1  ec  t — None. 

(onlrartor— Curtis  Wright.  »435  Haste 
SI..    Berkeley.  jjofl,, 


nu  ELLINO 

(4M2;i)      E    EDWARDS    2*5    S    Bancroft, 

Uerkeley.     Ope-8tory*4-room  dwfg. 
ciwner— Wm.  F.  Neary,   1641  TclemtBU 

Ave.  Oakland        »         •      -       t  "«"♦ 
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''Areljitect — None.  '"       ,,• 

tSntractflr— E,  C    Venn,    4l9    12th  St., 


jP,.VyjBL,LlN(3  v      • 

(i'dao)      NO.      2543      PIEDMONT      AVE., 
Berkeley.     One-story   a-room  dwlg. 
Owner — Mrs.  ,c\  C\.Bernier,    Premfses. 
Architect — None. 

-.eontBactorvTJ.  F.  Bernier,  Premises. 

,ij    srii'    •- 1    ■■-■■■  *^'"' 

»l>ft.vii*i  =•  7      .*<'.it'r- -r. 

rA-U'fHRAiTlONS  , 
(4031)      NO.     27a&    REG-BNT     ST.,    Ber- 
y7    rH^iey,    i  Aiterations  and   additions.' 
Owner — August  Manasse,  .Prenli^3es. 

■  Architect — None. 
t'jOtf-tractar — C.-.M.  Starr,  JiOli)  Delaware 
St.,'  Berkeley..  ?180U 


fPhVyELLlf^G 

nt<i032j     NO.  817  SAN  LUIS  KOAD,  Ber- 
f-.,,   keiey.     One-story   6-room   dwlg. 
^feyner^— A.    J.    Pollard.    77    Plaza   Drive, 
,-',  ..  Berkeley.     ..-, , 
-Ji!icKifiect^-Norie.; 
-  U^'j'Js 'work.  ,■.,,.   .  !f4U00 

''Ab^j!)i¥lo'N     ■ 

■(Iii:i3)      NO.   S3-0      SAN  MATEO     ROAl'. 

,         .BepkeK-y.      .Addition. 

',Qu-it««-^iIrs..  F,.   1'..  Crowley.  Premises. 

.,^tci',l\itep't.^Non'e. 

'.jSiWtra'CtoV-^A!   Ceaerbqrg,    1445   E-37th 

■  Sf.,  Oalila:nd.  ■  JSOO 


l5-\vEi;tlNG  ■     ■ 

110:^4).  NO.   .826      SHATTUCK      AVE., 
•'."]'.' Berltetey'' '.One-story  6-room  dwlg. 
"^wner^'^J.    F.    Alexander,    2524    Virginia 
:?'l,.'„'?ty.  ft^rkeley. 
•  ?M-cfhitect^None. 
"i.'s*y^s   work._ 


$4  500 


^M^LLING  ■     •     ■ 

:(;|(T35)       W.     CROSBY     AVE.     150     No. 

:/;;  FOothlll  Blvd..  Oakland.    One-story 

.\".  6-rOom    2-tamily   dwelling. 

:pAiger— S.     T.     Stefflns.     1941     Crosby, 

, .  ^'f.'Oakl^jid.     , 

■".^i'chi'teet' — None. 


•l';'6iUractor — G.   Steffens. 


$3300 

¥A^AGE 

.^.4036^  ,.  3740  EaiBRSO.X,  Oakland.    One- 

■  ■  '     story   garage. 

Q.wner. — S,    L.    Fish. 
.AVchitect— is'one, 

Cvntractdr— 'E.    W.    Woddard.    535    Mer- 
'-.'■'..ultt   Ave.,   Oakland;  $600 


iJilSPATRS'    ■ 

:.tjb37)    -  «TH     AND     CAMPBELU    STS., 
; ;      .Oal^l'and.      Repairs   to   fire   house. 
'~0'\vner^City    of    Oa,kland. 
];?JrciiiTect — ^Wphs.  ' 

"^fcoh'tfactor— Schnebly    &    Hawstrawser, 
'"■"'i§lH'  arid   Jackson,    Oakland.      '^816 


DWELLl.N'G 

.ft^asy     S.   FOREST   HILI,  AVE.    350   E. 
'    "'"Whittla,     Oakland.       One-story     2- 
ro6m    dwelling. 

Owner— "R.- O.  Mead.   594   12th  St.,  Oak- 

"    ''  land. 

A'rchitect — None, 
/ijay's    ^rk.  $500 

vf^'fePAIRS,.  ETC. 

■S(M^9.)l''''f.^-77     H.AMILTON     PL.,    Oak- 

-fti:-*;- land.  •  Re()aif s   and   alterations. 

Owner — ■'Robt.   Stevenson. 

Architect — None. 

Contractor — F.     'W,     Shrader,    520     16th. 
.        :, Oakland.  $3000 

■  D'WEfLING- 

»^6'irti''    NN'.'HILLEGASS    430    No.    Alca- 

'*'-'     t*-az.    Oakland.      Two-story    8-room 

dwelling. 
•'(yW'ileT'i-MTs  "  O.     M.     Harney,     Peralta 
;;  ARtS.',-'J©akland'.        .'     ''     '      ;   • 

'  '^^rcltltecfi^None. 

Contractor — Spe-triri-&  Larsen,  339  63rd 
=■'■'<-■  '^sf.,-'Oakland.         •       ■  $7464 


sft'wnffiLiiiNQ '■ 

'-'■(40-H-)-    N,  NEW  AVE.  200  E.  77th  Ave., 
i  ■      Oakland,     Onf-story.  S-roora  4welU 
ing. 


Owner — -H.     D.     Manchester 

Ave..   Oakland. 
Architect — None. 
Day's  work. 


ALTERATIONS 

(4042)      5621    OCE.AN  VIE'W   DR.,    Oak- 
land.     Alterations. 
Owner — W.   H.    Ryan,    Premises. 
Architect — None. 
Contractor   —   Alex   Sommarstrom. 

$2000 


DWELLING 

(4043)  E.  107TH  AVE.  260  S.  Ban- 
croft. Oakland.  One-story  5-room 
dwelling. 

Owner — J.  Bertram.  1615  2nd  Ave., 
Oakland. 

Architect — None. 

Contractor — A.  B.  Eastman.  304  E-16th. 
Oakland.  $3000 


ADDITION 

(4044)  525  63rd  St.,  Oakland.  .Addi- 
tion. 

Owner — .John    Bfirne,    Premises. 

.Architect — None. 

Contractor — AV.  S.  Young,  533  63rd  St., 
Oakland.  J400 


ALTERATIONS 

(4045)        N'E     COR.     lOTH     AND     CLAY 

Sts.,    Oakland.      Alterations. 
Owner — B.    Brocket,    Premises. 
Architect — None. 
Contractor — Barr  &  Son,  52  Vernon  St., 

Oakland.  $900 


MARKET 

XAV  COR.   22.\'D  ST.   AND  SAN   PABLO. 

Oakland.      One-story    market. 
Owner — C.    B.    Orris,    Stockton,    Cal. 
A  rchitect — None. 

Contractor    —    Peters    &    Hodgins.    184 
Ridgeway    Ave.,    Oakland.        $7000 
.VOTE: — Contract    reported    Nov.     15, 
.Vo.    4022. 


DAVELLING 

(404B)  ROSE  .AVE.,  Piedmont.  Two- 
story    frame    dwelling. 

Owner — F.  E.  Brown,  970  Rose  Ave., 
Piedmont. 

Architect — None. 

Contractor — McCoy    &    Pack.  $4750 


DWELLING 

(4047)      WILDWOOD    AVE.,    Piedmont. 

Two      and      one-half-story      frame 

dwelling. 
Owner — Mrs.  C.  Yolland. 
Architect — None. 
Contractor — Hans  A.   Harrison.        $4850 


DAA'ELLING 

(4048)  E.  SACRAMENTO  421  S.  Ad- 
dison, Berkeley.  One-story  5-room 
dwelling. 

Owner — C.  S.  .Barnum,  2312-P.  Prince 
St..    Berkeley. 

-Architect — None. 

Day's   work.  $2000 


DWELLING 

f4049)       940     OXFORD     ST..     Berkeley. 

One-story    5-room    dwelling. 
Owner — M.    P.     Rose,    1645    Stuart    St., 

Berkeley. 
Architect — None. 
Day's   work.  $4500 


.ALTERATIONS 

(4050)       1722    WALNUT    ST.,    Berkeley. 

Altering    dwelling    to    apartments. 
Owner — Hilda    Abraham.     Premises. 
.Architect — None. 
Contraetor-— M,    I.    Di.egs,    Easton   Bldg., 

Oakland.  ?<•""' 


TK.MAS. 
oncrete    ; 


.sru    .'iT.ATlU.N 

14051)      W    END      LAKE 

Oakland.     Onc-.story 

station, 
owner — Pacillc   Gius   &   Electric   Co.,   44.i 

Sutter  St.,  San  Francisco. 
Architect — Knff,  Dept.  of  Owner. 
Day's   work,  $32,000 


DWELLING  ( 

(4052)  W  PLEASANT  v  ALLEY  Ci..  200  :; 
N  Pleasant  Valley  Ave.,  Oakland.  | 
One-story  6-room  dwelling. 

Owner — J.  R.  Wood,  1534  Franklin.^,: 
Oakland 

Architect — None.  ■  ,  ,   : 

; 


1534  Franklin  St.,  Oakland. 


$600« 


BLiNGALOV\  S  r    , 

(4053)  N  TWENTIETH  150  W  5th 
Ave..  Oakland.  Three  one-story  '3- i 
room   frame   bungalows.  *. 

Owner — Mrs.   A.   Garland.  -, 

Architect — None. 

Contractor  ~  E.  Camponienosi.  5238 
Lawton  Ave.,  Oakland.       $2000  e^cli 


DWELLINGS 

(4054)      W    THIRTIETH   AVE    125   and 

165   S   E-14th,   Oakland.      Two   one-i 

story    5-room    dwellings. 
Owner — R.    K.    Larsen.    2830    E-14th    St.,"] 

Oakland. 

Architect — None.  1 

Contractor — F.  Clausen,   1606   28th  Ave.,'* 

Oakland.  $4800  each  .■. 


DWELLING 

(4056)      E    THIRTEITH   AVE    130    S   B-| 

14th.  Oakland.       One-story     &-roomjj 

dwelling.  * 

Owner — R.    K.    Larsen.    2830    E-14th    at.,S 

Oakland.  1 

Architect — None.  ', 

Contractor — F.  Clausen.   1506  28th  Ave,j, 

Oakland.  $480oi 


RECORDED  \ 

Al'ARTMENTS  I 

(4056)  PTN  PLOT  7,  Patterson  Ranch.i 
Oakland.  All  work  for  two-storyTi 
trance   apartments.  \. 

Owner — C.   A.   Henry,  Oakland. 

Architect — None. 

Contractor — C.  G.  Hildebrand,  3257  Ga 
Undo  St.,  Oakland. 

Filed  Nov.    16,  '21.     Dated  Nov. 

Heady  for  root $300f! 

Plastered      2««J 

Completed  and  accepted ^OUi 

Usual    35    days 27ui 

TOTAL  COST,  $97U| 

Bond,    none.      Limit,    60    days.      Forfeit 

none.      Plans   and   specitications    filed. 

ELECTRIC     WORK 

(4057)  LOTS  1  AND  2  BLK  B  BlaW 
Tract  No.  1,  Berkeley.  Elect™ 
work  for  one-story  reinforced  coHJ 
Crete  and  brick  extension.  j 

Owner — The     Boardman     Estate,     OkO 

Architect — James      W.      Plachek,     2U1< 

Shattuck   Ave.,   Berkeley.  , 

Contractor — Berkeley     Elec.     Co.,     21* 

Center  St.,  Berkeley.  ^ 

Filed  Nov.   16,  '21.     Dated  Nov.   15,  '2S 

On   1st  and  loth  of  each  month     tm 

Usual    35    days 2&f 

TOTAL     COST,     $17« 
Bond,    none.       Limit,    as    soon    as    PO^J 
sible.       Forleit,       none.         Plans 
specitications  llled. 


rtfii ' 


25!* 


(4058)      GLASS      AND      GLAZING      ON 

above. 
Contractor — W.     P.     Fuller    i 

10th   St..   Oakland. 
Filed  Nov.   16,  '21.     ated  Nov.  15.  '21. 

Payments    same   as   above ,j 

TOTAL  COST,  $3060 
Bond,  none.  Limit,  as  soon  as  posaiDle. 
Forfeit,  none.  Plans  and  specitica- 
tions  tiled. 


(4059)      TILE   WOltK  ON  ABOVE. 
Contractor — The   Rigney  TUe  Co.,  JMI 

Telegraph- Ave.,    Oakland. 
Filed  Nov.   16,  '21.     Dated  Nov.  16„' '£1; 

Payments    same   as   above ri 

TOTAL  COST,  $2760 
liond.  none.  Limit,  as  soon  as  possible. 
Forfeit,  none.  I'lans  and  speciHca- 
Ii011.'5   tiled.  •■-"^ 


(<U60)      PLUMBING,    SEWER  •   WOWl 
find  ^as  piping  on  ab'ove,     "'•'<'•.     j; 


Saturday.  Xovember  19.  1921        fiUILDINa     AND     ENGINEERING     NEWS 


V 


Contractor — Robert    Annis.    1147    Shai- 

tuck    Ave..    Berkeley. 
Filed  Nov.  16.    21.     DaU-d  Nov.  lo,  ■•il. 

Payments    same    as    above 

TOTAL,  COi^T.  $1231) 
Bond.  none.  Limit,  as  soon  as  po.ssible. 
Forfeit,  none.  Plans  and  spt-citlca- 
lions  tiled. 


(4061)      LATHING     AND    I'LASTEItlNC 

on  above. 
Contractor — \Vm.  Makin,  1048  iCsct'lsior 

St..  Oakland. 
Filed  "Sov.  16,  '21.     Dated  Nov.  15.    21. 

Payments    same    as   above 

TOTAL  COST.  52»2.'> 
Bond,  none.  Limit,  as  soon  as  possible. 
Forfeit,  none.  Plans  and  specifica- 
tions tiled. 


(4062)      CARPENTER.      MILL.      STKEL 

and   iron  work  on  aoove. 
Contractor— Conner  &  Conner.  Berkeley 

Way  and  Shattuck  Ave..  Bkly. 
Filed  Nov.  16.  '21.     Dated  Nov.  l.i.    21. 

Payments    same   as   above 

TOTAL  COST.  S820O 
Bond.  none.  Limit,  as  soon  as  possible. 
Forfeit,  none.  Plans  and  spcoitira- 
tlons  tiled. 


(4063)      BRICK    WORK    ON    ABOVE. 
Contractor — John    Thomsen.    5S31    Occi- 
dental   St..    Oakland, 
Filed  Nov,  16.  '21,     Dated  Nov.  15.  '21. 

Payments    same    as    above, 

TOTAL  COST,  523011 
Bond,  none.  Limit,  as  soon  as  possiDle. 
Forfeit,  none.  Plans  and  speiific-a- 
tions   tiled. 


GYMNASIUM 

(4064)      W    DOVER   ST    200    S    51st    St., 

Oakland.     One-story  gymnasium. 
Owner. — Baby    Hospital. 
Architect — None. 
Contractor — F.     W.     Maurice,     1362     E. 

25th    St.,    Oakland.  $1300 


GARAGE 

(4065)      2253  E  39TH  ST,  Oakland.    Ga- 
rage. 
Owner — Lee  A,   Wilson, 
Architect — None. 
Day's    work,  $450 


ADDITION 

(4066)       1227    1ST    AVE.    Oakland,      Ad- 
dition, 
Owner — P,  Clecak, 
Architect — None, 

Contractor — Walker   Refrigerating  Co,. 
566   4th   St..    Oakland.  $S00 


DWELLING 

(4067)  FRUITVALE        EXTENSION. 

Oakland,  One-story  2-room  dwell- 
ing. 

Owner — J.  Hill.  3051  Wheeler  St..  Ber- 
keley. 

Architect — None. 

Day's  work.  $500 

GARAGE 

(406S)  3839  PARK  BLVD.  Oakland. 
Garage. 

Owner — G.  Guyott,  1438  Madison.  Oak- 
land. 

Architect — None. 

Contractor— A.  T.  Hendricks.  47  Fair- 
view    Ave.,    Piedmont.  $100 


WAREHOUSE 

(4069)  W  SAN  PABLO  AVE  125  N 
Filbert.  Oakland.  One-story  ware- 
house. 

Owner— H,  C.  JJrown.  1417  San  Pablo 
Ave..  Oakland. 

Architect — None. 

Cay's  work.  $1495 


DWELLING 

(4070)      NO.    1034    CARLTO.V    .ST..    Ber- 
keley.      One-story     4-room     dwoll- 
tng. 
One-Hlory  4-room  dwellinf^. 

Owner — W,    Holm.    S23    Stannnce    .\ve, 
.Mbany. 

Architect — None, 

Pay'i  worK.  f40vu 


ALTERATIONS 

(4071)      NO,      2247      CEDAR.      Berkeley, 

Alterations, 
Owner — Mary    F,    Stciger.    545    23rd    St,. 

Oakland. 
Architect — None. 
Day's  wodk,  $500 


DWELLING 

(4072)  ,NO,  26  EL  CAMINO  REAL,  Ber- 
keley, Two-story  10-room  dwelling 

Owner — Katherine  S,  Whiiton,  193  'rill- 
crest  Road.  Berkeley. 

Architect — None. 

Contractor  —  J.  Dawson,  2121  Durant 
Ave..  Berkeley.  $11,000 


DWELLING 

(4073)  E  CLAREMONT  AVE  247  N 
Hudson.  Oakland.  One-story  5- 
room  dwelling. 

Owner — J,    W.    Monroe.    4612   Grove  St.. 

Oakland. 
Architect — None. 
Day's  work.  $4000 

STORES 

(4074)  SW  COR  8TH  AND  CLAY  STS, 
Oakland.      One-story    brick    stores. 

Owner — R.  W.  Kinney.  9th  and  Frank- 
lin   Sts.,    Oakland. 

Architect — None. 

Contractor — G.  A.  Scott.  6S5  23rd  St., 
Oakland.  $11,000 


DWELLING 

(4075)  W  E-2STH  ST  420  S  Park  Blvd, 
Oakland.  Two-story  7.-room  dwell- 
ing. 

Owner — C,    K,    Nichols,    1528    Franklin 

St..  Oakland. 
Architect — None, 
Day's  work.  $4800 

STORES 

(4076)  N  FOOTHILL  BLVD  100  E  38th 
Ave.,  Oakland,     One-story  stores. 

Owner — L,    H,   Harris, 
Architect — None, 

Contractor — J,  S,  Marshall,  3521  E.  18th 
St..   Oakland,  $2000 


GARAGE 

(4077)  418  45TH  ST,.  Oakland,  Ga- 
rage, 

Owner — O.    G.    Glannotti. 

.\rchitect — None. 

Contractor — O,  N.  Brown.  500  Webster 
St..  Oakland,  $415 


DWELLING 

(407S)  E  48TH  AVE  509  N  E-14th  St., 
Oakland,  Two-story  4-room  dwell- 
ing. 

Owner — A,  B,  Christensen.  2855  Jack- 
son St,,   Alameda, 

Architect — None, 

Day's  work,  J2000 


Ga- 


GARAGE 

(4079)       1251    1ST    AVE.   Oakland. 

rage. 
Owner — Dr.   M.    Elgaten.    1247    1st   Ave.. 

Oakland. 
Architect — None, 
Contractor — H.    E.    Irish.    2214    Clement 

Ave..  Alameda.  J416 


DWELL!  .\G 

(4080)  \V  MARKET  ST  40  N  37th  St.. 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner— E.  L.  Hull,  36th  St,  and  San 
Pablo  Ave,,  Oakland, 

Architect — None, 

Contractor  —  Al  A.  Anderson,  3321 
Brookdale    Ave.,    Oakland.        $2715 


ADIXITIO.N 

(4081)  NO.  588  SYCA.MORB  ST..  Oak- 
land.    Addition. 

Owner — .Mrs. .  Jennie   L.   Fuller, 

Ai'chilccl — .None, 

Contractor — H.  C.  Kidder.  2108  Addi- 
son   SI,.    Berkeley.  i'"'*" 


-room 


Ave.,    Oakland.      One-story 

dwelling. 
Owner — Chas.  H.  and  Lottie  H,  Osborn, 

318  Ohio  St,.    Vallejo. 
Architect — None.  -        - 
Day's   work,  I400U 


RECORDED 

DWELLING 

(4083)  N  OLENDORA  AVE  444  W 
Edgewood  being  Lot  19  Blk  8. 
Fourth  Avenue  Heights.  Oakland. 
All  work  for  one-story  6-room 
dwelling  and  parage. 

Owner — Harold    Halleen.    1115    16th    St.. 

Oakland, 
Architect — None. 

Contractor — E.     Maasberg,     1420     Well- 
ington  Ave,.   Oakland, 
Filed  Nov.  17,    21,     Dated  Nov,  16.  '21. 

Enclosed     $1000 

Brown  coated    lOOO 

Completed     1000 

Usual   35  days 1150 

TOTAL  COST.  $4150 
Bond.    none.      Limit.    60    days.      Forfeit. 
none.      Plans    and    specitlcatlons    filed, 
NOTE — Permit  also  applied  for  today 

GR.A.DING.    FORMS,    ETC, 

(4084)  NW  COR  14TH  &  WEBSTER 
Sts,  N  606  to  pt  begin  N  50  W  160, 
Oakland.  Grading,  forms,  concr. 
and  cement  work  for  4-8tory  relnf. 
concr.   bldK- 

Owner — Horwinshi    Co..     361     13th     St.. 

Oakland. 
Architect — Sidney   B.    and   Noble   New- 
som.      Nevada      Bank      BIdg,,      San 
Francisco. 
Contractor — M.  C.  Vaughn,  351  12th  St.. 

Oakland. 
Filed    Nov.    16.   '21.      Dated  Nov.    15.   '21. 

First    floor    in    place $4117 

Second    floor    iii    place 4117 

Third   floor   in   place 4117 

Fourth    floor    in    place 4117 

Completed     4117 

Usual   35  days    $6999 

TOTAL  COST.  $27,584 
Bond.  $14,000;  sureties.  J.  K.  Nelson 
and  Carl  T.  Doell;  forfeit,  none;  limit. 
75  days.     Plans  and  specifications  filed. 


(40S5)        STEEL      REINFORCING       ON 

above. 
Contractor — W,    S,    Wetenhall    Co..    604 

Mission    St..   San    Francisco. 
Filed   Nov,    16.   '21.      Dated    Nov,   10.   '21, 

Second  floor  steel    In   place $2211 

Fourth   floor  steel    in   place 2211 

Completed  and  accepted  2211 

Usual   35    days    2216 

TOTAL  COST.  $8849 
Bond,  $4425;  suretley.  Fidelity  and  De- 
posit Co.;  forfeit.  $26  day:  limit,  as 
soon  .IS  possible.  Plans  and  specifica- 
tions  filed. 


.ALT.  &  ADD. 

(4086)  747  54TH  ST,.  Oakland,  Alter- 
ations and  addition. 

Owner — Mrs.  Jl.  E,  Butler,  Premises. 

Architect — G.    L.    Rosebrook. 

Contractor — A.    Lingren, 

Filed   Nov,   16.   '21,      Dated   Nov,    IB.   '21, 

1st    and    15th   day    ea,    month 75% 

Usual   35   days    26% 

TOTAL  COST.   $1055 

Bond,     sureties,     forfeit,      limit,     none. 

Plans    and    specifications    filed. 


DWELLING 

(4082)      S    WALNUT    AVB    332    E    till) 


DWELLING 

(40S7)  N  LAKE  SHORE  AVE  116  E 
Rand  Ave,.  Oakland,  Two-story 
frame  dwelling,  except  lighting 
fixtures,  shades  and  heating  sys- 
tem. 

Owner — George  and  Sylvia  Scrlvani, 
216  Franklin  St..  Oakland. 

Architect — Paul  F.  De  Martinf,  946 
Broadway.  Oakland. 

Contractor — Mcintosh  Bros..  180  Jessie 
St..    San    Francisco, 

Filed    Nov,    16.  '21,      Dated    Nov,    14,  '21. 

Sheathed M 

Brown  coat«(t    ■ ^ 
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Completed  and  accepted   % 

Usual  35  days   % 

TOTAL  COST.  $13,800 
Bond.  $6900;  sureties.  Theo.  De  Pass 
and  Wm.  Smith:  forfeit,  none;  limit,  90 
days.     Plans  and   specifications   filed. 

NOTE: — Permit     reported     Sept.     26, 
l!t21.   No.   3321. 


PAINTING 

(4088)  40TH  AND  HOLLIS  STS.,  Em- 
eryville.    Paint  water  tower. 

Owners-Western  Electric  Co.,  Prem- 
ises. 

Architect — None. 

Contractor  —  Eastern  Decorating:  Co., 
626    13th    St..    Oakland. 

Filed  Nov.  16,  '21.  Dated  Nov.  8,  '21. 
Payrhents  not  given. 

-.'-  TOTAL,  COST,    $835 

tiond.    $835;    surety.    Fidelity    and    De- 

ppsit    Co.;    forfeit,    limit,    none.      Plans 

none;   specifications   filed. 


AHAKTMKNTS 

NK    FORTY-SEVENTH      &       YGNALao 

Ave.s..      Oakland.        Two-story      14- 
...  -room   apartments   and   stores. 
Owner — C.   A.      Henry.   4205      West     St., 

Oakland. 
;Vrchaects-None. 

Contractor— C.      G.      Hildebrand.       1700 
..      Fremont     Way.    Oakland.         $11,000 
NOTE: — Recorded     contract     reported 
Nov.    7.     11121.      No.    4056. 


OOMFLETION  NOTIOES 

.\  LAMED  A  COUNTY 

Recorded  Accepted 

Nov.  17.  1S<21 — N\V  SEVENTEENTH 
and  Telegraph  Ave  N  58  th  parallel 
to    17th    St.    100    S    58    E    100,    Okd. 

■  Lem    Williams    to   Alfred   Olson 

Nov.     17.     1921 

Nov.       17.     1921 — LOT'       30       BLK       &, 

Fourth    .Avenue    Heights.    Oakland. 

William    J    Baker   to   whom    it   may 

concern Nov.     16.     1921 

Nov.  17.  1921 — LOT  16  BLK  9  Map 
''  Stein  way    Terrace.    Oakland.      E    N 

Ament  to  C  Texdahl Nov.    1.   1921 

Nov.  16.  1921— NE  ALMOND  125  N V\ 
'  98th  Ave  NW  35.\NK  146.52.  Oak- 
.     land.     Koberl    HillLs  to  C  L  Hewitt 

Nov.    '<.   1921 

Nov.     15.     1921— NO.       5a       PARKSIDp: 

Drive.    Berkeley.         H    .)    Cross      to 
.  ■  whom   it   may  concern .  .Nov.    15.   1921 
N.qy.    15>    1921 — CROSSING    AT   STAN- 

ford       and       San     Pablo.       Oakland. 

Southern    Pacific    Co   to   Hutchinson 

Co Nov.    9.    1921 

.Nov.    14,       1921— PTN      LOT    1       Map 

Pleasant      Valley    Court.      Oakland. 

Helen    L   and    Dr.    Leon    it    Dupuich 

to   .)    VV    Monroe Nov.    12.    1921 

Nov.   10.  1921 — NO.  457-59  FORTIETH 

St.,  Oakland.     Harry  B  and  Rowena 

■  ■    Meeks  Abdy    to   Morrow  &   Garren . 

,     Nov.    10,    1921 

Nov.  12.  1921 — LOT  11  BLK  10  Map 
Fourth  Avenue  Heights.  Oakland. 
C  M  Norgrove  to  William  J  Baker.  . 
Nov.    12.    1921 

Nov.  12.  1921— NW  FOKTV-SIX'IH  A\ 
and  E-14lh  W  65xN  55.  Oakland. 
Bank  of  Italy  to  Etherton  &  Co.. 
. Nov.    9.    1921 

NiiV.  12.  1921— LOT  28  BLK  ■'D"  Oak- 
land Highlands.  Oakland.  Louis  E 
Simmonds  to  whom  it  may  concern 
#      Nov.     10,     192  1 

Nov.  12.  1921— NO.  2732  DERBY  AND 
No.  2734  Derby.  Berkeley.  Gustave 
Schrader  to  whom  it  may  concern 
Nov.    8,    mill 

Nov.    12.    1921— NO.    5831      COLLBQH 

Ave..         Oakland.  Beach-Krahn 

Amusement  Co.  Ino  to  Lawton  & 

:    Vezey ,,,..Nov,   7,   1921 


LIENS  FILED 

ALAHBDA   COUNTY 

Recorded  Amount 

Nov.  17.  1921— S  37  M;  LOT  8  BLK 
15.  Map  McGee  Tract.  Berkeley. 
Sunset  Lumber  Co  vs  Simon  and 
Nettie   Raport    $77.47 

Nov.  16.  1921— LOT  14  AND  SE  13 
Lot  13  Blk  1.  Map  Lakeshore  High- 
lands, Oakland.  Maxwell  Hdw. 
Co  vs  Anna  and  James  Gartland 
and   F.    N.    Strang $499.84 

Nov.  15.  1921- LOT  4  AND  W  10  LOT 
5.  Map  Boston  Tract,  Oakland.  Da- 
vid Hart  vs.  L.  A.  Brown  and  Mrs. 
Black      $441.56 

Nov.  15,  1921 — LOT  4  AND  W  10  ft. 
Lot  5  Map  Boston  Tract.  Oakland. 
Known  as  No.  547  33rd  St.  J  W 
Brooks  vs  L  A  Brown  et  al $250 

Nov.  14,  1921 — N  FIFTY-THIRD  140 
W  of  boundary  line  Emeryville  W 
30xN  106.62.  Emeryville.  Stege 
Lumber  &  Hardware  Co  vs  T  T 
Chestick  and  Emma  Jane  Chestick 
$101.97 

Nov  14.  1921— SW  E-TWENTY-FIRST 
390  SE  Fifth  SE  40xSW  125.  Oak- 
land. W  H  Picard  vs  Amelia  H 
Henry    and    W    Henry $585.79 

Nov.  12,  1921 — LOT  24  BLK  "E"  Map 
East  Piedmont  Heights.  Oakland. 
L  W  Blake  vs  Fred  N  Strang  and 
Walter    F    Price $375 

Nov.  12,  1921 — LOT  24  BLK  "E"  Map 
East  Piedmont  Heights,  Oakland. 
California  Door  Co  vs  Fred  N 
Strang  &   W  Price   $238 

Nov.  12.  1921— LOT  20  BLK  1  Map 
Lakeshore  Highlands.  Oakland. 
Inlaid  Floor  Co,  $433.98;  Rigney 
Tile  Co.  $182;  C  L  Adams,  $192;  L 
W  Blake,  $502.30;  California  Door 
Co.  $442.70;  Powell  Bros.  Inc.  $175 
vs  Fred  N  Strang  4c  Janet  F  W 
Mowatt     


BUILDING  CONTRACTS 


HOMESTEADS 


.\I<ASIEa)A  COCNTT 


Recorded  Amount 

Nov.  17.  1921— .N  40  LOT  15  BLK  21. 
Map  Northbrae.  Berkeley.  J  M 
Willinger     $5000 

Nov.  17.  1921— LOTS  17,  18.  and  19 
Blk  33.  Amended  Map  Fairmount 
Park,    Albany.      Samuel    Chase.. $5(i00 

.Nov.  16.  1921 — SW  ALEXANDER 
Court  185  NW  35th  Ave  NW  35xSW 
120.  Oakland.  Dorothy  J  Johnson 
(wf  Elmer   V)    $4  50ii 

.Nov.  16.  1921— E  30  LOT  33  and  W  10 
Lot  34  Map  Parkside  Claremont. 
Berkeley.     Joe  G  Sweet    J65iiii 

Nov.  16,  1921— LOT  21  Map  Ashley 
Tet.  Katie  Anderson  (wf  Axel  E> 
$3,000 

Nov.  15,  1921 — BEG.  PORTION  LOT 
17  map  of  the  Ghirardelli  Tract 
nr  Fruitvale.  W.  F.  Boardman  Co. 
Surveyor  filed  April  7.  1869  in 
Liber  40  of  Deeds.  Pages  246  and 
247  in  Office  of  County  Recorder  of 
Alameda  County.  Mary  A  Hoberg 
(  wf  Frank)    JSOiio 

Nov.  14.  1921 — N  CLEMENT  AVE 
320-6 H  E  Everett  E  45xN  150,  — . 
Etta    McMichael    (wf    Wm)     ....$500ii 

Nov.  14.  1921 — PTN  BLK  -Q  '  Map  of 
.Annex  to  Meek  Orchard  Tract. 
Eden   Tp.      E  D  McDonald $2500 

.Nov.  12.  1921— W  DUNCAN  264  S 
Webster  S  44xW  130,  Berkeley. 
Karl    H    Wight    $5000 

Nov.  12.  I9i!l— LOT  21  and  S  5  Lot  22 
Sbdvn  "C"  Map  Fruitvale  Terminal 
Tract,  Oakland,  Martha  Wieck 
(W£  Ht-nry)    ,.,, ,,,.$20Oo 


FRESNO   COCNTT 


DWELLING 

1555     ROOSEVELT    AVE.. 

DwelllnK. 

Owner — Nets  N.  Nelsen. 

-Architect — None. 

Day's  work. 


$8900  I 


DWELLING  J 
3362      KERCKHOFF      AVE.,      Fresno.  ■ 

Dwelling.  j 

Owner — Chess   &   Petersen.  ; 
-Architect — None. 

Contractor — W.     G.     Jolly,  547     Echo/ 

Fresno.  $8000-' 

] 

ADDITION  ■• 

334  COAST  AVE.,  Fresno.     Addition   to:' 

garage. 
Owner — De   Vaux  Motor  Co.,   Premises.  I 
Architect — None.  ^ 

Contractor- — Valley     Construction     Co.,- 

Fresno.  $10,20()< 


ALTERATIONS  ( 

508  VAN  NESS  AVE.,  Fresno.  Altera-l 

tions.  J 

Owner — B.  Harvey,  Premises.  ' 

Architect — None.  i 
Contractor — Paulsen     &    Stranee,    2228j 

Fresno.    Fresno.  $5411^ 


STORE 

-NO.  316  C  ST..  Fresno.     Store. 

Owner — Wasemiller     .t     Quindt.     33 

St.,   Fresno. 
-Architect — None. 
Day's  work.  $ 


5     0^ 


'008 


DWELLING 

NO.    4023    KERCKHOFF    AVE..    Fresno 

Dwelling. 
Owner — J.   -A.   Barr.   746    Van   Ness  Avej 

Fresno. 
-Architect — None. 
Day's  work.  $600 

DWELLING 

NO.  3311  LYELL  ST..  Fresno.     Dwelling 

Owner — N.   E.   Wilkinson. 

-Architect — None. 

Day's   work.  $30(< 


ALTERATIONS 

-NO.  1404  TL'LARE  ST..  Fresno.     Altera 

lions. 
Owner — K.    Hasegawa. 
Architect — None. 
Contractor— J.    R.   Church.    221    N-U   Sfl 

Fresno.  $10,00 


-ALTERATIONS 

BELMO.N'T    AVE.    in    Blk    2     Van    NeaJI 

Park.    Fresno.      Remodel    residenoil| 

into  apartment   house.  ] 

Owner — Bell   T.  Harvey.  . 

-Architect  —  Swartz   &   Ryland,   Rowei|| 

Bldg..   Fresno.  '•  ' 

Contractor — Paulsen      &      Stange. 

Fresno  St..   Fresno. 
Filed  Nov.    8.   '21.      Dated   Nov.    7. 

>3    completed     $1370.751 

%    completed    1370.7i' 

Completed     1370.78 

Usual   35    days 1370.75 

TOTAL  COST.  $5483.00 
Bond,  none.  Limit,  45  days.  Forfeit. 
$10  per  day.  Plans  and  specifications 
tiled. 

I'LI'MBING,    G.AS    AND    WATER    SEK-' 

vice  on  above.  { 

Contractor — H.    S.   Stange.    2235    Harveyj 

-Ave.,  Fresno.  | 

Filed  Nov.  8,  '21.     Dated  Nov.  7,  '21.        | 

V,  completed    |60»J 

Completed    SOOl 

Usual  35  days 64a| 

TOTAL  COST.  $1*4&)| 
Bond,  none.  Limit.  45  days.  Forfeit.j! 
$10  per  day.  Plans  and  Bpeclflcatlona ! 
Died.  I 

i 


. 
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:j\VKL,LING  WAllEHOUSE  K<.i„tI  Sain  vs   W   Bohnak  apul  <•  A 

;in    TERRACE    AVE.,    Fresno.      Pwell-  WEST      MAI.V      ST,      Stockton.      Warp-  liichnor    »-,i3 

ing,                                                                                       house.  N"v.    12,    1S21— SE    h    OF    NW     %    ot 

-iwner I.    E.   Haines.  Owner — Overland    Transfer  Co.,    45    W.  ihc  N  30  acres  ot  the  NE   '4   ot  S^^ 

Architect— None.                                                               Main  St.,  Stockton.  '<   of  Sec.  20  T  2  S.  R.  7  E.  Stockton 

:nntractor — E.   B.   Spencer.                $4000  Architect    and    Contractor — Davis-Hel-  .Manteca  I.,uml)er  <'o  vs  D  H   Ward 

ler-I'earce  Co.,  Delta  Bldg.  Stock-  JM'fK.ls 

5WEI^LING  ton.  $12,000  • 

22  SUMMER  AVE,  Fresno,     nwelling                                           BUILDING  CONTRACTS 

)wner — Mrs.    N.    Kalejian  FLATS  

architect— None.  N.  COMMERCE  ST.,  Stockton.     Flats  SANTA  CLARA  COUNTY 

Contractor — U    K.    Cone.  Jo.iOO  Owner — O.    H.    Chain.    Farmers    &    Mer-  

chants  Bank  Bldg.,  Stockton.  COTTAGE 

SWELLING  Architect— None.  \\  Il.LIAM    NR.     9TH,    San     Jose.       Sl»- 

.-.43    I'ATTERSON  ST.,  FYesno.     Dwell-  Da.vs  work.                                               »10,000  room    cottage. 

tngr.  iiwncr — Leone   Wagner.  ' 

)wner— H.     E.    DePew.  KESIDENCE.   ETC.  .Vrrhitect— C.     S.     McKenzie,     Bank     ot 

architect— None.  WEST    WILLOW   ST..   Stockton.      Rcsl-  San  joge  Bldg..  San  Jose, 

lay's  work.                                               J3o00                 dence  and  garage.  t'ontractor — Geo.     Lindbloom.     519     W 

Owner— F.    P.    Dobson,    27    W.    Oak    St.,  .Sa„    Carlos.    San     Jose.                 J4700 

DWELLING  Stockton.  

J61  WILSON  AVE..  Fresno.     Dwelling.  Architect — None.  .\  I.TICRATION 

Jwncr — Chester    Lawrence,    Olive     and  Pays  work.                                                  14700  V\SK   .VND   AUZBRAIS,  San   JosS,     Al- 

Cleveland  Sts.,   Fresno.                                                                 ttratlon    to   store. 

Architect— None.  RESIDENCE,  ETC.  Owner— S.  and  E.  Johnson.   Premises. 

Contractor — C.  E.   Mlllhollen,  J63   Thes-  WEST  ROSE  ST.,  Stockton.      Residence  .\rchitect— None. 

ta,   Fresno.                                         J325(i                 and   garage.  Contractor — Wm.    Regal.  J1700 

Owner — Eric    Johansen.  ^____ 

SWELLING  Architect — None.  ALTERATIONS 

927       HUNTINGTON       AVE.,       Fresn...  Day's    work.                                                  $3200  374   g.    TENTH.   San    Jose.      Alterations. 

Dwellings.                                                                                           Owner — Wm.  Prosseus.  Premises. 

)wner— D.      A.      Shope,      922      "O"      St..  KESIDENCE.   ETC.  Architect— None. 

Fresno.  WEST  VINE  ST.,  Stockton.     Residence  Contractor— C.    W.   Do   Hegy.    19th    and 

Irchitect— None.                                                               and  garage.  Julian    Sts.,    San    Jose.  J1900 

Contractor — Tarnell    &    Garges.    1026    S.  Owner — Ed    Bettini,    422    Mendocino   St,  

4th   St..   Fresno.                                 $6000                  Stockton.  I'OTTAGB 

# Architect — None.  15TH    AND    SAN    ANTONIO,    San    Jose. 

Day's  work.                                               $4750  Slx-room  cottage. 

OOMEPLETION    NOTIOES                                                        owner- G.    K.    Lenzen.    270    S-Flrst    St.. 

.  COTTAGE  San   Jose. 

KKBSNO   COl  XTY  S.     lOTH    NR.     VIRGINIA.       Four-room  Architect— Binder  &  Curtis.  255Vi..  S.  1st 

cottage.  St,  S«n  Jom. 

liecorded                                                Accepted  Owner — J.    Murrin,     133     Reed    St..    San  Days  work.                                                  $5500 

Nov.    15,    1921 — LOT   20    W    ^    Lot    19.  Jose.  

Elk     26,     Arlington    Heights    Tract.  .\rchitect — C.  Maurer.  APT.   HOUSE 

Fresno.      VV    J    Palfrey   to    whom    11  Day's   work.                                                  $3868  SEVENTH  NR.  SAN  SALVADOR.  Two- 

mav    concern Nov.    14,     1921                                        story   (8)  apartment  house. 

•iov.    16.   1921 — LOT   3   Hays  Addition.  RESIDENCE,  ETC.  Owner— T.   P.   Mitchell,    1105   S.    7th   St., 

Fresno.      Sallie    Cain    and    Mabel    r  CENTER    AND     WYANDOTTE,     Stock-  San   Jose,    Cal. 

Pool    to    whom    it    may    concern...                     ton.     Residence  and  garage.  Architect      and      Contractor — Lewfs     & 

Nov.   9.    1921  Owner — F.    Ray    Shutes,    1920    N.    Mad-  Nelson.                                              $10,000 

«ov.    12,   1921 — LOTS  25  AND  26  ELK  ison  St.,  Stockton.  

14,    Arlington    Heights   Tct.   Fre.sno  Architect — None.  COTTAGE 

,  Ralph    S    and    Sylvia    F    Bissett    10  Day's  work.                                               $8000  MASTER    NR.    FLOYD,    San    Jose,    Cal. 

-  whom   it  may  concern ..  .Nov.   7.    1!<J1                                        Five-room     cottage. 

1                 ♦ RESIDENCE  Owner— P.   G.   Messa,    1273    Mastlck    St.. 

1                        ____      WEST  WALNUT  ST..   Stockton.     Resi-  San   Jose,  Oil. 

LIENS  FILED                                      dence.  Plans  by  owner. 

Owner — Harry   White.   546   N.   San  Joa-  Day's  work.                                              $2800 

FBSISNO   OOCNTT                                        quin  St..  Stockton.  • 

Architect — None.  DBLMAS     NR.     PARK.    San     Jose,    Cal. 

Recorded                                            Amount  Day's  work.                                            $4800  Six-room  cottage. 

Nov.    16,    1921 — LOT      8.    Fresno.         iM                                               Owner — August     Dellwig. 

(iashagorzlan    vs    Nubar    Arakelian  RESIDENCE,  ETC.  Architect      and      Contractor — Jas.      Le- 

»439  WEST  VINE  ST.,  Stockton.      Residence  mieux,  577  S.  6th  St..  San  Jose,  Cal. 

Mov.     8.     1921 — LOTS     1,     2     BLK     65,                      and    garage.  $8600 

Fresno.        Fisher-Glassfold      Hard-  Owner — T.    E.    Williamson.  

ware  Co.  vs  M.  E.  Casebier  and  G.  Architect — None.  COTTAGE 

W.  Dowda   $131.00  Day's  work.                                               $4750  HUMBOLDT    JJR.    MASTIC,    San     Jose. 

♦ Cal.     Throe-room   cottage. 

Kl-CSIDENCE,  ETC.  Owner— Wm.    H.     O'Neil,     500     N.     15th 

Notice  of  Non-Responsibility  S-OUTH  regent  ST..  Stockton.     Resl-  St..  San  Jose,  Cal. 

dence  and  garage.  I'lans   by  owner. 

FUBSNO  COUNTY.  Owner — Tuxedo    Land    Co..    Stockton.  Day's   work.             -                                $1809 

Architect — None.  • 

Sov.   10.  l'J21 — LOTS  1   AND  2  BLK    I.  Day's  work.                                                  $4000  COTTAGE 

Gladlus    Addition,       Fresno.       A      J                                               HUMBOLDT  NR.  SHERMAN,  San  Jos«, 

Arnaudon    as    to    improvements    on  RESIDENCE,  ETVC.  Cal.     Four-room  cottage.                   I 

property     SOUTH   REGENT  ST..  Stockton.     Re.sl-  owner- Wm.  H.  O'Neil,  500  N.  16th  Stl. 

^                                                       dence  and   garage.  San   Jose,   Cal.  j 

■PTTTTT»TMn.    flrtWrPAfTm  Owner — Tuxedo   Land  Co.,  Stockton.  Plans  by  owner. 

BUILPmO    OOWrKAUTH  Architect-None.  Day's   work.                                                  $1950 

SAN  JOAQUIN  OOCNTT  r.ay's    work.  $4300  

—    COTTAGE 

RESIDENCE  RESJ-DENCE.    ETC.  HUMROLDT      NR.      SHERMAN.      Flvej- 

llEDFORD      ROAD.      Stockton.        Resi-  SOUTH  REGENT  ST.,  Stockton.      Resi-  room   cottage.                                              t 

dence  and  garage.                                                    dence  and  garage.  Owner — Wm.   H.  CNell,  500  N.  16th  St:, 

Owner VV.  s.  J.   Raniiey.  Tuxedo  Park.  Owner — Tuxedo  Land  Co..   Stockton.  San    Jose,   Cal. 

.Stockton.  Architect — None.  Plans  by  owner. 

Architect— None.  Day's    work.                 »»«00  Day's   work.                                              t2«50 

Days   work.  $6Zno *  

LIENS  FILED  recorded 

.STORK  BLDG.                                                                                                 RESIDENCE.   ETC 

EAST     MARKET     .ST..     Stockton.   Store                         g^^y  jOAdUIH  OOCNTT  I.^T    21     BLK    10.    HANCHETT    PARK. 

Iiutlding.                                                                                                     ^in     Jose.     Cal.       One-story     framC 

Owner — Lafayette   Syndicate.  Reoordod                                               Amount  residence    and    garage. 

Architect — .None  Nov.  18.  1921 LOTS  4*9.  470  AND  471  Owner — Gertrude     Donovan.    San     Joi«i 

Day's    work.                                              $(non            m,d   part     472.      Burkett      Gardens.  Cal.  -.    -» 


m 
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Architect — WoKe   &    Higgins,    Auzerais 

Bldg.,  San  Jose,  Cal. 
Contractor — Geo.  Lindblom.  471  W.  San 

CarJos   St.,   San    Jose.   Cal. 
Plied  Nov.  IG,  '21.     Dated  Oct.  26,  '21. 

Frame    is    up J13S7.50 

First   coat   of   plaster    Is    on..    1387.50 

Completed    and   accepted 1387.50 

.Usual   35   days    1387.50 

TOTAL  COST.  $5550 
Bond,  J2775;  sureties,  James  H.  Pierce 
and  Southern  Lumber  Co.;  forfeit, 
none:  limit,  90  working  days  from  Oct. 
26,  1921.     Plans  and  specifications  filed. 


KESIDENCE,  ETC. 

NAGLEE    PARK,    San    Jose,    Cal.      All 
work      but      painting      for      1-story 
frame  residence  and  garage. 
Owner — Mrs.  Donovan,  San  Jose,  Cal. 
Architect — Wolfe    &    Higgins,   Auzerais 

Bldg.,    San    Jose,    Cal. 
Contractor — F.   J.   Huxtable,   377   S-Gth, 

San   Jose,   Cal. 
Piled    Nov.    16,   '21.     Dated   Nov.    8,   '21. 

Frame  is  up   $1077.50 

First  coat   of  plaster   is   on..    1077.50 
Completed    and    accepted....    1077.50 

Usual   35   days    1077.50 

TOTAL  COST.  $4310.00 
Bond,  $2155;  sureties,  Isabel  Huxtable 
and  M.  J.  Arana;  forfeit,  $5  a  day; 
limit,  65  working  days  from  Nov.  8, 
1921.     Plans  and  specifications  filed. 


COMPLETION  NOTICES 

8ANTA  CLARA  COUNTY 

Recorded  Accepted 

Nov.  14.  1921 — P'i'N  LOT  2U  ot  the 
Willows  Halt  Acre.  San  Jose.  J 
W   Green   to  whom   it  may  concern 

" Nov.     12,     1921 

Nov.  14,  1921 — SAN  JOSE.  William 
H  O'Neil    to   whom   it   may   concern 

Nov.     12.    1921 


Nov.  10,  1921— NORTH  FIRST  ST., 
San  Jose,  Cal.  f  .S  Uianclanlo  to 
J.  E.  Parkins Nov.  4,  1921 

Nov.  9,  1921— STANFORD  UNIVER- 
sity  (Stanford  Stadium).  Board  of 
Athletic  Control  of  Stanford  Uni- 
versity to  Palmer  &  McBryde.... 
Oct.    31,   1921 

Nov.  8,  1921— V.  A.  HANCOCK  SUB- 
division,  San  Jose,  Cal.  William 
H.  O'Neil  to  whom  it  may  concern. 
Nov.    8,    1921 


LIENS  FILED 


SANTA    CLARA    COUNTY 

Recorded  Amount 

Nov.  14,  1921 — THREE  MILES  NW 
of  Mountain  View.  Adams  Lumber 
Co  vs  Justin  Maderos  also  known 
as   Justin   Madeiros    ..$2514.75 

Nov.  15,  1921 — LOT  18  of  the  Ware 
Tract,  Santa  Clara  County.  K  H 
Norton,    J    E      Norton    and    H      K 


PiERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,  Manager 

905  Sixth  Street 


I'helps,  Co-partners  (as  Los  Qat«s 
Lumber  Co)  vs  P  J  Bradley,  Mor- 
timore  and  Mary  Mooney ...  .$656,90 
lov.  12,  1921 — 676  N-SAN  PEDRO 
St.,  San  Jose.  W  F  Stevenson  vs 
O  M  and   Nan   L  Skaggs $125 


RELEASE  OF  LIENS 


SANTA    CLARA    COUNTY 


Recorded 


Amount   n'l 

Nov.   12.   1921 — ONE  MILE  W  OF  Los     . 
Altos,  Santa  Clara  County.     Adams 
Lumber    Co.     $175.18;     Wm    Laiigh- 
iand,    $153.60    to    A    B    Hughes    and 

Kuth  Haber    

Nov.    9,    1921— INTERURBAN    PARK     ■ 
Tract,     San      Jose,     Cal.     Southern 
Lumber   Co.   to   C.   A.   Ross,   Arthur 
L.  Enderson,  E.  M.  Rea  and  Joseph 

C.    Layman $1192.16 

Nov.    8,    1921— INTERURBAN    PARK 
Tract,  San  Jose  Cal.     Geo.  W.Borr    , 
chers    and    Robert   A.    Borchera    to 
C.   A.    Ross   and   Arthur   L.    Ender- 
son      , $67.80 


BUILDING  CONTRACTS 


SACRAMBNTO   COUNTY 


/ 

DWELLING  ■ 

1256  42ND  ST.,  Sacramento.     One-storyJjj 

4-room    dwelling. 
Owner— J:    G.    Jackson.    1429    28th    St.j 

Sacramento. 
Architect— rNone. 
Day's  work.  $2500  j 


DWELLING 

1424  42ND  ST.,  Sacramento.     One-story- 

5-room   dwelling. 
Owner — W.    B.    Phillips,    1512    3Sth    St., 

Sacramento. 
.Architect — None. 
Day's  work.  $400^ 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Cnpacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PinSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

ManufantiireH  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  TEON  BUILDING 

San   Francisco,  Cal.  Portland,  Oregon 


Tel.  Market  1935 


Skilled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledlrical 

Contradtor 


221  OAK  ST. 


San  Francisco 


^Xkfi 


Saturday.    November    19.    1521 


DWELLING 

1635  4TH  AVE.,  Sacramento.  One-story 
6-rooin  dwelling. 

Owner — R.  Ozl.  Swanton  Tract,  Sacra- 
mento. 

Architect — None. 

Day's  work.  J3500 


BUILDING     AND     ENGINEERING 

■H'     .St..     Sacra- 


DWELUNG 

JJ14   16TH  ST.,  Sacramento.     One-atory 

4 -room   dwelling. 
Owner^ — E.    H.    Lambert,    2227    "J"    St., 

Saeramento. 
Architect — None. 
Contractor — L,    F.    Gould,    600    Ventura 

St.,  Sacramento.  $4000 


CHVRCH  BLDG. 

1121  21ST  ST.,  Sacramento.     Two-story 

church  bldK.  • 

Jwner — Full   Gospel  Church,    1024    28th 

St.,  Sacramento. 
Irchitect — None. 
Day's  work.  $8000 


REPAIRING 

1865    3TH   AVE.,    Sacramento.      General 

repairing. 
)wner — J.    B.    Lilliard,    3865    5th    Ave.. 

Sacramento. 
Irchitect — None, 
^ntractor — W.  B.  LaDue,  2319  "O"  St.. 

Sacramento.  13000 


Dwelling 

138  37TH  ST.,  Sacramento.  One-story 
.'.-room   dwelling. 

)wner— A.  Powell.  2201  "L"  St..  Sac- 
ramento. 

Irchitect — None. 

Jontractor — Robert  Powell  Co.,  1309 
6th  St.,  Sacramento.  $3000 


)WELLING 

141    37TH   ST.,    Sacramento.      One-story 

5-room   dwelling. 
>wner — M.    Miller,    Grimes.    Gal. 
Lrchitect — None. 
Jontractor — Robt.   Powell  Co..  1309   6th 

St..    Sacramento.  $3000 


)WELLING 

147  33RD  ST..  Sacramento.  One-story 
4-room    dwelling. 

►wner — Geo.  E.  Patter»on,  2841  35th 
St.,  Sacramento. 

Lrchitect — None. 

tontractor — C.  Valine.  Box  370.  Sacra- 
mento. $3000 


[QNCRETE   FLOOR 
18     "R"     ST.,     Sacramento, 
floor. 


Owner — Arnold. 

mento. 
Architect — .None. 


NEWS  ^]t. 

Notice  of  Non-EespoivibiliJs^L,:^, 


Contractor — F.    Maioney,    1801 

"U"    St.. 

Sacramento. 

$4000 

DWEILLINGS 

2014    30TH    ST..    2006 

30TH   ST 

,    Sacra- 

mento.         Three 

1-Btory 

5-room 

dwellings. 

Owner — M.  L.  Davies 

1010  8th 

St..  Sac- 

ramento. 

-Vrchitect — None. 

Days  work. 

(2500   ea. 

DWELLING 

2620    "E'    ST.,    Sacramento.      One-story 

5-room  dwelling. 
Owner — A.  C.  Garwood,  Franklin  Blvd., 

Sacramento. 
Architect — None. 
Contractor — A.     E.     Erickson,     Box     3, 

Sacramento.  $4451 


FLATS 

1432  42nd  ST.,  Sacramento.     Two-story 

6-room  frame   flats. 
Owner — W.    B.    Phillips.    1512    38th    St.. 

Sacramento. 
Architect — None. 
Day's    work.  $5000 


DWELLING 

1017    7TH   ST..   Sacramento.      One-story 

4-room    dwelling. 
Owner— Paul    Opdyke,    1017     7th    Ave., 

Sacramento. 
Architect — None. 
Day's   work.  $2500 


COMPLETION  NOTICES 


SACRAHBNTO   COD  NTT 


Recorded  Accepted 
Nov.  12.   ia21— E    ',2   LOT  i.  X,  Y,  21st 
and   22nd  Sts..  Sacramento.     Hoirier 
D  Jones    to   whom    it   may   concern 
Nov.     1.     1921 


Telephone:     West    1726 

J.  A.  MOHR  &  SON 

General  Painting  Contractors 

Specialists  in 

COMPRESSED     AIR     PAIXTING 

AND    S.AND    BLASTING 

Builders'  Exchange.  ISO  Jessie  St. 

2216-18   Fillmore   St., 

San    Francisco 


SACRAMENTO  COOMTT 


rnlt-l.A 


■v    If,.   iy21— LOT   l«ili   Kimhtftift-..  i 
<•  .\1  Goethe  as  toimproveineftrt*  bVr'y 

propei-ty :■..'.'.  .•*.'.-.':<{ 

:    ■        ■^-.      :.■    "nov   J/i-Tf 

'I.IPPI.\G   PILLyU   .SYSTKM  fik>k 'VHI) 
RNGI.VKRR        ....      .      ;j. 


.\  useful  system  Tor  tiling  i»W^^) in gfc' 
relating  to  engineering'  subjecti-l.s  'dw 
scriped  as  follows  by  Mr.  John  S.- Cait- 
jienier  in  a  recent  issue  of  Power:        • 

Tlif  system  is  to  numljer  thW  cTlj)^ 
jiing-i  coiisectitivt-l^  and  put  tnwn-'Tj 
lialches  of  about  iO  pages  IH'l.'irgB 
manilla  envelopes  which  open  <«i'  ilie 
•^ide  All  these  envelope.s  are' njijrki^' 
showing  what  clipping  numbcrrf'rtief' 
contain.  A  four-drawer  veHicaf  flliijfc 
lase  provides  room  for  fiitur.e"' e?:p.-rty 
.■^lon.  7.500  clippings  Hllthg'lt  >trd\Sl  to 
lialf  capacity.  '  Guide  rards  in' t lie  v{^5' 
ti'-al  tile  locate  numlurs  in  iii<ei'v*a'l5 Jpf 
'!»».  In  this  way  there  is  ni}' s'eHfiVijice 
of  numbers  to  be  broken  up' tlJ''Vw5''iiA- 
dition    of   future    matter.      •     '  '    '"^«-"' -  ' 

For  the  Index,  use  of  SxJ-in^  cjinla 
in  alphabetical  order.  For  InStStit^ 
under  C  come  Concrete,'  and  1>y_'U5iTi'gf' 
guide  cards  .  of  another  colbr^, Isuljijii 
vide  as  follows:  Concrete  ifurtdirte'itr 
Concrete  Coal  Bunkers.  Conerefe  Tankf^ 
etc.  Under  T  comes-  TjirllMi^Jjjotlj 
steam  and  water  turbines.  'rhe  sub- 
.iect  Turbines' Water  is  .  snl^dividecC 
Itunner  Design.  Draft  Tube  Design.  No* 
tatable  Installations,  etc.  Unier-iit 
would  come  Power  Plants.  subdivid>>«( 
into  .\sh  Handling  Systems.  Coal  Tow- 
ers. Coal  Storage,  Electrical  Peaturt* 
etc.  .\  given'  clipping  is  iiiSexed  thu.s'-' 
"Hydro-Electric  Practice— Draft  TbB«( 
Design.  By  C:  Voetsch.  Power;- AOg^- 2l 
'21.      Clipping   4,156."  i 

This  article  happens  to   lap  over  an^ 
other  paga.  which  <}pntaJjCL&  ni  ipti'S<iiU«. 
ing    article.     "Gas    -Engine"   TrouI>t«B; 
which   would  be  similarly  indexed   w 
the  same  clipping  number  un<le+-  Oa: 
C.as    Engines.  "        '  '  ':' I     ■ 

In    some    flliTig-   methods' The..':irti 
would  be  Hied  under  a  generaVfJubj 
index    "HydroTEIectric    Prapti?^"     a 
should    one    later    wish    t-'^-  locate     1 
article   on    gas-engine   troub'tesi;it    ve 
probably    could"  not    be    touii.l     or 
by  going  over   the   who: 
method  suggested  no  ai 
need  he  overloQked.  .j 


LIBERTY 

WALL  BOARD 

MAKu^iic;ru«io-»v 
KEV-HOLD  PL1<TE*  LITH  COMPANY 


A  FIbered  Gyi 
Boiird  that  will 
warp   or  buckle. 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fir» 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Oflfice  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Folding  Gates 

Ornamental  and  Miscellaneous 
Iron  Work 

Steel  Sash    ::    Wire  Work 


Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 
San  Francisco 


Phones 


Market  730 
Market  731 


iCarHfit  mattfitrurtiott  ISfpurtH 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  Interested. 
560  MISSION   STREET  SAN   FRANCISCO,   CAL. 


Reintiart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    ^Vork,    Stock    Doora,    Sash 

Frames   and    Monldlngs 
ITTH    ft    KANSAS    STS.  -  SAN    FRANCISCO 

Phone  Market   1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Busl\  St. 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Just    FLUSH    it    on! 
lAPIPOilTH 

■■IBH^M     TKAOE    MARK      ■■■Ha^ 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SONISJEBORIM  SOIMS,  Inc. 

355  Pacific  Electric  Building,  Los  Angeles  77  O'Farrell  Street,  San  Franciaco 


15    Cents    Per    Copy 

— ' 

Phone   DooKlna   23T2 

Publication    Office 
.'>0n      Mlaston      Street 

«A\ 

FRAXCISf'O, 

C'AL. 

X0VE:MBER  26. 

192] 

Published   Every  Saturday 
Tweiity-flrst    Year,    No.    48 

Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  1 15  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield   17 

FOR  sale:  bt  all.  lumbbh  dealers 
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Advance  Construction 
Reports 


Larsen  Construction  Reports,  issued  every  bus- 
iness day  of  the  year,  furnishes  information  as  to 
contemplated  construction  projects  of  all  kinds, 
covering  the  State  of  California. 

If  you  want  to  know  when  Architects  and  Engi- 
neers are  preparing  plans  or  taking  figures  for 
materials  and  for  construction,  we  supply  the 
information. 

BUILDING  REPORT  SERVICE  covers  every 
class  of  building. 

ENGINEERING  REPORT  SERVICE  covers 
bridges,  dams  and  harbor  work;  street,  sewer  and 
highway  projects;  irrigation  works,  machinery, 
fire  equipment,  etc. 

Sample  copies  furnished  on  request.  State 
character  of  construction  in  which  you  are  in- 
terested. 


Larsen  Construction 
Reports 


560  Mission  Street 


San  Francisco.  Calif. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAX  FRANCISCO,   CAL.,  XoVEJIBER  26,  1921 


Twenty-flrst    Year,    No.    48 


Building  ^ 
Engineenr^ 


No.     569    Mission    Street. 

San    Francisco,   Calif. 

^IIIS.    L.    A.    L,AR<$I::.\,    Publisher 

I.    P.   FARRELL.,    ManaBingr   Editor 


Devoted    to    the    Engineering,    Archl- 
-■^f'lral.     Building    and     Industrial    Ac- 
-s    of    the    Pacific    Coast. 


nmplnl    Paper   of   Vallejo   Bnlldenf 
Exckanse 

Subscription  terms,  payable  in  advance 
U.  S.  and  Possessions,  per  year...J4.00 
Canadian  and  Foreign,  per  year..  3.00 
Single  Copies    15c 

Entered  an  seeond-clas*  matter  at 
San  FranriMvo  Post  Office  under  act  of 
CODsreKx    of    .March    3,    1»78. 


IMIl  STIll  VI.      nit.K.sr      TO      Itl'.X  II.W 
COIA  M.NS    OK    m  ll.UI.Vt;    A 

lOGi.VEisitiM;  m;\vs 


iieaders  of  BUlLl'l.NG  AND  i;ngi- 
NEEUIXCI  NEWS  will  be  glad  to  know- 
that  many  of  the  important  articK'fi  we 
publish  will  be  covered  by  the  new 
weekly.  The  IXDL'STUIAL,  DIGEST. 
ixhich  abstracts  the  inforniaiive 
articles  from  nearly  six  hundred  1.  aU- 
ing  trade  and  technical  publications. 
Digests  from  this  magazine  will  appear 
under  one  of  the  rollowlng  industrial 
classifications,  and  cross-reterences 
will  be  provided  tor  articles  related  to 
other  industries:  Automotive;  Build- 
ing and  Construction;  Cement  and  Con- 
crete; Electrical;  Fuel.  <oal  and  Power; 
Ulass  and  Pottery;  Machinery  and  Ma- 
chine Products;  Iron  anrl  Steel;  Brick, 
Stone  and  Clay;  Metals  and  Metal  Pro- 
ducts; Hardware  and  i'aicts;  l^uinber 
and  Wood  Products;  Transportation; 
Refrigerating;  Economic  and  Engineer- 
ing. 

An  annual  index  will  be  issued,  sup- 
plying readers  with  a  comprehensive 
review  of  the  most  important  articles 
In  our  paper  a.s  well  as  articles  from 
each  or  the  other  six  hundred  pi-riod- 
icals. 

The  new  weekly  will  be  issutd,  by 
the  PERIODICAL.  DIUEST  COKPOKA- 
TION  at  Hi  West  4Sth  Street.  .New 
York  t.'ity,  is  designed  to  save  time 
and  trouble  for  the  busy  executive  and 
serve  as  a  much-neeUed  supplement  to 
the  industrial  magazines  which  are  the 
verj-  backbone  ot  our  national  In- 
dustrial information. 


IIItICK     M.V.M  FAt-I'l  REKS    TO     HOLD 
COXVE-\TIO.\ 


The  National  Erick  Manufacturers' 
Aasociation  will  hold  its  annual  con. 
ventlon  In  Indianapolis,  Ind ,  January 
23-2S.  The  manufacturers  will  make 
their  headtiuartcrs  at  the  Hotel  Clay- 
pooL 


IDLE   TIMBER   IX    V.    S.    MORE    THAN 
FORESTS    ABROAD 


"The  United  States  produces  more 
than  half  of  the  entire  lumber  cut  of 
the  world,"  says  Col.  W.  B.  Greeley, 
chief  of  the  Forest  Service,  United 
States  Department  of  Agriculture, 
"and  uses  9.i  per  cent  of  that  amount 
right  here  at  home.  The  exhaustiom  of 
our  timber  supply  is  coming  about, 
not  because  we  have  used  our  forests 
freely,  but  because  we  have  failed  to 
use  our  timber-growing  land.  The 
problem  In  a  nutshell  is  the  enormous 
area  of  forest  land  which  has  been  so 
logged  and  burned  that  it  is  produc- 
ing little  or  nothing.  We  have  mor« 
than  SO. 000, 000  acres,  an  area  greater 
than  all  the  forests  of  France,  Bel- 
gium, Holland.  Denmark,  Germany, 
Switzerland.  Spain  and  Portugal, 
which  have  been  denuded  to  the  point 
of  absolute  idleness  so  far  as  produc- 
tion of  any  timber  of  commercial  val- 
ue Is  concerned.  We  have  other  enor- 
mous areas  of  cut-over  land  now 
growing  but  a  fraction  of  the  amount 
of  timber  which  they  might  produce. 
And  we  are  adding  to  these  areas  of 
idle,  or  largely  idle  land  from  10,000,- 
000  to  15,000.000  acres  every  year,  as 
destructive  logging  and  still  more  de- 
structive burming  progresses. 
Cannot  Continue 

"This  situation,"  the  forester  points 
out,  "cannot  long  continue  without 
grave  consequences.  It  we  are  to  re- 
main a  nation  of  wood  users,  we  must 
become  a  nation  of  wood  growers.  By 
some  means  or  other  ■we  must  see  to  it 
that  forest  land  not  needed  tor  agri- 
culture are  not  allowed  to  lie  idle,  but 
are  kept  at  work  growing  timber. 

"Where  Americans  need  more  for- 
ests," state.s  Col.  Greeley,  "is  largely 
on  these  80.000,000  timber-denuded 
acres  which  could  be  made  productive 
again  with  proper  attention  and  pro- 
tection against  fires."  Some  ot  the 
chief  reasons  why  these  forests  are 
needed  are   as   follows: 

"Our  manufacturing  centers  are 
drawing  at  an  enormous  rate  upon  our 
timber  supply — from  two  to  four  times 
as  fast  per  capita  as  the  country  at 
large. 

Our  railroads  require  125.000,000 
wooden  cro.ssties  annually  to  maintain 
their  roadbeds  in  fit  condition  to  take 
care   of   new    construction. 

"Our  average  American  uses  125 
pounds  ot  paper  a  year — made  largely 
from  wood — and  the  growing  circula- 
tion of  our  newspapers  and  magazines 
is  increasing  that  very  generous  per 
capita  allowance. 

"Our  average  well-kept  farms,  using 
the  upper  Mississippi  Valley  as  as  in- 
stance, require  2000  board  fett  of  lum- 
ber annually  for  repairs  and  improve- 
ments. 

"Our  Florida  citrus  crop  alone,  for 
marketing,  takes  13,000.000  boxes  of 
5H   board  feet  each,  every  yoar." 

♦ 

BUILDING  BOOMING  IN  NORTHEAST, 

REPORT  snows 

Building  operations  are  bei^inning  to 
boom  In  the  northeastern  quarter  of 
the  United  States,  according  to  reports 
made  to  the  President's  conference  on 
unemployment.  With  1966  building 
contracts  of  a  value  of  |89,986.»00 
awarded  in  Scplpmber.  the  .Vew  York 
district    broke    the    highest    record    of 


any  month,  even  in  normal  times.  In 
the  Chicago  district,  comprising  Illi- 
nois. Indiana,  Iowa,  Michigan.  Wiscon- 
sin, Missouri  and  Eastern  Kansas  and 
Xehraska,  2022  contracts  of  a  total 
value  of  {58,133. 400  were  awarded  In 
September,  which  represented  less  than 
the  usual  decline  from  the  volume  of 
August  operations.  In  all  the  twenty- 
seven  states  reported  upon,  more  con- 
tracts were  awarded  in  September 
than  In  any  other  month  this  year  or 
in  any  previous  September.  The 
amount  was  11.5  per  cent  greater  than 
in  .\ugust,  although  in  the  ten-year 
period  previous  to  1921  September  con- 
tracts have  averaged  H.o  per  cent  less 
than   August. 


TOM    POWERS    ENTERS    REAL,   ES- 
TATE  BUSINESS 


.Announcement  has  been  made  that 
Thomas  J.  Powers,  recent  candidate 
for  Recorder,  has  identified  himself 
with  the  real  estate  firm  of  W.  B.  Mc- 
Gerry  &  Co. 

In  making  the  announcememt,  How- 
ard J.  Mallen.  vice-president  and  gen- 
oral  manager  of  the  firm,  said: 

"We  count  ourselves  very  fortunate 
in  securing  the  services  of  Tom  Pow- 
ers. For  ninteen  years  he  was  statis- 
tician and  chief  clerk   in   the   Building 


Permit  Department  of  the  city  under 
John  P.  Horgan.  All  this  valuable  ex- 
perience will  now  be  placed  at  the 
service  of  the  real  estate  investor. 

•The  real  estate  market  ot  San  Fran- 
cisco is  today  in  a  healthier  condition 
than  It  has  been  for  years.  Values 
have  shown  steady  increase  and  are 
more  stable  than  ever  before.  It  Is 
an  encouraging  sign  when  men  of  the 
type  of  Tom  Powers  find  themselves 
drawn  to  the  real  estate  business." 


SKTTI.E.ME.VT      IN     FRE.SXO      PAVING 
CONTROVF.RSV 


The 


'Ity  of  Fresno  and  Warren 
Hrothers  have  com.-  to  a  satisfactory 
understanding  in  the  controversy  over 
the  crushed  rock  clause  In  Warrenlte 
specittcations.  Otttclals  acknuwledgc- 
meiit  has  been  received  permitting  the 
use  of  any  broken  stone  In  the  wear- 
ing surface  that  is  uniform  In  quality 
and  of  such  hard  and  tough  material 
•  as  will  show  a  coelttclent  ot  wear  not 
less  thnn  10  per  cent  after  a  specified 
test  In  the  Deval  abrasion  machine." 
The  conlroversy  arose  over  the  use  of 
a  siieollioHtlon  for  broken  stone  unl- 
fi-rm  bi  quality  showing  more  than  5 
|i(  r  .  .-nt    of  stone   havlnir   rounded   but- 
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The  Observer 


The  California  State  Civil  Service 
Commission  announces  an  examination 
wtll  be  held  in  the  immediate  future 
for  the  position  of  Superintendent  of 
Operation  and  Maintenance  of  Build- 
ings, a  position  paying  from  $200  to 
$250  a  month.  The  duties  of  the  po- 
sition are,  under  general  administra- 
tive direction,  to  have  responsible 
charge  of  the  several  trades  engaged 
in  the  operation,  maintenance  and 
cleaning  of  a  single  large  office  build- 
ing or  group  of  buildings.  Date  of  fil- 
ing applications  is  set  for  December 
10.  Application  blanks  may  be  had 
from  the  State  Employment  Bureau  at 
933  Mission  St.,  San  Francisco;  401  10th 
St..  Oakland;  176  S.  Market  St.  Sa'.i 
Jose;  916  H  St.,  Fresno,  and  200  S.  San 
Joaquin  St.,  Stockton. 

Efforts  are  to  be  made  immediately 
by  the  West  Coast  Lumbermen's  Asso- 
ciation to  obtain  lower  freight  rates 
on  lumber  shipments  to  various  parts 
of  the  country  from  the  Pacific  North- 
west. An  appeal  will  be  taken  before 
the  Interstate  Commerce  Commission. 
The  charge  is  made  that  the  rate  on 
lumber  and  other  foreign  products 
from  the  Xorthern  Pacific  in  effect 
prior  to  August  25,  1920.  were  unjust 
and  unreasonable  ami  that  such  rate 
discrimination  was  aggravated  by  the 
percentage  increases  of  August  26, 
1920. 


Petition  has  been  filed  in  the  Supe- 
rior Court  for  a  decree  dissolving  the 
Coleman  Brick  and  Lime  Company,  a 
corporation,  which  has  been  operating 
the  brick  yard  at  Milpas  and  Cota 
streets,  Santa  Barbara,  for  many 
years.  Hearing  has  been  set  for  10 
o'clock  Monday,  December  12.  The  pe- 
tition sets  forth  that  the  company  has 
a  capital  stock  of  $25,000  and  that  the 
original  directors  were  Magnus  John- 
son, W.  R.  Coleman,  J.  E.  Coleman.  O. 
E.  Miller  (president)  and  D.  O.  Kelly 
(secretary).  Magnus  Johnson  a'nd  D. 
O.  Kelly  have  died  since  the  company 
was  organized  and  the  remaining  di- 
rectors   have   acquired    all    the   stock. 


Minneapolis  is  establishing  a  twenty- 
year  record  in  dwelling  construction. 
The  total  valuation  of  permits  for 
dwellings  so  far  is  $7,744,360.  In  May, 
300  houses  were  begun  and  nearly  400 
in  August.  Work  now  under  way  will 
keep  Minneapolis  building  mechanics 
at  work  tor  from  four  to  six  weeks 
longer.  Conservative  estimates  are 
that  not  less  than  ten  thousand  people 
will  be  housed  by  the  apartments  and 
single  dwellings  constructed   this  year. 


Los  Angeles  held  third  place  in 
building  operations  for  October,  1921, 
bel'ng  less  than  seven  hundred  thou- 
sand dollars  under  Chicago,  which  was 
second  among  the  cities  of  the  United 
States  In  valuation  of  building  per" 
mits  issued  during  the  month.  San 
Francisco  was  twelfth  in  the  list. 
Long  Beach  fourteenth  and  Portland. 
Ore.,  sixteenth.  Thirty-four  cities  re- 
ported building  in  excess  of  $1,000,000 
for  October  a'nd  six  of  these  are  in 
California. 


The  American  Institute  of  Architects 
has  selected  Chicago  as  the  city  for 
their  convention  which  will  be  held  In 
early  Spring.  1922.  The  exact  date 
will  soon   be  announced. 


There  is  a  shortage  of  approximately 
1,200,000  homes  in  the  United  States, 
but  the  outlook  for  building  activities 
is  good.  This  is  according  to  mem- 
bers of  the  commission  of  the  Asso- 
ciated General  Contractors  of  Amer- 
ica, who  are  touring  the  country  in 
the   interests  of  the   building   industry. 

A  company  to  erect  a  brick  manufac- 
turing plant  near  Escondido  is  being 
promoted  by  H.  T.  Morris  and  A.  A. 
Broerman  of  that  city.  Organization 
of  the  company  is  said  to  be  well  un- 
der way  and  it  is  expected  the  plant 
will  be  in  operation  next  Spring..  It 
will  be  located  on  a  tract  northwest 
of  Escondido,  where  a  deposit  of  what 
is  said  to  be  a  very  fine  quality  of  fire 
clay    has    been    found. 


The  Kawneer  Manufacturing  Com- 
pany has  opened  an  office  in  Los  An- 
geles at  1062  South  Broadway,  with 
Charles  P.  Eisenmayer  as  district 
manager. 


The  Pacific  Builders'  Supply  Com- 
pany of  Los  Angeles  has  taken  up  the 
ge'neral  western  distribution  of  Desco 
metal  store  fronts,  made  by  the  De- 
troit Showcase  Company  at  Detroit. 
The  company  will  serve  all  the  terri- 
tory from  Denver  west,  the  western 
provinces  of  Canada  and  the  Orient. 


The  distribution  of  $150,000,000 
worth  of  surplus  war  materials 
through  the  United  States  Bureau  of 
Public  Roads  to  the  various  states  to 
be  used  only  for  road  building  pur- 
poses has  been  completed.  That  such 
a  vast  amount  of  equipme'nt  could  be 
absorbed  l:)y  this  l>ranch  of  construc- 
tion in  addition  to  that  privately 
owned,  which  is  continually  being  in- 
creased, indicate  something  of  the 
magnitude  of  the  development  of  high- 
way improvement  in  the  United  States, 


An  association  of  existing  building 
craft  organizations  including  archi- 
tects, contractors,  sub-contractors  and 
specialty  houses  is  being  organized  at 
Portland,  Ore,  Ellis  F.  Lawrence, 
Portland  architect  and  dean  of  archi- 
tecture at  the  University  of  Oregon,  is 
taking  an  active  part  in  the  formation 
of  such  an  organization.  Speakers  at 
the  last  meeting,  to  further  the  im- 
mediate formation  of  the  association, 
include:  Wm.  G.  Purcell,  president  of 
the  Oregon  chapter,  A.  I.  A.;  Jos.  Ja- 
cobberger,  Natt  McDougal,  president 
of  the  Northwest  chapter,  A.  G.  C. ;  J. 
M.  Dougan,  chairman  building  division 
of  the  A.  G.  C. ;  Carl  Stebbinger,  pres- 
ident of  the  Builders'  Exchange:  E.  E. 
Gilmer.  Fred  Cook  and  C.  D.  James, 
architect. 


In  1920  the  Pacific  amd  Rocky  Moun- 
tain states  combined  produced  36.6  per 
cent  of  the  lumber  out  of  the  nation. 
Washington  holds  first  place  in  pro- 
duction; Oregon,  second  for  the  first 
time  displacing  Louisiana  from  a  po- 
sition held  for  fifteen  years;  while  Cal- 
ifornia ranks  fifth,  displacing  another 
yellow  pine  state.  Imdications  are 
that  the  supremacy  held  by  the  South 
in  lumber  production  is  moving  West. 
Lumbering  is  one  of  the  great  employ- 
ing western  industries,  im  several  of 
the  states  maintaining  60  per  cent  of 
the    aggregate    payrolls. 


A  zoning  ordinance  has  been  passed 
by  the  City  Council  of  Pomona  pro- 
hibiting the  erection  of  business  build- 
ings outside  a  prescribed  district  in 
that  city  without  a  special  permit 
from   the   City   Council. 


The  Pacific  Coast  Machinery  Com- 
pany, H.  Weishaupt,  manager,  has 
opened  quarters  at  140  Howard  street 
and  will  engage  in  buying  and  selling 
new  and  used  iron  and  wood-working 
piachinery. 


Positive  assura'nce  given  that  the 
Great  Western  Power  Company  would 
build  one  of  the  world's  largest  hydro- 
electric plants  near  this  city,  when  the 
Federal  Power  Commission  notified  the 
Board  of  Supervisors  of  Butte  County 
that  the  Great  Western  was  ready  to 
build.  It  has  been  announced  that  the 
plant  will  be  built  between  Las  Plumas 
and  Oroville,  but  as  the  Oroville  site 
has  already  been  purchased,  it  is  prob- 
able that  the  new  hydro-electric  plant, 
which  is  to  cost  in  the  meighborhood 
of  $2,000,000,  will  be  built  there. 


Provision  to  the  extent  of  $150,000 
for  fighting  the  pine  beetle  in  the  na- 
tional forests  of  Superior  California 
and  Southern  Oregon  has  been  made 
in  the  urgent  deficiency  bill,  accord- 
ing to  Chairman  Madden  of  the  House 
Appropriations   Committee. 


With  a  view  of  establishing  in  Italy 
electrical  transmission  lines  and  devel- 
oping hydro-electric  power  along  the 
same  plans  as  have  been  followed  by 
the  California  power  companies  and 
public  utility  corporations.  Carlo  Fer- 
rari, electrical  engineer  of  Naples, 
Italy,  is  in  San  Francisco  studying  the 
systems   of   local   companies. 


The  third  annual  meeting  of  the  As- 
sociated General  Contractors  of  Amer- 
ica will  be  held  in  Cleveland,  January 
17,  IS  and  19,  1922.  If  you  want  to 
know  what's  what,  as  well  as  who's 
who  in  construction,  be  in  Clevelamd 
January  17th. 


The  capital  stock  of  the  Hutchinson 
Lumber  Company,  which  is  building  a 
sawmill,  box  factory  and  veneer  plant 
in  Oroville.  has  been  increased  from 
?2. 000, 000  to  $3,000,000.  The  increase 
stock  follows  a  meeting  of  the  com- 
pany's board  of  directors  in  Hunting- 
ton, W.  Va.,  where  the  Hutchinsom 
company   also   operates. 


The  Wood  Manufacturing  Company, 
1617  McGarry  street,  Los  Angeles,  is 
in  the  market  tor  machine  carved 
mouldings. 


H.  G.  Weeks  has  been  appointed  chief 
nf  the  Transportation  Division  of  the 
Railroad  Commission  with  the  title  of 
Transportation  Engineer.  The  Trans- 
portation Department  is  newly  organ- 
ized on  a  basis  similar  to  the  gas  and 
electric,  hydraulic  a'nd  telephone  divi- 
sions  of   the   commission. 


The  Western  Lumber  Co..  Tenth  and 
B  streets.  Sacramento,  advises  one  to 
"Build  Your  Own  Home"  and  declares 
that  "rent  receipts  do  not  even  make 
good  kindling  wood."  The  story  is 
carried  to  the  people  in  an  eight-by- 
ten-inch  advertisement  im  the  Sacra- 
mento Bee. 
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lyVMBER     RATE     RE:DI'CTI0.\     IS 
ANNOUNCED 


H.  K.  p-aye.  tralflc  manager.  West- 
ern Pacific  Railroad,  announces  that 
the  Western  Paclflc,  in  conjunction 
with  its  eastern  connections,  will  pub- 
lish the  following  reduced  ratps  on 
lumber   to   the   East: 

From  San  Francisco,  Oakland  and 
other  coast   group  points: 

To  Cincinnati.  Detroit  and  points 
taking  the  same  rates.  !l5c. 

Buffalo.  Pittsburg  and  points  i.iking 
the   sames    rates.    S8%c. 

N'ew  York.  Boston  aTid  points  taking 
the    same    rates.    90c. 

The  rates  from  the  Hawley.  Califor- 
nia, group  will  be  3c  less  than  the 
rates    applying    from    the    coast    group. 

Rates  on  shingles,  straight  carload, 
will  be  13^4  per  100  pounds  hierher 
than    the   rates   on    lumber. 

The  lumber  rates  will  also  apply  on 
Inside  finishings,  door,  window  and 
screen  frames,  plain  or  wired:  panels 
and    veneering. 

The  California  lumber  mills  have 
had  up  with  the  carriers  for  some  time 
the  question  of  getting  some  reduced 
rates  to  the  East,  and  knowing  that 
these  mills  should  have  some  assist- 
ance from  the  carriers,  the  Western 
Pacific  Railroad  announces  these  re- 
duced rates,  which  should  have  a  very 
beneficial  effect  on  the  lumber  move- 
ment. 


FEDER.4L      HOME      BTILDING      COR- 
PORATIONS    SOl'GHT     THROUGH 
BILL, 


Federal  home  building  corporations 
may  be  incorporated  if  H.  R.  8645.  a 
bill  introduced  on  October  12,  by  Os- 
borne of  California,  becomes  a  law. 
The  appointment  of  a  commissioner  of 
such  corporations  is  also  provided  for 
in  the  bill,  which  would  be  known  as 
the  Federal  Home  Building  Corpora- 
tion Act.  The  purpose  is:  to  provide 
homes  for  persons  of  small  means,  to 
lease  apartments,  to  develop  land  into 
building  sites,  and  to  encourage  thrift 
and  saving  on  the  part  of  wage-earners 
and  other  persons  of  small  means  by 
issuing  and  selling  installment  stock, 
payable  fl  per  share  per  month,  to  be 
applied  at  any  time  on  the  purchase  of 
a  home.  The  amount  of  capital  stock, 
it  is  proposed,  would  be  Jl  for  each  in- 
habitant of  the  city  or  town,  but  with 
a  minimum  of  525.000.  and  a  required 
maximum  of  $300,000  in  cities  of  300.- 
000  or  more  inhabtiants,  although  it 
might  exceed  that  amount  In  propor- 
tion to  the  actual  population.  The  bill 
was  referred  to  the  House  Committee 
on    the   Judiciary. 


I.DI.NG    PROGRESS    AT    DEI, III 
COLO.VY 


Dr.  Klwood  Mead,  professor  of  Rural 
Institutions.  University  of  California 
College  of  Agriculture,  has  an- 
nounced a  report  on  the  building  prog- 
ress at  Delhi  by  Max  E.  Cook,  farm- 
stead engineer  of  the  Delhi  State  Set- 
tlement. The  report  covers  the  work 
carried  on  by  Mr.  Cook  In  making 
plans  and  supervising  the  construction 
of  settlers'  homes  and  other  buildings 
on  thi.'  settlement.  The  Delhi  building 
record  for  the  sixteen  months  Includes 
284  structures  with  a  total  cost  of 
more  than  a  quarter  of  a  million  dol- 
lars. During  the  building  period  a 
building  was  completed  every  one  and 
three-quarters  days.  The  supervision 
and  erection  of  most  of  the  buildings 
was  under  the  direction  of  the  state 
board,  which  saved  the  settlers  time 
and  money.  Mr.  Cook  estlnialcd  a 
savlTig  of  IZ^'^t  of  the  cost  by  allow- 
ing the  board  to  let  the  contracts. 


Highway  Construction  in  Thirty 

States  Will  Employ  150,000  Men 


Construction  of  highways  to  the  to- 
tal value  of  J76.400.000  covering  6.261 
miles  and  employimg  more  than  150.000 
workers,  is  about  to  be  undertaken  in 
thirty  states,  as  the  direct  result  of 
the  recent  passage  of  the  Federal 
Highway  Act.  it  was  stated  here  today. 
This  is  the  act  which  was  recommend- 
ed by  the  President's  Conference  on 
Unemployment  as  an  emergency  meas- 
ure to  provide  Jobs  for  the  nation's  un- 
employed. 

The  figures  as  to  the  amount  of 
work  which  could  be  undertaken  by 
the  states  in  the  co'nstruction  of  high- 
ways were  supplied  by  the  Governors 
in  response  to  letters  sent  them  by 
Secretary  Hoover,  who  is  chairman  of 
the  Conference.  The  letters  asked 
what  amount  of  work  they  could  get 
under  way  within  a  period  of  90  days 
after  the  passage  of  the  act.  Otto  T. 
Mallery,  secretary  of  the  Public 
Works  Committee  of  the  Conference, 
announces  the  sums  which  the  states 
could  appropriate  individually  for 
highways,  together  with  the  mileage 
it  would  cover,  and  approximately  the 
number  of  workers  to  be  employed  for 
the  next  five  months  on  the  undertak- 
ings. 

According  to  the  act,  which  created 
a  fund  of  $75,000,000  to  be  apportioned 
among  states  taking  advantage  of  the 
90  days  period,  each  state  will  be  en- 
titled to  receive,  on  the  basis  of  the 
value  of  its  work,  its  specified  F'ederal 
allotment.  Part  of  this  allotment  is 
available  now  and  part  will  be  avail- 
able January  1.  These  amounts  are. 
of  course,  in  addition  to  the  allotments 
received  by  states  under  the  provi- 
sioms  of   former  Federal  Aid  acts. 

Estimates  show  that  $40,000  will  be 
the  average  amount  per  mile  expended 
by  the  states.  When  the  work  Is  com- 
pleted and  approved  by  the  Federal  in- 


spector, the  state  will  receive  back 
from  the  Government  about  $20,000 
per  mile. 

ILow  this  state  undertaking  will  af- 
fect the  general  condition  of  unem- 
ployment can  be  estimated  from  the 
replies  received  here  from  Governors. 
Texas  can  employ  13,500  workers  on  a 
»s.iiii().iiuo  road-building  Job.  covering 
TOO  miles  within  the  90  days  required, 
tjfcorgia  caTi  provide  9,000  men  with 
jobs  on  a  $5,000,000  undertaking,  cov- 
ering 360  miles  of  roads.  Indiana  can 
use  5,800  men;  Michigan,  5,600;  Ohio, 
."..300;  North  Carolina.  5,000;  Minnesota. 
4,350;  Louisiana,  North  Dakota.  South 
I'.Tkota   and    Mississippi,    4,000    each. 

"Directly  and  Indirectly,  probably 
200.000  workers  will  be  employed  In 
st;ite  highway  construction."  Col.  .las. 
H  .McCord.  engineer  of  the  Bureau  of 
Public  Roads,  says.  "This  meams  that 
in  addition  to  those  directly  engaged 
in  road  building,  there  will  be  a  large 
number  indirectly  set  to  work  provid- 
ing material  for  the  builders."  These, 
Col.  McCord  said,  would  be  employed 
in  (luarries,  cement  mills,  sand  banks, 
a.>;phalt  plants,  gravel  pits  and  shops 
manufacturing  road-building  materials 
and  tools. 

States  which  have  reported  inability 
to  take  up  road  construction  because 
of  preventive  weather  conditions  are: 
Cimnecticut,  Iowa,  Maine.  New  Hamp- 
shire. .New  York,  and  Wisconsin.  Sev- 
eral have  been  unable  at  present  to 
meet  the  Federal  appropriation  with 
state  funds.  In  other  cases,  no  reply 
has  been  received  here  from  the  Gov- 
ernors. 

Col.  Arthur  Woods,  chairman  of  the 
Committee  on  Civic  and  Emergeiicy 
Measures  of  the  Conference,  has  for- 
warded to  the  states  undertaking  road 
construction  information  concerning 
the  allotment  they  will  ultimately  re- 
ceive  from   the    Federal  Government. 


NEW        STEEI,        MAKING        PROCESS 
DESCRIBED 


Manufacture  of  steel  from  iron  ore 
by  the  "direct  process'  which  would 
involve  the  use  of  atomized  fuel  oil.  or 
powdered  coal,  was  described  before 
the  American  Iron  and  Steel  Institute 
in  Ntw    York. 

The  "direct  process'  which  would  in- 
volve the  use  of  fuel  oil.  or  powdered 
coal  was  described  before  the  institute 
by  A.  K.  Bourcound.  a  New  York  en- 
gineer, who  has  been  conducting  ex- 
haustive testa  for  some  lime.  He  de- 
clared the  "direct  process'  had  a 
reasonable  change  of  "industrial  ex- 
istence," and  that,  properly  conducted 
the  work  could  be  done  at  a  price 
which  could  compare  favorably  with 
the  cost  of  manufacturing  steel  under 
methods  generally   followed   heretofore. 

The  process  described  by  Mr. 
Bourcound  differs  from  l^e  blast  fur- 
nace process  In  that  the  latter  Involves 
the  use  of  reduction  gasis  formed  in 
the  charge  of  coke  In  the  furnace, 
while  Uourcound's  method  contem- 
plates the  use  of  reducing  gases  pro- 
jected against  the  mass  of  ore  con- 
tained In  a  furnace  of  special  design. 
Federal  experts.  It  was  slated,  have 
found   the   process  theoretically  sound. 

It  was  pointed  out  by  I  he  speaker 
that  Ihe  "direct  process"  would  open 
posslbllllles  for  the  development  of  a 
steel  Industry  In  regions  where  blast 
furnace  operations  are  almost  im- 
possible   because    of    the    coit    ol    sup- 


plying coal  to  plants.  California  iron 
ores  could  be  smelted  in  that  stale  by 
the  use  of  fuel  oil  and  the  Pacific  coast 
could  look  forward  to  the  building  up 
of  a   local  steel  indusfry. 


ELECTRICAL.       DEVELOPMENTS       IN 
CHIN.* 


Four  electrical  undertakings,  the  Far 
Kastern  Review  reports,  have  recently 
been  registered  with  the  Chinese  Min- 
istry of  .\grlculture  and  Commerce, 
namely.  Ihe  Shou-shing  Telephone  Co.. 
Shou-shlng,  Cheklang;  the  Jui-An  Elec- 
tric Light  Plant.  Sun-an.  Cheklang: 
th,'  Chowshan  Electric  (*o..  Chowshan. 
chekinng;  and  the  Sun  Fong  Electric 
Co  .  Kiangsu.  Other  electric  companies 
that  have  been  organized  are  the  Ta\j 
Tai  Electric  Light  <'o..  at  Tal  Hsin. 
Kiangsu.  and  the  Sing  Vang  Electric 
Light    Co..   of  Sing   Yang,    llonnn. 

The  same  publication  also  slates 
that  Chen  Yl-hce.  president  and  or- 
ganizer of  the  Sunning  Railway,  ex- 
pects lo  organize  a  company  with  $2.- 
iiiiii.duii  capital  to  develop  a  water- 
power  project  near  the  town  of  Sun- 
ning. As  was  the  case  In  the  conslruc- 
llnn  of  the  Sunning  Railway.  It  Is  pro- 
posed to  secure  the  money  for  this 
w.nter-power  enterprise  from  former 
rtsUlrnla  of  the  SunnInK  district  who 
ure    now    living    In    the    I'nilud    States. 

.\s  soon  as  the  necessary  capital  ban 
been  fully  subscribed.  II  Is  planned 
that  coiilrucis  for  the  equlpn.eni  Wl|| 
be  placed  immediately. 
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APARTMENT  HOUSES 


To  be  Done  by  Day's  Work. 
APARTMENTS  $45,000 

SAN    FRANCISCO.      S    Washington    13V 

W    Leavenworth. 
Three-story    and    basement    frame    and 

stucco  apartment  house   (12  4-room 

apts.    and    garage    tor    12    cars.) 
Owner — A.   Bottaro,    1630   Polk    S't..   San 

Francisco. 
Architect — D.    J.    Patterson.    46    Kearny 

St.,   San   Francisco. 


Contract  Awarded. 

ADDITIONS  Cost,    ?20,000 

SAN     FRANCISCO.       No.     2444     Great 

Highway. 
Addition    tor  apartment   house. 
Owner — Hrs.    Harvey    Dale,    2484    Great 

Hignway,  San  Francisco. 
Architect — None. 
Contractor — Geo.  M.  Merrill,  3014  Geary 

St.,  San  Francisco. 


Plumbing  and  Heating  Being  Figfured. 

Bids  Close  Nov.   23,   1921,   3  P.  M. 
APARTMENTS  Cost,  ?525,000 

SAN  FRANCISCO.     NW  Washington  & 

Gough   Sts. 
Seven-story    and    basement    reinforced 

concrete   apartments. 
Owner  —  Two    Thousand    Washington 

Street.    Inc. 
Architect — C.     A.     Meussdorfer,     Hum- 
boldt BaTik  Bldg.,  San  Francisco. 
The   Butte    Electric   &    Mfg.   Co.,    534 
Folsom   St.,   has   been    awarded    a    con- 
tract for  the  electrical  work. 


Plans    Completed. 

APT.  HOUSE  Cost.  $100,000 

SAN     FRANCISCO.       S     Geary     56     W 

Shannon. 
Five-story     and     basement     reinforced 

concrete      stores      and      apartment 

house. 
Owner — O.    H.   Curtaz,    150    7th   St. 
Plans    by    owtner. 


To  be  Done  by  Day's   Work. 
APARTMENTS  Cost,    JSO.OUO 

SAN    FRANCISCO.      S   California    97    VV 

Commonwealth  Avenue. 
Three-story    and    basement    frame    (9) 

apartments. 
Owner — H.  C.  Keenan,  300   Webster  St., 

San  Francisco. 
Architect — None. 


To  be  Done  by  Day's  W^ork. 

APT.   BUILDING  Cost,   $40,000 

SAN    FRANCISCO.       W.    Leavenworth 

100  N.  Bush. 
Four-story    and    basement    brick    (16) 

apartments. 
Owner — Jas.  Welsh.  594  20th  Ave. 
Architect— Not   given. 


BANKS 

Contract    Awarded. 

ALT.    &   REPAIRS  Cost.    $20,460 

BAKERSFIELD,    Kern    Co.,    Cal.  Baker 

and   Sumner   Sts.    (Metropole   Hotel 

Bldg.). 
General     alterations    and     repairs     for 

banking^  quarters. 
Owner — Bank  of  Italy. 
Architect — Orville     L.     Clark,     Brower 

Bldg.,    Bakersfleld.    Cal. 
Contractor— Currie  &  Dulgar,   2727   "I" 

St.,  Bakersfleld,  Cal, 


Wm.  Eissler,  Bakersfleld,  submitted 
the  only  other  bid  at  approx.  $26,000. 
Bids  for  the  fixtures  will  be  taken  in 
the  immediate   future. 


Co'ntractor   Taking   Sub-Figures. 
ALTERATIONS  Cost,  $100,000 

SAN    FRANCISCO.       N.    Market    W.    of 

Kearny. 
Extensive   alterations  for   bank. 
Owner — Bank    of   Italy. 
Architect — C.     E.     Gottschalk,     Phelan 

Bldg. 
Contractor — Grace     &     Bernieri,     Claus 

Spreckels  Bldg. 
Figures  are  being  taken  for  elec- 
trical work,  heating,  glass,  reinforcing 
steel  and  structural  steel.  In  about  10 
days  figures  will  be  taken  for  the  mar- 
ble, painting  and  ornameoital  iron 
work. 


BONDS 

FAIRFIELD.  Solano  Co.,  Cal.— Until 
Dec.  5  bids  will  be  received  by  County 
Supervisors  for  purchase  of  $10,000 
bond  issue  of  Hunter  School  District; 
proceeds  of  sale  to  finance  construc- 
tion  of  a  new   school  building. 


ORLAND,  Glen-n  Co.,  Cal. — Trustees 
of  Orland  High  School  District  con- 
templating a  new  bond  election  to 
finance  construction  of  a  school  build- 
ing. It  is  proposed  to  cancel  the  pres- 
ent $22,000  issue  and  another  election 
called  for  a  $40,000  issue  to  provide 
facilities  for  the  growing  attendance. 
W.  H.  Weeks.  369  Pi-ne  St.,  San  Fran- 
cisco,   is    the    architect. 


SAN  JOSE,  Santa  Clara  Co..  Cal. — An 
election  will  be  held  December  10,  In 
Penetencia  Union  School  District  to  de- 
cide the  question  of  issuing  and  selling 
bonds  of  $100,000  to  finance  construc- 
tion of  a  new  school  building.  Trustees 
of  the  District  arc:  Albert  M.  Foster. 
J.  S.  Rodrigues  .In.  Mabel  L.  Wheman, 
Maude  Borchers  and  J.  C.  Gordon. 

Wolfe  &  Higgins,  Auzerais  Bldg..  San 
Jose,  are  the  architects. 


SACRAMENTO,  Cal. — Bank  of  Italy, 
accepting  $393,840  of  the  $400,000  bo- 
nus voted  by  the  Legislature,  awarded 
the  sale  of  the  Capitol  extension  bonds 
amounting   to   $2,860,000. 


LOS  ANGELES,  Cal. — An  election  will 
be  held  in  Municipal  Improvement  Dis- 
trict No.  12,  Feb.  20  to  vote  on  issuing 
$500,000  bonds  to  defray  part  of  cost 
of  constructing  proposed  Pacoima  dam. 


OROVILLE,  Butte  Co..  Cal. — Super- 
visors have  sold  the  remaining  portion 
of  county  highway  bond  issue.  $1,234.- 
400,  to  Bank' of  Italy  of  San  Francisco. 
Harry  H.  Hume.  County  Surveyor. 


OAKDALE.  Stanislaus  Co..  Cal. — 
Trustees  of  Oakdale  Union  High  School 
District  propose  to  call  another  bond 
election  to  finance  construction  of  a 
high  school  unit;  estimated  to  cost 
$80,000. 


HUNTINGTON  PARK.  Cal. — An  elec- 
tion will  be  held  Dec.  15  to  vote  on 
issuing  $75,000  bonds  for  extensio'ns  to 
city  water  system,  including  new  pipe 
lines,  hydrants,  valves,  meters,  wells 
and  pumps. 


RED  BLUFF,  Tehama  Co.,  Cal. — At- 
torney General  Webb  refuses  to  ap- 
prove $13,000  bond  issue  of  El  Camino 
School  District  and  another  election 
will  be  called.  Proceeds  of  the  sale  ot 
the  bonds  are  to  finance  construction 
of  a  new  school. 


FRESNO.  Fresno  Co.,  Cal. — An  elec- 
tion will  be  held  In  Washington  Colony 
School  District  December  20  to  decide 
the  question  of  issuing  bonds  of  $36,000 
to  finance  construction  ot  a  new  school 
building.  Trustees  of  the  District  are: 
O.  W.  Ostrom,  J.  C.  Jensen  and  Carl 
Alngren. 


MADERA,  Aladera  Co..  Cal. — The  Su- 
pervisors sell  $11,000  bond  issue  of  Ash 
View  School  District;  proceeds  of  the 
sale  to  finance  construction  of  a  new 
school. 


SELMA.  Fresno  Co..  Cal. — The  elec- 
tion held  to  vote  bonds  of  $350,000  to 
finance  construction  of  a  group  of  high 
.school  buildings  failed  to  carry.  Tem- 
porary quarters  will  be  erected  through 
a  direct  tax.  it  is  contemplaled. 


REDDING,  Shasta  Co.,  Cal.— City 
Council  sells  $40,000  bond  issue  to 
finance  purchase  of  Pacific  Gas  anwl 
Electric  Co.'s  light  distributing  sys- 
tem. 


MERCED,  Merced  Co..  Cal. — Bonds 
of  $12,000,000  have  been  voted  in  Mer- 
ced Irrigation  District  to  finance  con- 
struction of  dam,  power  plant  and  ir- 
rigation works.  Estimates  for  the 
project  are:  Head  works-dam  at  Ex- 
chequer, $3,763,000;  relocating  Yosem- 
ite  Valley  Ry.,  $2,043,000.  Distributing 
system — canal  and  laterals,  $1,224,000; 
repairs  to  Crocker  Hulfman  canals, 
$100,000;  new  canal  from  Lake  Yosem- 
ite,  $198,000;  booster  plants,  $120,000; 
booster  laterals,  $64,000.  Purchase  of 
Crocker  -  Huffman  system,  $2,225,000; 
power  plant.  $2,000,000;  drainage 
pumps  and  canals,  $200,000;  total,  $11,- 
'.144,000.  W.  D.  Wagner  is  secretary  ot 
the  district. 


CHURCHES 


ELK  GROVE,  Sacramento  Co.,  Cal. —  » 

Federated    Community    Church    of    Elk  | 

Grove     has     $25,313,     the     result     of    a  K 

campaign    for    funds    to    finance    con-  ^ 

struction  of  a  new   edifice   in  this  city,  ft 

Early    construction    is    expected.  (■ 


Plans   Being   Prepared.  ] 

SYNAGOGUE  Cost.    $ j| 

SAN    JOSE.    Santa    Clara    Co.,    Cal.  &     M 

3rd  and  San  .Vntonio  Sts.  i 

Marble   and   stucco   synagogue.  ] 

Owner — Jewish  Synagogue.  : 

Architect— Binder    &    Curtis,    255i4  S.     ^ 

1st  St..   San   Jose.  i. 


ARCATA.  Humboldt  Co..  Cal. — Of  the  1 

$10,00     required,     St.     Mary's    Catholic  i 

Church    has    $6,000    on    hand    for    con-  :f 

structing   a   new  church   building,     AP  ' 
architect  is  yet  to  be  selected. 
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FACTORIES  &  WAREHOUSES 

KICHMONU  Contra  Costa  Co.  '  al. — 
The  following  bids  were  received  on 
November  21st  by  A.  C.  Faris.  city 
Clerk  of  Richmond  tor  the  construction 
of  the  super-structure  of  a  wharf-shed 
adjoining  Municipal  Wharf  No.  1. 

All  bids  were  taken  under  advisement 
until   v>  ednesday 
(A)    Complete    Structure: 

1.  With  Wood  Hurlins  and  Wood 
Koof  Sheathing  and  Brick  I'an- 
els  as  per  Plan  1. 
:;  With  Wood  furlins  and  Wood 
Koof  Sheathing  and  Brick  Pan- 
els as  per  Plan  2. 
W.  G.  Thornalley.  Oakland   (1)   *:.s  li»7; 

(2)    »5S.5aT. 
Lawton     &     Vezey.    Oakland    and     San 

Francisco    (1)    55a,320;    (2)    JOS.lliO. 
M.  E.  Hopper  &  Son,  Oakland   (1)    $.S|»,- 

asO;    (2)    »60,9»0. 
P.    M.    Sanford,    Richmond    (1)    Jt>u,t)84; 

(2)    Jtil.Sotf. 
Bavidson     &     N'icolsen,     San     Francisco 

(1)  164.820;    (2)    $63,800. 
(BJ    Complete    Structure: 

1.  With  8"  18-lb.  I  Beams.  M.  P.  Co. 
Roof  Slabs  and  Brick  I'anel 
Walls  as  per  Plan  1. 

2.  With  8"  18-lb.  I  Beams.  M.  P.  Co. 
Roof  Slabs,  and  Brick  Panel 
Walls  as  per  Plan  2. 

P.    M.    Saiiford    (1)    ; ;    (2)    J58.12B. 

W.  G.   Thornalley    (1)    $74,349;    (2)    J74,- 

752. 
(CJ    Complete    Structure,    with    Hollow- 
Tile   Panel    Walls.   Wood   Purlins  and 
Wood    Koof    Sheathing. 
Frank     Ausez.    2022     Burbeck 

St..    lUchmond    ?55.30».87 

Lawton     &     Vezey 55,620.00 

M.    E.    Hopper   &   Sons 55,98'J.OO 

W.    G.    Thornalley 56.334.00 

Davidson     &    Nicolsen 60.114.00 

(D)  Complete  Structure,  with  Hollow 
Tile  Panel  Walls.  8"  I  Beam  Purlins 
weighing  18  lbs.  per  foot,  and  M.  P. 
Koof   Slabs. 

Frank    Ausez    J67.000 

W.    G.    Thornalley    72.499 

(E)  Complete  Structure,  with  Rein- 
forced Concrete  Panel  Walls.  Wood 
Purlins  and   Wood  Roof  Sheathing. 

Frank   Ausez    J54,961.2B 

W.    G.    Thornalley 56,908.00 

M.  K.  Hopper  &  Son 56.918.00 

Lawton   &    Vezey 57,22ii.0" 

P.    il.     Sanford 61.000.00 

Davidson     &.    Nicolsen 62,300.00 

(F)  Complete  Structure,  with  Rein- 
forced Concrete  I'anel  Walls,  8"  1 
Beam  Purlins  weighing  18  lbs.  per 
foot,  and  M.  P.  Co.  Roof  Slabs. 

Frank   Ausez    $66,334.56 

P.    M.    Sanford 67.860.00 

W.    G     Thornalley 72.985.00 

(G)  Reinforced  concrete  Columns, 
Beams  and  Coping,  only. 

P.    M.    .Sanford f   4,880.00 

Frank   Ausez    6,140,68 

M.  B.  Hopper  &  Son 7,265.00 

Davidson   &   Nicolsen 13,600.00 

(H)  Reinforced  Concrete  Columns, 
Beams,   Coping  and    Panel    Walls. 

Frank   Ausez    $12,051.78 

P.  iM.  .Sanford 13,420.00 

il.  K.  Hopper  &  Son 15.926.00 

Davidson    &    Nicolsen 20.740.00 

(1>    1.     Brick   Panel   Walls  only,  as  per 
Plan  1. 

2.     Brick   Panel    Walls  only,  as  per 
Plan    2. 
Jas.    Walker.    Richmond    (1)    J8281;    (2) 

$8956. 
White  .t  Cloor.  San  Francisco  (1)   jy41U 

(2)  $8190. 

M.  K.   Hopper  A     Son   (1)   $10,063;     («) 

$10,866. 
H.    il.    Larsen    (1)    $10,445:    (2)    59626. 
M.  B.  AlcGowan   (1)   $11,134;   (2)    $9287. 
(J)  Hollow  Tile  Panel  Walls  only. 

Jas.   Walker   $5723 

H.    Al.    Larsen 6950 

White  &  GlQOr «SBO 


M.  K.  Hopper  &  Son 6683 

M.  B.  McGowan,  San  Francisco...  8690 
(KJ  All  Structural  Steel  in  Place. 
Bolts,  Anchors,  Brackets,  Cast 
Iron,  etc.  (Reinforcing  Steel  and 
1  Beam  I'urlins  not  to  be  in- 
cluded. 
Golden  Gate  Iron  Works.  S.  F... $10. 560 

Western  Iron   Works,  S.  F 12,148 

S.  F.    Herrick 12.370 

M.  K.   Hopper  &  Son 13.108 

The   Austin   Co 13,24« 

Shrader  Iron    Works 13,79s 

Minneapolis  Steel  &   Mchy.  Co...    14,53U 

Mathew  Morton   15,65u 

(L)  Steel  I  Beam  Purlins  8" — 18  lbs. 
per  foot,  in  place. 

Golden  Gate  Iron    Works $80:ii: 

S.    F.    Herrick 89Sii 

Minneapolis  Steel  &  Mchy,  Co 89<- 

Shrader    Iron    Works 9096 

The  Austin   Co 9812 

M.  E.  Hopper  &  Son 985;i 

Western   Iron    Works 9988 

(M)  Carpenter  Work,  Complete,  with 
Wood  Purlins  and  Wood  Roof 
Sheathing^. 

Mathew    Morton     $13, 43V 

M.  E.  Hopper  &   Son 13,900 

P.    M.    Sanford 13,920 

Carl  Overaa   14.44  1 

A.    Wegner     14.800 

H.  H.   Robertson   Co 17.35.'i 

McClenahan   Products   Co 17.814 

(N)  The  M.  P.  Co.  Roof  Sheathing. 
Drain  Slopes,  Skylight  Curbs, 
Filler  under  Lintels  and  Steel 
Channel  Supports  for  Ends  ol 
Sheathing,  all  in  place. 
H.   H.    Robertson    Co.    (combina- 

ation    bid   N.   &   S.) $17,335 

(O)  Plumbing. — Rainwater  Conductors. 
Roof  Drains. 

P.   M.    Sanford $396 

Spiersch    Bros 4 id 

Scott  Co 59S 

(P)     Sheet  Metal   Work.  Skylights  and 
. .     Glazing. 

M.    E.   Hopper   &    Son 53292.00 

Spiersch   Bros 3467.56 

Guilfoy  Cornice  Co 3483.00 

VV.   Heidt  Cornice  t.;o 3499.0" 

H.    H.    Robertson    Co 3850.00 

(Q)  Steel  Rolling  Doors  and  all  Equip- 
ment for  same,  in  place. 

Alternate 
Waterhouse-Wilcox     Co.. $3722        $3392 

Abell    Jensen   Co 3900  3385 

M.  E.  Hopper  <&  Son 4210  .... 

I'acitic   Materials   Co 4507  .... 

(R)  Koof  Covering  over  Wood  Sheath- 
ing. 

J.    W.   Bender  Roohng  Co $462.'> 

Richmond  Rooting  Co 4897 

Johns-.Manville   Co 5262 

(S)   Root  Covering  (Alternate)  over  M. 

P.   Co.   Slabs. 
H.   H.     Itobertsoii      (combination 

N.  &  S.) $17,335 

Richmond    Hoodng   Co 2,739 

J.   VV.  Bender  Rooting  Co 3,000 

alternate.   $4188 
(T)   Painting. 

Zcb    Knott.    Richmond $600 

R.  Zelinsky.  .San   Francisco 890 

Burden  &  Kirkhouse,  Richmond...   896 


Grading  Contract   Awarded. 

FACTORY  Cost.    $760,000 

OAKLAND.   Alameda  Co.,  Cal.     End  of 
E-14th  SI.  at  City  Limits. 

Two-story     reinforced     concrete     auto- 
mobile    factory     with     4    wl-ngs    (ex- 
terior   dimensions    about    800x800). 

Owner — Durant  Motors  Co. 

Structural     Engineer — H.    J.    Brunnler. 
Sharon    BIdg..    San    Francisco. 

Mechanical  Engineers — Hunter  &  Hud- 
son, RIalto  Bldg..  San  Francisco. 

Contractor^ — P.   J.    Walker   Co..   Monad- 
nock  Bldg.,  S.im   Francisco. 
The  grading  has  been  awarded  to  P. 

H.   Hoare   at    $7,000. 


Eight-story  class  "A"  reinforced  con- 
crete    storage     warehouse     60x100. 

Owner — Lyom    Fireproof   Storage   Co. 

Architect — E.  L.  Mayberry,  Pac.  Elec. 
Bldg.,   Los   Angeles. 

Contractor — Rlchards-Neustadt  ConsL 
Co.,  Trust  and  Sav.  Bldg.,  Los  An- 
geles. 


Figures  To  Be  Taken   Shortly. 

STORE  &  LOFT  BLDG.  Cost,   $ 

LOS  ANGELES.     NW  Spring  and  Court 

Streets. 
Two-story     and     basement     class     "A" 

store  and  loft  bldg.  100x120. 
Owner — Fred   Ha-tsrite. 
Architect — A.      S.      Nibecker,     Jr.,     421 

Washington   Bidg.,   Los  Angeles. 


Contract   Awarded. 

REBUILD  OIL  PLANT         Cost,   $20,000 

CHICO,   Butte   Co.,   Calif.     Nord  Ave. 

l;ebuildiiig  oil  plant — Steel  tanks,  bar- 
rel  racks,  etc. 

Owner — Standard  Oil  Co..  G.  H.  Ken- 
nedy, Chico,  Mgr. 

Architect — Engineering  Dept.  of  Own- 
ers, R.  U.  St.  John,  regional  engi- 
neer,   in   charge   of  work. 

Contractor — J.  J.  Brooks,  Sacramento, 
Calif. 


Working   Drawings   Being   Prepared. 

WAREHOUSE  Cost,    $40,000 

SA.X  FRANCISCO.  Corner  2nd  and 
Stillman. 

Two-story  and  mezzanine  reinforced 
concrete   warehouse. 

Owner — Willard  Storage  Battery  Co. 

Architect — O'Brien  Bros.,  240  Mont- 
gomery St. 


Three   Low   Bidders   To   Reflgure. 

SMOKE  HOUSE  BLDG.  Cost,  $ 

SAN    FRANCISCO. 

One-story     class      "C:"      smoke      house 
building. 

Owner — Western   California   Fish   Co. 

Architect — O'Brien  Bros.,  240  Montgom- 
ery  St. 
Slight   changes    will   be   made   in   the 

plans  and  the  three  lowest  bidders  will 

be  asked   to  reSgure. 


.MAHT1NE:4,  Contra  Costa  Co.,  Cal. — 
ir  .Martinez  will  subscribe  $40,000  worth 
of  stock,  the  California  Car  Co.  will  lo- 
cate its  plant  In  this  city,  according  to 
A.  D.  Bowen,  president  of  the  company. 
Temporary  quarters  of  the  company 
are  located  in  Richmond.  The  plant 
will  employ  about  250  men  at  the  start. 


VALLEJO,  Solano  Co..  Cal. — City 
Clerk  Alf.  E.  Edgcumbe  Instructed  to 
call  bids  for  fur.  and  del.  lumber  for 
repairing  Virginia  street  wharf.  Sep- 
arate bids  will  be  asked  for  making 
the  repairs.  T.  D.  Kilkenny.  City  En- 
gineer. 


LOS  A.VGELES,  Cal. — Dunn  Williams 
Co.  of  San  Pramcisco  has  purchased  an 
1. -shaped  property  at  7tli  and  Hill  Sts. 
from  .\rthur  Letts  and  plans  the  erec- 
tion of  a  Class  A  loft  bIdK.  not  less 
than  6-sto.  In  height.  The  property 
h:cs  a  frontage  of  100  ft.  on  Hill  St. 
with  a  depth  of  155  ft.  with  .in  L  8  ft. 
«  iile  fronting  on  7th  St.  A.  C.  Blumen- 
thal  *  Co.,  Loew  Theatre  Bldg.,  Los 
.\ngcles,  agents. 


LONG  BEACH.  Los  Angeles  Co.,  Cal. 
—  Kimball  Motor  Truck  Co..  1700  E. 
;ilh  St..  Los  Angeles.  Is  having  plans 
prepared  by  Its  own  engineers  tor  a 
iiKinuIacturing  plant  at  Long  Beach. 
Plans  are  being  prepared  for  ihree 
units  of  which  one  will  lie  erecled  at 
present.  Fireproof  brick  or  concrete 
.  onstruction,    60x300    ft. 


Con(r.irt  Awarded. 

STOK.    W.\ REHOUSE  Cost.    $S6,000 

LOS    ANGELES.      Grand    Ave.    S.    Jet- 
ferson  St, 


SANTA  ROSA.  Sonoma  Co.,  Cal. — 
County  Surveyor  R.  Prcs.s  Smith  In- 
structed to  prepare  pl.in^  (or  a  wuro- 
bouie  In  Bast  Petaluma  (or  •torlng 
county   m«t«rlal*. 


\ 
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LONG  BEACH,  Los  Angeles  Co.,  Cal. 
—Red  Seal  Refining  Co.,  H.  L.  Hager- 
man,  treas.,  announces  it  will  build 
$1,000,000  oil  refinery  in  Long  Beach 
on  W.  Anaheim  St.  at  junction  of 
U'nion  Pacific  and  Southern  Pacific 
roads. 


FLATS 


To    be    Done    by    Days    Work. 

FKAMK     FLATS  Cost,     n^.OOU 

SAN  FRANCISCO.  S  Urove  56-3  W  Ash- 
bury. 

Two-story  and  basement  frame  (4) 
flats. 

Owner W.   L.   Hemminga,   47    Ashbury 

St.,   San   Francisco. 

Architect — None. 


Contract  Awarded. 

FLAT  BLDG.  Cost,   $11,000 

OAKLAND.     N.   E-14th   60   W.   2nd  Ave. 
Two-story    8-room    frame    flat    bldg. 
Owner — Mrs.    F.    V.    Larsem,    1402    2nd 

Ave.,  Oakland. 
Architect — Not  given. 
Contractor — Alex      Sommarstrora, 

Sunnyside    Ave.,    Piedmont. 
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Contract    Awarded. 

FLAT   BLDGS.  Cost,    $10,000   ea. 

SAN  FRANCISCO.      E.   13th  Ave.   150  & 

175   S.  Balboa. 
Two   2-story   and   basement   frame   flat 

bldgs.    (2    flats    each). 
Owner— H.   C.    Herning,    127    Perry   St.. 

and  S.  F.  Dickes,  1242  Polk   St. 
Architect — None. 
Contractor— Jas.      Tarbitt,      386      Fair 

Oaks   St. 

SubHFigures    Being    Taken. 
FLA.T    BLDG.  Cost,    $15,000 

SAN   FRANCISCO.      N    Filbert    E    Polk. 
Two-story    and     basement    frame    and 

plastered    flat    bldg.    (four    4-room 

flats  and  garages). 
Owner — M.    Geggus. 
Architect — W.    C.    Falch,    Hearst   Bldg., 

San   Francisco. 
Sub-figures   are    being   taken    for   all 
parts    of    the    work    except    carpentry, 
which  will  be  done  by   day's   labor. 


Permit  Applied  For. 

FRAME    FLATS  Cost.    $10,000 

SAN  FRANCISCO.     N  Cabrillo  80  W  liSa 

Avenue. 
Two-story  and  basement  frame  (4)  flats 
Owner — H.  T.  KanskofC,  262   Henry  St., 

San  Francisco. 
Architect — None. 


GARAGES 


Contract    Awarded. 

GARAGE  Cost,    $19,940 

OAKLAND,  Cal.     S"W  7th  and  Clay  Sts. 

One-story  concrete  garage. 

Owner — Jos.   Rosenberg,   Bank  of  Italy 

Bldg.,    Oakland. 
Architect — None. 
Contractor — Harry    B.    Williams,    Bank 

of  Italy  Bldg.,  Oakland. 


MARE  ISLAND.  Cal. — Bids  will  be 
received  until  November  30,  1921,  by 
the  Public  Works  Office,  Navy  Yard, 
Mare  Island,  for  two  Dutch  Bake 
Ovens  9'4"xl2'0"  for  the  Marine  Bar- 
racks at  Mare  Island.  For  farther 
linrtlcnlars  see  call  tor  bids  nnder  offl- 
cinl  proposal   colamn. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Andrew  Balich  announces  his  intention 
to  erect  a  concrete  garage,  100  by  160 
ft.,  in  Front  street.  The  structure  will 
cost   in   the   neighborhood   of   $25,000. 

GOVERNMENT    WORK    AND 
SUPPLIES 

WASHINGTON,  D.  C. — The  contract 
for  installing  mechanical  equipment  in 
the  Public  Health  Service  Hospital, 
Fort  Bayard,  New  Mexico,  has  been 
awarded  to  S.  Faith  (Inc.).  2427  Penn 
Ave.,  Philadelphia,  at  $204. '.!77;  time  to 
complete,  aoo  days, 


WHIPPLE,  BARRACKS,  Ariz. — Wm. 
Simpson  Construction  Co.,  Marsh- 
Strong  Bldg..  Los  Angeles,  has  been 
awarded  a  contract  at  $189,995  tor 
erecting  complete,  except  mechanical 
equipment,  two  semi-ambulant  quar- 
ters, one  double  quarters  lor  1st  class 
personnel  and  one  quarters  lor  mar- 
ried attendants  for  U.  S.  'Public 
Health  Service  Hospital  No.  50,  Whip- 
ple Barracks,  Ariz.  Hollow  tile  con- 
struction, slate  roofs.  Four  double 
quarters  for  otttcers  are  omitted  at 
present  but  it  is  expected  the  contract 
lor  this  work,  amounting  to  about 
$76,000  will  be  awarded  shortly  as 
funds   become  available. 


DENVER,  Colo. — Until  December  6, 
2  P.  M.,  bids  will  be  received  by  U.  S. 
Reclamation  Service  for  furnishing 
metal  flume.  Specification  No.  269-D, 
for  the  Uncompahgre  project,  Colo- 
rado, and  the  Lowe  Yellowstone  pro- 
ject, Montana-Dakota.  For  further 
particulars  address  U.  S.  Reclamation 
Service,  Denver. 


WASHINGTON.  D.  C.  — Bids  will  be 
received  until  Nov.  30,  1921,  by  the 
Supervising  Architect's  Office  for  com- 
plete Installation  of  mechanical  equip- 
ment for  one  ambulant  ward,  one 
semi-ambulant  ward  and  boiler  house 
and  laundry,  also  kitchen  equipment, 
refrigerating  apparatus  for  General 
Kitchen,  Boilers,  outside  services,  etc., 
at  the  U.  S.  Public  Health  Service  Gen- 
eral Hospital,  Walla  Walla,  Wash. 
For  further  particulars  see  call  for 
bids   under    official    proposal    colamn. 


OFFICE  CONSTRUCTING  QUARTER- 
MASTER, Fort  Mason,  San  Francisco, 
Calif.,  November  18,  1921. — SEALED 
PROPOSALS,  in  triplicate,  will  be 
ceived  at  this  otlloe  until  11  A. 
November  28,  1921,  for  constructing  a. 
small  briclc  Incinerator  at  Fort  Win 
field  Scott,  Calif.  Information  on  ap 
plication. 

WASHINGTON,  D.  C— The  contract 
for  furnishing  71,000  board  feet  lum- 
ber and  flooring  for  the  Public  Health 
Service  Hospital  at  Houston,  Texas, 
was  awarded  to  Fields-Lutman  Lum- 
ber Co.,  Houston,  Texas,  at  $2,004.50; 
time,   10  days. 


WASHINGTON,  D.  C. — Followimg 
bids  were  received  Nov.  16  by  the  su- 
pervising architect.  Treasury  Depart- 
ment, for  mechanical  equipment  in  the 
U.  S.  P.  H.  S.  H.,  Whipple  Barracks, 
Ariz.: 

Wm.    Wilhy,   Selma,   Ala.,    $99,800. 

Noland-Clifford  Co.,  Newport  News, 
Va.,    $119,487. 

G.  E.  Engineering  Co.  (Inc.),  New 
York    City,    $147,300. 

H.  W.  Bond  &  Bro .  New  Orleans, 
La.,    $146,406. 

Charles  E.  Mundy  &  Co.,  Philadel- 
phia,   $121,500. 

WASHINGTON,  D.  C. — The  contract 
for  the  construction  of  infirmary 
group  of  three  buildings  (except  me- 
chanical equipment)  at  the  U.  S.  Pub- 
lic Health  Service  Hospital,  Fort  Bay- 
ard, N.  M.,  has  been  awarded  to  R.  H. 
McKee,  1913  Texas  St.,  El  Paso,  Texas, 
at  $554,434.30.  The  work  is  to  be  com- 
pleted in  seven  months. 

BERKELEY,  Cal. — The  following 
bids  were  received  on  Nov.  1  by  the 
custodian,  U.  S.  postofflce,  Berkeley, 
Cal.,  for  fur.  2  parcel  cases,  2  separat- 
ing cases  and  tables,  and  1  storage 
case  at  that  building: 

John  E.  Sjostrom,  Philadelphia,  $380, 
45  days,  bid  accepted. 

Maly  &  Son  Co.,  Cincinnati,  $428,  90 
days. 

John  A.  Lowander,  Elizabeth,  N.  J., 
$473,  75   days. 

Furnas  Office  Equipment  Co.,  Indian- 
apolis,  Ind.,   $535,   60   days. 

Jacob  Beitzel  &  Sons  (Inc.),  York, 
Pa.,   $540,   90   days. 

Federal  Equipment  Co.,  $586,  60 
days. 


SAN  FRANCISCO.— Until  Dec.  1,  10 
A.  M.,  under  Circular  No.  22-29.  bids 
will  be  received  by  Quartermaster 
Supply  Officer,  Fort  Mason,  for  fur. 
and  del.  plate  glass  mirrors,  mooring 
buoys,  tool  steel,  kedge  anchors,  an- 
chor chain,  wire  rope  clips,  2  diving 
outfits,  24  laundry  trucks,  96  swivel 
casters,  etc.,  etc. 

SAVAGE,  Montana. — Until  Dec.  29, 
2  P.  M..  bids  will  be  received  by  U.  S. 
Reclamation  Service,  Savage.  Mon- 
tana, for  the  construction  of  struc- 
tures on  the  main  canal,  main  canal 
extension  and  laterals  on  the  Lower 
Yellowstone  project,  Montana-North 
Dakota.  The  work  involves  the  exca- 
vation for  structures  of  about  6600  cu. 
yds.  and  2500  cu.  yds.  of  backfill,  about 
375  cu,  yds.  of  puddling,  about  6S0  cu. 
yds.  of  reinf.  concr.,  about  530  sq.  yds. 
of  paving,  the  laying  of  about  600  lin. 
ft.  of  clay  and  metal  pipe,  the  erect- 
ing of  about  450  lin.  ft.  of  metal  fiume, 
the  placing  of  about  36.000  pounds  of 
reinf.  steel  and  the  placing  in  timber 
structures  of  about  150.000  ft.  board 
measure  of  lumber.  The  work  is  sit- 
uated in  the  vicinity  of  the  towns  of 
Sidney,  Savage,  Ridgelawn,  Nohle  and 
Fairview,  Mont.,  and  Dore,  N.  D.,  on 
the  Great  Northern  Railway.  For  par- 
ticulars address  the  United  States  Re- 
clamation Service,  Washington,  D.  C; 
Denver,   Colo.,    or   Savage,   Mont. 


WASHINGTON,  D.  C. — Bids  are  be 
ing  received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  for  the 
following  materials;  date  for  opening 
bids  as  noted  at  the  end  of  each  para- 
graph; 

Schedule  9045,  for  various  deliver- 
ies,   seamless    boiler    tubes,    Nov.    29. 

Schedule  9050,  for  Mare  Island,  9100 
£t.  steel  wire  rope,  Dec.  13. 

Schedule  9053,  for  Mare  Island,  bolts 
and  nuts,   Dec.   13. 

Schedule  9056,  for  Mare  Island,  15,- 
000  ft.  fire  hose.  Dec.  13. 

Schedule  9065,  eastern  and  western 
yards,    177    chain    hoists,   Dec.   13. 

Schedule  9067,  for  Puget  Sound,  13 
relays,  Dec,   13. 

Schedule  9069,  for  Puget  Sound,  steel 
bolts  and  nuts,  Dec.   13. 

Schedule  9071,  lor  Puget  Sound,  mis- 
cellaneous steel  channels,  Dec.  13. 

Schedule  9074,  for  Mare  Island,  30,- 
750  lbs.   steel   boiler  plates,   Dec.   13. 

Schedule  9076,  eastern  and  western 
yards,   2   testing  panels,  Dec.  13. 

Schedule  90S7,  tor  Mare  Island,  13,- 
500  ft.  lamp  cord  and  2825  ft.  lighting 
and  power  wire,   Dec.   13. 

Schedule  9090,  for  Mare  Island,  mis- 
cellaneous end  mills,  cutters,  etc.,  Dec. 
20. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


SAN  FRANCISCO.  —  Parkside  Dis- 
trict Club,  affiliated  with  the  Civiq 
League  of  Improvement  Clul)S  and  Aa-^ 
sociations,  is  making  campaign  for 
funds  to  erect  a  community  hail  in  th^ 
Parkside   district.  i 
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SEATTL.E,  Wash. — Architects  Frere 
hampney  and  A.  H.  Albertson,  Seat- 
le,  preparing  plans  for  }100,00U  club 
uilding  to  be  erected  at  6th  Ave.  and 
prlng  St.  for  Women's  University 
lub.  Win  be  S-stories,  62  by  120  ft., 
reproof  construction. 


HOSPITALS 


SACKAME.NTO.  fal. — The  Sacra- 
lento  County  Supervisors  received  the 
Bllowiiig  bids  on  November  21st  lor 
he  construction  and  completion  ot  a 
1)  Service  and  Children's  Ward  l>uild- 
Jg;  (2)  an  Infectious  Ward  building; 
i)  a  Women's  Medical  Ward  building, 
nd  (4)  a  Mens  iMedicai  Ward  building 
n  the  present  County  Hospital 
irounds.  City  of  Sacramento. 
Bids  were  taken  for  hollow  tile  walls 
a)    and    brick   walls    (.l>). 

Plans  were   prepared  by  Architect    K. 
..  Uerold,  Forum  Building,  Sacramento. 
V.    C.    Keating,    1714    27th    St.,    Sacra- 
mento   (1)     (a)    J122.850:    (b)    ilZi,- 
000;    (2)     (a)     ?88,460;    (b)     ?88,4d0; 
(3)   (a)  $78,620;  (b)   $78,620;  (4)    (a) 
*74,100;    (b)    ?74,100. 
[cGillivray  Constr.  Co..  Sacramento  (1) 

J124.850;   ?124,350;    (2,   3   &  4)    ? 

;.     McLeran  Co.,     San     Francisco     (1) 
J134.800;  (b)  deduct  ?1300:  (2)   JUl.- 
500;    (b)    deduct    J800;    (3)    $82,500; 
(b)    deduct    5800;    (4)    $77,500;    (b) 
deduct  $800. 
[alhews    Constr.    Co.,    Sacramento     (1) 
$137,848,    $136,248:    (2)    $95,900.    $94.- 
800;   (3)  $88,600,  $87,500;  (4)  $82,677, 
$81,476. 
1.  E.   I'arker  Co.,      San     Francisco    U) 
(1)     $143,350.    $139,350;     (2)     $90,786. 
$90,250;    (3)       $82,240.    $81,740;       (41 
$76,800,  $76,300. 
Bids    were    taken    under    advisement. 


HOTELS 


reliminary   Plans   Prepared. 

:OTEL    BLDG.  Coat,    $1,000,000 

RESNO.  Fresno  Co.,  Cal.  SW  Inyo 
and    "J"   Sts. 

en-story  reinforced  concrete  hotel 
(300  rooms  with  clubrooms  and 
sample   rooms  and    roof   garden). 

wner — Sun-Maid   Hotel    Corp. 

essee — H.  W.  Lake  and  Albert  Bet- 
tens.   Hotel  Fresno.   Fresno. 

rchltect — F.  L.  Felchlin  and  H.  Ra- 
fael Lake,  Bank  of  Italy  Bldg., 
Fresno. 

The    board   of   directors   of   the   hotel 

)rporation   will    include:     W.   A.  Suth- 

rland.    Lesley    Einstein,    A.    W.    Bern- 

auer,   E.  G.  Hughson.  W.  F.  Du-nn.   H. 

.    Patterson,    H.    W.    Lake   and    Albert 

ettens. 


PUBLIC  BUILDINGS 


lans  Awaiting  Approval. 
JJDITION  Cost,    $40,000 

ALO   AL,'1'0,    Santa  Clara  Co..   Calif, 
.ddltlon  to  public  library, 
wner — city  of  I'alo  Alto, 
rchltect — Birge  Clark.   Palo  Alto. 
Construction  will  not  be  started  until 
fter    March    of    next    year.      Bonds    lo 
nance  construction    have   been   vottil. 


'lans   Being   Prepared. 

IRE  ALAKil  STATION.       Cost.  $2:'i.00ii 

RESNU.  Fresno  Co.,  Cal.     Intersection 

ot  Fresno,  Uivisadero  and   Howard 

Strcet.H. 
ne-story    and    basement    concrete    lire 

alarm  station, 
'wner — City  of  Fresno, 
rchlteets — Coates      &      Traver.      i 'ory 

Bldg.,  Fresno. 
Construction  will  be  carried  on  under 
lie  supervision   of  City  Commission   ot 
ubllc    Works.      Wm.   Stranahan. 


M.VOEUA.  Madera  <;o.,  Cal. — Brown  & 
StaSord,  Madera,  at  $21,385  has  been 
awarded  a  contract  for  constructing^ 
Madera  City  Hall  and  Fire  House,  frorn^ 
plans  by  Architects  Swartz  &  Ryland, 
Kowcll  Bldg.,  Fresno.  Bid  includes 
face  brick,  tile  tlooring  and  metal  lath 
on  second  tloor.  D.  Stephenson,  Ma- 
dera, at  $1,240  has  been  awarded  a  con- 
tract for  plumbing  and  at  $816  for  in- 
stallation  of  Areola   heating  system. 


SAN  FRANCISCO — The  Supervisors 
will  shortly  pass  an  ordinance  author- 
izing the  Board  of  I'ublc  Works  to  call 
bids  tor  furnishing  and  installing  elec- 
trical wires  and  conduil  tor  additional 
feeds  and  plug  outlets  in  the  Exposi- 
tion Auditorium.  John  Reid  Jr.,  t'ity 
Architect. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
M.  G.  West  Co.,  115  Front  St.,  San 
Francisco,  at  appro.ximately  $2300  has 
been  awarded  a  contract  by  the  S'uper- 
visors  to  furnish  and  install  furniture 
in  the  ottice  of  the  County  Clerk. 


RESIDENCES 


Owner  To  Take  Figures. 
RESIDENCES  Cost,  $4500  ea. 

OAKLAND.       Maxwell    Park,     Lots    25 

to    35. 
Ten   1-story  frame  residences   (5  and  6 

rooms    each). 
Owner — Le    Roy    Shay,    2308    Telegraph 

Ave.,  Oakland. 
Architect — Sidney    B.    and    Noble    New- 

som,      Nevada      Bank      Bldg.,      San 

Francisco. 


Ready   For   Figures   In   a  Few   Days. 
RESIDENCE,   ETC.  Cost,  $10,000 

SAN    FRANCISCO.      St.    Francis    Wood. 
Two-story  frame  and  plastered  7-room 

residence    and   garage. 
Owner — Miss    H.    Cohn. 
Architect — W.    C.    Falch,    Hearst    Bldg. 


Figures  Being  Taken  From  Selected 
List  of  Contractors. 

RESIDENCE  Cost,    $35,000 

PIEDMONT.  Alameda  Co.,  Cal.  Crocker 
Avenue. 

Two-story  and  basement  frame  resi- 
dence  with   tile   roof  also   garage. 

Owner — H.  D.  Nichols. 

Architect — Albert  Farr,  68  Post  St., 
San  Francisco. 


Contract    Awarded. 

RESIDENCE  Cost,    $20,000 

STOCKTON,  San  Joaquin  Co.,  Cal. 
One-story    brick    and    stucco    residence 

and  double  garage.   (9   rooms). 
Owner — Dr.    J.    Sterling   Cochran.    F.    & 

M.    Bank    Bldg..   Stockton. 
Architect — Not   Given. 
Contractor — Joseph    A.    Plecarpo,    21    S- 

San  Joaquin  St..  Stockton. 
SPECIFICATIONS 
Exterior  Finish,   stucco;    Floors,    tile; 
In.terlor      Finish.        c.ray      and       While 
enamel. 


Construction    Started. 

RESIDENCE  Cost,     $25,000 

CLOVIS,    Fresno  Co.,  Cal. 

Two  and  one-half-story  brick  and 
stucco  residence  (7  rooms,  3  baths, 
sleeping  porches,  etc.). 

Owner — Mrs.  Filemcno  Ficlro,  Ciovls. 
Cal. 

Designers  and  Builders — T.  D.  An- 
drews and  Walter  Jarvis,  Clovis. 
Cal. 


i-'ontract    Awarded. 

RESIDENCE  Cost.    $6998 

Oakdale,  Stanislaus  Co.,  Cal. 
Nine-room   frame  and  stucco  residence. 
Owner — Enos   Bcchis.   Oakdale. 
Architect — Not  Given. 
Contractor — Miller    &    Livingston,    Mo- 
desto. 


To  Be  Done  by  Day's  Work. 

DWELLING  Cost,    $8000 

SAN  FRANCISCO.     Valdez  St. 

One-story    7-room    dwelling. 

Owner — Walter  B.  Hansen,  2235  Mar- 
ket St. 

Architect — Miss  Ida  F.  McCain,  318 
Kearny  St. 


To  Be  Done   by  Day's  Work. 
BUNGALOW  Cost,   $10,000 

SAN  FRANCISCO.     Westwood  Drive. 
One-story    and    basement    frame    and 

plastered  8-room  bungalow. 
Owner — Gordon  W.  Morris,  132  Judson. 
Architect — Miss     Ida     F.     McCain,     31£ 

Kearny. 


To   be   Done   by   Day's    Work. 
BUNGALOW  Cost,  $7,000 

SAN     FRANCISCO.         Montecito      Ave.. 

Westwood   Park. 
One-story    6-room     frame    and    plaster 

bungalow. 
Owner — C.    Bean. 
Architect  —  Miss    Ida    F.    McCain,    318 

Kearny  St.,  San  Francisco. 


Contract   Awarded. 

RESIDENCE  Cost,    $15,000 

SAN  FRANCISCO.  S  Jackson  90-3  W 
Spruce  Street. 

'rwo-sto»y  and  basement  frame  resi- 
dence. 

Owner — Joe  Goldstein,  5299  California 
.St.,  San  Francisco. 

Architect  —  E.  E.  Young,  251  Kearny 
St.,  San  Francisco. 

Contractor — Fred  R.  Grannis,  2450 
Steiner  St.,  San  Francisco. 


I'lans    Being    Figured. 

RESIDENCE  Cost,  $6,000 

STOCKTON,  San  Joaquin  Co.,  Cal. 

One  and  one-half-story  frame  resi- 
dence. 

Owner — Name  withheld. 

Arcliiteot — Ralph  P.  Morrell,  I.  O.  O.  I) 
Bldg.,  Stockton. 


Contract  Awarded. 

RESIDENCE  Cost,     $10,700 

PIEDMONT,  Alameda  Co.,  Cal.  Sheri- 
dan and  Caperton  Streets. 

Two  and  one-half-story  frame  resi- 
dence. 

Owner — F.  Macomber. 

Architect — None. 

Contractor — W.  E.  Whalin.  323  l,ester 
Ave.,   Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,    »20,0uU 

I'lED.MON'r,  Alameda  Co.,  Cal.  sea 
\  lew  and  Union  Streets. 

Three-.'itory  frame   residence. 

Owner — A.  H.  Breed,  Oakland  Bank  oi 
Savings  Bldg.,  Oakland. 

Architect — W.  H.  RatclilT  Jr.,  1st  .Na- 
tional JUank  Bldg..  Berkeley. 

Contractor — S.  B.  Hall.  1546  Alice  St.. 
Oakland. 


Ciintracl   Awarded. 

UESIDENCE  Cost.     $12,001' 

PIEDMONT,       Alameda      Co..       Cal— W 

Muir  and  J.,a  Salle  Ave. 
Throe-story    frame    residence. 
Owner— W.    A.    Riley.    Hotel    Oakland. 
A  rch  i  tec  t — None. 
Contractor — B.       F.       Kopf.       1015    »:iiiil 

Ave..  Oakland. 


FRESNO,  Fresno  Co.,  Cal. — Until 
Dec.  3,  2  P.  M..  bids  will  be  received 
by  Oleander  School  District  for  fur- 
iiishinK  flve-roum  bungalow.  See  call 
for  bid*  under  ofllvlal  iiroponal  colomn 
III   tblK  iiiMue. 


SCHOOLS 


Plan."     Boin?    Rc-FlRUred — BId.i      Close 

December  S,    1921.    1    P.    M. 
SCHOOL  Cost,    $88,000 

SUTTER     COUNTY.     Conler   -  Galther 
School  District. 


I 
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One-story   hollow   tile   school    (3   rooms 

and    am    auditorium). 
Owner  —  Center   -   Gaither     Grammar 

School  District. 
Architects — George     C.     Sellon     &     Co.. 

Mitau  Bldg.,  Sacramento. 
Segregated    figures    are    being    taken 
and    plans    may    be    obtained    from    the 
architect's    office. 

See   call   for   bids   under  official    pro- 
po»nl    eolnmn. 

Figures    to    be   Taken   Next    Week. 

SCHOOL,  Cost,     $ii5a,UU0 

I'iSTALL'MA,   Sonoma   Co.,   Cal. 

Two-story  and  basement  reinforccrl 
concrete  brick  Junior  High  School. 

Owner — Petalunia   Hoard   of   Education. 

Architect — Brainerd  Jones,  110  Wash- 
ington St.,  Petaluma. 


Plans   Being   Figured — Bids   Close   Dec. 

19,  mai. 
SCHOOij  Cost,    $125,000 

NAPA,   Napa  Co.,   Cal.      Lincoln   School 

Site. 
Two-story    reinforced    concrete    school. 
Owner — Napa  School  District. 
Architect — W.   H.    Weeks,   SBi)   Pine  St., 

San   Francisco. 
Plans  may   be  obtained   from   the  ar- 
chitect's otflce. 


Figures    To    Be    Taken    Shortly. 

SCHOOL,   BLDG.  Cost,    $95,000 

LOS  ANGELES.      52nd  anid  Main  Sts. 

Two-story  and  basement  brick  (10- 
room)    school   bldg. 

Owner — Los  Angeles  Board  of  Educa- 
tion. 

Architect — Lester  T.  Squires,  Douglas 
Bldg..   Los  Angeles. 

MITCHELL,  Ore.  —  Architects  De 
Young  and  Roald,  Spalding  Bldg., 
Portland,  preparing  plans  for  two- 
story  and  basement  8-room  concrete 
or  stone  school  to  be  erected  in  this 
city.  Bonds  of  $22,000  voted  to  finance 
construction. 


OLIG,  Kern  Co.,  Cal. — Until  Dec.  1, 
11  A.  M.,  bids  will  be  received  by  J.  M. 
Gwin,  Clerk,  Olig  School  District,  for 
fur.  and  install,  gas  steam  radiation 
system  for  Olig  school,  from  plans  of 
Architect  Orville  L.  Clark,  Brower 
Bldg.,  Bakersfield.  See  call  for  bids 
under  ofliclal  proposal  column  in  this 
issue. 


SAN  F'RANCISCG.  —  Mahony  Bros., 
Flood  Bldg,,  at  $196,300  awarded  con- 
tract by  Board  of  Public  Works  for 
general  construction  of  addition  to 
Mission  High  School.  Plumbing  award- 
ed to  Scott  Co.,  243  Minna  St.,  at  $19,- 
8S9;  heating  and  ventilating  awarded 
to  Helen  Becker  (bidding  for  James 
Nelson),  517  6th  St.,  at  $37,697;  elec- 
tric work  to  Standard  Electric  Constr. 
Co.,  Call  Bldg.,  $1S,965.  John  Reid  Jr., 
City   Architect. 


CASTRO  VALLEY,  Alameda  Co.,  Cal. 
Until  Dec.  2,  7  P.  M..  bids  will  be  re- 
ceived by  J.  C.  Shaver,  Clerk, 
Castro  Valley  Public  School  Dis- 
trict, for  constructing  school  building. 
Henry  C.  Smith,  7S5  Market  St.,  San 
Francisco,  architect.  See  call  for  bids 
under  official  proposal  column  in  this 
issue. 


FRESNO,  Fresno  Co.,  Cal. — Until 
Dec.  3,  2  P.  M.,  bids  will  be  received  by 
Oleander  School  District  for  construct- 
ing Domestic  Science  building.  Sep- 
arate bids,  same  date,  for  furnishing 
five-room  bungalow.  See  call  for  bids 
under  official  proposal  column  in  this 
iKsne. 


BERKELEY,  Alameda  Co..  Cal. — Un- 
til Dec.  6,  4  P.  M.,  bids  will  be  re- 
ceived by  Board  of  Education  for  con- 
structing Jefferson  school,  from  plans 
o£   Architect   Wm.   C.   Hays,   First   Na- 


tional Bank  Bldg.,  San  Francisco.  See 
call  for  bids  under  official  proposal 
column  in  this  issue. 


SACRAMENTO,  Cal. — Until  Dec.  5. 
5  P.  M.,  bids  will  be  received  by  Board 
of  Education  for  fur.  and  del.  approx. 
500  movable  school  chair  desks.  See 
call  for  bids  under  official  proposal 
column    In    this   issue. 


COLUSA,  Colusa  Co.,  Cal. — Trustees 
of  Colusa  Union  High  School  District 
are  seeking  a  site  on  which  to  erect  a 
new  high  school  building.  No  action 
will  he  taken  regarding  plans  for  the 
proposed  structure  until  a  site  is 
selected.  G.  N.  Farnsworth  is  presi- 
dent and  W.  L.  Merrill,  Secretary  of  the 
Board  of  Trustees  of  the  District. 


OAKLAND,  Cal. — Petition  has  been 
tiled  with  David  E.  Martin,  County  Su- 
perintendent of  Schools,  seeking  for- 
mation of  a  new  district  in  the  San 
Lorenzo  School  District.  After  forma- 
tion of  .the  new  district,  it  is  proposed 
to  erect  a  modern  school  building.  The 
district,  if  formed,  will  be  known  as 
the   Ashland  School  District. 


CARSON  CITY,  Nevada.— Until  Dec. 
3,  2  P.  M.,  bids  will  be  received  by 
Frank  E.  Meder,  Clerk,  Carson  School 
District  No.  1,  Ormsby  County,  for  re- 
constructing school  building,  de- 
stroyed by  fire,  from  plans  of  Archi- 
tects Geo.  A.  Ferris  &  Son,  Reno,  Ne- 
vada. Sec  call  for  bids  under  official 
proposal  column   in   this   issue. 


LOS  ANGELES,  Cal. — Macdonald  & 
Driver.  Douglas  Bldg.,  Los  Angeles, 
submitted  low  bid  at  $46,930  on  gen- 
eral contract  for  Charter  Oak  school; 
.lohn  C.  Austin,  1125  Baker-Detwiler 
Bldg.,  Los  Angeles,  architect.  Warner 
&  Jones  submitted  low  bid  at  $1598  on 
elec.  wiring;  Ora  King,  low  bid  at 
$3439  on  plumbing;  Alhambra  Wall 
Paper  &  Paint  Co.,  low  bid  at  $2263  on 
painting  and  Ora  King  low  bid  at  $1159 
on  heating.  Bids  taken  under  advise- 
ment. Seven  rooms;  reinf.  concr. 
walls,  plas.  exter.,  comp.  rf. 

The  bids  were:  General  Contract — 
Macdonald  &  Driver,  $46,930;  Wop- 
schall  Bros,  $47,356;  Geo.  F.  Barber, 
$47,880;  Frank  Hudson,  $48,169;  Wil- 
lard-Brent  Co.,  $49,585;  John  Simpson 
Co.,  $50,990;  .1.  D.  Bannister,  $52,672;  J. 
S.  Metzger  &  Son,  $63,505.  Electric 
Wiring- — Warner  &  Jones,  $1598;  Hall 
.t  Son,  $1725;  Woodill-Patterson  Co., 
$1767;  Bashore  Elec.  Co.,  $2094. 
Plumbing— Ora  King,  $3439;  F.  B. 
Read,  $3858;  O.  L.  Cassidy,  $4265;  W. 
A.  Johnson,  $4296.  Painting — Alham- 
bra Wall  Paper  &.  Paint  Co.,  $2263; 
Arenz- Warren  Co.,  $2993;  D.  Zelinsky 
&  Sons,  $3300;  Frank  E.  Kaufman, 
$3750.  Heating — Ora  King,  $1159;  Pol- 
ter-Strutz  Uad.  Co.,  $1416;  Pemberton 
Heating  Co.,   $3500. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Dec.  7,  4  P.  M.,  bids  will  be  re- 
ceived by  Ansel  S.  Williams,  Secretary, 
Board  of  Education,  for  fur.  and  in- 
stall, pupils'  desks  for  McKinley 
school.  See  call  for  bids  under  official 
proposal   column   in   this   issue. 

LOS  ANGIOLES,  Cal. — W illard-Brenl 
Co..  Baker-D'etwiler  Bldg.,  Los  An- 
geles, was  awarded  general  contr.nei 
at  $29,990  for  erecting  an  addition 
and  remodeling  Gates  St.  school  buiui- 
ing.  Other  contracts  were  awarded  as 
follows:  Plumbing  to  Marshall-Lock 
Co.  at  $6104:  heating  to  Marsliaii- 
Lock  Co.  at  $4488.  and  painting  to 
Arenz-Warren  Co.  at  $2490.  The 
present  building  will  be  raised  and 
remodeled  and  a  new  first  story  and 
basement  constructed  underneath. 
Six  new  rooms,  lavatories  in  base- 
ment;     brick    or      concrete      basement 


walls,  trame  construction  above,  red- 
wood siding.  82x75  ft.,  steel  beams, 
maple  floors,  marble  work,   hre  doors. 


LOS  ANGELES,  Cal.— Alex.  Grant, 
1202  W.  36th  PI.,  Los  Angeles,  wa» 
awarded  the  general  contract  at  $69,- 
773  for  erecting  new  10th  St.  school 
bldg.,  Homer  W.  Glidden.  archt.  Other 
contracts  were  awarded  as  follows: 
Plumbing  to  G.  C.  Sutton  at  $6540 
(award  made  on  bid  of  $6750  with  de* 
duction  of  $200  for  Nelson  fixtures); 
heating  to  J.  Hokom  at  $6274;  and 
electric  work  to  American  Electric 
Constr.  Co.  at  $2726.35.  The  hids  for 
painting  were  rejected  and  the  w^orlt 
will  be  re-advertised.  Two-sto.  and 
basement,  152.x91  ft.,  12  classrooms; 
brick  const.,  plas.  exter.,  tile  orna> 
mentation. 


STORES  AND  OFFICES 


Plans  To   Be  Prepared. 

CONCRETE  BLDG.  Cost,  $ . 

SAN    FRANCISCO.      N.    Market    St.    W. 

of  Sansome. 
Seven-story    reinforced    concrete    bldg. 
Owner — Wm.   H.   Crocker. 
Architect— Willis    Polk    &    Co.,    Hobart 

Bldg.,    San    Francisco. 


Owner  Taking  Figures. 

MARKET  ADD.  Cost,  $30,000 

OAKL.\ND.      Sixth,     Washington     and 

Clay  Sts. 
One-story    brick   addition    to   market. 
Owner — Rohan,     Roeth     &     Livingston, 

514   Washington   St. 
Architect — Mr.   Roeth. 

The  brick  work  has  been  awarded 
to  W.  J.  Baccus,  221  Santa  Clara  St., 
Oakland,  and  the  concrete  and  cement 
work  to  the  California  Builders,  1534 
Franklin  St.,  Oakland.  Sub-figures  are 
now  being  taken  on  all  other  parts  of 
the  work. 


Cal. 


Ad- 


Plans     Being     Completed. 

OFFICE   BLDG. 

SANTA    ROSA.    Sonoma    Co., 

joining  City  Hall. 
Two-story    reinforced    concrete    offices. 
Owner — J.      M.      Whittinghara,      Santa  J 

Rosa,  Cal.  -  1 

Architect — William   Herbert,  City  Hall,   t 

Santa  Rosa,  CaL  I 


Permit    -\ppUed    For.  i 

OFFICE   BLDG.  Cost,   $60,000    i 

SAN   FRANCISCO.      SW    2nd   and   Mar-    ' 

ket  Sts. 
Three-story   addition    to   12-story   clau   1 

"A"    olBce   building. 
Owner — West  Coast  Life  Ins.  Co.  ] 

Architect — Weeks  &  Day,  Phelan  Bldg.    j 
Contractor — Macdonald    &    Kahn,     130    | 

Montgomery. 


Plans  Being  Figured. 

OFFICE    BLDG.  Cost,    $ 

SANTA  HOSA,  Sonoma  Co.,  Cal.  Ad- 
joining  City    Hall. 

Two-story   reinforced   concrete   offices. 

Owner —  J.  M.  Whittingham,  Santa 
Rosa,  Calif. 

Architect — William  Herbert,  City  Mall, 
Santa   Rosa,   Calif. 


Plans    Being    Prepared. 

STORE,  ETC.  Cost,  $ ■ 

1;ERK1';LEY,   Alameda  Co.,   C3al.     2128- 
2130    Center   St. 

Four-story     brick    or    reinforced    con- 
crete  store   and   offices   or  apts. 

Owner — Mr.   and  Mrs.   H.   W.   Ennor. 

.\rchitect — Jas.   W.  Plachek,  2014  Shat- 
tuck    Ave.,    Berkeley. 
Construction  will   not  be  started  for 

about  a   year,  when   the   leases  expire. 

Plans   Being   Figured. 

STORE    &    APT.    BLDG.       Cost,    $20,000 
BURLING.\ME,     San     Mateo     Co.,    Oal. 
Burlingame  Ave. 


il 
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Two-story  reinforced  concrete  store 
and  apt.  bld^.  (2  apts  of  2  rooms). 

Owner — Harry    Miller. 

.Architect — Chas.  E.  J.  Itoeers,  I'helan 
Uuilding. 


I  lans  Uelng   i'repared. 

i;i  1L.U1NU  Cost.    ^ 

i.oS   A.NGliLES.    Cal.      I^o.s    Angeles    St. 

betwen   Fitth   and  iSixth   M.«. 
i''ive-story    reinforced    concr.-(r     huild- 

in^.   8-1x130. 
owner — Army  and  Navy  Ston-. 
Architect — \V.  J.   Saunders.   J:;.p   LaugM- 

lin  iildg.,  L.OS  Angeles. 


Sub-Figures  Being  Taken. 

MKT.   &   STOUE   BLDG.        Cj.hi,    $50,000 

OAKL.\ND,  Cal.     E.  Broadway  I.etween 

19th   and   20tb    Sts. 
Ome-story    reinforced    concrete    market 

and  store   building   (4   aton.s). 
Owner — W.   S.  Mooney. 
Architect  and  Contractor — M.   1     Diggs, 

Easton    Bldg.,    Oakland. 


larded 


S1U,000 


Bids    In — Contract      to       li 

Shortly. 
S.VLES  liOOM 
SAN    FUANCISCO.       N    Turk     lsi-3     VV 

Polk  Street. 
One-story  brick  sales  room. 
Owner — S.  Jacobowski,   Care   Architect. 
Architect   —   Mel.     I.     Schwartz,     1202 

Nevada  Bank   Bldg.,  San   Francisco 


Construction  to  Start  Next  Week — Sub- 
Figures  Being  Taken. 
STOKE    lil^DG.  Cost,    .561,000 

BEK..iELEY.  Alameda  Co.,  Cal.     Lmrant 

and  Telegraph  Avenues. 

One-story    brick    store    building 

Owner — Frank    J.    Woodward. 

Architect    &.    Contractor — >1.    i.    Diggs, 

Easton   Bldg..   Oakland. 


Cost,  $9,900 
Turk    181-3    W 


Contract  Awarded. 

SALES  ROOil 

SAX    FRANCISCO. 
Polk  St. 

One-story  brick  sales  room. 

Owner- — S.   Jacobowski,  care   Architect. 

Architect   — .  Mel.      I.      Schwartz,     1202 
Nevada  Bank  Bldg..  San  Francisco. 

Contractor — Theo.  S.  Hoin,  1739  Wash- 
ington St. 


Contract   Awarded. 

STOKE   BL.DG.  Cost,   150,000 

S.\N  FKANCISI'O.        .NW    O'Farrell  and 
Shannon  Streets. 


One-story  and  basement  remforcea 
concrete  store  building.  9tixll2-l> 
(6  stores  and  garage  in  basement 
with  tunnel  under  Williams  St 
There  will  also  be  a  two-room 
apartment    at    rear    of    each    store). 

Owner — Uunn   &    Williams. 

Lessee   of   Basment — Bohemian   Garage. 

Architect — S.  Heiman,  67  Post  St., 
San    Francisco. 

Contractor  —  Barrett  &  Hilp,  Sharon 
Bldg.,  San  Francisco. 


The  Observer. 


(Continued    from    Page    4) 

A  giant  redwood  tree.  300  feet  high, 
19  feet  in  diameter,  weighing  530  tons, 
containing  ITS, 000  feet  of  lumber,  and 
estimated  by  experienced  lumbermen 
to  be  over  2.000  years  old.  was  recently 
cut  down  by  loggers  of  the  Union  Lum- 
ber Company  in  the  California  woods 
near  Fort  Bragg.  It  Is  claimed  that 
this  tree  is  one  of  the  finest  specimens 
ever  recorded  in  the  history  of  the 
logging  industry.  The  two  choppers 
used  a  16-foot  cross-cut  saw  and  were 
a  day  and  a  half  cutting  down  the 
tree.  The  tree  was  then  cut  into  logs, 
loaded  onto  40-ton  flat  cars  and  trans- 
ported 10  miles  to  the  saw  mill. 


According  to  the  committee  on  con- 
struction industries  of  President  Hard- 
ing's Conference  on  Unemployment,  the 
total  construction  shortage  in  the 
United  .States  up  to  last  March  was  es- 
timated at  between  $10,000,000,000  and 
$20,000,000,000. 


of 


Prichard  Bros.,  contractors  of  Fres 
no.  announce  the  consolidation 
Prichard  and  Prichard.  gneral  con- 
tractors of  Albuquerque,  New  Mexico, 
with   the   Fresno   organization. 


The  iron  and  steel  industry  reports  a 
decrease  of  37.8  per  cent  in  the  num- 
ber of  workers  emploj'ed  in  October. 
as  compared  with  the  same  month  last 
year,  according  to  the  Department  of 
Labor  in  a  summary  of  the  employment 
situation.  Eight  of  fourteen  repre- 
sentative industries  reported  in- 
creases, the  largest  being  the  woolem 
industry,    which   employed    last   month 


52.5  per  cent  more  than  in  October, 
1920.  Six  of  the  fourteen  industries  re- 
ported Increased  payrolls  as  compared 
with  the  same  period  last  year.  The 
iron  and  steel  Industry  report  indicated 
a  decrease  of  67.6  per  cent  from  Octo- 
ber.  1920. 


It  is  reported  that  a  $25,000,000  steel 
i-ompany.  headed  by  W.  E.  Creed  as 
l>resident.  is  figuring  on  buying  the 
.Voble  Electric  Steel  Company's  electri- 
lal  iron  smelter  at  Heroult,  Shasta 
County.  Several  experts  have  been 
looking  over  the  plant.  The  electric 
smelter  has  produced  a  great  deal  of 
steel  of  the  finest  quality  In  years  past, 
the  only  trouble  being  to  make  it  com- 
mercially profitable.  The  Creed  Com- 
pany, it  is  reported,  will  adopt  the 
electrical   process  of  reduction. 


If  Martinez  will  subscribe  $40,000 
worth  of  stock,  the  California  Car 
Company,  with  temporary  headquar- 
ters in  Richmond,  will  establish  a 
plamt  in  Martinez  cmplnying  about  250 
men. 

The  Fort  Bragg  Municipal  Plant, 
during  the  last  year,  cleared  $5,736.66. 
according  to  a  recent  report.  Re- 
ceipts were  $8191.91  and  expenses  and 
improvements,  $2,454.25.  Out  of  the 
profits  $3000  was  paid  as  interest  on 
outstanding  water  bonds  and  $2000 
worth  of  bonds  were  retired,  leaving 
a   credit    balance   of  $737.66. 


The  F.  E.  Newbery  Electric  Co..  en- 
gineers, co'ntractors  and  dealers,  an- 
nounces the  opening  of  an  electrical 
appliance  and  phonograph  store  at  359 
Sutter  street.  F.  J.  Lasar.  manager, 
extends  an  invitation  to  the  members 
of  the  building  industry  to  look  over 
the  new  quarters. 


The  paving  plant  of  the  Bakersfield 
Engineeri'ng  Company,  at  Bakersfield, 
suffers  $5,000  fire  loss. 


Walter  Moore,  Jr.,  has  resigned  as 
promotion  engineer  with  the  Portland 
Cement  Association  to  become  man- 
ager of  the  Southern  California  Chap- 
ter of  the  Associated  General  Con- 
tractors of  America.  Mr.  Moore  was 
formerly  district  engineer  tor  the  Los 
Angeles   County    Road    Department. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Today 


.192. 


TO  BUILDING  AND  ENGINEERING  NEWS, 
560  Mission  St.,  San  Francisco,  Cal. 

Send  me  Building  and  Engineering  News  for  one  year,  connnencing  with  next  issue,  for  which 
I  enclose  check  for  $4.00 

Name  « ~ - - — 

Street  and  No ~ - — •- 


1 
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Official    Proposals 


UlnS    WANTKU    FOK    SCHOOL 


\OTICi;    '1"0    fOXTKACTOIlS 


NOTlCli  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Board  of  Trustees  of  the  CeiUral- 
Gaither  Union  School  District.  Sutter 
County,  California,  at  the  office  of  the 
County  Superintendent  of  Schools, 
Yuba  City,  California,  until  1  o'clock  P. 
M.,  Saturday,  December  3,  1921,  for  the 
erection  of  a  school  building  to  be  built 
near  Tudor,  California,  according-  to 
plans  and  speciflcations  prepared  for 
the  same  by  George  C.  Sellon  &  Com- 
pany, the  authorized  architects. 

Bids  will  be  received  for  the  various 
branches  of  the  work  as  follows;  Tor 
the  mason  work  and  carpenter  work 
combined;  for  the  mason  work;  for  the 
carpenter  work;  for  the  plastering;  for 
the  painting;  for  the  roofing;  for  the 
sheet  metal  work;  for  the  plumbing; 
for  the  heating;  and  for  the  electrical 
work. 

Bids  will  also  be  received  for  the 
mechanical  construction  (including 
sheet  metal  work,  plumbing,  heating, 
and  electrical  work). 

Plans  and  specitieations  can  be  seen 
during  office  hours  at  the  office  of  the 
County  Superintendent  of  Schools, 
Yuba  City,  California,  and  may  be  seen 
at  or  obtained  from  the  office  of  the 
Architects,  202  Mitau  Building,  Sacra- 
mento, California. 

A  cash  deposit  of  $25.00  will  be  re- 
quired from  all  prospective  bidders  on 
all  copies  of  plans  and  specifications 
loaned  out,  as  a  guarantee  of  the  re- 
turn of  the  same. 

All  bids  shall  be  presented  on  blank 
forms,  which  may  be  procured  at  the 
office  of  the  Architects. 

Each  bid  must  be  accompanied  by 
a  certified  check  on  some  responsible 
California  bank  for  a  sum  not  less 
than  ten  per  centum  (10%)  of  the 
amount  of  the  bid,  made  payable  to 
C.  H.  Hartwig,  Secretary  of  the  Board 
of  Trustees,  as  a  guarantee  of  good 
faith  that  the  party  to  whom  the  con- 
tract may  be  awarded  will,  within  ten 
days  after  the  award  is  made,  enter 
into  the  necessary  agreement  and 
furnish  the  necessary  bonds  for  the 
faithful  performance  of  said  work 
and  in  case  the  bidder  to  whom  the 
contract  is  awarded  fails  or  refuses 
to  enter  into  said  agreement,  or  to 
furnish  said  bonds,  said  check  will  be 
forfeited  to  the  said  School  District  in 
the  manner  provided  by  law. 

Each  bid  must  be  enclosed  in  a 
sealed  envelope  and  addressed  to  C.  H. 
Hartwig,  Secretary  of  the  Board  of 
Trustees,  care  County  Superintendent 
of  Schools,  Yuba  City,  California,  and 
endorsed  "Proposal  for  building 
school." 

The  Board  of  Trustees  e.\pressly  re- 
serves the  right  to  reject  any  or  all 
bids. 

By  order  of  the  Board  of  Trustees 
of  Central-Gaither  Union  School  Dis- 
trict. California. 

(   SiBned):  C.  H.  HARTWIG, 

Secretary. 


HIU.H       W.VIVTED    VQH       t;.\S       STIOAM 
HADIATIOjV    SY.S'I'KM 


NOTICE    TO    COXTIl  \(  TORS 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Board  of  School  Trustees  of  the  Olig 
School  District,  County  of  Kern.  State 
of  California,  up  until  11  o'clock  A.  M., 
on  the  1st  day  of  December,  1021,  at  the 
office  of  the  Architect  for  suid  Board  of 
School  Trustees,  said  office  located  in 
the  Brower  Building,  Bakersfiled,  Calif., 
for  the  furnishing  and  installing  of  all 
gas  steam  radiation  for  the  Olig  Scliool. 
according  to  the  plans  ajui  spec:. "ca- 
tions prepared  by  Orville  L.  Clark,  Ar- 
chitect; said  bids  will  be  opened  and 
considered  at  the  next  meeting  held  by 


the  Board   of  School     Trustees  of     the 
Olig  School  District. 

Each  bid  shall  be  made  out  on  a 
form  to  be  obtained  at  the  Architect's 
office  and  must  be  accompanied  by  a 
certified  or  cashier's  check  in  the 
amount  of  ten  per  cent  (10%)  of  bid 
made  payable  to  the  order  of  the  Clerk 
of  the  Board  of  School  Trustees  of  the 
Olig  School  District.  Bids  shall  be 
sealed  and  filed  with  the  Architect  for 
said  Board  of  School  Trustees  of  the 
Olig  School  District  at  the  above 
specified  time. 

The  above  mentioned  check  shall  be 
given  as  evidence  that  the  bidder  will 
enter  into  contract  if  awarded  the  work 
and  will  be  declared  forfeited  if  the 
successful  bidder  refuses  to  enter  into 
said  contract  after  being  requested  to 
do  so  by  the  Board  of  School  Trustees. 

The  IBoard  reserves  the  right  to  re- 
ject any  or  all  bids. 

By  order  of  the  Board  of  School  Trus- 
tees of  the  Olig  School  District. 

J.  M.  GWIN.  Clerk. 
F.  M.  WATKINS. 
L.  C.  GRAHAM. 


BIDS     WANTED    FOR     BAKG     OVENS 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS,  indorsed 
"Proposals  for  Two  Dutch  Bake  Ovens 
at  the  Marine  Barracks.  Navy  Yard, 
Mare  Island,  California,  Specification 
No.  4540'  will  be  received  at  the  Pub- 
lic Works  Office,  Navy  Yard,  Mare 
Island,  until  11  o'clock  A.  M.,  Novem- 
ber 30th,  1921.  and  then  and  there  pub- 
lic'y  opened  for  the  construction  of 
two  Dutch  Bake  Ovens  9'4"xl2'0",  in- 
side mea.surements.  These  ovens  to  be 
placed  in  battery.  Drawings  and  spe- 
fications  No.  4540  may  be  obtained  on 
application  to  the  Comma'ndant,  Navy 
Yard,  Mare  Island.  California.  Deposit 
of  a  check  or  postal  money  order  for 
$10.00.  payable  to  the  Chief  of  the  Bu- 
reau of  Y^ards  and  Docks  is  required  as 
security  for  the  safe  return  of  draw- 
ings  and    specification. 

C.    W,    PARKS,    Chief    of   Bureau. 

November   16,    1921. 


BIDS   ■WANTED   FOR   SCHOOL   DESKS 


NOTICE    TO   CONTRACTORS 

Notice  is  hereby  given  that  the 
Loard  of  Education  of  the  Sacramento 
City  School  District  will  receive  sealed 
bids  for  five  hundred  (500)  or  more 
moveable  school  chair  desks.  Samples 
of  desk.s  must  he  fur-nished  the  Sec- 
retary of  the  li'jard  of  Education,  at 
the  school  store  room,  I  street,  be- 
tween  10th  and   11th. 

A  certified  check  in  the  sum  of  ten 
per  cent  <107i)  of  the  amount  of  the 
bid  must  accompany  each  bid,  which 
will  be  forfeited  to  the  Board  of  Edu- 
cation, should  the  bidder  fail  to  com- 
ply with  his  bid,  if  required  to  do  so. 

Allowance  for  used  desks  of  the  or- 
dinary tyre  will  be  considered  by  the 
!5oard    in    accepting    bids. 

All  bids  must  be  filed  with  the  Sec- 
rctaiv  of  the  Board  of  Education, 
Rooni  300,  City  Hall.  Sacramento,  not 
later  than  S  o'clock  P.  IM..  Monda7i  Dc- 
crinher    S,    1021. 

The  Board  of  Education  reserves  the 
right  to  reject  .nny  a-nd  all   bids. 

ClIAS.   r.    inTGIlES, 

Secretary. 


UIDS      AV.VNTED    FOR    SCHOOL      AND 
BUNtJ.VLOW     FURNISHING 


NOTICE   TO    CONTRACTORS 


NOTICE  IS  HEREBY  GIVEN  that 
the  Trustees  of  the  Oleander  School 
District,  Fresno  County,  will  receive 
sealed  bids,  to  be  opened  December  :i, 
ia::i,  at  2  p.  M..  at  the  home  of  R.  J. 
White  on  Maple  avenue,  near  Oleander, 
for  the  following  alternative  propo- 
sitions. 


Proposition  1.  The  construction  of  a 
Domestic  Science  building,  according 
to  the  plans  and  specifications,  copies 
nf  which  may  be  obtained  from  H. 
Barkema,  Route  D,  Box   360,  or 

Proposition  2.  The  furnishing  of  an 
already  constructed  five-room  frame 
bungalow,  complete  with  bathroom  and 
plumbing  fixtures,  to  be  moved  onto 
the  premises  of  the  Oleander  School 
and  left  in  first  class  condition.  Lo- 
cation of  site  to  be  designated  by  the 
Board  of  Trustees. 

All  bids  to  be  accompanied  by  a  cer- 
tified check  for  10  per  cent  of  the 
amount  of  the  bid.  Checks  to  be  made 
payable  to  the  Clerk  of  the  Board  of 
Trustees  of  the  Oleander  School  Dis- 
trict. 

In  the  event  of  acceptance  of  a  bid, 
the  successful  bidder  will  within  ten 
days  execttte  a  satisfactory  contract 
for  the  construction  of  said  building, 
or  of  furnishing  said  building  under 
Proposition  No.  2,  and  will  provide 
satisfactory  bond  for  an  amount  not 
less  than  50  per  cent  of  the  contract 
price. 

The    Board    of    Trustees    reserve    the 
right   to  re.lect  any  and  all  bids. 
H.  BARKEMA, 
PETER    CHRISTENSEN, 
P.   J.   WHITE. 
Trustees  of  Oleander  School  District. 


BIDS     W^ANTED    FOR     SCHOOL 


NOTICE   TO    CONTRACTORS 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Trustees  of  the  Castro  Valley  Public 
School  District  of  Alameda  County, 
California,  for  the  construction  of  a 
public  school  building  at  Castro  Valley. 
Alameda  County.  California,  as  per 
plans  and  specifications  on  file  with 
the  Clerk  nf  said  Trustees  at  R.  F.  D. 
7.  Box  257.  corner  Wilson  Avenue  and 
Parson  Street,  Castro  Valley,  or  at  the 
office  of  Henry  C.  Smith,  the  authorized 
architect,  at  785  Market  Street,  San 
Francisco.  California. 

Plans  and  specifications  can  be  ob- 
tained from  the  Clerk  or  Architect 
upon  deposit  of  the  sum  of  $10.00, 
which  will  be  returned  when  said 
plans  and  specifications  are  returned  In 
sood  condition  to  said  Clerk  or  Archi- 
tect. 

Reference  to  plans  and  speciflcations 
are    hereby   made    for   bids   required. 

Blank  forms  for  bidding  will  be  fur- 
nished upon  application. 

Said  bids  will  be  received  up  to  and 
including  Saturday,  December  2na,  1021. 
at  7:00  o'clock  P.  1\I..  by  the  Clerk  of 
said  Board  of  Trustees  at  the  Castro 
Valley  Public  School.  Alameda  County, 
f'alifornia.  Each  bid  must  be  accom- 
panied by  a  certified  check  for  the  sum 
of  ten  per  cent  (10%)  of  the  amount 
of  the  bid.  conditioned  on  the  suceess- 
l^ul  bidder  entering  into  the  contract, 
the  amount  of  said  check  to  be  made 
payable  to  Clerk  of  the  Board  of  Trus- 
tees of  the  Castro  Vallev  Public  School 
District. 

The  Trustees  reserve  the  right  to  re- 
jr'ct  any  or  all  bids. 

By  order  of  the  Board  of  Trustees. 
Castro  Valley  Public  School  District. 

Dated  at  Hayward,  California. 
November  15th.  1921. 

(Signed)  J.  r.  SHAVER.  Clerk. 

Board  of  Trustees.  Castro  Valley  Public 
School   District. 


BIDS     W^.ANTED     FOR     MECHANICAL 
EQUIPMENT 


INVITATION     FOR    PROPOSALS 


TREASURY  DEPARTMENT.  Super- 
vising Architect's  Office.  Washington. 
D.  C  November  2,  1921. — SEALED 
PROPOSALS  will  be  opened  in  the  of- 
fice of  the  Superintendent  of  Construe- 


Saturday,    November    26,    1921  BUILDING       AND       BNQINBBRINQ      NBWS 

tlon,  U.  S.  Public  Health  Service  Hos- 
pital, Walla  Walla.  Wash.,  at  12 
o'clock,  noon.  .N'ov.  30.  1921,  and  in  the 
office  of  the  SupervisinB  .Vrchitect, 
Treasury  Department,  Washington,  D. 
C,  at  3  p.  m..  Nov.  30,  1921,  for  the  In- 
stallation complete  of  the  Mech.mlcal 
Equipment  for  one  ambulant  u;u<l,  one 
semi-ambu;ant  ward,  and  boil<  r  house 
and  laundry,  also  kitchen  equipment, 
refrigerating  apparatus  for  'leneral 
Kitchen,  Boilers,  outside  services,  etc., 
at  the  United  States  Public  Flealth 
Service  General  Hospital,  at  Walla 
Walla,  Wash.,  in  accordance  with  the 
drawinfrs  and  specification,  ii  pios  of 
which  may  be  had  at  this  olli.  u  or  at 
the  office  of  the  Superinteiiacnt  of 
Construction,  at  Walla  Walla.  Wash., 
In  the  discretion  of  the  Supervising 
Architect:  Bidders  may  forward  their 
bids  to  either  place.  Jas.  A.  Wotrnore, 
Acting  Supervising  Architect. 
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NOTICE    TO    CONTHACTOnS 


OFFirE  rOXSTr.UCTING  QI'.\nTER- 
MASTER.  Fort  Mason.  San  Fr.Tiuisco. 
Calif..  November  18,  1921. — S'l;  .\  r..ED 
PROPOSALS,  in  tritilicate.  will  he  re- 
ceived at  this  offlcc  until  11  .\.  M., 
November  28.  1921.  for  constructing  a 
small  brick  Incinerator  at  Port  Win- 
fleld  Scott.  Calif.  Information  nn  ap- 
plication. 


NOTICE  TO  CONTRACTORS  FOR 
THE  CONSTRUCTION  OP  ALTER- 
ATIONS \Nn  AUDITIONS  TO  .IRP- 
FERSOX      SCHOOl..     BERKELEY. 


The  Board  of  Education  of  the  City 
of  Berkeley  and  of  Berkeley  .School 
District  in  the  County  of  Alameda, 
State  of  California,  invited  and  the 
undersigned  will  receive  at  his  office, 
2133  All.<!ton  Way,  Berkeley,  Califor- 
nia, np  in  the  hour  ot  4  o'clock  p.  m., 
December  6.  1021,  sealed  proposals  for 
furnishing  the  necessary  materials, 
tools  aTid  labor  for  the  doing  ot  cer- 
tain work  under  segregated  contracts 
as  set  forth  below  for  the  construc- 
tion of  certain  alteration.s  and  addi- 
tions at  the  .Tefferson  .School  situated 
on  the  corner  of  Sacramento  street 
and  Rose  street,  in  Berkeley  School 
District,  in  accordance  with  plans  and 
specifications  adopted  by  s:iid  Board 
of  Education  on  June  15,  1920.  and 
now  on  file  in  the  office  of  the  said 
Board  of  Education,  2133  .Vllston  Way, 
Berkeley.  California.  Sealed  propo- 
sals must  be  filed  for  each  portion  of 
the  work  as  segregated  and  set  forth 
below. 

1.  Excavating.  fJrading  and  Con- 
crete   work. 

2.  Carpentry     and     Millwork. 

3.  Lathin.g    and    Plastering. 

4.  Masonry  aTid  Tile  work. 
•5.     Electrical    work. 

6.  Heating    and    Ventilating. 

7.  Plumbing. 

8.  Painting. 

9.  Shades   and  Linoleum. 

Copies  of  said  plans  and  specifica- 
tions may  be  obtained  from  the  offices 
of  William  H.  Hays.  132.5  First  Na- 
tional Rank  Building.  San  Francisco. 
California,  upon  depositing  the  sum  ot 
Ten  (10.00)  Dollars,  and  must  he  re- 
turned within  seven  days  or  the  said 
deposit  will  be  forfeited  and  turned 
into  the  treasury  of  the  said  Board  of 
Education. 

Bids  must  be  on  blank  forms  fur- 
nished by  and  obtained  from  said 
William  C.  Hays.  Work  on  any  of  the 
above  segregated  contracts  must  com- 
mence within  48  hours  from  •notifica- 
tion of  the  Board  of  Education  to  com- 
mence said  work,  and  be  diligently 
prosecuted  until  completion  thereof, 
unless  otherwise  ordered  l)y  said 
Board  of  Education   and   the   .\rchitect. 

The  successful  bidder  will  be  re- 
quired to  furnish  a  surety  bond  ac- 
ceptable to  the  Board  of  Education  In 
a  sum  not  less  than  twenty-five  (25%) 
per  cent  of  the  contract  price,  guaran- 
teeing the  faithful  performance  of  the 
contract;  also  n  bond  in  a  sum  not 
less  than  fifty  (SO'Z)  per  cent  of  the 
contract  price,  guaranteeing  the  pay- 
ment of  all  claims  for  labor  fmployed 
or  materials  used  in  the  construction 
of  alterations  and  additions  at  said 
Jefferson  School,  as  provided  by  an 
Act  of  the  Legislature  of  the  State  of 


California  entitled  "An  Act  to  Secure 
the  Payment  of  Claims  of  Material- 
men. Mechanics  or  Laborers  Employed 
by  Contractors  upon  State.  Municipal 
or  other  Public  Work,  Approved 
March  27,  1897,"  .and  must  carry  ade- 
quate insurance  or  give  bonds  in- 
demnifying the  Board  of  Education 
against  liability  for  compensation 
provided  by  "Workingmen's  Compen- 
sation Insurance  and  Safely  Act,  ap- 
proved May  26.  1913,"  satisfactory  to 
the  said  Board  of  Education. 

.Ml  bids  must  be  accompanied  by  a 
cash  deposit  or  a  certified  check  on  a 
responsible  bank  and  p.ayable  to  the 
Board  of  Education  for  an  amount 
equal  to  ten  (10%)  per  cent  of  the 
amount    of    the    bid. 

If  the  bidder  to  whom  the  contract 
is  awarded  shall  for  five  (5)  days 
after  such  an  award  fail  or  neglect  to 
enter  into  a  contract  and  file  the  re- 
quired bonds  for  the  faithful  perform- 
ance of  the  contract  and  the  furnish- 
ing of  materials  and  labor,  the  cash 
deposit  or  certified  check  of  said  bid- 
der may  be  declared  forfeited  to  the 
Board  of  Education  and  shall  be  col- 
lected and  paid  into  the  General  Fund 
of   said   Board   of   Education. 

The  Board  of  Education  reserves  the 
right  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Education 
of  the  City  of  Berkeley,  County  ot 
Alameda,    State    of    California. 

CLYDE    BLANCHAUn. 
Acting  Secretary  of  said  Board   of  Ed- 
ucation. 


BIDS  WANTED  FOR  BROKEN   STONE 
STATE    OF    CALIFORNIA 


DEPARTMENT     OP     PUBLIC     WORKS 


Dri'ISION      OF      ENGINEERING      AND 
IRRIGATION 


NOTICE   TO    CONTRACTORS 


Sealed  proposals  will  he  received  at 
the  Oinre  nf  the  DiviKion  of  Eneiiicer- 
in^  niid  Irrigation.  627  Forain  Bntldlng, 
Sncrninento,  Cnllf..  until  2  o'clock  i>.  m.* 
•n  December  l»«h,  1021  at  which  time 
they  will  be  publicly  opened  and  read, 
tor  the  furnishing  and  placing  of 
broken  stone  in  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  is  made,  tor  protection 
of  the  Sacramento  River  bank  at  the 
Edinger-Johnson  place  near  Hood 
about  20  miles  by  river  below  the  City 
of  Sacramento. 

Engineer's    Estimate: 

1723    cubic    yards    of    broken    stone. 

The  foregoing  quantity  is  approxi- 
mate only,  being  given  as  a  basis  for 
the  comparison  of  bids  and  the  De- 
partment ot  Public  Works  does  not. 
expressly  or  by  implication,  agree  that 
the  actual  amount  ot  work  will  corre- 
spond therewith,  hut  reserve  the  right 
to  increase  or  decrease  the  amount  as 
may  be  deemed  necessary  or  expedient 
by  the  Division  of  Engineering  and  Ir- 
rigation. 

.Ml  bids  are  to  be  compared  on  the 
basis  of  the  engineer's  estimate.  Plans, 
forms  of  proposjil,  bonds,  contracts 
and  specifications  may  be  obtained  at 
the  said  office.  No  bids  will  be  re- 
ceived unless  it  is  made  on  l)hi.'nk  form 
furnished  by  the  Division.  The  spe- 
cial attention  of  prospectiv.-  biilders  is 
called  to  the  In.><tructirms  lu  Bidders, 
annexed  to  the  lil.mk  form  of  proposal 
with  full   directions  as  to  liUlding. 

The  Department  of  I'uldir  Works 
acting  by  and  through  the  oilico  of  the 
Division  of  Engineering  and  Irrigation 
reserves  the  right  to  reject  iiny  or  all 
bids  and  accept  the  bid  deemed  for  the 
best    Interests  of  Ihe  State. 

DEI't'TY    CIIIEK    OF    PIVISIO.V. 

Dated   Nov.   \'.>.    1921. 


BIDS        WAN'li;i>     FOR        SCHOOL 


NOTICE     TO     IIIDnERS 


Pursuant  to  nn  order  of  the  Board  of 
School  Trustees  of  Carson  School  Dis- 
trict No.  1.  Ormsby  Couniy.  N.vlubi 
made  and  entered  on  the  2l8t  day  of 
November.  1921.  scaled  bids  for  the  fol- 
lowing wIM  !.<■  receiv.  d  bv  the  U'ldrr- 
Blgned  at  Hi.'  office  of  the  Principal  of 
the  Carson  City  High  School  np  to  2 
o'clock  P.  M.  nf  the  3rd  diiT  of  Dcorm- 
heri  19911 


1.  For  the  reconstruction  and  com- 
pletion, except  plumbing  and  heating, 
of  the  Carson  City  public  school  build- 
ing recently  damaged  by  fire,  and  in 
accordance  with  the  plans  and  specifi- 
cations on  file  with  the  Clerk  of  the 
Board  of  School  Trustees  at  the  office 
of  the  Principal,  and  as  prepared  and 
made  by  Geo.  A.  Ferris  &  Son.  Archl- 
1   Its  of  lieno,  Nevada. 

2.  For  the  reconsti  uction  and  com- 
pletion of  the  plumbing  and  heating  for 
the  above  mentioned  building  and  in 
a<cordance  with  the  plans  and  speiifl- 
cations  on  file  with  the  flerk  of  the 
Hoard  ot  School  Trustees  ;it  the  office 
of  the  Principal,  and  as  prepared  and 
made  by  George  A.  Ferris  &  Son.  .\r- 
ehiiecis  of  Reno.  Nevada. 

Copies  of  the  above  mentioned  plans 
and  specifications  may  be  obtained 
from  Geo.  A.  Ferris  &  Son.  Architects, 
'olonial    Hotel.    Reno.   Nevada. 

The  Board  reserves  the  right  to  rc- 
ji'ct  any  and  all  bids. 

BOARD    OF    SCHOOL    TRUSTERS. 
Carson  School   District    No.  1. 
By    PRANK    E.    MEDER, 

Clerk  of  Said  Board. 
Dale  ot  first  publication,  November,  21. 
1921. 


STATE     OF     C.VLIFORNIA 

l)MP\RTMRNT    OP    PCBMC    WORKS 

CALIFORNIA  inGITWAY  COItllHISSION 

NOTICE  TO  CONTR.ACTORS 

SEALED  PROPOSALS  will  he  re- 
ceived at  the  office  of  the  Cnllfomla 
lllKhnny  CommlNKlan,  ."11,%  Forum 
Kiillding:,  Sncrnmento,  Cnl..  until  3 
o'clock  P.  M.,  on  December  19th,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  Is 
made,  portions  of  State  Highway  as 
follows: 

.'•"an  Francisco  and  San  Mateo  Coun- 
ties, between  Sloat  Boulevard  and 
Sneath  Road  (IV-SF&SM-.55-A).  about 
seven  and  three  tenths  (7.3)  miles  In 
length,    to  be  graded. 

i'ians  may  be  seen  and  forms  of  pro- 
posal, bonds,  contiact  and  specifica- 
tions may  be  obtained  at  the  said 
ofhce  and  they  may  be  seen  at  the 
offices  of  Ihe  Division  Engineers  at  Los 
.\ngeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento, 
San  Francisco,  San  Luis  Obispo,  Fresno 
and  Los  Angeles. 

So  bid  will  he  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
'Notice  to  r'ontraclors  '  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  he  done.  etc. 

The  Department  ot  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  Ihe  best  in- 
terest of  the  State. 

NEWELL  D.  DARLINGTON, 
CHARLES    A     WIIITMORE. 
CEO.  C.   MA\.?F1EI,D. 
'  :ilifornia    Highway   Commission. 
AUSTIN  R.  FLl-.TiHEn. 

State  Highway  Engineer. 
JOHN  P.  OALVIN. 

Secretary. 

iiai.d    November    21,    1921. 

SEALED    PR0P0.4ALS 

<  iiHl   Iron  Water  Pipr.  Slrrvra  and  RIU. 

NOTICE   TO    COXTU.VtrrORS 


Bids  on  the  following  materials  will 
l>e  received  by  the  Cllv  Council  of  the 
City  of  Sacramento  in  the  Couni-il 
Chamber  of  the  CItv  Mall  on  I  S'reet 
l..;v.een  Ninth  and  T.nlh  Stre.  ts  be- 
tween the  honra  of  Elirht  and  Nine 
o'clock  P.  M.  nn  ThurNdny.  nrcrnilicr 
1.  1051.  vl«: 

jr.nn  tin.  ft.  6-ln.  Cast  Iron  Class  "li" 
Water  Pipe  (to  conform  to  the 
Standards  of  the  American  Water 
Works  Asiootatlon)    It-tt.   lenstha 
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%  dozen  6-in.  Cast  Iron  Solid  Sleeves 
hi  dozen  6-in.  Cast  Iron  45-degree  Ells, 

B  and  S.  „,, 

»4  dozen  6-in.  Cast  Irom  90-degree  Ells, 
B  and  S, 

All  such  proposals  must  comply  with 
the  requirements  of  the  new  Charter 
of  the  City  of  Sacramento,  effective 
June  30,  1921,  and  bidders  are  hereby 
cautioned  that  no  bid  which  fails  to 
comply  therewith  can  be  considered. 

Bids  must  be  submitted  upon  printed 
forms  with  instructions  prepared  by 
the  City,  copy  of  which  will  be  sup- 
plied free  upon  application  to  the  un- 
dersigned. ,  ,     ^     .,. 

A  certified  check  made  payable  to  the 
City  Controller  or  a  cash  deposit  for  an 
amount  not  less  than  five  per  cent 
(5%)  of  the  aggregate  of  the  proposal 
must  accompany  each   bid. 

A  faithful  performance  bond  amount- 
ing to  approximately  twenty-flve  per 
cent  (25%)  of  the  amount  of  the  con- 
tract will  be  required  of  the  successful 
bidder,  in  accordance  wfth  provisions 
of  said  new  Charter. 

The  foregoing  proposal  must  state  a 
lump  sum  for  said  material  to  be  deliv- 
ered F  O.  B.  Sacramento  and  the  date 
om  or  before  which  delivery  will  be 
made.  ^      ,,   ,  ., 

The  right  to  reject  any  and  all  bids 
is  reserved  to  the  City  by  provisions 
of   the  Charter.  ^ 

M.    J.    DESMOND. 
City  Clerk   of   the   City   of  Sacramento. 

BIDS   AVAIVTED    FOR    REPAIRS    TO 
CEMENT    OIL    TANK 


BUILDING       AND       ENGINEERING      NEWS  Saturday,    November    26,    1921 


NOTICE  TO   CONTRACTORS 

OFFICE  CONSTRUCTING  QUAR- 
TERMASTER. Fort  Mason,  San  Fran- 
cisco Calif..  Nov.  21.  1921.-SEALED 
PROPOSALS,  in  triplicate,  will  be  re- 
ceived at  this  office  until  11  a.  m., 
Dec  5  1921.  for  repairs  to  cement  oil 
tank  afFort  Winfield  Scott,  Calif. 

BIDS    WANTED    FOR    DESKS 
NOTICE    TO    BIDDERS 

Notice  is  hereby  given  by  order  of 
the  Board  of  Education  of  the  City  of 
Stockton  that  sealed  bids  will  be  re- 
ceived at  the  office  of  the  Board  of 
Education.  San  Joaquin  and  Lindsay 
streets,  up  to  4  p.  in..  WEDNESDAY, 
DECEMBER  7TH,  1021,  for  pupils 
desks  for  McKinley  school.  Specifica- 
tions on  file  at  the  Board  of  Educa- 
tion's office.  The  Board  reserves  the 
right  to  reject  any   or  all  bids. 

Dated    November    22.    1921. 

Bv  order  of  the  Board  of  Education. 

By  ANSEL  S.   WILLIAMS,   Secretary. 

STATE    OF    CAliIPORNIA 

DEPARTMENT     OP     PUBLIC     WORKS 

CALIFORNIA  HlGirWAY  COMMISSION 

NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  Cnllfomla 
HiBhvpay  Commission,  515  Fomill 
Bnildin;;,  Sacramento,  Cal.,  until  2 
o'cloolv  P.  M.,  on  December  12th,  at 
which  time  thev  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows:  „ 

San  Joaquin  County,  between  Tracy 
and  a  point  %  miles  easterly  (III-SJ- 
.i-A),  about  seven-tenths  (0.7)  miles  in 
length,  to  be  surfaced  with  asphalt 
concrete 

Merced  County,  between  *i  miles 
northwest  of  Mercert  and  Gerard  Ave- 
nue (VI-Mcr-4-A  &  C).  about  two  and 
eight-tenths  (2.8)  miles  in  length,  to 
be   surfaced   with    asphalt   concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions mav  be  obtained  at  the  said 
office  and  they  may  be  seen  at  th« 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  ia  situated. 
The  Divi.<;ion  Engineer's  oflicps  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno  and  Los  Angeles. 

No  bid  will  be  received  unless  It  is 


made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest   of   the   State. 

NEWELL  D.  DARLINGTON, 
CHARLES  A.   WHITMORE, 
GEO.   C.   MANSFIELD, 
California  Highway  Commission. 
AUSTIN   B.    FLETCHER. 

State  Highway   Engineer. 
JOHN   F.    GALVIN. 

Secretary. 


BIDS  WANTED  FOR  LIBRARY 


NOTICE    TO    CONTRACTORS 


STATE  OP  CALIFORNIA 


DEPARTMENT     OP     PUBLIC     'WORKS 


CALIFORNIA  HIGH'WAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  SlU  Pornm 
Bnilding,  Sacramento,  Cal.,  nntll  2 
o'clock  P.  M.,  on  December  5,  at  which 
time  they  will  be  publicly  opened  and 
read  for  construction  in  accordance 
with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions  of   State   Highway  as   follows: 

Shasta  County,  across  Anderson 
Creek  near  Anderson,  and  Canyon 
Creek  and  Oregon  Gulch  near  Redding 
(II-Sha-3-A),  three  reinforced  con- 
crete girder  bridges  as  follows:  Across 
Anderson  Creek,  a  bridge  consisting 
of  four  spans  of  thirty  feet  each; 
across  Canyon  Creek,  a  bridge  consist- 
ing of  three  spans  of  twenty-eight 
feet  each;  across  Oregon  Gulch,  a 
bridge  consisting  of  two  spans  of  forty 
feet   each. 

Santa  Clara  County,  between  Morgan 
Hill  and  Gilroy  (IV-SCL-2-C).  about 
seven  and  nine-tenths  (7.11)  miles  in 
length,  to  be  surfaced  with  asphalt 
concrete. 

Fresno  County,  between  Selma  and 
Kingsburg  ( V'I-Fre-4-A),  about  three 
and  seven-tenths  (3.7)  miles  in  length, 
to  be  paved  with  Portland  cement  con- 
crete shoulders  and  an  asphalt  con- 
crete wearing  surface. 

Los  Angeles  County,  in  two  sections, 
the  first  near  Castaic  School  (VII-L.A- 
4-B).  about  four-tenths  (0.4)  miles  in 
length,  and  the  second  between  the 
south  line  of  Section  21.  T.  6  N.,  R.  17 
W.,  S.  B.  E.  &  M.,  and  11  miles  south 
of  Liebre  Mountain  (VII-LA-4-B&C). 
about  six  and  six-tenths  (6.6)  miles  in 
length,  a  total  distance  of  about  seven 
(7.0)  miles,  to  be  surfaced  with  as- 
phalt  concrete. 

Plans  mav  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and'  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
offiee  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  Offices  are  lo- 
cated at  Willits,  Dunsmuir,  Sacramen- 
to, San  Francisco.  San  Luis  Obispo, 
Fresno    and    Los    Angeles. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL   D.    DARLINGTON. 

CHARLES  A.  WHITMORE. 

GEO.   C.    MANSFIELD, 
California    Highway    Commission. 

AUSTIN    B.    FLETCHER, 

State    Highway    Engineer, 

JOHN    F.    GALVIN, 

Secretary. 
Dated  November   7,   1921. 
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NOTICE  IS  HEREBY  GIVEN  that 
scaled  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
the  County  of  Kern  np  to  lO::{0  A.  M., 
Monday  the  fifth  d.ny  of  Deceml>er, 
1921,  for  the  furnishing  of  all  ma- 
terials and  labor  for,  and  the  erection 
and  completion  of  a  one-story  Branch 
Library  Building  at  Wasco,  California, 
and  a  one-story  Branch  Library  Build- 
ing at  Maricopa,  California,  in  ac- 
cordance with  plans  and  specifications 
on  file  with  the  said  clerk  and  open 
for  inspection  of  bidders.  Bids  will 
he  received  separately  or  as  a  whole. 
Plans  and  specifications  may  be  had 
at  the  office  of  Charles  H.  Biggar,  ar- 
chitect, 405  First  National  Bank  Build- 
ing. Bakersfield.  California,  and  the 
work  will  be  done  under  his  super- 
vision. 

Certified  check  in  the  amount  of  ten 
per  cent  of  the  amount  bid,  must  ac- 
company each  bid.  Such  check  to  be 
made  payable  to  the  clerk  of  the 
Board  of  Supervisors.  County  of  Kern. 
("■alif.,  and  will  be  held  as  evidence  of 
ETood  faith  that  the  successful  bidder 
will  enter  into  contract  for  the  erec- 
tion of  the  building  and  will  furnish 
good  and  sufficient   bond  therefore. 

The  Board  of  Supervisors  reserve.s 
the  right  to  reject  any  and  all  bids  and 
to  waive  any  informality  in  any  bid 
received. 

By  order  of  the  Board  of  Supervisors 
of  the  County  of  Kern,  made  Novem- 
ber 7,  1921. 

F.    E.    SMITH. 
County   Clerk    and    Ex-offlcio    Clerk    of 
the  Board  of  Supervisors. 


APPROVE  SITE  FOR  STATE  TEACH- 
ERS'  COLLEGE   BUILDINGS 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
The  new  Industrial  Arts  and  Home 
Economics  Buildings  of  the  San  Jose 
State  Teachers'  College,  for  the  con- 
struction and  equipment  of  which 
$205,000  was  authorized  at  the  last 
session  of  the  Legislature,  Will  occupy 
400  feet  frontage  on  South  Seventh  St., 
directly  to  the  rear  of  the  preseiit  col- 
lege buildings,  and  construction  work 
will  begi'n  next  February. 

These  decisions  were  arrived  at  as 
a  result  of  a  conference  between  Dr. 
W.  W.  Kemp,  president  of  the  college, 
and  Dr.  E.  R.  Snyder.  State  Commis- 
sioner of  Vocational  Education;  Stan- 
ley B.  Wilson,  member  of  the  State 
Board  of  Education,  and  J.  S.  Beswick. 
State  Supervisor  of  Industrial  Educa- 
tion. 

Plans  call  tor  the  erection  of  what 
will  be  practically  two  separate  build- 
ings, each  two  stories  in  height,  con- 
■nected  by  an  archway  facing  San  An- 
tonio St.  On  the  north  side,  on  the 
lower  floor,  will  be  the  Industrial  Arts 
Department,  separated  into  three  dis- 
tinct units. 


HENRY   C.   ^V^LLIS.  ENGINEER,  DIES 
IX  BERKELEY 


Henry  C.  Willis,  consulting  elec- 
trical and  mi'ning  engineer,  who  in- 
stalled the  first  electric  lighting  sys- 
tem in  South  America,  died  at  his  home 
in  Berkele.v,  1804  Grant  street,  Novem- 
ber 21,  Willis  was  born  in  New  Jer- 
sey and  was  sixty  years  of  age.  Be- 
fore coming  \\  ost  ill  i:iiiii.  he  was  man- 
ager of  the  installation  department  of 
the  American  Steel  Wire  Company  of 
New  York  City.  He  spent  fifteen  years 
in  Boise  and  Twin  Falls,  Idaho,  a'nd 
last  Fall  came  to  Berkeley  to  estab- 
lish his  home.  A  few  months  later  he 
was  stricken  with  his  fatal  illness.  At 
the  time  of  his  death  he  was  general 
manager,  secretary  and  treasurer  of 
the  Sawtooth  Dredging  Company  Ot 
Idaho. 
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Engineering  News  Section 


BlilDflES,    DAMS    &    HAEBOU 
WORK 


SACKA.MENTO.  Cal. — State  Kf.l.iiiKi- 
tion  Board  approves  plans  subniii.-d 
by  Sacramento  County  Supervisors  for 
a  bridge.  170  ft.  long,  over  an  arm  of 
Snodgrass  slough,  about  four  miles 
east  of  Courtland.  Drury  Butl.fr. 
County   Surveyor. 


LOS  ANGELES.  Cal. — 1'.  B.  Engh.  3  11 
Pacific  Elec.  Bldg..  was  awarded  e  .n- 
tract  at  $10,400  for  improving  Hood 
channel  of  Ballona  Creek  at  riaya  I  i."l 
Bey.  2000  ft.,  involving  about  40,ono  ou 
fds.    earthwork. 


SANTA  MONICA.  Los  Angeles  Co  . 
Cal. — Lycurgus  Lindsey  has  asked  per- 
mission of  City  Council  to  construct  a 
pier  400  ft.  wide  and  1500  ft.  long  at 
the  foot  of  Hollister  Ave.  It  will  est 
H. 500.000. 


OROVILLE.  Butte  Co..  Cal. — No  bids 
received  by  Supervisors  for  construct - 
i|lgr  suspension  bridge  over  north  Fork 
of  Feather  River  near  Pulga  station 
jn  Western  Pacific  Road  and  work  or- 
lered  doTie  by  day  labor  under  supe-" 
fision  of  County  Surveyor  H.  H.   Hume 


■WILLOWS.  Glenn  Co..  Cal. — Until 
Dec.  12.  10  A.  M.,  bids  will  be  received 
l>y  W.  H.  Sale.  County  Clerk,  tor  con- 
Itructing  reinf.  concr.  bridge,  known 
18  Highway  Culvert,  north  of  WiUows 
in  Road  Dist.  No.  1.  Cert,  check  1"': 
required  with  each  bid.  Bayard  Knoi  k. 
bounty  Surveyor. 


SANTA      ROSA.     Sonoma     Co..     Cal.— 
Until    Dec.    12,    noon,    bids    will    be    re- 
ceived   by     W.     W.     Felt.     Jr..      County 
for     repair     of     wooden      truss 
across    Dry    Creek    on    Skaggs 
-,    road.     R.   Press  Smith,   County 


GRASS  %'ALLEY.  Nevada  Co..  Cal.- 
L'lty  Tru.stees  order  Superintendent  of 
Public  Works  Samuel  Whiting  to  pur- 
chase reinforcing  steel  for  tbi-  coii- 
srete  bridge  to  replace  the  wood  struc- 
ture spanning  Woll  creek  in  lOmiiin- 
itreet. 


CALIFORNIA.--  Following  are  a|i- 
proximate  ijuantities  of  materials  iii- 
i'Olv«-d  in  the  construction  of  three  re- 
inforced concrete  bridges  in  .vhasM 
County,  bid.s  for  which  will  be  open,  .i 
by  State  Highway  Commission.  Forun: 
RM^  Sacramento.  December  .*>.  2  I". 
across  An<lerson  Creek  ne.nr  .\o- 
and  ("anyon  Creek  and  Ortgoii 
near  Redding:  across  .Xnderson 
■  ■^.  bridge,  four  spans,  thirty  1.  .i 
each;  across  Canyon  Creek,  three  span,--- 
i>f  Iwenty-eight  feet  each:  acro.«s  Ore- 
Son  (iulch.  two  spans  of  forty  feet  each 
Involves:  IM.i  cu.  yds.  t'lass  "A"  con- 
crete for  bridge  across  Anderson 
L'reek;  13ii  cu.  yds.  Class  "A"  concrete 
for  bridge  across  »*anyon  Creek:  142  c\i 
yds.  Class  "A"  concrete  for  hrlilt" 
across  Oregon  Gulch:  \hh  cu.  yds.  Plas> 
•(■■  concrete  for  bridge  across  Ander- 
son t'reek;  108  cu.  yds.  Cla.ss  "C"  con- 
crete bridge  across  Canyon  Creek;  i:i« 
ru.  yds.  Class  "C"  concrete  for  bridge 
»cro»s  Oreg  iti  Gulch.  Commission  wiii 
Furnish  reinforcing  steel.  In  sirnlgb 
bars  cut   to  lenghts,  and  cement. 


FfLLERTON.  Cal.— City  C'erk  has 
been  instructed  to  advertise  tor  bids 
for  new  reservoir  tor  water  system; 
It  will  be  320x240  ft.,  lined  with  relnf. 
concr.;  wood  roof;  about  IS. 000  cu.  yds. 
excav.  J.  B.  Lippincott.  Central  Bldg  . 
Los    Angeles,    consulting    engineer. 


SACRAMENTO.  Cal. — County  Eiiki- 
neer  Drury  Butler  is  preparing  s|j.i  iti- 
cations  for  Strauss  bascule  steel  bmlKe 
at  Upper  Junction  of  Steamboat  slough 
and  Sacramento  river;  estimated  cost. 
J75.00O  and  for  Strauss  bascule  steel 
bridge  over  Sacramento  river  near 
Courtland:    estimated    cost.    $150,000. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
No  bids  received  by  the  Supervisors  for 
constructing  concrete  culverl  at  So(|uel. 
County  Surveyor  Lloyd  Bowman  in- 
structed to  do  the  work  by  day  labor. 


SANTA  KOSA.  Sonoma  Co..  Cal. — 
Until  December  12.  Noon,  bids  will  be 
received  by  W.  W.  Felt  .Ir..  County 
Clerk,  for  repairing  bridge  over  Dry 
Creek  on  Skaggs  Springs  road.  Pro- 
ject involves.  1.  12x12-32  R.  O.  P.  end 
post;  160  2x2-16  R.  W.  bottom  Hood: 
162.  3x12-16  R.  O.  1'.  top  door.  12  4x4- 
24  R.  W'.  striingers;  estimated  cost. 
$1,200.  R.  Press  Smith.  County  Sur- 
veyor. 


HERMOSA  BBACK  Cal  — Hermosa 
Beach  Land  &  Water  Co.  ha.s  filed  ap- 
plication for  a  Federal  permit  to  con- 
struct a  wooden  Jetty  inn  ft.  beyond 
mean  low  water,  with  an  L  extending 
north  110  ft.  The  jetty  will  be  locat- 
ed   210    ft.    south    of   municipal    pier. 


IRRIGATION  PROJECTS 


REDLANDS.  San  Bernardino  Co.. 
Cal. — Orange  growers  in  the  Mentone 
and  Crafton  sections  of  Redlands  have 
decided  to  form  a  company  to  construct 
works  for  irrigation  of  1500  acres;  cost 
$200,000.  Water  will  be  developed  on 
Mill  Creek  cone  and  a  larger  tunnel 
will  be  constructed  to  replace  present 
one. 


EL  CE.NTRO.  Imperial  Co..  Cal.— 
Daniel  W.  .Murphy  has  been  appointed 
engineer  to  prepare  plans  and  super- 
vise construction  of  drainage  works  for 
which  Imperial  Irrigation  District  has 
appropriated    $250. onn. 


Engineers    and     Contractors 
PLEASE  NOTE 


We      Catl-v 
Sell     at      F.a 


Stock     Hero     and 
•n      Factory      Price 


Milburn  Carbide  Flare  Lifrhts 

in  canillep.nver   from    .'.0   t..    12. "00 

Milbnrn   Oxy-.\cp(yIene 
WeldiiiR  niid  t'littinpr  Apparatns 

All  Safety  Appliances 

.\s   Rctiuii.  d   by   Accident 
Commission 


E.  D.  BULLARD 

nl^trlbilio'    for 

Alexander   .Milburn   (  o. 

SfiS    Market    St..    Snn    Fmncispo 

Phone    DoiiRlna    IIIR 


C.VI.IFORNIA.— Until  Dec.  19,  2  P. 
M.,  bids  will  be  received  by  Division 
of  Engineering  and  Irrigation,  627 
Forum  Bldg.,  Sacramento,  for  fur.  and 
del  1723  cu.  yds.  of  brokefn  stone  for 
protection  of  the  Sacramento  River 
bank  at  the  Edinger-Johnson  place 
near  Hood  about  20  miles  by  river  be- 
low the  city  of  Sacramento.  See  call 
for  bidK  andrr  official  propoaal  colnmn 
In  thU  Inane. 


LIGHTING  SYSTEMS 


SA.V  .MATEO.  San  Mateo  Go..  Cal.— 
I'ntil  December  5.  8:30  P.  M,.  bids  will 
be  received  by  E.  W.  Foster,  City  Clerk, 
for  installation  of  electrolier  system, 
>'■>  i-ast  iron  single  light  standards,  in 
portins  of  B  St.,  Baldwin  Ave.,  El 
Camiiio  Real,  1st.  2nd  and  3rd  Aves.. 
Railroad  Ave..  Main  and  A  Sts..  etc. 
Improvement  Act  1911  and  Bond  Act 
IM15.  Plans  may  be  had  from  City 
Engineer  G.  S.  Whitehead  on  deposit 
of  $5.  "     ^ 


MACHINERY 


A.VAHEIM.  Orange  Co..  Cal. — Until 
!j  p.  M..  Dec.  8.  bids  will  be  received 
by  City  Clerk  Edw.  B.  Merritt  for  80 
round  cedar  poles,  35  ft.  long,  with 
tops.      Cert,    check    or    bond    for 
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.MODESTO,  Stanislaus  Co..  Cal. — Fol- 
:owing  bids  received  by  directors  of 
Modesto  Irrigation  District  for  con- 
structing another  circuit  on  La  Grange 
telephone  line;  for  the  exclusive  use 
of  the  district:  Lentz  and  Harring- 
ton $2793.45:  F.  E.  Stewart.  $3030.50. 
Percy  Jones,  chief  engineer  for  dis- 
trict. 


SACRAMENTO.  Cal.— Until  Dec.  I, 
»  P.  M..  bids  will  be  received  by  M.  J. 
Desmond,  City  Clerk,  for  fur.  and  del. 
cast  iron  pipe.  .For  further  pnrticulara 
«ee  cnll  for  bIdK  under  uffivinl  propo- 
K.il   column    In   thU   Inane. 

("■LE.NDALE,  Los  Angeles  Co..  Cal. — 
I'ntil  7  P.  M.,  December  1.  bids  will  be 
received  by  City  Council  for  15.000  lbs. 
.\'o.  2-0  B.  &  S.  medium  drawn  stand- 
ard T.  B.  W.  P.  copper  wire;  3000  lbs. 
.No.  I  B.  &  S.  hard  drawn  solid  baro 
copper  wire;  3000  'lbs.  No.  2.  7000  lbs. 
No.  4,  6000  lbs.  No.  6  and  6000  lbs  No. 
8  B.  ,V;  S.  medium  drawn  solid  T.  B.  W. 
P.  copper  wire.  Certified  chock  or  bond 
for  10';,.     A.  J.   Van   Wie.  I'liy  Clerk. 


•MODESTO.  Stanislaus  Co..  fal.— Un- 
til December  7:30  P.  M..  bids  will  bo  re- 
ceived by  Kathleen  G.  Prewhelt.  Sec- 
retary. Modesto  City  School  District, 
for  rurnlshlng  and  delivering  6  auto 
chassis  with  bodies  seating  between  34 
and  ID  pupils.  Further  parllculjirs  may 
be  had  by  addressing  the  sccroinry. 


S\\  FRANCISCO.— Board  of  Public 
Works  purchases  from  Edw,  I;.  Bacon 
Co.  120  tons  of  ASCE  lie  rails  In  :0-fl. 
and  30-ri.  lengths  for  use  on  Hatch 
Hetchy  project,  $54.50  a  ton.  f.  o.  b. 
outgoing    cnra    Snn    Francisco. 

VIS.VMA.  Tulare  Co.  i",il.  --  city 
Trustees  purchase  from  C  L,  Best  Co.. 
of  San  Leandro,  a  tractor   for   use   In 
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street  improvements,  $3,150.  Imme-. 
diate  delivery.  L.  H.  Gadsby,  City  En- 
gineer. * 

TAFT,  Kern  Co.,  Cal.  —  Gundlacli 
Plumbing  Co.,  Taft.,  at  $10,465  awarded 
contract  by  Trustees  for  tur,  and  del. 
4-ln.  and  6-in.  screw  pipe. 


RAILROADS 


SKBASTOi'Ot.,  .Sonoma  Co..  Cal.— 
City  Trustees  propose  to  call  election 
to  "vote  bonds  for  financing"  purcha.sp 
of  properties  of  I'ttaluma  and  Santa 
Uosa  Electric  Railway  in  this  city.  An 
option  has  been  granted  the  city  by  the 
railroad  company  for  DO  days,  begin- 
ning November  11.  for  $20,000.  An  ad- 
ditional J6000  in  bonds  is  being  con- 
sidered for  improvement  of  the  prop- 
erty. 


FIRE  EQUIPMENT 


EUREKA,  Humboldt  Co..  Cal. — Un- 
til Dec.  6,  8  P.  M.,  bids  will  be  received 
by  A.  Walter  Kildale.  City  Clerk,  for 
fur.  and  del.  one  gnsoline  driven,  triple 
combination,  pumping,  chemical  and 
hose  car.  Cert,  check  10%  payable  to 
City  Clerk  required. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — Un- 
til Dec.  6,  5  P.  M.,  bids  will  be  re- 
ceived by  Vida  McL.  Doggett,  City 
Clerk,  for  fur.  and  del.  1.000  ft.  2V4-in. 
fire  hose. 

ULiENDALiE,  Lios  Angeles  Co.,  Cal. — 
Until  7  P.  M.,  December  1.  bids  will  be 
received  by  City  Council  for  titty  6-ln. 
2y2-in.  nozzle  tire  hydrants  with  42-ln. 
bury.  Certified  check  or  bond  for  10%. 
A.   J.    Van    Wip,   Cll^■    Clorlt. 


SEWERS,    STREET    WORK, 
ROADS    &    WATER    SYSTEMS 


ALHAMBRA,  Cal. —  Unlit  Dec.  5,  bids 
will  be  received  by  City  Clerk  for  81.- 
000  sq.  ft.  light  oiled  macad.  pave- 
ment. Plans  and  specifications  may  bi' 
obtained  from  city  engineer. 


BERKELEY,  Alameda  Co.,  Cal. — Un- 
til Dec.  2,  10  A.  M.,  bids  will  be  received 
by  E.  M.  Hann,  City  Clerk,  for  improv- 
ing Highland  PI.  from  Hearst  Ave.  to 
Ridge  Rd.  and  north  halt  of  Hearst 
Ave.  from  La  Loma  Ave.  lo  Highland 
PI.,  comb,  concr.  curbs  and  gutters  and 
7  in.  of  concr.  pavement.  Imp.  Act 
1911. 

Separate  bids,  same  date,  tor  improv- 
ing Northside  Ave.  from  Oilman  St.  to 
a  point  220.81  ft.  south;  grading,  red- 
wood curbs,  concr.  gutters,-  macadam- 
izing and  surfacing  with  ash.  road  oil. 
Imp.  Act  1911.  C.  L.  Huggins,  City  En- 
gineer. 


YUBA  CITY,  Sutter  Co.,  Cal. — Until 
Dec.  6,  10  A.  M.,  bids  will  be  received 
by  Albert  B.  Brown,  County  Clerk,  for 
constructing  Knights  Landing-Kirks- 
ville  road  from  Knights  Landing  to 
Maddock:  reinf.  concr.  or  asph.  mac- 
adam pavement,  15  ft.  wide,  5  in. 
thick,  4.24  miles.  Involves:  16,000  cu. 
yds.  excavation.  200  lin.  ft.  culvert  pipe 
(laying),  20  cu.  yds.  concr.  culvert 
headwalls,  25  M.  ft.  B.  M.  timber 
bridges,  5,200  cubic  yards  reinf.  concr. 
pavement  (alternative  "A"),  8,500  tons 
crushed  rock  base  course  (alternative 
"B").  37,500  sq.  yds.  asph.  wearing  sur- 
face (alternative  "B").  The  county 
will  furnish  corru.  pipes  and  cement 
for    the   above    work. 

Separate  bids,  same  date,  for  Oswald 
Lia-teml;  to  be  paved  with  waterbound 


macadam,  16  ft.  wide,  4  in.  thick;  2.18 
miles.  Involves  (a)  3,000  tons  crushed 
rock  (unloading,  hauling  and  spread- 
ing); (b)  2.12  mi.  grading  and  3,000 
tons  crushed  rock  (shaping,  rolling 
and  watering;  (c)  2,500  tons  crushed 
rock,  34. in.  by  114 -in.,  500  tons 
crushed  rock,  "/4-in.  by  %-in.  County 
to  furnish  crushed  rock.  Bids  will  be 
considered  either  separately  or  as  a. 
whole.      Oscar   Lanzeiidorf,    engineer. 


FRESNO,  Fresno  Co.,  Cal.— Leo  Card- 
well,  Fresno,  at  $.21»/4  sq.  ft.  awarded 
contract  by  Council  to  construct  ce- 
ment sidewalks  in  Inez  St.  between 
Huntington  Blvd.  and  Kern  Ave.  Wm. 
Stranahan,    City   Com.    of    Public    Wks. 


MERCED,  Merced  Co.,  Cal.— Until 
Dec.  6,  10  A.  M.,  bids  will  be  received 
by  P.  J.  Thornton,  County  Clerk,  tor 
highway  improvements  near  Delhi, 
Merced  County.  A.  E.  Cowell,  County 
Surveyor. 


MADERA,  Madera  Co.,  Cal. — Follow- 
ing is  a  complete  list  of  bids  received 
for  conatruotiTig  Madera  sewer  sys" 
tern,  contract  for  which,  as  previously 
reported,  awarded  to  W.  J.  Tobin,  527 
Santa    Ray   Ave.,   Oakland. 

Frederickson  &  Shannon,  Fresno, 
using  concr.  manholes,  (a)  T  &  G  ce- 
ment, $46,226.29;  (b)  B  &  S  cement, 
$45,951.62;  (c)  vitrified.  $48,845.10; 
using    brick    manholes,     (a)     $46,435.89; 

(b)  $46,161.22;    (c)    $49,054.70; 

Pacific  Construction  Co.,  San  Fran- 
cisco, concrete  manholes,  (a)  $62,- 
356.02;  (b)  $61,287.24;  (c)  $64,275.60; 
brick  manholes,  (a)  $62,356.02;  (b) 
$61,287.24;  (c)  $64,275.60; 
Cowden  -  Broderick  Co.,  San  Fran- 
cisco, (no  pumps),  using  brick  man- 
holes,   (b)    $56,562.70;    (c)    $58,205.40. 

Pellagrino     Co.,     concrete     manholes, 

(c)  $57,509.80;     brick     manholes,       (c) 
$60,784.80; 

Harron  &  Hayes,  concrete  manholes, 
(a)  $51,552.98;  (b)  $50,696.76;  (c)  $52,- 
933.20; 

W.  J.  Tobin,  concrete  manholes,  (b) 
$38,205.14;  (c)  $38,989.96;  brick  man- 
holes,    (b)     $39,201.14;     (c)     $39,985.96. 

Merced  Concrete  Pipe  Co.,  Merced, 
(a)  $46,079.90;  (c)  $50,529.60;  brick 
manholes,    (a)    $45,970.90;    (c)   $50,420.60; 

Borwiek  and  Chase,  concrete  man- 
holes, (b)  $43,206.01;  (c)  $42,733.38; 
brick  manholes,  (b)  $43,184.51;  (c) 
$42,711.88. 

Guy  H.  Chick,  concrete  manholes,  (b) 
$55,283.01;  (c)  $55,283.01;  brick  man- 
holes,    (b)     $55,283.01;     (c)     $55,283.01. 

Frank   Nikirk.   City  Engineer. 

MODESTO,  Stanislaus  Co.,  Cal. — Un- 
til Dec.  14,  7:30  P.  M.,  bids  will  be  re- 
ceived by  L.  A.  Love.  City  Clerk,  for 
improving  Stanislaus  Ave.  bet.  Jeffer- 
son and  F'ranklin  Sts.  by  constructing 
cement    concr.    sidewalks. 

Separate  bids,  same  date,  for  im- 
prov.  alley  bet.  15th.  16th,  G  and  H  Sts. 
by  grading,  paving  with  6-in.  concr. 
O.  P.  curbs  and  headers. 

Separate  bids,  same  date,  for  improv- 
ing alley  bet.  15th,  16th.  I  and  J  Sts. 
by  grading,  paving  with  6-in.  concr. 
O.  P  .  headers  and  curbs.  Geo.  Frei- 
tas,  City  Engineer. 


MARYSVILLE,  Yuba  Co.,  Cal  — 
Property  owners  in  Third  St.  bet.  C 
and  E  Sts.  petition  Council  to  resur- 
face cobble-stone  pavement.  W.  M. 
Meek,   City   Engineer. 


SACRAMENTO,  Cal— Until  Dec.  1,  O 
P.  M.,  bids  will  be  received  by  M.  J. 
Desmond,  City  Clerk,  for  improving 
37th  St.  bet.  Y  St.  and  4th  Ave.,  concr. 
curbs  and  gutters,  6  concr.  manholes. 
13  C.  I.  gutter  drains  connected  to 
sewer  with  6-in.  vit.  pipe.  8-ln.  vlt. 
pipe  eewer.  jrradtns  and  pavlpg  with 


5»4-in.  asph.  concr.  Imp.  Act  1911.  j| 
Cert,  check  10%  payable  to  city  re-  ' 
quired.      Albert    Givan,    City    Engineer.      ' 


SAN  FERNANDO,  Cal.— Until  Nov. 
28  bids  will  be  received  by  City  Trus- 
tees for  improving  Porter  Ave.,  about 
S80  lin.  ft.,  by  constructing  Willite 
pavement  48  ft.  wide,  curb,  sidewalk 
and  gutter  and  ornamental  lighting 
system. 


CORCORAN,  Kings  Co.,  Cal. — F.  L. 
Rhodes,  Corcoran,  at  23  cents  sq.  ft. 
awarded  contract  by  Council  to  con- 
struct concr.  sidewalks  in  Hall  Ave. 
Only  other  bidder:  Fisher  and  Mc- 
Nulty,  Fresno,  at  $.23 »^. 


SAN    BERNARDINO,    Cal.— Four    mi. 
of   dirt   road   from    Euclid   Ave.    to   en- 
trance 
paved 
1922. 


t  road  from  Euclid  Ave.  to  en-  '1, 
to  .Santa  Ana  Canyon  will  be  || 
by     Supervisors     after     July     1, 


FRESNO,  Fresno  Co.,  Cal. — Council 
rejects  bids  for  paving  Linden  Ave., 
Lucerne,  Pine,  Yvonne  and  Carmen 
Aves.  and  Echo  and  new  bids  for  the 
work  will  he  asked  under  one  project. 
Wm.  Stranahan,  City  Comm.  of  Pub. 
AVorks. 


CALIFORNIA.— -The  following  bids 
were  received  by  the  State  Highway 
Commission,  November  21,  for  grading 
of  12  miles  of  highway  in  Mendocino 
County  between  Flynn  Creek  and  the 
mouth  of  Navarro  River,  involving 
180,000  cu.  yds.  excavation  without 
classification;  450  cu.  yds.  Class  "A" 
Portland  cement  concrete,  (culverts 
and  monuments;  1712  lin.  ft.  12".  994' 
lin.  ft.  15",  260  lin.  ft.  18"  and  692  lin. 
ft.  24"  corrugated  metal  pipe;  800  lin." 
ft.  6"  tile  drain:  0.3  mile  moving  and 
resetting  property  fences;  436  monu- 
ments. Commission  will  furnish  re- 
inforced steel,  pipe  and  cement. 

J.  P.  Holland,  S.  P $170,239.00 

Redmand-Page   &    Co..    S.    F. .    171.176.00 

Palmer    &    McBride     176,882.00 

Pacific  Constr.  Co.,  S.  F 177,910.00 

Grant   Smith   &   Co 179,163.00 

J.  W.  Hard  and  L.  Hoy  Hard, 

Ripon      182,699.40 

R.  McLeran   Co.,  C.   F 188,492.00 

Chadwick   &    Sykes 195.559.60 

Bates  &  Borland.  Oakland...    198.300.50' 

VV.  J.  Schmidt,  Berkeley 218,500.00 

A.    J.    Fairbanks,    Willits 221,393.00 

Shattuck  Constr.   Co..   S.  F. .  .    235.692.00 
Welsh  cS:  Costello.  S.  F 238. 792. OU 

Engineer's    Estimate,    $152,070. 


MILL  V.A.LLEY.  Marin  Co..  Cal. — Un- 
til Dec.  13,  8  P.  M.,  bids  will  be  re- 
ceived by  Mill  Valley  Town  Clerk  for 
improving  portions  of  Cascade  Dr.,  Old 
Mill  St.,  Josephine  St.,  Eugene,  St. 
Ethel  and  Molino  Aves.,  etc.,  by  grad- 
ing, paving  with  5-in.  hydraulic  concr. 
corru.  pipe  culverts,  etc.  Imp  Bond 
Act  1915.  J.  C.  Oglesby,  Town  Engi- 
neer. 


SANTA  ROS.A,  Sonoma  Co.,  Cai.— 
Until  Dec.  12.  12  M.,  bids  will  be  re- 
ceived by  W.  W.  Felt,  Jr.,  County 
Clerk,  for  constructing  Cazadero-Guer- 
neville  -  Jenner  highway.  R.  Press 
Smith,  County  Surveyor. 


EL  CENTRO,  Imperial  Co.,  Cal. — 
City  Council  has  decided  to  lay  B-Vn. 
water  main  on  Commercial  St.  bet.  the 
railroad  and  Third  St.,  with  connec- 
tions to  other  streets;  work  to  be  done 
under    Vrooman   Act. 


LOS  ANGELES,  Cal. — Geo.   R.  Curtis.  ( 

2440  E.   26th  St..  Los  Angeles,   has  been  I 

awarded    a    contract    at    $46,936.10    for  ( 

improving  VVhitsett  Ave.  between  Lees-  I 
dale   St,    and   Sherman    Way,    involving 

i;i0,410   sq.    ft.   grading   to   finished  subr  I  I 

grade    at     5o    tt.;     130,410    sq.     ft.    conr  :l 

Crete   paving  at   26c   ft.;   65,090   sq.   Hi  j 
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rough  grading  at.  ic  ft.  and  Su.ODO  sq. 
(t.  finishing  grade,  oiling  and  rolling' 
at  ac  ft.  K.  A.  Wattson  submitted  the 
only  other  bid  at  *ulP,l!)U.73.  Engineer's 
estimate.    }'iti,563.1!l. 

'  SAN  ANDKEAS,  Calaveras  (V,.,  Cal. 
— County  .Surveyor  W.  S.  Coulter  pre- 
paring .specifications  for  a  proposed 
road  beginning  at  the  town  of  West 
Point  and  extending  we-stprly  and 
northwesterly  for  a  distance  of  ap- 
prox.  2  miles.  The  proposed  road  will 
intersect  the  so-called  North  Fork 
grade. 


CALIFORNIA. — Clark  and  Ilenery 
Construction  Co..  Hearst  Bldg..  San 
Francisco,  at  $44,200  awarded  contract 
by  State  Highway  Commission  i.ir  sur- 
facing with  asph.  concr.  8.3  mi.  of 
highway  in  Solano  County. 


FRESNO,  Fresno.  Cal. — Until  Dec.  1, 
'  3:30  1'.  il..  bids  will  be  received  by  R. 
y.  St.  George,  City  Clerk,  for  improv- 
ing portions  of  University  and  Moroa 
I  Aves.  and  Van  Ness  Blvd..  etc.,  by- 
grading,  concr.  curbs,  gutters  and  side- 
walks, corru.  culverts,  paving  with 
3%-in.  asph.  concr.  base  with  H^-in. 
Warrenite   surface. 

Separate  bids,  same  date,  for  simi- 
lar improvements  in  Echo  Ave.  bet. 
Belmont  and  Olive;  Elizabeth  bet. 
Porthcamp  and  Echo,  and  Dudley 
from   Forthcamp  to  Echo. 

Separate  bids,  same  date,  for  im- 
proving M  St.  from  Kern  to  San  Diego 
by  grading,  concr.  curbs  and  gutters, 
corru.  culverts  and  paving  with  D-in. 
concr.  base  with  1%-in.  Warrenite- 
Bitulithic   surface. 

Separate  bids,  same  date,  for  improv- 
ing San  Joaquin  St.  bet.  Broadway  and 
M  by  grading,  concr.  curbs  and  gut- 
ters, paving  with  S^^-in.  asph.  concr. 
base  with  I'i-in.  Warrenite  surface. 
Wm.  Stranahan.  City  Comm.  ot  I'ublic 
Works. 


.S.\N  FRANCISCO — Fay  Improvement 
lo..  Phelan  BIdg..  at  J66,843  has  been 
awarded  a  contract  by  the  Board  ot 
Public  Works  for  improving  Army  St., 
between  Ue  Haro  and  Third  streets. 
Project   involves: 

6361  lin.  ft.  of  concrete  curbs;  146.570 
sq.  ft.  of  asphaltic  concrete  pavement; 
280  lin.  ft.  of  8-in.  66.5  lin.  ft.  12-in., 
1120  Un.  ft.  15-in.  and  280  lin.  ft.  13-in. 
pipe  sewer;  4  8-in..  8  12-in..  17  15-in. 
and  4  18-in.  vitrified  wye  branches; 
1000  lin.  ft.  lU-in.  pipe  culverts;  9 
brick  manholes  and  2»  brick  catoh- 
baslns. 

City  Constr.  Co..  Call  Bidg..  at  ?8.- 
347  awarded  contract  to  widen  Castro 
street  between  17th  and  l«th  streets, 
involving  the  resetting  ot  6  brick 
catchbasins;  constructing  24  lin.  ft. 
granite  curbs:  redress  and  reset  2240 
lin.  ft.  granite  curbs;  8.720  sii.  ft.  a.sph. 
concrete  and  16.280  sq.  ft.  concrete 
pavement;  4400  sq.  ft.  artificial  stone 
sidewalk,  and  re-setting  40  sewer 
traps.  * 

City  Constr.  Co..  Call  Bldg..  at  $2,640 
awarded  contract  for  constructing 
48,000  sq.  ft.  of  roadway  in  {:.iieva 
.\ve.,  between  VValdbrldge  and  county 
line. 


FRESNO.  Fresno  Co..  Cal. — S.  B. 
Tombs.  Fresno,  awarded  contract  by 
Council  to  construct  6-in.  vlt.  clay 
pipe  lateral  sewer  in  portions  of  blocks 
331  and  349  at  $.59  lin.  ft.;  manholes, 
$48  ca.  Wm.  Stranahan.  City  Comm.  ot 
Pub.  Works. 


LONO  BEA<ai.  Cal. —  Plans  and 
specltlcatlonH  have  been  completed  by 
the  City  Engineering  Department  for 
the  Pine  Avenue  storm  st-wir  with  a 
main  line  from  Tenth  St.  to  tho  ocean; 
also  for  a  storm  sower  in  anth  St. 


SAN  JOSE,  Santa  Clara  Co..  Cal. — 
County  Surveyor  Irving  Ryder  is  pre- 
paring specifications  for  improving  Alt. 
Eden  road  through  Johnson  property. 


CALIFORNIA.— Until  Dec.  19.  2  P. 
M..  bids  will  be  received  by  Slati: 
Highway  Commission.  F'orum  I'.ldg.. 
Sacramento,  for  grading  7.3  miles  of 
highway  in  San  Francisco  and  San 
Mateo  Counties,  between  Sloat  Blvd. 
and  the  Snealh  Rd.  .See  call  for  bidx 
under  ofllcini  propoNnl  column  In  tliln 
jNNae. 


F'RESN'O.  Fresno  Co..  Cal.— Until 
Dec.  23.  bids  will  be  received  by  D.  M. 
Barnwell.  County  Clerk,  for  paving  12 
miles  of  county  highway  from  east 
boundary  ot  Sanger  through  Minkler 
and  Centcrville.  Chris.  P.  Jensen. 
County    Road    Engineer. 


PETALUMA,  Sonoma  Co.,  Cal.— City 
Council  contemplates  bond  issue  to  se- 
cure funds  for  street  improvements. 
It  Is  proposed  to  improve  all  unim- 
proved streets.  Only  ?13,000  is  avail- 
able for  street  work  between  now  and 
next  July.     N.  S.  Frost.  City  Engineer. 

PETALT'M.\.  Sonoma  Co.,  Cal. — City 
Engineer  N.  S.  Frost  completes  speci- 
fications for  a  sewer  outlet  in  Cherry 
street  through  Peterson  property;  and 
is  preparing  plans  for  a  sewer  in 
Dana  St.   bet.  Webster  and  Hill  Ave. 


CALIKOK.MA —  Following  are  ap- 
proximate quantities  of  materials  re- 
quired in  the  construction  of  highways, 
bids  for  which  will  he  opened  by  the 
State  Highway  Commission  December 
5.   2   -  .   M. 

7.9  miles  in  Santa  Clara  County,  bet. 
Morgan  Hill  and  Gilroy.  invilving  9.210 
tons  ot  asph.  concrete  surface.  Com- 
mission to  furnish  broken  stone,  sand, 
stone  dust  and  asphalt  cement. 

3.7  miles  in  B'resno  County  bet.  Selma 
and  Kingsburg  to  be  paved  with  con- 
crete shoulders  and  asph.  concrete 
wearing  surface  involves:  2.015  cu.  yds. 
Class  "A"  cement  concrete  (shoulders 
and  repairs  to  old  base):  50  cu.  yds.  re- 
moval of  broken  concrete  in  existing 
base:  4.400  ton.s  asphalt  concrete  sur- 
face; 3.71  miles  grading  earth  should- 
ers. Commission  will  furnish,  rein- 
forcing steel,  cement,  sand  and  coarse 
aggregate  for  concrete  and  broken 
stone,  sand,  stone  dust  and  asphaltic 
cement   tor  asphalt  concrete. 

7.0  miles  in  l>os  Angeles,  two  sections. 
to  be  surfaced  w-lth  asphalt  concrete, 
involves.  10.240  tons  asphalt  concrete 
surface:  7.ii4  miles  grading  earth 
shoulders.  Commission  will  furnish, 
broken  stone,  stone  dust  and  asphaltic 
cement. 


SAN  PABLO.  Contra  Costa  Co..  Cal. — 
December  13  Is  the  date  set  to  decide 
the  question  of  forming  the  San  Pablo 
Sewer  District  In  the  section  between 
Wildcat  Creek  and  the  north  city  limits 
ot  Richmond. 


OROVILLE.  Butte  Co..  Cal. —  Until 
December  6.  2  P.  M..  bids  will  be  re- 
ceived by  C.  F.  Beldlng.  County  Clerk, 
for  grading  Section  B.  Route  25.  Oro- 
ville  and  Bangor  county  road.  Harry  H. 
Hume.  County  Surveyor. 


SAN  FR'ANCISCO. — Supervisor  Jas.  K 
Power  presents  resolution  to  the  Uoani 
of  Supervisors  directing  t'lty  lOnglnci-r 
M.  M.  OShaugncssy  to  prepare  esti- 
mates of  cost  for  constructing  subway 
In  Market  street  from  Kerry  to  Val- 
encia street. 


OAKLAND.  Cal. — The  Council  ap- 
proves specincailons  for  sewers  in  lh<i 
west  side  of  Broadway  between  Second 
and  Twelftn  streets,  {J^o.  Mlttls.  <lly 
Engrlneer 


SAN  JOSE.  Santa  Clara  Co..  Car. — 
Council  approves  specifications  tor 
grading  and  paving  William  street  be- 
tween Tenth  street  and  Coyote  bridge 
and  tor  paving  Santa  Clara  street 
from  26th  to  271  h  street.  Wm.  Popp. 
I  ity  Engineer. 


CALIFORNIA.— The  following  are 
approximate  quantities  of  materials  In- 
volved in  constructing  8.4  miles  of  high- 
way in  Santa  Barbara  County,  between 
-"2  miles  east  of  Naples  and  Canada 
d  •  las  Llagas  and  between  Los  Chi- 
lueros  creek  and  Caviola  creek,  to  be 
paved  with  concrete  shoulders  and  as- 
phalt concrete  wearing  surface:  5.22a 
lu.  yds.  Class  "A"  cement  concrete 
(shoulders  and  repairs  to  old  base); 
425  cu.  yds.  removal  of  broken  con- 
crete in  existing  base:ll.MilO  tons  asph. 
concrete  surface;  8.41  miles  grading 
earth  shoulder.s.  Commission  will  fur- 
nish reinforcing  steel,  cement,  sand 
.ind  coarse  aggregate  for  concrete,  and 
broken  stone,  sand,  stone  dust  and  as- 
phaltic  cement    for   asphalt   concrete. 

For  constructing  2.3  miles  of  high- 
way ill  Fresno  County  between  Fresno 
and  a  point  2.3  miles  northwest  to  be 
surfaced  with  asphalt  concrete.  l'»ro- 
ject  involves:  4320  tons  asphalt  con- 
crete surface;  2.27  miles  grading  earth 
."ihoulders.  Commission  will  furnish 
broken  stone,  sand,  stone  dust  and  as- 
idialtic    cement     for    asphalt    concrete. 

liids  for  these  projects  will  be  open- 
ed by  the  ("ommission.  November  28.  2 
P.  M. 


LOS  ANGELES.  Cal.— W.  E.  Hall.  286 
Bandini  Ave..  Riverside,  awarded  con- 
tract at  $52,250  for  paving  1.4  mi. 
streets  in  Puente,  Road  Imp.  Dist.  No. 
199,  with  oil  macadam  and  construct- 
ing cem.   curb  and   gutter. 


SAN  FRANCISCO— Barrett  &  Keete 
have  filed  application  with  the  Board 
of  Supervisors  for  permission  to  con- 
struct a  tunnel  12  feet  wide  under 
Shannon  street  between  O'Farrell  aiid 
Geary  streets. 


LOS  ANGELES.  Cal. — Until  10  A.  M.. 
December  5.  bids  *lll  be  received  by 
the  ^oa  Angeles  Board  of  Public  Works 
for  constructing  a  brick  pump  house  at 
East  San  Pedro  sewage  screening  plant. 
I'lans  may  be  obtained  at  office  ot  city 
engineer.  405  S.  City  Hall  Annex.  Cer- 
tified check  or  bond  tor  10%  and 
ailldavit  of  non-collusion  required.  H. 
B.  Ferris.  Secretary. 


SAN  BERNARDI.VO.  Cal.— Until  7:30 
P.  M..  Dec.  5,  bids  will  be  received  by 
City  Council  for  constructing  8-ln.  vlt. 
pipe  sewer  in  10th  St.  bet.  H  and  I 
SIS.;   1911  Act. 


LODI.  San  Joaquin  Co..  Cal. — City 
Trustees  contemplating  the  appoint- 
ment of  an  engineer  to  submit  a  report 
and  estimates  of  cost  for  sewage  sys- 
tem.    L.   P.    Barzellotti.   City    Engineer. 


VALLEJO.  Solano  Co..  Cal.— City 
Council  orders  construction  ot  concr. 
sidewalks  in  various  sections  of  the 
city;  one  job  costing  $12,500:  another 
$1.5Cn.     T.  D.  Kilkenny.  City  Engineer. 


FRESNO.  Fresno  Co.,  Cal.  —  Until 
Dec.  23  bids  will  be  received  by  D.  M. 
Harnwell.  County  Clerk,  for  construct- 
ing 4  miles  ot  highway  on  Hantord 
Fowler  road.  Project  Includes  the  con- 
struction ot  seven  bridges.  Chris  P. 
Jensen.  County   Surveyor.    . 


VIS.ALIA.  Tulare  Co..  Cal — Trustees 
petitioned  by  60«t  of  property  owners 
10  proceed  with  the  paving  of  West 
Aciuin  •''I.  bet.  Conn  St  and  Glddlnga 
Ave.  City  Engineer  L.  H  Ondsby  in- 
structed to  prepare  »peelfle»tlons 
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BURBANK,  Cal.— Until  7:30  P.  M., 
Pec.  13,  bids  will  be  received  by  City 
Clerk'  F.  S.  Webster  for  following 
street,  work: 

Magnolia  Ave.  bet.  Eighth  St.  ana 
Canyon  Dr.,  2250  lin.  ft.  to  be  graded 
and  oil  tamped;  curb,  sidewalks  and 
rock  gutter. 

San  Fernando  Blvd.  bet.  Verdugo 
Ave.  and  east  city  limits,  2200  lin.  ft., 
to  be  graded;  curb,  sidewalks  amd  gut- 
ters. ,    , , 

Elmwood  Ave.  bet.  10th  St.  and  Ala- 
meda Ave.,  2000  lin.  ft.,  to  be  graded 
and  oil   tamped;  curb   and  rock  gutter. 

Tenth  St.  bet.  Olive  and  Walnut 
Aves.,  3400  lin.  ft.,  to  be  graded  and  oil 
tamped;   curb  and  rock  gutter. 

Plans  and  spec,  on  file  at  office  of 
City  Clerk.  All  work  to  be  done  under 
1911   Act. 

INGLBWOOD,  Cal.— Geo.  H.  Oswold, 
366  E.  58th  St.,  Los  Angeles,  was 
awarded  contract  at  $66,142.92  tor  6-in. 
concr.  paving  oti  Market  and  Commer- 
cial Sts.  bet.  Los  Angeles  and  Pimiento 
Sts ,  and  portioms  of  Regent  and 
Queue  Sts.,  involving  25n,3.S4  sq.  ft. 
grading  at  3c  ft.  and  259,384  sq.  ft. 
paving  at  22.5c  ft.  Fairchild-Gilmore- 
Wilton  Co.  also  bid  $66,142.92,  their 
unit  prices  being  5c  for  grading  and 
20  5c  for  paving.  Other  bids  were: 
Wells  &  Bressler,  4c  for  gradimg  and 
•'3  Sc  for  paving;  Rogers  Bros.  Co.,  3.8c 
tor  grading  and  25c  for  paving;  Wm. 
T  Ellington,  4.5c  for  grading  and  26.2c 
paving;  Sander  Pearson,  4.25c  grading 
and  27.50  paving.  Arthur  Cory.  City 
Engineer. 
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SANTA  ROSA.  Sonoma  Cu..  Cal. — As 
previously  reported,  bids  will  be  re- 
ceived until  Dec.  12.  12  nooni,  by  W.  W. 
Felt,  Jr.,  County  Clerk,  for  construct- 
ing Cazadero  to  Guerneville-Jenner 
Highway,  Sec.  A,  in  5th  Supervisor 
[5ist.  Project  involves;  21,380  cu.  yds. 
excavation  without  classification;  622 
liri.  ft.  of  12"  C.  I.  Pipe,  hauling  and 
laying;  50  lin.  ft.  of  15"  C.  I.  Pipe, 
hauling  and  laying;  24  lin.  ft.  81"  C.  I. 
Pipe.-  hauling  and  laying;  6.400  F.  B. 
M.  Redwood  for  Box  culverts,  in  place; 
3,800  lin.-  ft.  12"  redwood  log  cribbing 
in  place;  1,500  pounds  %'  drift  pine. 
Total  length  of  higUu-ay  under  layout 
11,115  ft.;  cost  $25,458.  R.  Press  Smith. 
County   Surveyor. 

SAN  BERNARDINO,  Cal.— Until  7:30 
p.  m.,  Dec.  5,  bids  will  be  received  by 
City  Clerk  J.  H.  Osborn  for  the  follow- 
ing street  work: 

Kingman  St.  bet.  Mt.  Vernon  Ave. 
and  lot  25,  blk.  24,  Rancho  San  Ber- 
nardiiio,  to  be  paved  with  4-in.  cem. 
concr.;   curbs;   1911  Act. 

Fourth  St.  bet.  B  St.  and  Waterman 
Ave.,  to  be  paved  with  4-in.  oil  macad. ; 
cem.  roncr.  pavement  at  intersection  of 
A    St.;    concr.    gutters;    1911    Act. 


laying  530  ft.  4-in.  cast  Iron  pipe,  in- 
stalling 1  light  ornamental  light 
standards. 

Cfhestnut  street,  2  blocks,  involving 
13,000  ft.  grading  86-ft.  road,  47,784  sq. 
ft.  oil  paving,  13,104  sq.  ft.  walk,  2574 
ft.  curb,  laying  676  ft.  4-in.  cast  iron 
pipe. 

Plans  and  specitications  obtainable 
at  office  of  City  Engineer  C.  L.  Hill; 
certltied  check  or  bond  10%. 


BURBANK,  Dos  Angeles  Co.,  Cal. — 
Until  7:30  P.  M.,  Dec.  13.  bids  will  be 
received  by  City  Clerk  F.  S.  Webster 
tor  gradin.a  and  oiling  and  construct- 
ing cem.  curb  and  sidewalks  and  rock 
gutter  on  10th  St.  bet.  Olive  and  Wal- 
nut Aves.  and  on  Magnolia  Ave.  bet. 
Eighth  St.  anil  Sunset  Canyon  Dr.;  two 
contracts  under   1911  Act. 


■'JbENDADE,  Los  Angeles  c...  Cal. — 
Until  6:30  P.  M.,  December  1,  bids  will 
\<v  received  by  City  clerk  A.  .1.  Van 
\\  ie  tor  the  improvement  ot  the  tol- 
lowing   streets: 

Harvard  street,  l  block,  involving 
.ss.'i  iin.  ft.  grading  ;iO-tt.  road,  26.63* 
s(|.  ft.  oiling,  6696  SCI.  It.  walk.  157!!  ft. 
curb,  1578  ft.  a^ft.  cement  gutter,  lay- 
ing 966  ft.  B- in.  cast  Iron  witter  pipe. 
Maryland  Ave..  1  block,  involving  500 
ft.  grading  30-ft.  road,  la.iiiHj  sn.  ft, 
oiling,    DOOO    ft,    walk,     lOilii    ft.    curb, 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Until  Dec.  20,  4  P.  M..  bids  will  be  re- 
ceived by  Ansel  S.  Williams,  secretary. 
Board  of  Education,  for  constructi-ng 
sidewalks,  gutters,  curbs  and  pavement 
adjoining  Jefferson  school  grounds. 
Cert,  check  10%  required  with  each  bid. 
Spec,  may  be  had  from  secretary  of 
board. 


VENICE,  Los  Angeles  Co.,  Cal. — Un- 
til 8:30  P.  M..  December  5.  bids  will  be 
received  by  the  City  Trustees  for  con- 
structing 12-ft.  concrete  walks  in  Scott 
Ave.,  Pond  Ave..  Green  Ave..  and 
Hamilton  Ave.  between  Ocean  Ave. 
and  TroUeyway  and  paving  with  4-in. 
concrete  Gage  Court,  Scott  Court,  Pond 
Court.  Green  Court  and  Hamilton 
Court,  between  Speedway  and  Trolley- 
wav.  all  in  Del  Rey  Beach;   1911  Act. 


SAN  BERNARDINO,  t^al. — City  En- 
gineer C.  E.  Johnson  has  been  in- 
structed by  Council  to  prepare  pre- 
liminary plans  for  paving  17th  and 
18th  Sts.  between  Arrowhead  Ave.  and 
F  St.  with  parking  and  an  ornamental 
lighting  system  in  the  middle  of  the 
roadway. 


SACRAMENTO,  Cal. — Following  bids 
received  by  Supervisors   for  construct- 
ing    concr.     highway     on     portions     of 
River  Road: 
W.  A.  Kettlewell  &  Sons.  Oakland,   (a) 

earthwork    per    cu.    yd.,    $1.45;    (b) 

concrete    per    cu.    yd.,    $18.15. 
A.     Tiechert     &     Son,     Sacramemto,     (a) 

$.60,    (b)   $16.25. 
T.  M.  Burns,  Sacramento,    (a)   $.80,    (b) 

$19.40. 
Byrne  &    Yost,   Sacramento,   Sec.    1,    (a) 

$.40.   (b)   $17.38;  Sec.  2,  (a)  $.50,   (b) 

$17.89;    Sec.    3,    (a)    $.50,    (b)    $18.92. 
General  Construction  Co.,  (a)  $.665,  (b) 

$14.80. 
Healy-Tibbitts    Const.    Co.,    S.     F.,     (a) 

$.75,   (b)   $16.06. 
Bids    taken    under    advisement    until 
Dec.     5.       Drury    Butler,    County     Sur- 
veyor. 

SANTA  BARBARA,  Cal. — E.  H.  Hunt 
of  Santa  Barbara  awarded  contracts 
for  paving  following  streets  with  5-in, 
cem.  concr.  base  and  I'^-in.  asph. 
wearing  surface;  Cottage  Grove  Ave. 
at  $4571;  De  la  Vista  St.,  $3965;  Ala- 
mar  St.,  $13,289.  Fairchild-Gilmore- 
Wilton  Co.  bid  $4964.66  for  Cottage 
Grove,  $4468  for  De  la  Vista  and  $15,- 
073  for  Alamar.  A.  L.  Pendola  bid 
$4861.49  for  Cottage  Grove,  $4793.70  for 
De   la    Vista  a-nd   $15,000    for  Alamar. 


OROVILLE,  Cal. — Until  Dec.  6,  2:15 
P.  M.,  bids  will  be  received  by  C.  F. 
Belding.  County  Clerk,  for  surfacing 
Sec.  B,  Route  25,  Oroville  and  Bangor 
County  bond  road.  As  previously  re- 
ported, separate  bids  will  be  opened 
on  same  date  for  grading  this  stretch. 
Harry  H.  Hume,  County  Surveyor. 


have  suffered  by  the  business  depres- 
sion and  not  to  any  of  his  construction 
work. 


LOS  ANGELES,  Cal— Geo.  R.  Curtis, 
2440  E.  26th  St.,  submitted  lowest  bid 
to  County  Supervisors  at  $47,362.20  for 
asph.  concr.  paving  on  College  Ave. 
from  Vernon  and  Downey  Rd.  south  to 
Gallatin.  Alternate  bids  were  taken  on 
Willite,  for  which  Fairchild-Gilmore- 
Wilton  Co.  submitted  lowest  bid  at 
$52,206.92.  Bids  referred  to  County  Rd 
Com.  Jones. 


PHOENIX,  Ariz. — At  the  request  ot 
the  National  Surety  Co.,  Ben  J.  Pearce 
will  complete  the  contract  of  Dan  La 
Roe  for  constructing  the  Phoenix- 
Glendale  highway.  Pearce  was  super- 
intendent of  construction  tor  La  Roe. 
This  project  is  l\i  mi.  long,  to  be 
paved  with  cem.  concr.  and  3  mi.  have 
been  completed.  La  Roe's  inability  to 
proceed  with  the  contract  is  attributed 
to    large    enterprises    In    Texas    which 


TUCSON.  Ariz. — Borderland  Constr. 
Co.  has  been  awarded  a  trontract  at 
f38,265.05  for  paving  ot  Uroadway  and 
other  streets  with  bitulithic. 


PLACERVILLE,  El  Dorado  Co.,  Cal. 
City  Council  votes  to  complete  pur- 
chase of  high  pressure  water  system 
of  El  Dorado  Water  Company.  Im- 
jirovements  to  the  system  are  planned. 


WATTS,  Los  Angeles  Co.,  Cal. — The 
opening  of  bids  for  paving  Willow  Ave. 
has  been  postponed  until  November  29. 


SANTA  BARB.^RA.  Cal. — Until  7:3U 
P.  M.,  December  1.  bids  will  be  re- 
ceived by  City  Clerk  S.  B.  Taggart  for 
grading  and  paving  portions  of  Haley 
St..  Cota  St.,  Soledad  St.  and  Castias 
Hd.  witli  5-in.  cement  concrete  base 
and  IVi-in.  asphalt  concrete  top;  com- 
bined cement  curb  and  gutter,  con- 
crete driveways;  8  and  6-in.  vitrified 
pipe  sewers.  76  4-in.  house  connection 
.sewers,  dry  rubble  walls,  3  catchbasins 
and  drains;   1911  Act. 


.\NHE1M.  Orange  Co.,  Cal. — Resolu- 
tions of  Intention  tor  the  following 
.street  work  under  1911  Act  were 
adopted  by  the  Cit.v  Trustees:  Chartres 
.St.,  east  and  west,  to  be  graded  and 
paved  with  concrete  base  and  asphalt 
wearing  surface;  alleys  running  east 
and  west  in  blocks  N  and  H.  Center  Tr., 
to  be  paved  with  concrete. 


OROVILLE.  Butte  Co.,  Cal. — Harry 
H.  Hume,  County  Surveyor,  recom- 
mends that  the  Supervisors  enter  into  a 
contract  with  Natomas  Rock  Crushing 
I'lant  to  furnish  approximately  300,- 
1100  tons  of  crushed  rock  to  be  used  in 
liuilding  county  bonded  roads.  The 
material  would  be  delivered  in  three 
.vears. 


OAKLAND.  Cal. — City  Council,  Eu- 
gene K.  Sturgis,  Clerk,  declares  inten- 
tion of  constructing  a  sewer  in  Broad- 
way from  Second  to  Twelfth  street,  in- 
volving: 

601  lin.  ft.  of  10",  279  lin.  ft.  of  12". 
804  lin.  ft.  14",  315  lin.  ft.  16",  and  851 
lin.  ft.  18"  vitrified  pipe  sewer;  110  lin. 
ft.  10"  vitrified  pijae  conduit;  1  drop 
connection;  50  Y  branches;  4  manholes; 
It  catchbasins;  deepen  7  existing  man- 
holes: remove  2850  lin.  ft.  of  existing 
sewer;  remove  3  existing  manholes,  and 
remove  9  existing  catchbasins.  Geo. 
•Mattis.  City  Engineer. 


ANTIOCH,  Contra  Costa  Co.,  Cal. — 
Umtll  Dec.  12,  8  P.  M.,  bids  will  be  re- 
ceived by  J.  E.  McElheney,  Town 
Clerk,  for  paving  intersection  of  Third 
and  F  Sts.  Certified  check  for  107^  pay- 
able to  Board  of  Trustees  required. 


RIVERSIDE,  Riverside  Co..  Cal.— 
Until  10  A.  M.,  Dec.  12,  bids  will  be  re- 
ceived by  Supervisors  of  Riverside 
County  for  constructing  approach  to 
Ehremberg  Ferry,  involving  about  88,- 
000  cu.  yds.  excav.,  1104  lin.  ft.  trestle 
bridge  and  47  acres  clearing.  The 
<;arth  work  will  be  divided  into  5  sec- 
tions of  approximately  equal  quanti- 
ties and  the  trestle  bridge  into  three 
sections.  Bids  will  be  taken  on  work 
by    sections    and    as    a    whole.      Cert. 
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dieck  for  5%.  Plans  and  spec,  may  be 
ibtained  from  County  Surveyor  A.  C. 
P^lmor.     D.  G.  Clayton,  County   clerk. 


LOS  AXGELES,  Cal.— An  oriliiuii 
it  intention  to  improve  12tli  St.  t 
Hain  St.  and  Union  Ave.  under  \rc 
nan  Act  adopted  by  Council.  W'l 
Fill  include  12  rei'nf.  concr.  culvo 
md  incidental  thereto  wing.-i,  im: 
Holes,  340  ft.  curb,  4404  sq.  ft.  si. 
walk.  1501  sq.  ft.  concr.  gutter.  ;i. 
jq.  ft.  asphalt  pavement,  and  lii't;- 
[t,  grading  and  oiling;  also  lavi 
itreet  Intersections  with.  6-in.  i  jn 
Sase  and   H4-in.  asph.  surface. 


TURLOCK,  Stanislaus  Co.,  Cal. — A. 
reichert  &  Som,  Ochsncr  Bldg.,  .Sacra- 
mento, at  $73,042  awarded  contract  by 
rrustees  for  paving  Florence,  Kast 
Dlive,  Myrtle,  Merritt,  First.  .Syca- 
more and  Landers  Sts.  Five  bids  re- 
ceived. Two  lowest  bids  follow:  Flor- 
snce  St.:  Teichert  &  Son,  $16,944;  .T  A. 
Costello,  $17,720.  East  Olive  St.:  Toi- 
thcrt.  $24,0<<4;  Costello,  $24,599.  M.vr- 
tle.  Merritt  Sts..  etc.;  Teichert,  $3i',ii'i4; 
Costello,  $33,846.  Horace  Hall,  City 
Engineer. 


NEWMAN',  Stanislaus  Co.,  Cal.— 
Fown  Trustees  declare  intention  to 
improve  .streets  involving:  261,741  sq. 
rt.  paving  3-in.  black  base,  I'i-in. 
Warrenite;  132,753  sq.  ft.  pavina 
IH-in.  black  base  I'^-m.  W'arreni'  ; 
132. S42  sq.  ft.  grrading:  81S6  lin.  f:. 
comb,  curb  and  gutter;  2519  lin.  ft. 
putter:  882  lin.  ft.  curb;  648  lin.  f. 
!4",  6J6  lin.  ft.  20",  and  540  lin.  ft.  16" 
culvert:  19.  24"  and  16,  27"  manhole 
covers  and  seats;  8100  lin.  ft.  headeis: 
8410  sq.  ft.  6"  cement  concr.  pavement 
alley  approaches;  162  sq.  ft.  6"  cement 
concr.  drive:  20,430  sq.  ft.  4"  concr. 
tidewalk:  16,  4-ft.  a^id  2,  6-ft.  gutter 
bridges;  2440  lin.  ft.  1"  and  564  hii. 
It.    Ihi'   electric    conduit. 

NOTE: — Concrete  cleanout  bo.xes 
ire  included  in  total  length  of  culverts. 
Estimated  cost,  $146,286.83.  Protects 
will  be  heard  Dep.  13.  W.  R.  Sherman, 
Town    Engineer. 


BERKELEY,  .\lameda  Co.,  Cal. — 
Council.  E.  M.  Hann,  City  Clerk,  de- 
clares intention  to  improve  east  half 
of  .lefferson  Ave.  from  .\llston  Way 
north  140  ft.:  grading,  comb,  concr. 
curb?  and  gutters,  macadamizing  and 
surfacing  with  rock  screenings.  Imp. 
Act  1911.  Protests  Dec.  6.  C.  L.  Hug- 
gins,    City    Engineer. 


S.\N'  FR.\N'CISCO. — State  Construc- 
tion Co..  112  Lyon  St.,  at  $.';3.234 
awarded  contract  by  Board  of  Public 
Works  for  improving  Balboa  St.  bet. 
ISrd  and  42'nd  Aves.,  involving  104.010 
sq.  ft.  asph.  pavement;  12,865  sq.  ft. 
basalt  header  blocks;  21,520  sq.  ft.  art. 
stone  sidewalksf  4.S10  lin.  ft.  concr. 
curbs;  17  brick  catchbasins;  595  lin.  ft. 
culvert. 

Fay  Improvement  Co.,  Phelan  Bldg., 
at  121.063  awarded  contract  to  im- 
prove Jerrold  Ave  bet.  San  Bruno  and 
Napoleon,  involving  1.660  lin.  ft.  coin  r. 
curb;  58,500  sq.  ft.  asph.  concr.  pave- 
ment: 8  brick  catchbasins'  240  Ihi.  ft. 
10-ln.    culverts. 

r.  n.  Eaton.  407  Uth  St.  at  $10,092 
awarded  contract  to  improve  .lule.i 
Ave  bet.  Holloway  and  (Jraflon  .Vves.. 
Involving  532  cu.  yds.  cut:  I.ITX  c" 
yds.  nil:  1.200  lin.  fl  concr.  curbs:  10,- 
000  sq.  ft.  concr.  and  14,000  sq.  ft.  Bsph. 
concr.   pavement. 

City  Construction  Co.,  Call  Bldg., 
at  »2,0lg  awarded  contract  to  Improve 
crossing  of  Benton  amd  Uobcoo  Sis.  in- 
volving: 86  cu.  yds.  cut;  56  lin.  ft. 
concr.  curbs;  3  brick  catchbasins;  65 
lin.  ft.  culvert;  1.762  sq.  fl.  asph.  concr. 
pavement;  216  sq.  ft  art,  stone  side- 
walks. 


City  Construction  Co..  at  $1,293 
awarded  contract  to  improve  Benning- 
ton St.  bet.  Ellert  and  Newman,  in- 
volvhig:  31  lin.  ft.  granite  curbs;  57 
lin  ft.  concr.  curbs;  284  sq.  ft.  art. 
stone  sidewalks;  2,561  sq.  ft.  asph. 
concr.  pavement;  2  brick  catchbasins. 
.M.  M.  O'Shaughnessy.  City  Engineer. 


SANTA  CRUZ.  Santa  Cruz  Co..  Cal.— 
Council,  S.  A.  Evans,  City  Clerk,  de- 
clares Intention  to  sewer  portions  of 
Toledo  St.  Imp.  .Act.  1911.  I'lotests 
will  be  heard  Dec.  13.  James  K.  James, 
City    Engineer. 


BUSINESS  OPPORTUNITIES 


Wood  Manufacturing  Co..  1617  Mc- 
Garry  St  .  Los  Angeles.  Cal.,  is  in  the 
market  for  machine  carved  mould- 
in  gs. 

A.  A.  Orell,  P.  O.  Box  412  Vallejo, 
Cal..  desires  to  get  in  touch  with  elec- 
tric  welding  plants    in    this   city. 

Kroeschell  Bros.  Ice  Machine  Co.. 
440  West  Erie  St..  Chicago,  111.,  wishes 
to  get  in  touch  with  steamfltters  or 
pliitnbers  having  facilities  for  install- 
ing   pipe    work. 

Douglas  J.  I'erry,  P.iddle,  Ore.,  is 
seeking  a   market  tor  pili-.ig  and  poles. 


Too  Late  to  Classify 


Plans  Being   Revised. 

HOUSES.  ETC.  Cost,  $28,000  ea. 

SAN    FKA.VCISCO.      N    Geary,    B   Com- 
monwealth Ave. 
Three    3-story    frame    and    plaster    apt. 
house    buildings,    garages     in     rear 
(six    5-room    apts.   each). 
Ovi-ner — T.    D.   Harter. 

Architect — O.  K.  Thayer.  110  Sutter  St. 
Plans  will  be  revised  to  add  another 
story  to  each  building.  Bids  were  re- 
cently taken  for  two-story  structures 
containing  four  5-room  apartments 
and  the  lowest  bid  submitted,  was  for 
$55,000.  New  bids  will  be  taken  in 
January. 


To  Be  Done  By  Day's  Work. 
APART.MENTS  Cost,    $15,000    ea. 

BERKELEY.     W  S  Ellsworth  60  &  110 

S.    Bancroft,    Berkeley. 
Two  2-story   18-room   apartments. 
Owner — Mathew    Morton.    2911    Benvo- 

nue.    Berkeley. 
.Architect — None. 


Plans    Being   I'repared. 

AI'AKT.MENTS  Cost,    $26,000 

SAN    FKANCISCO.       Van    Ness    Avenue 

.    Between    Vallejo  and  Green   Sts. 
Three-story  and  basement  frame,  stucco 
and   brick   veneer  apartment    house 
(11   2-room  apts.) 
Owner — Withheld. 

Architect — ().  11.  Thayer,  110  Sutter  St., 
San   Kranci.sco. 

SI'E('IKlt'ATIO.\'S 

Floors,     hardwood:     Heating,    .steam: 

Interior  Finish,   hardwood;    Walls   Be<ls 

Working    Drawings    Being    Prepared. 

BANK-OFFICE  BLDG.  Cost.  $ 

OAAKLAN'n.  1212  Broadway  at  cor- 
ner of  12th  St. 

Slxtcen-story  class  "A"  bank  and  of- 
fice bldg.  (addition  adjoining  pres- 
ent   S-story   structure). 

Owner — Oakland  Bank  of  Savings. 

Architect — Reed     &     Corlctt,     Oakland 
Bank  of  Savings  Bldg.,  Oakland. 
It  Is  planned  to  start  construction  In 

February   of   1922. 

Contract  .Awarded. 

FACTORY  Cost.    $40,262 

1..0S    ANGELES.      Flower    St.    between 

7th  and  8th  Sts. 
Two-story     brick     factory     SOxKS     (all 

work       except       rooflng.      elevator. 


paalntlng.  electric  work.  plumbinK. 

hardware). 
Owner — C.  C.    Brown   Candy   Co. 
Architect — T.  Beverley  Kelm,  Jr.,  Haas 

Bldg.,  Los  Angeles. 
Contractor    —    Clarence     Bean.     Story 

B'dg.,   Los   Angeles. 
Finestra    sash,    automatic    sprinkler 
system    and    waterproof    flooring. 


Commissioned    to    Prepare    Plans. 
CHUnCH  ■  Cost,   $- 

PASADENA,      Los     Angeles     Co, 

Herkimer  and  Lake  Ave. 
Hollow  tile  church,  70x165. 
Owner — Universalist  Church, 
Arcliiicct    —   Fnedk.        Kennedy,, 

Chamber  of  .Commerce   Bldg.,  Pas- 
adena. 


Cal.. 


Jr. 


Ilcadv   for  figures  Monday. 

.STORE-FLATS  Cost.   $4,500    ea. 

S.A.V  rUANCISCO.  Mission  Road  near 
Crocker    Tract. 

Two  2-story  frame  and  plaster  store 
and  flat  buildings  (store  and  bak- 
ery  and   two    4-room    flats). 

Owner — Name   withheld. 

.Architect  —  Arthur  G.  Scholz,  Phelan 
Bldg. 


Contract   Awarded. 

FLATS  Cost.   $16,900 

SA.N"  KR.ANCISCO.     NW  Divisadero  ani 

Waller   Streets. 
Tv.o     i«o-.story     and    basement     frame 

and    plaster  Hats    (4    3-room    flats). 
Owner — Geo.    Symons. 
-Architect — S.   Heiman,   57  Post  St.,  San 

hranctsco. 
contractor — J.     S.     -Malloch.     ISO    Jessie 

St.,  San  Francisco. 


SAN  FRANCISCO. — City  Architect 
John  Reid,  Jr.,  has  been  Instructed  to 
prepare  plans  and  specifications  for  a 
fire  drill  tower  and  Are  house  in  West 
I'ortal    District. 


OFFICIAL  PROPOSALS 


\OTICE     TO     UIUDBRS 


At  a  special  meeting  of  the  Board  of 
Trustees  of  the  City  of  Placerville, 
California,  held  November  18th.  1921, 
the  City  Clerk  was  directed  to  adver- 
tise for  the  following  dipped  water 
pipe,  delivered  immediately,  f.  o.  b., 
Placerville. 

SperiflcationK  No.  1 

For  1300  feet  12"  I.  D.  No.  12  gauge. 
Double  I'.iveted  slip  Joint  riveted  steel 
|)ipe  dipped. 

For  lono  feet  8"  1.  D.  No.  12  gauge. 
Double  Hiveted  slip  joint  riveted  steel 
pipe   dipped. 

For  1300  feet  or  more  4"  I.  D.  No.  14 
gauge  Double  Riveted  slip  joint  riveted 
steel  pipe  dipped,  to  makeup  a  twenty- 
ton  car. 

Speeial 

One  Y  on  12'  to  7".  2  Tees  on  12"  to  8" 
1  Taper  12"  to  5.  2  Ells  8".  1  X  Cross  8" 
to   2-6'   cnd.s. 

Speclflratlonn  No.  2 

For  1300  feet  12"  I.  W.  No.  12  gauge. 
Double  Itlveted  slip  joint  dipped  pipe 
made  of  Armco  Iron. 

For  1000  feet  8"  I.  D.  No.  12  gauge 
I>ouble  ICiveted  slip  joint  dipped  pipe 
made  of  Armco  Iron. 

For  1200  feet  or  more  4"  I.  D.  No.  14 
gauge.  Double  Riveted  slip  joint  riveted 
pipe  made  of  Armco  Iron,  to  make  up  n 
twenty-Ion  car. 

SprrUI 

One  Y  on  12"  to  7".  2  Toes  on  12"  lo 
S".  1  Taper  12-  lo  5".  2  Ells  8".  I  X 
"r./.s'j  8"  to  2-S"  ends. 

t;.i|s  on  all  the  nbove  described  ma- 
terial to  be  f.  o.  1).  Placerville:  the  bids 
to  !"•  nied  with  .the  Clerk.  up  lo  S 
ii'rinrk  I'.  M..  on  llprrmbrr  S(b.  I02I. 
The  bids  to  be  opened  at  a  regular 
meeting  of  the  Board  at  the  City  Mall 
iMi  Monday.  December  5ih.  at  7:J0 
o'clock  P.  M  The  Trustees  reserve  the 
right  lo  retect  any  and  all  bids.  By 
orrler  of  the  BoRrd  of  Trustees  of  the 
Cttv  of  Placerville.  Calif..  .Vovemher 
Mih.    ID2I. 

O    B    BAILET. 
rierk. 


BUILDING      AND      ENGINEERING      NEWS  Saturday.    November    26,    1«21 


BUILDING  CONTRACTS 

SAN  FRANCISCO  COUNTY 


The    following 
contracts  for  this 
No.     Owner 
:i76»      Klein 
Tryon 
P.    G.    &   K. 
Broderick 
.Johnson 
l..undy 
Trevor 
'  Anderson 
Shepston 
KrausgriH 
Serbin 
AUeritz 
Studdert 
Franciscian 
Hayden 
Kanskoft 
Martinelli 
Dertiman 
Demgalis 
Cahn 

Hemminga 
Dale 
Uepaoli 
IMcAulifte 
Mead 
Ohaquette 
Juel 

Jacobowski 
Cunninghan 
Drew 
Same 
Watson 
Swanson 
McLaughlin 
West  Coast 
Lindeman 
Wenger 
Williams 


index    for    the 


:i76l 


:!7B3 
i7ti4 


J78B 
3767 


27B'J 


•;77:i 


2771) 
2780 
27S1 
2782 
2783 
2784 
2785 
2786 
2787 
2788 
278a 


2791 
2792 
2793 
2794 
2795 
2796 
2797 
2798 
2799 
280U 
28U1 
28112 
28U3 
2804 


28(18 
2809 
2810 
2811 
2812 
2813 
2814 
2813 
2816 
2817 
2818 
2819 
2820 
2821 
2822 
2823 
2824 
2825 
2826 
2S27 
2828 
2829 
2S30 
2831 
2832 
2833 
2834 


Devine 


Keeiiau 

Karstoii 

lOastman 

Hasted 

Widren 

Atkins 

Goldstein 

Moe 

Keete 

Bottaro 

Heytuan 

Johnston 

Bessett 

Curtaz 

Mission 

Nelson 

OKeilly 

Steinower 
Standard 

Wagner 
Henderson 

V\  ashington 
Bothin 

Young 

.Ir.   OriDheuni 

Same 

Petersen 

Pengally 

Kehres 

Williams 

Welsh 

Rhei'ii 

Dickes 

Kerning 

Salvation 

Wright 

Wilkins 


is   a 
issue: 

Contractor     Ajnt. 

.N'elson        79&0 
Owner 
Owner 
Western 
Owner 
Hogberg 
Kontanella 
Meyer 
Mcintosh 
Mo  ran 
Jones 
Cristina 
Gilmour 
Lawton 
Klahn 
Owner 
Nelson 
Owner 
Kordaulis 
Morris 
Owner 
Merritt 
American 
Evans 
Owner 
(iilmore 
Owner 
i  Owner 

m  Barozzi 

Koenig 
Same 
Owner 
Owner 
Owner 
Macdonald 
Lindeman 
Watson 
Faniocchio 
Wiander 
Owner 
Monlgomery 
owner 
Coburn 
Owner 
Vogt 


frame    (2)    flats. 
Owner — M.  Klien. 
Architect-^None. 
rontractor  —   1".      Algol      Xelson.      20o 

Kureka    St..  San   Francisco.        $,"9riii 


500 

3500 

665 

12000 

80O 

700 

4000 

8280 

aOoo 

1000 

500 

500 

990 

2000 

10000 

6500 

6000 

1000 

6000 

12000 

20000 

1000 

3809 

3500 

950 

5000 

9000 

500 

200U 

560 

1900 

1400 

7500 

60000 

5000 

10700 

3150 

4000 

30000 


Grannis 


8  000 
500 

1000 
500 
15000 

1700 


Kulchar 

Sunset  500 

owner     3000O 

Owner        6000 

Owner        3600 

Owner         500 

Owner   100000 

Cauldwell        2500 

Owner 

Owner 

Owner 

Owner 

John 

.Mcintosh 

Butte 

.\rras 

S\v:inson 

\'ermont 

Forderer 


3000 
8000 
8400 
1000 
2800 


Owner 

Pranagli 

B^riedle 

Owner 

Owner 

Monson 

Tarbitt 

Tarbitt 

owner 

I'aul 

Sniidi 


10S69 
31394 
7150 
43000 
12800 
4000 
6000 
7000 
6500 
40000 
700 
10000 
lOOOO 
pOO 
H.-iOii 


-ADDITION 

(2761)      NO.        1932     FKLL. 
rooms    to   apartments. 
Owner — Mrs.   Jennie   K,    Tr; 
Architect — None. 
Days   work. 


J50O 


ALTERATIONS 

(2762)      FIFTH     AND     HOWARD     STS. 

Move   curbing;   sidewalk   work.   etc. 

for    street     wideniilg     project     (all 

work    of    reinforced    concrete). 
Owner — Pacitic   Gas   &  Electric   Co.. 

Sutter   St.,   San   Francisco, 
.\rchitect — None, 
Days    work. 


445 


$3;i00 


MARQUISE 

(2763)  NE  KEAR.VY  AND  PINE  ST.S. 
Erect    marquise. 

Owner — Mr.  Brodrick.  Pine  and  Kear- 
ny Sts..   San   Francisco. 

Architect  —  Righetti  A;  Hirschtield,  12 
Geary  St.,   San   Francisco. 

Contractor — Western  Furnace  &  Cor- 
nice Co..  1st  and  Brannan  Sts.. 
San   Francisco.  $665 


FLATS 

(2764)  E  LYON  75  and  102  N  Filberl 
Two  two-story  and  basemen 
frame  Hat  buildings  (2  flats  ii 
each). 


Owner — .^-xel     A.    Johnson, 
dere  St..  San  Franciscc 
Architect — None. 
Day's   work. 


632     Belve- 


VALLT 

(2765)      .\     M.\RKET       75     W        K 

Construct  concrete  vault. 
Owner    —    Lundy.      Market      St. 

Kearny    St.,   San    Francisco. 
.Architect  —  Herman     Sate     Co., 

near  Howard  St.,  S.  F. 
Contractor  —  E.     Hogberg,     180 

St..   San    Francisco. 


.Jessie 
?8tiO 


RESIDENCE 

(27671       W    TWENTY-FIFTH    .AVE    22 

S    Clement.       One-story    and     base 

ment  frame   residence. 
Owner    —    Johnathan     .\nderson.     Kit 

Ave.  and  Geary  St..  S.  F. 
.\  re  hi  tec  t — None. 
Contractor — Meyer     Bros..     5326     (Jear 

St.,   San   Francisco.  J40U 


FLATS 
(2760) 


JSlGHTEE.NTli    .WE    100    a 
Two-Story   and     basement 


ing. 
Owner — George    G. 

some  St. 
Architect — Ernest 

Post  St, 


Contractor — Wm.    Mcintosh,    180   Jessie 

Street. 
Filed   Nov.    18.  '21.     Dated  Nov.   16,  '21. 

Frame  up  and  enclosed   $2070 

Brown   coated    2070 

Completed   and  accepted   2070 

Usual  35  days   2070 

TOTAL  COST.  $8280 
Bond,  $4140;  sureties,  J.  J.  McLeod  and 
Theo  de  Pass;  forfeit,  $10  day;  limit, 
100  days.  Plans  and  specifications  filed. 
NOTE: — Permit  reported  Nov.  16, 
1921.  No.  2702. 


REPAIRS 

(2766)      S     0'F.\RRELL     100     E     Jones. 

Repair  tire   damage   to   hotel. 
Owner    —    Trevor    Co..    22    Montgomejy 

St..   San   Francisco. 
Architect — None. 
Contractor  —   F"ontanelIa   &   Teza,    1682 

Eddy    St.,    San    Francisco.  .^Tmii 


RKCORDED 

FLATS 

(27H8I  E  L.\KK1N  80  .N'  Pacilic  .\  32-6 
E  137-6  S  52-1  W  34-3  S  5  in  W 
34-6  N  20  W  68-6.  Carpenter,  mill, 
terrazzo,  iron,  stairs,  door  opener, 
tinning,  chimneys,  rough  hardware 
grading  and  concrete  for  2-story 
and   basement   frame    (flats)    build- 


Shepston,    430    San- 

H.    Hildebrand,    68 


COTTAGE 

(2769)  LOT  2  BLK  2987,  Claremont 
Court,     Five-room  cottage. 

Owner — ^Mr.    and   Mrs.   KrausgrlU. 

.Architect — Not    given. 

Contractor — Harry  Moran,  778  10th 
Avenue. 

Filed   Nov.    18,   '21.     Dated   Nov.    1.   "21. 

Frame    up    »2000 

Completed    and   accepted    2000 

Usual  35  days   1000 

TOTAL  COST,   $5000 

Bond,    $3750;    surety.    National    Surety 

Co.;  forfeit,  none;  limit,  60  days.    Plans 

and   specifications   filed. 


CASTRO.        Remodel 


ALTERATIONS 
(2770)      NO.      45( 

store  front. 
Owner — M.  A.  Serbin.  Premises. 
.Architect — None. 
Contractor — T.  Jones.   582-A  Castro  St., 

San  Francisco.  $1000 


BRICK   \S  ALL 

(2771)      NO.    401-409    COLUMBUS    AVE. 

Construct      brick  wall     to     support 

side'walk. 
Owner — Alferitz  Estate. 
.\rchitect  — Italo     Zanolini,   604      iMont- 

gomery  St.,  San  Francisco. 
Contractor — G.   Cristina.  $500 


FRAME  STORE 

(2772)  S  EIGHTEENTH  bet.  Guerrero 
and  Dolores.  One-story  frame 
store. 

owner — C.  Studdert,  487-A  Dolores  St.. 
San   Francisco. 

.Vrchitect — None. 

Contractor — Geo.  D.  Gilmour.  1953  How- 
ard St.,   San  Francisco.  $t)00 


ALTERATIO.NS 

(2773)      -V    MCALLISTER     100     W     Cole. 

Install      shower    outlets    and      tile 

walls  and  floors  In  residence. 
Owner — Franciscian    Fathers.    Prem. 
Architect — L.  P.  Hobart,  Crocker  Bldg., 

San  Francisco. 
Contractor — Lawion   &    Vezey.   332   Call 

BIdg..  San   Francisco.  t9»0 


ADDITIO.N 

(2774)      NO.   259   RANDALL.     Add  three 

rooms    to    residence. 
Owner — Zachariah     Hayden,     Premises. 
Architect — Theo.  Lenzen,   706  Humboldt 

Bank  BIdg.,   San   Francisco. 
Contractor — Arthur      H.      Klahn,      1334 

21st    Ave.,    San    Fi-ancisco.  »2000 


FRAME    FLATS 

(2775)      N    CABRILLO     80     V 
third   Ave.       Two-story 
ment   frame    (4)    flats. 

Owner — H.   T.   KanskolT,   262 
San   Francisco, 

Architect — None, 

Day's  work. 


■    Twenty- 
and  baae- 


$10,00Q 


Saturday,    November    26.    1921  fcHJHjDIN.G       AND       ENGINEERING 

UKCOUUtUJ  .  Owner — Chariucttc     tc     Armstrong,     i,, 

FHAAIK    BUNGALOW  .Montgomery  fen.,   San   Kranclsco. 

(2776)     LOT    21    BLK    3175,    W  tstwood  Architect— None. 

Park.     All   work  tor  one-stoiy   and  ("ontractor — W.    G.    Gllmour,    180   Jessie 
basement  frame   bungalow.  St.,    San    Francisco.  ivii) 

Owner — Jos.  M.  and  Lillle  B.  Marunelli  — — ^^ 

355  Church  St..  San  Francisco  KKSIUKNCK 

Architect — Chas.  F.  Strothoff,  2274    l.'.th  (278H)      .V       MAKKET     76     K       Kureka. 
St.,  San  Francisco.  Two-story     and      basement      frame 

("ontractor — Nelson      Bros.,     1375       I'ly-  resldenre. 

mouth   Ave.,   San    Francisco.  Owner — Adolph    O.    Juel,     717     5th    St.. 
Filed  Nov.   IS,  '21.      Dated  .N'ov.   II.    il.  San    Franci.fco. 

Frame  up    »16)!5  Architect — C.   O.    Clausen.    Hearst    BIdg 

Brown   coated    1625  San    Francisco. 

Completed    and    accepted 1625  Days   work.  JSOOO 

L'saal     35    days Itlza  

TOTAL   COST.    $6B(iii  S.\LES    KOOM 

Bond,    none.     Limit,    SO   days.      Forfeit,  (2787)      N  TURK    181-3    VV    Polk.     Ono- 
none.      Plans  and   speclHcations   ni,d.  story  brick  sales  room. 

Owner— S.    Jacobowski.    Care    Architect 

I'mtMITS  Architect — Mel.    I.    Schwartz.    1202    Ne- 

STOKE  vaila    Bank    BIdgr..   S.   F. 

<2777)   N\V  ARKANSAS  &  TWK.VTIETII  Not    Let    Yet.  J9000 

Two-story   and    basement   store.  — — ^— 

Owner — Peter  Dertiman,    1701    20th   St.,  AUDiTlON 

San   Francisco.  (2788)      NO.  178          TWENTY-FIRST 

Architect — None.  Ave.     Minor  additions   to  residence 

Days   work.  16000  Owner — Dr.  J.   J.   Cunningham,   Prem. 

^— — —  Architect — None. 

REPAIRS  Contractor    — Barozzi    Drying    Machine 

(2778)  NO.     1858     DIVISADERO.       lie-  <  "o..    imi  Coiumbu.s  Ave..  S.  F. 

pair   front;    cement    work.    eto..    for  JSOO 

storage  quarters.  

Owner — Stephen     Demgalis,     Premises.  ALTERATIO.N'S 

Architect — None.  (2789)      NO.    1838-42    MARKET.      Widen 
Contractor — Steve    Kordaulis.    16    Ritch  incline    for    garage:    remove   stalls; 

St..    San    Francisco.  llOOil  concrete  Hoor. 

Owner — C.    B.    Drew.    1838    Market    St.. 

•DWELLING  San   FrancLsco. 

(2779)  W     ELEVENTH     AVE     87-6     N  Architect- Wm.   Koenig.   788   16th  Ave.. 
Cabrillo.      One-Story  and    basement  San   Francisco. 

frame  dwelling.  Contractor — Koenig       Bldg..       Co..       520 
Owner — N.     Cahn,     1045     Anza    St.,     San  Church    .St.,    San    Francisco.        12000 

Francisco.  

Architect — None.  ALTERATIONS 

Contractor — A.     T.       Morris.     501       llth  (2790)      NO.      1838-42      MARKET.        Re- 

Ave..   San   Francisco.  J6U0"  arrange    for   oftices    in    garage    and 

stable. 

FRAilE    FLATS  Owner — C.    B.    Drew,    1838    Market    St.. 

(2780)  S    GROVE      56-3     W      Ashbury.  San   Francisco. 

Two-story  and  basement  frame  (4)  Architect — Wm.   Koenig.   788   16th   Ave.. 

Hats.  San  Francisco. 

Owner — W.    L.    Hemminga.   47    Ashbury  Contractor — Koenig      Bldg..      Co..      52U 

St.,    San    Francisco.  Church   St..  San   Francisco.  J56U 

Architect — None.  

Days    work.  J12.000  STORES 

1  (2791)      S  GEARY   65   E    16lh   Ave.  One 
ADiDlTlON  story  frame   stores. 

(2781)  NO.     2444     GREAT    HIGHWAY.  Owner — G.    E.     Watson.    1242    6th    Ave., 
Additions    for  apartment   house.  San  Francisco. 

Owner — Mrs.    Harvey    Dale.    2444    Great  -Vrcihtect — None. 

Highway,  San  Francisco.  Days    work.  J1900 

Architect — None.  

Contractor — Geo.  M.  Merritt,  3014  Geary  RESIDENCE 

St.,    San    Francisco.  {20.000  (2792)      N    JOOST    AVE    300    W    Congo. 

One-story      and      basement      frame 

GARAGE  residence. 

(2782)  W   GOUGH  62-6  S  Filbert.  One  Owner — Carl      Swanson.      306      Bartlett 
story    frame   private   garage.  St..  San  Francisco. 

Owner — P.    E.    Depaoli,    2448    Polk    St.,  Architect — None. 

San  Francisco.  Day's   work.  51400 

Architect — None.  

Contractor   —   American    Concrete    Co.,  WAREHOUSE 

785    Market    St.,    San    Francisco.  (2793)      N  JESSIE  80  W  Seventh.     One- 
JIOOO  story   brick   warehouse. 

Owner — James       L.       McLaughlin.       251 

RESIDENCE  Kearny  St..  San  Fianolsco. 

(2783)  E       GRANADA       AVE       54       S  Architect — None. 

Southwood    Drive.      One-Story    and  Day's    work.  }750(i 

basement    frame    residence.  

Owner — Mra.     McAulitTe.     Premises.  ADDITION 

Architect — O.     E.    Evans,     2569    Mission  (2794)      »W     SECOND     .VNI)     .MAIJKET. 

St..  San  Francisco.  Add   three   stories   for  oltlco.s;  steel 

Contractor — Evans  &  Co.,  2569   Mission  frame:    brick  and     concrete:     reln- 

St..  San    Francisco.  J3809  forced    concrete   floor   slabs,    etc. 

Owner — West  Coast  Life  Insurance  Co.. 

DWELLING  San  Francisco. 

(2784)  S  JUDAH   60    W    28th   Ave.   One  Architect — Weeks  It   Day.  Phelan  Bldg.. 
story    and    basement    frame    dwlf.  "an  Francisco. 

Owner — Mead     &     Mercer.     362-A    Lex-  Conlraotor  —  .Macdonald    &    Kahn,    13U 

liigton    Ave.,    San    Francisco.  Montgomery  St..   San    Francisco. 

Architect — Alfred     Henry     Jacobs.     Uu  160,000 

Sutter   St..    San    Francisco.  

Day's   work.  (35i>o  nRCOHUtlD 

BUNGALOW 

ALTERATIONS  (8796)      E   lOTH  AVE  175   .V  Aiuta  .V  25 
(278.1)      NO.    2014-22      MISSION.         Lath  X   120.     Ore-story   frame   bungalow. 

and      kilfisler    front      of    flats      and  Owner — W.    R.    Lindeman,   28!   Ansa  St. 

store.  Architect — Not    ciTen. 


NEWS  21 

Contractor— II.    O.    Lindeman,    530    Bal- 
boa St. 

Filed  .Nov.   24.  '21.     Dated  .Nov.  21,  •21. 

Frame  up    11250 

Rough    plaster    on 1250 

Completed     12B0 

Usual    3S    days    1250 

TOTAL  COST.   15000 

Bond,    sureties,    forfeit,    none;    limit,    90 

days.      Plans   and   specifications   filed. 
.NOTE: — Permit  reported  Nov.  3.  1921, 

No.   2568. 


FR..\ME  BLDG. 

(27116)      W   14TH  AVE  305  S  Geary  S  25 

W   1J6-10V4   NW  25  more  or  less  B 

140  more  or  less.     Two-story  frame 

building. 

Owner — Samuel   Wenger,   2051   Scott  SL 

Architect — Not  given. 

Contractor — G.     E.     'Watson,     1242     6th 

Ave. 
Filed    Nov.    24.    '21.      Dated   Oct.    27,    '21. 

Rough  frame  up    itilB 

P.ough    plaster  on    3(76 

Completed     2875 

Usual  85  days    2875 

TOTAL  COST.  110.700 
Bond,  sureties,  forfeit,  none;  limit.  75 
days.     Plans  and  speciOcations  Bled. 


ALTERATIONS 

(2797)  NO.  1037  BROADWAY.  Car- 
Iienter.  masonery.  metal  work, 
rooting,  plaster,  painting,  electric 
wiring,  and  glazing  for  alterations 
and  additions  to  three-story  build- 
ing. 
Owner — Emily  E.   Williams  and  Lillian 

Palmer.  Premises. 
.•\ichitect — Emily    E.     Williams. 
Contractor — Farnocchio      &      Co..      1814 

Powell  St..  San  Francisco. 
Filed  .Nov.  21.  '21.     Dated  .Nov.  21.  '21. 

Roof    on    i700.00 

Plaster    completed    900.00 

Completed     762.50 

Usual     25    days 787.50 

TOTAL  COST.  J3150.0ii 
Bond.  11575.  Sureties.  Emily  E.  'Wil- 
liams and  Lillian  Palmer.  Limit.  Jan. 
31.  1922.  Forfeit,  none.  Plans  and 
specifications  Hied. 

NOTE: — Permit  reported  Nov.  5,  1921 
No.  2569. 

RESIDENCE 

(3798)      E  COLERIDGE  281  S  Coso  Ave. 

S  24-4XE    122-6.      .All    work   for  one 

and  one-half-story  frame  residence 

Owner — John    Devlne.    67    Coleridge   St., 

San    Francisco. 
Architect — None. 

Contraclor— Emil   E.    Wiander,  41   Cote- 
ridge    St.,   San    Francisco. 
Filed  .Nov.  21,  •21.      Dated  .Nov.   10.  '21. 

Frame    up     J120ii 

Brown   coated    1200 

Plaster    finished    and    mill    work 

on     12U0 

Completed     400 

TOTAL  CO.ST.  »40ii« 
Bond.  none.  Limit.  90  days.  Forfeit. 
|)l:ins    and    specideations,    none. 

NOTE — I'ermlt  reported  .Nov.  18.  1921 


No 


FK.X.ME     FLATS 

\V  TENTH  AVE  l.-.n  N  Cabrillo.  Two- 
story  and  basement  frame  (2)  flats 

Owner — .-Viine  Ahlert  and  Frances 
Brady.    1140  Masonic  Ave..  S.   F. 

.\rrlhtert  —  Gustnve  Stahlherg.  831 
York  St.,  San  P*ranclsco. 

Contractor — E.  E.  Manseau.  647  Clay- 
ton St..  San  Francisco.  89800 
.NOTE: — Recorded    contract    reported 

Nov.    17.    1921.   No.   2749. 

APART.MENTS 

(L'T'.f.!)  S  CALIFORNIA  97  W  Com- 
inonwtallh  Ave.  Thr.'e-story  and 
linsoment    frame    C.M    ap.irtmenis 

Owner — H.  C.  Keenaii.  300  Webster  St., 
.^.in    Francisco. 

.\rihlieci — Non*. 

Day's   work.  |30,0UU 


! 
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FRAME   FLATS 

(2800)      VV  CAPP  160  B  L'Sth.  Two-! 

and  basement  frame    (3)    Hats. 
owner— E.  Karston.   1012   Capp  St.. 

Francisco. 
Architect — None. 
Contractor— K.     J.      Montgomery. 

Broadway.  San   Francisco. 


D\V  ELIDING 

(2810)  E  TWENTV-THIRD  AV 
N  Taraval.  One-story  and 
ment  frame  dwelling. 

Ownei- — W.  R.  Johnston.  31  Gea 
San  Fi-ancisco. 

Architect — None. 

Day's    work. 


FRAME    FL,ATS 

(28011      W  CHURCH  200  N  19th.     Three 

story  and  basement  frame  (2)  Hats. 
Owner— G.    M.      Eastman,    441      Dolores 

St.,  San  Francisco. 
Architect— .\nton      Petersen.   2770      San 

Bruno  Ave..   San  Francisco. 

rork.  *»"»» 


Day's 


REPAIRS 

(U802)      NO.  26  CUMBERLAND. 

tire   damage     to   Hats 

stairs,  etc. 
Owner — Mr.  Husted,   Premises. 
Architect — None. 
Contractor— Chas.     Coburn.     180 

St.,    San    Francisco. 


Repair 
erect     new 


Jessie 
$500 


ALTERATIONS 

(2803)      NO.  549  DIVISADERO.     Cement 

plaster   exterior   of   Hats;   painting, 

plumbing  and   carpentry. 
Owner — M.   VVidren,  Premises. 
Architect — None. 
Day's   work.  JIOOO 


RETAINING    WALL 

(2804)  S\V  HOWARD  AND  SIXTH. 
Construct  concrete  retaining  wall 
for  stores. 

Owner — Robert  S.  Atkins,  gutter  and 
Kearny  Sts.,  San   Francisco. 

Architect — None. 

Contractor — Alfred  H.  Vogt,  185  Stev- 
enson St.,   San   Francisco.  ?500 


3    W      Spruce, 
ement      frame 


5299    California 


RESIDENCE 

(2805)      S    JACKSON 

Two-story      and 

residence. 
Owner — Joe    Goldstein 

St.,  San  Francisco. 
Contractor — E.    E.    Young,    251   Kearny 

St.,  San  Francisco. 
Contractor — Fred      R.       Grannis, 

Steiner  St.,  San  Francisco. 


2450 
15,000 


ALTER.A^TIONS 

(2806)  NO.  935  MISSION.  Enlarge 
mezzanine  floor;  install  store  tit- 
tings;  reconstruct  plumbing;  plast- 
er walls. 

Owner — Moe  Bridges  Co. 

Architect — S.  Kulchar  Co..  8th  Ave  & 
E-lOth  St.,  Oakland. 

Contractor — S.  Kulchar  Co..  8th  Ave.  & 
E-lOth  St.,   Oakland.  $1700 


J3000 


ADDITION 

(2811)      NO.    159   SEVENTH.      Construct 
frame  addition   for  private  garage. 
Owner — E.  Bessett,   Premises. 
Architect — None. 
Day's  work.  $500 


.^I'ARTME.N'TS,  ETC. 

(2812)  S  GEARY  56  W  Shannon.  Five 
story  and  basement  reinforced  con- 
crete  stores  and  apartments. 

Owner— O.  H.  Curtaz,  150  7th  St.,  San 
Francisco. 

Plans  by  Owner. 

Day's  work.  JIOO.OOO 


Owner — Kitty    and    Bessie    Hendersom, 

430    Sansome    St. 
Architect — Ernest  H.  Hildebrand,  Fox- 
croft  Buldg. 
Contractor — VTm.   Mcintosh,   ISO   Jessie 

Street. 
Filed  Nov.   22,  '21.     Dated  Nov.   14.  '21. 

FYame   up   and  enclosed $1430 

Brown  coated   1430 

Completed    and    accepted 143(|i 

Usual    35    days    1«§ 

TOTAL  COST,  $57if. 
Bond,  $2900;  sureties,  Theo  De  Pas* 
and  J.  J.  McLeod;  forfeit,  $10  day;  lim- 
it, 100  days.  Plans  a'nd  specificatlona 
filed. 

NOTE; — Permit     reported     Nov.      11, 
1921,   No.   2742.  - 


HAL 

(2S13)      SW    DOLORES  &    SIXTEENTH. 

One-Story  frame  parish   hall. 
Owner — Mission    Dolores    Church,    Rev. 

J.  W.  Sullivan,  Pastor,  3321  IBth  St., 

San  Francisco. 
Arcihtect — Albert      M.      Cauldwell,      261 

Kearny  St.,  San  Francisco. 
Day's   work.  5250U 


5     W     Dorcheste 
basement      Iran 


DWELLING 
(2814)      S     ULLOA 

One-story      and 

dwelling. 
Owner — Fernando  Nelson  &  Sons 

Portal  Park.  San  Francisco. 
Architect — None. 
Day's   work. 


FRAME    FL.\TS 

(2815)  VV  FOURTEENTH  AVE  175  S 
Cabrillo.  Two-story  and  base- 
ment frame   (2)   Hats. 

Owner — Catherine  B.  O'Reilly,  491   lOih 

Ave.,  San  Francisco. 
Architect — C.  O.  Clausen,  Hearst  Bldg  . 

San  Francisco. 
Day's    work.  jsooti 

FR.A.ME   FLATS 

(2816)  N  CALIFORNIA  82  W  Seventh 
Ave.  Two-Story  and  basement 
frame   (2)    Hats. 

Owner — S.  Steinower,  109  Cornwall  St., 

San  Francisco. 
Architect — None. 
Day's   work.  $8400 


ALTERATIONS 

(2807)  NO.  1254  NINTH  .AVE.  Remove 
wood  Hoor  and  replace  with  con- 
crete; cut  in  three  sheet  metal 
skylights   for   auto    painting  shop. 

Owner — J.  H.  Keefe,  1259  9th  Ave.,  San 
Francisco. 

Architect — None. 

Contractor — Sunset  General  Repair  Co., 
1254   9th  Ave..  San  Francisco. 

$500 


APARTMENTS 
2808)      S        WASHINGTON        137-6        W 

Leavenworth.         Three-story       and 

basement    frame     (12)     apartments. 
Owner — A.   Bottaro,    1630    Post   St.,   San 

Francisco. 
Architect — D.    J.    Patterson,   46    Kearny 

St..  San  Francisco. 
Day's    work.  $30,000 

DWELLINGS 

(2809)  W  TWENTY-SIXTH  -WE.  4'.=> 
and  72-6  S  Cabrillo.  Two  one-story 
and    basement    frame    dwellings. 

Owner — Oscar  Heyman  &  Bro.,  742 
Market  St.,    San   Francisco. 

Plans  by  Owner. 

Day's   work.  $3000  each 


STATION 
(2S1T)      NW 

fourth. 

sation. 
Owner — Standard  Oil  Co.,  298   Bush  St. 

San  Francisco. 
Plans  by  Owner 
Day's  w^ork. 


CHURCH  AND  TWENTY - 
One-story     steel     service 


51000 


BLiECTRlC.\L  'WORK  i 

(2820)      NW   WASHINGTON   &    GOUGB 

W     68-9     X     N     129-S%.       Electricd 

work    for     7-story     and     basement 

Class    B    reinforced    concrete    bldg. 

Owner — Two  Thousand  Washington  St. 

Inc..    Care    Architect. 
Architect — C.    A.    Meussdorffer,    Hum- 
boldt   Bank   Bldg. 
Contractor — Paul     C.     Butte     as    Butte 

Electric   and  Mfg.  Co. 

Filed  Nov.   22,   '21.     Dated  Nov.   18,  '21. 

Conduit   installed  in  4th  fir... $1651.76 

All  conduit  installed 3000.0* 

Completed   and   accepted    3500.00 

Usual   35  days    2717.25 

TOTAL  COST,  $10,869.00 
Bond,  $5435;  surety.  United  States  Fi- 
delity a'nd  Guaranty  Co.;  forfeit,  none; 
limit,  as  fast  as  possible.  Plans  anfl 
specifications  filed. 

CL.^SS  C  BLDG. 

(2821)  NE  FOLSO.M  50  NE  Second  NE 
125-l.NNW  SO;  SE  Clementina  10b 
NE  Second  49x75.  All  work  except 
elevators  for  two-story  Class  C 
building. 
Owner — Boihin  Real  Estate  Co 

Mission  Sts..  San  Francisco.  j 

Architect — Arthur  S.   Bugbee,   26   Mont-  j 

gomery   St..   San   Francisco. 
Contractor — Adam   Arras   Co..    180   Jes- 
sie St.,  San  Francisco. 
Filed  Nov.   22,  '21.     Dated  Nov.  21.  '21.  1 
1st    storv      walls    and      columns 

poured      $5886.60  j 

2nd    story      walls      and      beams 

poured     5886.50  I 

Roofing    completed     5886.50  i 

Completed    and    accepted 5886.00  1 

Usual     35     days 7848.50  1 

TOTAL  COST,  $31,394.00  \ 
Bond.  $15,697.  Sureties,  R.  A.  Farrar  j 
and  Theo.  De  Pass.  Limit,  83  days  i 
after  Nov.  27.  Forfeit.  $20.  Plans  and  ( 
specifications  filed.  ; 


2nd  Ik 


ItlSCORDED 

ALT.   &  ADD. 

(2S18)       W    BAKER     N     OF     GOLDEN 
Gate    No.    S21-S23    Baker.      Altera- 
tions   and    additions    to    a    2-story 
frame   bldg. 
Owner— Theresa    and    Chas.    A.    Wag- 
ner.   S23    Baker   St. 
Architect — None. 
Contractoi- — Fred  John  &  Co. 
Filed  Nov.   22,  '21.     Dated  Nov.   16,   '21. 
House     moved    and    all    founda- 
tions in    $700 

Basement    studs    up    and    rustic 

on    and    plastering    done 700 

Completed  and  accepted   700 

Usual    35    days    700 

TOTAL  COST,  $2800 
Bond,  sureties,  forfeit,  none;  limit.  35 
days.     Plans   and  specifications   filed. 

FLATS 

(2819)  E  LARKIN  112-6  N  Pacific  N 
25  X  E  137-6.  Carpentry,  mill,  ter- 
razzo,  hardware,  grading  and  con- 
crete, for  a  2-story  frame  (flats) 
building. 


RESIDENCE  .^  . 

(2822)      PTN  LOTS  17   AND   18  BLK  S5  | 

St.  Francis  Wood  Extn.  No.  2.     Ail  j 

work   for   two-story   and   basemeBti 

frame   residence.  , 

Owner— J.    R.    Y'oung,    781    Prague    St, 

San   Francisco.  ! 

Architect — Chas.  P.  StrothofE,  3274  IStlil: 

St.,  San   Francisco. 
Contractor — Ernest    S-wanson.    180    Jes-.| 
sie   St..   San   Francisco.  [: 

Piled   Nov.    22,   '21.     Dated  Nov.   21.  '21.: 

Roof    on     $178Tj^l|j 

White   coated    inside   and   second    .   ,! 

coated    outside     nilS^, 

Usual     35    days 1787jSlij 

TOTAL   COST.    $7150.01!! 

Bond,  $3575.     Sureties,  A.  I.  Molris  anol 

B.    Milano.      Limit.    90    days.      Forfeit  J 

none.     Plans   and   specifications  filed 

NOTE — Permit  also  applied  for  todaj 


vork    for   thefttrt 


MARBLE    WORK 

(2823)      NW  GOLDEN  GATE  AVE  A«I 

Taylor.      Marble 

building. 
Owner — Junior     Orpheum,    San      *"i»n- 

Cisco    by    VV.    S.    Dinwiddle,   CrocK- 

er  Bldg..  San  Francisco. 
Architect — G.    Albert      Lansburgh,    SO! 

Mission  St..  San  Francisco. 
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I'oiitractor — Vermont     Marbli-    Co.,    'Hi 

Urannan   St.,    San    Francisco. 
Filed   Nov.   22.   'ai.      Dated   Nov.    22,   '21. 

As     work     progresses 75% 

Usual    35   days tS% 

TOTAL  c:OST.  «4il.0OU 
Bond.  none.  Limit.  SO  days.  Forfeit, 
plans  and    spocitications,  none. 


(2S24)       HOLLOW    METAL    WORK    ON 

above. 
Contractor   —   Forderer   Cornice    Wks., 

269   Potrero  Ave. 
Filed    Xov.    22.    '21.      Dated    Oct.    26.    '21. 
Payments  same  as  above. 

TOTAL  COST.  $12,800 
Bond,  sureties,  forfeit,  mone;  limit, 
March  15,  1922.  Plans  and  sp.'ciflca- 
tions,   none. 


DWELLING 

(2825)       E    41ST    AVE     225     S 

One-story     and      basement 

dwellinK. 
Owner — W.     C.     Petersen.     .N'o 

E3ddy   St. 
Architect — Xone. 
Day's    worlt. 


Balboa. 
frame 


$4000 


DWELLINGS 

(2S26)       E    4TH    AVE    30    and    51-6    S 

Anza.      Two    1-story  and   basement 

frame    dwellings. 
Owner — Mrs.    W.    F.    Pengally,    .No.    517 

4  th   Ave. 
Architect — None. 
Coniraclor — John   E.   Pranagli,   Xo.   517 

4th  Ave.  J3000  ea. 


AMUSEMEXT    COXCESSIOX 

(2827)  XO.  790  GREAT  HIGHWAY. 
Two-.story  frame  amusememt  coo- 
cession. 

Owner — Elmer    Kehres,    No.    790    Great 

Highway. 
Architect — None. 
Contractor — Friedle    &    Looft,    No.    790 

Great   Highway.  J7000 

FLATS 

(2828)  S  LAKE  57-6  B  Funston  Ave. 
Two-story  and  basement  frame  (2) 
flats. 

Owner — Mary    Elizabeth    Williams.    No. 

673  7th  Ave. 
Architect — None. 
Day's  work.  $6500 


APARTMENTS 

(2S29)        W     LEAVENWORTH     100     N 

Bush.       Four-story    and    basement 

brick    (16)   apartments. 
Owner — James     Welsh.     No.     597     20th 

Avenue. 
Architect — Xone. 
Day's   work.  $40,000 


UNDERPIN  BLDG. 

(2830)      X    TURK    247    W    Taylor. 

derpin   building   with   brick. 
Owner — Otto  Vom  Rhein. 
.\rchitect — None. 
Contractor — Monson      Bros..      No. 

Kearny  St..  CSty. 


251 
$700 


FLATS 

(2S31)       E    13TH    AVE    150    S    Balboa. 

Two-story  and  basement  frame  (2) 

flats. 
Owner— S.  F.  Dlckes,  No.  1242  Polk  St. 
.\  rch  i  tect — None. 
Contractor— Jas.   Tarbltt.    No.    386   Fair 

Oaks    St.  $10,000 


FLATS 

(2832)  B  13TH  AVE.  175  S  Balboa. 
Two-story  and  basement  frame  (2) 
aats. 

Owner- H.    C.    Hernlng,    No.    127    Perry 

St.,   City. 
Architect — None. 
Contractor— Jas.    Tarbltt.   No.    386    Fair 

Oaks   St.,   City.  $10,000 

BASE.MKXT    DOOR 

(2833)  SK  McCOPPIN  &  VALENCIA 
Install    basement    door. 

Uwnor — 'Ph.-   .'■\ilvatlon   Army,  Prem. 


Architect — None 
Day's    work. 


DWELLl.NG 

(2834)  X  PARIS  250  W  Italy.  f)n.  - 
story  frame  dwelling. 

Owner — J.   W.    U  righl   &  Son. 

..\rchitcct — .None. 

Contractor — H.  .VI.  I'aul.  382  -Moss  .\vc.. 
Oakland,  and  J.  C.  Littlepage.  419 
14th   .We..   San    Francisco.  $2.i0'l 


I'.Al.NTl.NG 

(2835)      NVV    FOLSOM    AND    L.\.\'GTOX. 

Painting    three-story    brick    warc- 

hou.se. 
Owner — .\lice  N.  and  Harry  H.  Wllklns. 
Architect — Albert     Farr,     68     Post     .St., 

.San    Francisco. 
Contractor — J.    S.    Smith.    1137     Dlvisa- 

dcro  SI..  San  Francisco. 
Filed  Nov.  23,  '21.     Dated  Nov.  23.  '21. 

Completed    and   accepted 7.'i'; 

When    all    bills   are    paid 25. 

TOTAL  COST.  $82:. 
Bond,  limit,  forfeit,  none.  Specitlra- 
tions  only  tiled. 


COMPLETION  NOTICES 


S.\N  PR.\NCISCO   COUNTY 

Recorded  Accepted 

.Nov.  23,  1921 — LOT  1  BLK  3196. 
SVestwood  Park.  \V  B  Hill  to 
Oscar  Wilson  and  Andrew  J  Ben- 
son  Nov.    23.     1921 

.Nov.  23.  1921 — .N"W  BBRNAL  AVE 
and  Precita  Valley  Lot  105  XVV  120 
.\SW  30.  Thomas  Doyle  to  Michael 
Costello .Nov.    23.    1921 

Xov.  23.  1921 — .N  BUSH  24  W  St. 
George  Alley  W  24xX  59-6.  Mac- 
donough  Estate  Co  to  J  F  Barrett 
and   H    H  Hilp  Jr Nov.  2.   1921 

Nov.  22.  1921— SE  GOLDEN  GATE 
Ave  and  .lones  E  162-6  S  181-7% 
SW  159-9  W  32-loyj  N  275.  Famous 
Players  Lask  Corp  to  Paul  E  Deni- 
velle,  Nov.  17.  1921;  Scott  Co.  -Nov. 
18,  1921;  A  Lettich.  Xov.  17.  1921;  C 
J  Hillard  Co.  Nov.  17,  1921:  Morn- 
son  Co.  .Nov.  18.  1921;  Chas  Stock- 
holm &  .Son,  Nov.  21.  1921;  Mallott 
&  Peterson.  Nov.  18,  1921.  and  Mis- 
sion Marble  Works.  .Nov.  17.  1921. 
Decker  Elec.  Constr.  Co..Vov.  21.   1921 

.Nov.  18,  1921— E  CAPITOL  AVE  25 
X  Grafton  Ave.  N  25  x  E  100.  Jas. 
A.  Arnott  to  Jas  Arnott  &  Son.. 
Nov.     14.    1921 

.Xov.  18,  1921 — NE  PINE  &  KEARNY 
70x37-6.  Anita  C.  Broderick  to 
Mark  C.  Ingraham Nov.  17,  1921 

Xov.  22.  1921 — XE  RUSS1.\  AVE  7."i 
.NV>  Lisbon  NW  25.xNE  75  Ptn  Lot  5 
lUk  20  Excl  Hd  Assn.  Jas  Gleeson 
and  John  Farrell  to  whom  it  may 
concern Nov.  22,  1921 

Nov.  21.  1921— S  TWENTY-EIGHTH 
Ave  250  S  Anza  VV  120xS  25.  Evan- 
geline F  Bugbce  to  whom  it  may 
concern Nov.    21.    1921 

Nov.  21.  1921— SW  CALIFORNIA  * 
Montgomery.  Greenhood  &  Jansen 
to  Ira  VV  Coburn Nov.  21,  1921 

Nov.  19,  1921 — NE  LIBERTY  AND 
Castro  N  26-6xE  105.  Edgar  C  and 
Elizabeth  Cooper  to  whom  It  may 
concern .Nov.    19.    1921 

Nov.  18,  1921— E  CAPITOL  AVE  50  N 
(•rafton  Ave  N  2oXl';  100  Ptn  Lots 
6.  7.  8,  9.  blk  14,  Lakevlew.  The 
McCarthy  Co.  to  James  Arnott  & 
Son    Nov.  18.  1921 

Nov.  18,  1921—1350  SUTTER,  REX 
Court  Apts.  .Menilel  W.ishliet  to 
whqm    it   may   concern.. Nov.    18,   1921 

Nov.  18.  1921 — NW  (?LAY  AND  WBB- 
ster.  Board  of  Trustees  of  Leland 
Stanford  Jr.  Univ.  to  Fuller  & 
Goepp    N'ov.    14.    1921 

Nov.  18,  1921  — LOT  10  HLK  3189. 
Westwood  Park.  Kathenne  <•  and 
Sophie  T  Hink  to  Walter  E.  Han- 
gen  Nov     17.    1921 

Nov.  18.  i»21— W  THIRTY-EIGHTH 
Ave  2S0  S  Clement  S  2SxW   120;  W 


3«th  Ave  237-6  S  CIcmeul.S  32-6x 
W  120.  Alton  R  Lapham  lo  whom 
It  may  concern -Nov.   18.   1921 


LIENS  FILED 


SAN  FRANCISCO  COUNTY 


Recorded 


Amount 

.Nov.  23.  1921  — !■;  ■rillltrV-SECQXD 
Ave  175  N  Geary  .N  2ixK  120.  Uhl 
IJros.  $83.77;  Relnharl  Lumber  & 
Planing  Mill  Co.  $355.35  vs  Hernian 

Budan 

Xov.  23.  1921— E  THlR'fV-SECOXD 
Ave  175  N  Geary  .\  25xE  120.  Acme 
Lumber  Co  vs  Herman  |iudHi)-t*32.5S 
.Nov.  22.  1921- S  TWENTY-NIXTM 
155  W  Noe  W  25xS  114.  W  R  Mc- 
Cullough  vs  American  Bonding  Co 
of  Baltimore    $12« 

Xov.  21.  1921— .X  GliAliV  165  \N 
Cough  W  27-6X.N  137-6.  Wayne  * 
Williams    vs    W    C    Vaughan $337 

.Nov.  21,  1921 — S  CLAY  167-6  W  l.a- 
guna  W  30  S  127-8V4  E  30.  N  127- 
»%.  Western  Builders  Supply  Co 
vs  Esther  J  Mitchell  and  F  A 
Legault    $83.:(s 


RELEASE  OF  LIENS 


SAN    FRANCISCO     COUNTy 

Recorded  Amount 

Xov.  23,  1921 — N  SH.\FTER  -WE  & 
Jennings  NW  75xXE  lUO.  Robert 
O   Bruce  to   Robert   L  Perry  and  T 

L    Sharman     

Xov.  18,  1921 — XVV  TWENTY-NINTH 
Ave  South  225  NW  P  St.  South  NE 
8O-0>4  NVV  ."i  W  to  Pt.  289-1  NVV 
1'  St.  SE  64-1.  H  .s  Thomson  to 
.1    G    (_?hase    ;iiKl    ci.ara    Loiidtm .  .  .  . 


Notice  of  Non-Responsibilitj 


i.VX    !M!.V\t  IS<  (>    <  <)l  \TV 


.Nov.  21.  1921 — XVV  DIVISADERO  & 
Grove  W  113-9  .X  82-6  E  23-9  S  30  E 
90  S  52-6.  Adam  D  and  Mary  J 
Sangster     to     Davis     Serensky 


KKI.l!:.t.<IK    OF    HlII.I>l!tiG     JXJ.-^ITKACT 


SAN    FRA.XCIHCO    «-Ol  !<rTY 


>v.  22.  1921  —  NO.  1037-39  BRO.\DV\  .\V 
Kmily  E  Williams  and  Lillian  Palmer 
wiih   Karnocchla  &  (.'o. 


BUILDINa  CONTRACTS 


AL.\.Mi:i).\     <  Ol  .NTV 


Th 

e    following 

s    an    Index    fo 

r    the 

contracts  for   this 

Issue: 

No. 

Owner 

Contractor 

Amt. 

40S& 

.Vrnold 

Wagner 

450 

4090 

Bredelaft 

Bredelaft 

2500 

4091 

Gallagher 

Jordan 

3000 

4092 

Casebolt 

Owner 

6000 

1093 

BerTier 

Berkeley 

3000 

4091 

I'orep 

Rockingham 

6000 

4095 

Foreman 

Pitman 

509 

1096 

Birch 

Owner 

450 

4097 

Osborn 

Ventie 

2800 

409S 

Plotz 

Plotz 

1000 

4ll9;i 

Biirgner 

Owner 

3250 

llOil 

(-..ckburn 

Mclnlosh 

SOO 

11 1)1 

Soronl 

Thiele 

3600 

1102 

Dezen 

Owner 

$600 

1103 

l.arkin 

Owner 

475 

iim 

Xoble 

Owner 

3500 

1105 

Proctor 

niggs 

5noun 

4106 

l,ee 

1  iwner 

2400 

ll"7 

.\lvan<  > 

1  )wner 

600 

1  I'i^ 

l.everoni 

vn.lersoM 

3000 

1  lo;i 

Marring 

Rose 

402 

1 1  11' 

Kosebrook 

Kosebrook 

4000 

llll 

Butler 

l.nnngren 

5000 

111.' 

1  llasgow 

Sydes 

2000 

iin 

llughson 

Owner 

2000 

111  1 

KosenberK 

W  nilnm.s 

199411 

iii.'i 

.Newman 

Mason 

(00 

mo 

ilollcnbcck 

lloilenbeck 

36UO 

4117 

.Murdock 

Owner 

3000 

No. 

4118 

411S 

41^0 

41^1 

41^2 

4123 

4124 

4125 

4126 

4127 

4,1,28 

412a 

4130 

4131 

4132 

4133 

4134 

4135 

4136 

4137 

413S 

4139 

4140 

4141 

4142 

4143 

4144 

4145 

4146 

4147 

4148 

4149 

4150 

4151 

4152 

4153 

4154 

4155 

4156 

4157 

4158 

4159 

4160 

4161 

4162 

4163 

4164 

4165 

4166 

4L67 

4168 

4169 

4170 

4171 

4172 

4173 

4174 

4175 
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4176 
4177 
4178 
4179 
418U 
4181 
4182 
4183 
4184 


Owner 
Walters 
Churchman 
Brunson 
Andersen 
Khret 
Hobie 
Nesbitt 
Same 
MLnami 
Higgins 
Garibaldi 
KoJian 
Graves 
Peoples 
Sutton 
Bunker 
Pfrang 
Wilkerson 
Pelton 
Bruzzone 
FYancis 
Peters 
Rasor 
Souza 
Fish 
Berg 
Austin 
Elliott 
Fisher 
Finch 
Albert! 
Horwinski 
Emeryville 
McKeon 

Ronbell 

Gushing 

Wass 

Waas 

Maglion 

Larsen 

Bianchi 

Kuang 

Madruga 

Baker 

Doran 

Nelson 

Elmhurst 

Snowbergei 

Pfrang 

Calif.   Wire 

Murphy 

Horwinski 

Same 

Shakelford 

rarker 

TJieile 

(.'arius 

Kiley 

Macomber 

Breed 

ti^wanson 

Wesi^ly 

Pond 

Baker 

Moreland 

McCarron 

Ourant 


Contractor 
Owner 
owner 
Hollenbeck 
Olsen 
Almquist 
Seammon 
Isaacs 
Same 
Warner 
Owner 
Owner 
Owner 
Owner 
Smith 
Bertelsen 
Bullock 
Owner 
Owner 
Owner 
Christensen 
Owner 
Barr 
Feltom 
Owner 
Wiser 
Duval 
Shrader 
Owner 
Owner 
Finch 
Owner 
Owner 
Rutherford 
Cal.   Bldrs. 
MacDonald 
Owner 
Nunes 
Nunes 
Flewelling 
Sommarstrom 
Allen 
Yick 
Phillips 
Hendricks 
Ownei; 
Owner 
Owner 
Ovvaier 
Owner 
Christensen 
Murphy 
Zeis 
Advance 
West 
.Vdani: 
Owner 
Owner 
Kopp 
Whalin 
HHall 
Owner 
Owner 
Owner 


Ov 


Amt. 
3000 
1750 
3500 
3800 
4000 
4500 

4&U0 

4500 
60U 
2oOU 
800 
30000 
3000 
4000 
495 
4500 
5000 
2000 
600 
2000 
3500 
1500 
5500 
1800 
4000 
3000 
517 
1400 
2750 
2500 
700 
60000 
10500 
4000 
500 
2500 
6000 
9000 
2800 
11000 
2975 
500 
420 
5000 
4000 
3000 
1000 
2000 
5000 
1500 
2500 
5170 
1146 
3850 
3   1000 
4000 
6500 
12000 
1070U 
200U 
3000 
750 
3800 
495 
200U 
500 
700u 


Owner — K.  O.  Casebolt,  Alameda  and 

Indian  Rock,  Alameda. 
Architect — None. 
Day's  work.  fS""" 


PERMITS 

REPAIRS 

(4089)        2410     GRANT     ST.. 

F'ire  repairs. 
Owjier — Robert   Arnold. 
Architect — None. 
Contractor — Adolph    Wagner, 

lege  Ave.,  Berkeley. 


DWELLING 

(4093)  S.  SOLANO  150  W.  Modoc,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner — C.    L.    Berner.    San    Jose. 

Architect — None. 

Contractor — Berkeley       Building       Co., 

Solano  and  Colusa  Aves.,  Berkeley. 

$3000 


Berkeley. 


3136   Col- 
$450 


BLULDINU 

(1105)      E   BROADWAY    100   X   17th  St., 

Oakland.     Building. 
Owner — Frank      H.      Proctor.      Easton 

Bldg.,  Oakland. 
Architect — M.    I.    Diggs,    Easton    Bldg., 

Oakland. 
i-nntractor— M.    1.    Diggs,   Easton   Bldg., 

Oakland.  $50,000 


DWELLING 

(4094)  1S38  ALAMEDA  AVE.,  Ala- 
meda.     Two-story    dwelling. 

Owner— Chas.  L.  Porep,  2002  Alameda 
Ave.,  Alameda. 

Architect — None. 

Contractor — J.  H.  Rockingham,  San 
Jose  Ave.,  Alameda.  $6000 


ALTERATIONS 

(4095)    1714  ALAMEDA  AVE.,  Alameda. 

Alterations. 
Owner — B.   E.  Foreman. 
Architect — None. 
Contractor— H.  M.   Pitman.  $509 


.VLTERATIONS 

(4096)      3249  Briggs  Ave 

terations. 
Ovmer — H.  Birch.  Premises. 
Architect — None. 
Day's  work. 


DWELING 

(4090)  1624  HOPKINS  ST.,  Berkeley. 
One-story   5-roora   dwelling. 

Owner— Bredelaft  &  Kay,  1620  Hopkins 
St..  Berkeley. 

Architect — None. 

Contractor— J.  L.  Bredelafl.  1620  Hop- 
kins St.,   Berkeley.  $2500 


.Alameda.    Al- 


$450 


DWELLING 

(4097)  1027  CENTRAL  AVE.,  Alameda. 
One-story   5-room   dwelling. 

Owner — T.  D.   Osborn,  Premises. 
Architect— None. 

Contractor— Jas.   Ventre,   1861   Elm   St.. 
Alameda.      ♦2""" 

ADDITION 

(4098)  2027   ENCINAL  AVE.,  Alameda. 
Addition. 

Owner — M.   J.    Plotz,    Premises. 

Architect — None. 

Contractor— A.  B.  Plotz,  I''"«"''^"-.^jpQ 

DVVELLl.NG  ,  _., 

(4099)      NO.     3211       GARFIELD       .\VL.. 

Alameda.      One-.story   5-room    dwlg. 
Owner— A.    J.    Burgner.      2.'.or.      Central 

Ave..  Alameda. 
Architect— None. 
DaVs  work.  »J-au 


ADDITION 

(4100)    NO.  1248  REGENT  ST.,  Alameda. 

Addition. 
0,\,nPr_\Vm.  Cockburn,  Premises. 
Architect — None, 
contractor— Mcintosh    Bros.,    lO'.O    Sun 

Antonio   Ave.,   Alameda.  »'>0" 


DWELLING 

(4101)      SAN    JOSE    AVE 

and    Walnut.    Alamec 

six-room  dwelling. 
Owner — L.  Soroni,  San  Francisco 
Architect — None. 
Contractor— F.   Thoile.   Alameda. 


DWELLING 

(4091)      1982    MARIN    AVE..    Berkeley. 

One-story  5-room  dwelling. 
Owner— Miss   A.   Gallagher,   Berkeley. 
Architect— None. 
Contractor— Jordan    &    Zeile.    2444    M.l- 

via  St.,  Berkeley.  $3000 


DWELLING 

(4106)      W   BRIDGE  AVE  160  N  B-lBth 

St.,      Oakland.        One-story    4-room 

dwelling. 
Owner — Chas.    F.    Lee,    1212    Pruitvale 

Ave.,  Oakland. 
.Vrchitect — None. 
Day's    work.  $2400 


bet.    Willow 
One-story 


$3600 


DWELLING 

(4107)  E  CHESTNUT  90  S  7th  St., 
Oakland.     One-story  4-room  dwlg. 

Owner — Manuel  S.  Alvanes,  546  Chest- 
nut St.,  Oakland. 

Architect — None. 

Day's    work.  $600 


DWELLING 

(4108)      S  CRESCENT  200   W  Perry  St., 

Oakland.     One-story    4-room   dwlg. 
Owner — J.    Leveroni.    462    Crescent    St., 

Oakland. 
Architect — None. 
Contractor — W.     A.   Anderson,  531  Van 

Buren    St.,    Oakland.  $3000 


DWELLING 

(4092)       60    NOTTINGHAM    AVE.,    Ber- 
keley.     One-story   6-rooni    dwelling. 


DWELLING  .     .,^„ 

(4102)      NO.  2055  SANTA  CLARA  AVE  . 
\lameda.     One-story   5-room   dwlg. 
Owner— C.  W.  Dezen.  1814  8th  St..  Ala. 
Architect- None. 
Day's  work.  $Jbtii' 

ADDITION 

(.1103)      NO.    14ir.    UNION   ST.,    Alameda. 

Addition. 
Owner— Mrs.  F.  J.  Larkin,  Premises. 
.Architect — None. 
Day's  work.  $4i.j 

DWELLING 

(4104)      NO.    2612      WASHINGTON      ST.. 

Alameda.     One-story   5-room   dwlg. 
Owner— Geo.      H.      Noble.      220a      Santa 

Clara  Ave.,  Alameda. 
Architect — None. 
Day's    work.  i3b00 


REPAIRS 

(4109)      NW   EIGHTH     AND     WILLOW 

Sis..   Oakland.     Fire   repairs. 
Owner — Mrs.    H.    Harring.    522    Adeline 

St..  Oakland. 
Architect — None. 
Contractor — A.    H.    Rose,    525    17th    St.. 

Oakland.  $4f2 


D\VELLlN(j 

(4110)      N  EDITH  500   W   Moraga  Road, 

Oakland.      One-story    6-room    dwlg. 
Ownei- — Mrs.      G.    L.      Rosebrook,      5872 

Ocean   View  Drive,  Oakland. 
Architect — None. 
Contractor — G.   L.   Rosebrook.  $4000 


DWELLING 

(4111)  S  54TH  ST  260  E  Grove  St., 
Oakland.  Two-story  8-room  dwell- 
ing. 

Owner— Mrs.  M.  E.  Butler,  747  54th 
St.,  Oakland. 

Architect — None. 

Contractor — Andrew  Lundgren,  2334 
Curtis    St.,    Berkeley.  $5000 


DWELLING 

(4112)  E  MERA  130  N  Rosedale  Ave., 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner — L.    P.   Glasgow. 

Architect — None. 

Contractor  —  E.  C.  Sydes,  4136  Mera 
St.,    Oakland.  $2000 


DWELLING 

(4113)  W  104TH  AVE  60  N  Biggerau, 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner— Geo.    L.    Hughson,    1608    Stuart 

St.,  Berkeley. 
Architect — None. 
Day's    work.        JZ""" 

OARAGE 

(4114)  SW  COR  7TH  &  CLAY  STS., 
Oakland.  Oae-story  concrete  ga- 
rage. 

Owner — Jos.   Rosenberg.  Bank  of  Italy 

Bldg..    Oakland. 
Architect — None. 
Contractor— Harry    B.    Williams,    Bank 

of    Italy    Bldg.,    Oakland.        $19,940 


DWELLING  ^   , 

(4115)    NO.  4651  CALAVERAS  ST.,  Oak- 
land.     One-story    4-room    dwelling. 
Owner — Mrs.  M.   Newman. 
Architect — None. 
Contractor — Wm.  Mason.  $600 
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DWELLING 

(411«)  N  E-THIRTY-FOURTH  555  E 
Park  Blvd.,  Oakland.  One-story  5- 
room  dwelling. 

Owner — Jennie  HoUenbeck.  3084  Rich- 
mond Ave..  Oakland. 

Architect — None. 

Contractor — G.  B.  Hollenbeck.  soul 
Richmond  Ave..  Oakland.  J350U 


DWELLING 

(4117)      S  FIFTY-THIRD  40  E  Adeline, 

Oakland.     One-story  5-room  dwlgr. 
Owner- — F.    B.    Murdock.    2120    Kmerson 

St..  Oakland. 
Architect. — None. 
Day's  work.  $3000 


DWELLING 

(4118)      W    FORTY-SIXTH    AVE    114    S 

Melrose    Ave.,   Oakland.      Ont-story 

5-room  dwelling. 
Owner — Hill  &    Walters,   1600   High   St.. 

Oakland. 
Architect — None. 
Day's  work.  J3000 


DWELLING 

(4119)      S  FOOTHILL  BLVD.  opp  Austin 

St..     Oakland.       One-story     4-room 

dwelling:. 
Owner — W.  H.  Churchman.  3012  Tallant 

St..  Oakland. 
Architect — None. 
Day's    work.  51750 


DWELLING 

(4120)      S   HOPKINS  450   E  Park   Blvd.. 

Oakland.      One-story    5-room    dwig. 
Owner — F.   L.  Brunson. 
Architect — None. 
Contractor  — G.      B.      Hollenbeck,      3084 

Richmond  Ave.,  Oakland.  $3500 


DWELLING 

(4121)      SW    JOHN    AND    HOWE    STS.. 

Oakland.     One-story  5-room  dwlg. 
Owner — Carl    Andersen,   4328   Howe   St., 

Oakland. 
Architect — None. 
Contractor — Oscar  B.  Olsen.   S3.t1    Howe 

St..  Oakland.  $3800 


DWELLING 

(4122)      E   MADERA   AVE    54    N    Flem- 
ing.   Oakland.       One-story       6-room 
dwelling, 
t     Owner  —  C.    N.    Ehret.    2476    Mairs    St., 
Oakland. 

Architect — None. 

Contractor — John  Almquist,  a3S6  Trask 
!-'t .    Oakland.  $4000 


DWELLING 

(4123)  W  MONTCLAIR  AVE  50  S  Mc- 
Kinley,  Oakland.  One  and  one- 
half-story    6-room    dwelling. 

Owner — R.  W.  Robie,  1600  Mllvla  St., 
Berkeley. 

Architect — .None. 

Contractor — C.  F.  Scammon,  1600  Milvia 
St..   Berkeley.  $4500 


DWELLING 

(4124)  E  MODE.STO  AVE  515  N  Flem- 
ing Ave..  Oakland.  One-story  six- 
room  dwelling. 

Owner — C.  H.  Nesbitt,  7th  Ave.  and  E- 
18th  St..  Oakland. 

Architect— L.  F.  Hyde.  Z744  26th  Ave.. 
Oakland. 

Contractor — Harry  W.  Isaacs,  Syndicate 
BIdg.,   Oakland.  $4500 

DWELLING 

(4120)  E  MODESTO  AVE  565  N  Flem- 
ing Ave.,  Oakland.  One-story  six- 
room  dwelling. 

Owner— Leo.  \v  N'esbltt,  E-2Dth  St.  and 
17th  Ave..  OaKland. 

Architect — None. 

Contractor — Harry  W.  Isaacs,  .Syndicate 
BIdg..    (Jakland.  $4500 


Owner — Matsue  Minami,  Premises. 
Architect — None. 

Contractor — F.  L.   Warner,  696  20th  St., 
Oakland.  $60U 

DWELLING 

(4127)      E  107TH  AVE  200  S  E-14th  St., 

Oakland.     One-story  4-room  dwlg. 
Owner — W.    H.    Higgins.    9439    FoolTjTil 

Blvd.,  Oakland. 
Architect — None. 
Day's  work.  $2500 


BOil-EK    ROOM 

(2126)      NO.  Z236  NINETY-SIXTH  AVE.. 

Oakland.       One-story     brick     boiler 

room. 


DWELLl.NG 

(4128)  NO.  384  SIXTY -FIRST  ST..  Oak- 
land.    Complete  dwelling. 

Owner — G.     Garibaldi.     Bay     View    and 

Euclid,  Oakland. 
Architect— None. 
Days    work.  $S0u 

ADDITION 

(4129)  SI.XTH.  WASHINGTON  A.sU 
Clay  Sts.,  Oakland.  One-story 
brick  addition   to  market. 

Owner — Rohan,      Roeth      &    Livingston. 

514    Washington  St.,  Oakland. 
Architect — None. 
Day's   work.  $30,000 


STORES 

NE  COR.   SHATTUCK  AVE  AND  ALL- 

ston     VF^ay.     Berkeley.        One-story 

and    basement    concrete    a'nd    brick 

stores. 
Owner — Blanche  L.  Porter.  Oakland. 
Architect — James      W.      Plachek,      2014 

Shattuck   Ave..  Berkeley. 
Segregated    contracts.  $51,000 

NOTE:- — Recorded    contracts    report- 
ed   Nov.    17.    1921.    Nos.    4057    to    4063. 


DWELLING 

(4130)      S   CHANNING   WAY   40    E   Bo- 

nar,     Berkeley.     One-story    5-room 

dwelling. 
Owner — M.   P.     Graves.     585     20th     St.. 

Oakland. 
Architect — None. 
Day's    work.  $3000 


FLATS 

(4131)      S    PRINCE    ST    600    E    College. 

Berkeley.     Two-story  6-room  flats. 
Owner — Robert    A.    Peoples,     2112    Kit- 

tredge  St.,  Berkeley. 
Architect — None. 
Contractor — Geo.    Smith,    3315    E.    23rd 

St..    Oakland.  $4000 


ALTERATIONS 

(4132)      2301   PROSPECT  ST.,  Berkeley. 

Alteratio'ns. 
Owner — James  Sutton.  Premises. 
Arch  i  t  ect — None. 
Contractor — S.    J.    Bertelsen,    351     12th 

St.,    Oakland.  $495 


DWELLING 

(4133)      E   SHATTUCK   AVE   150   S  Los 

Angeles,     Berkeley.     One-story     5- 

room    dwelling. 
Owner — Minnie   Bunker,    2947   Magnolia 

St..  Berkeley. 
.\rchitect — None. 
Contractor— O.  M.  Bullock,  303   Hudson 

St.,   Oakland.  $4500 


DWELLING 

(4134)  E  BBLORAVE  50  N  Napa  St., 
Oakland.  One-story  5-room  dwell- 
ing. 

Owner— C.  J.  Ptrang,  544S  Lockaley 
Ave..  Oakland. 

Architect — None. 

Day's   work  *5000 


DWELLING 

(4135)      COR    S4TH    AVE    AND    BIRCH 

St.,     Oakland.       One-story     5-room 

dwelling. 
Owner  —  H.    C.    Wilkerson,     1615     84th 

Ave.,   Oakla-nd. 
Architect — None. 
Day's  work.  »2000 


REPAIRS 

(4136)      4600   FLEMING  .WE.,  Oakland. 
Fire   repairs. 


Owner — George  A.   Pelton,  Lodi,  Cal. 

Architect — None. 

Day's  work.  $600 


ALTERATIONS 

(4137)       NE    COR    4TH    ASD    BROAD- 

way.    Oakland.      Alterations. 
Owner — Bruzzone     Estate     Co..     Prem- 

Isefl. 
Arch  i  tect — None. 
Contractor— H.    J.  Christensen.   Federal 

BIdg..    Oakland.  $2000 


DWELLING 

(4138)       S\V    COR    45TH    &    MELROSE 

Aves..  Oakland.     One-story  ('-room 

2-family   dwelling. 
Owner — E.  O.  Francis,  3940  B.   Mth  St., 

Oakla'nd. 
Architect — None. 
Day's  work.  $3500 


REPAIRS 

(4139)  372  45TH  ST..  Oakland.  Re- 
pairs. 

Owner— C.  H.  Peters,  610  30tli  St.,  Oak- 
land. 

.-Architect — None. 

Contractor — Barr  &  Son.  52  Vernon  St., 
Oakland.  $1500 


DWELLING 

(4140)  620  LAKESHORE  AVE.,  Oak- 
land.     One-story    6-room    dwelling. 

Owner — Dr.  Claire  Rasor.  753  Grand 
Ave..  Oakland. 

Architect — None. 

Contractor — E.  J.  Felton,  353  Grand 
.\ve.,    Oakland.  $5500 


DWELLING 

(4141)      S    LOCK  WOOD    ST    400    E    73rd 

Ave.,    Oakland.      One-story    4-room 

dwelling. 
Owner — Wm.   J.   Souza.    1421    45th   Ave., 

Oakland. 
Architect — None. 
Day's  work.  flSOO 


DWELLING 

1414  2)  N  PARK  BLVD  90  B  Van  Dylte, 
Oakland.  One-story  5-room  dwelN 
ing. 

Owner — L.  C.  Fish.  3rd  Ave.  and  E.  16tft 
St.,  Oakland. 

Architect — None. 

Contractor — Gordon  Wiser.  1533  Vir- 
ginia St..  Oakland.  $4000 


RESHI.VGLING 

(4143)      PEARL    &    WALS WORTH    ST., 

Oakland.      Reshlngllng. 
Owner — W.    M.   Berg. 
Architect — None. 
Contractor — Oliver  Duval  &  Son.     $3000 


REPAIRS 

(4144)       385    STATEN    AVE.    Oakland. 

Fin-   repairs. 
Owner — B.   D.   Austin. 
Architect — None. 
Contractor — J.  F.  Shrader.  520   16th  St.. 

Oakland.  $617 


DWELLING 

(4145)  SB  COR  TSRiy  AVE  &  HAW- 
l.'V.  Oakland.  One-story  4-room 
dwelling. 

Own.  r— H.  Elliott,  1634  25th  Ave..  Oak- 
land. 

.•\rohitect — Nome. 

Day's    work.  $1400 


liWHI.MNO 

(1146)      K  ^EMI.NARY  AVE  69  N  Murl- 

tanla  Ave.,  Oakland.     One-story  5- 

room  dwelling. 
Owner— K.     F.     Fisher.     Mills     College. 

Oakland. 
Ar.hitrct — None. 
Day's  work.  $2760 


DWELLING 

(1147)       E    74TH    AVE    250    N    OarHeld. 

Oakland.     One-»tory  6-room  dwell- 

Inr 
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Owner — Mary  A.  Finch,  2640  74th  Ave.,                Oakland.    One-story   5-room   dwell-  RECORDED 

Oakland.                                                                      in&.  LOFT  BLDG. 

Architect — None.  Owner — Mrs.   L.   Bianchi,   5301   Lawton,  (4169)      NW    COR    14TH   &    WEBSTER 

Contractor — G.  L.   Finch.                    $2500                Oakland.  Sts.  N  60-6  to  pt  begin  N  50  W  150, 

Architect — None.  Oakland.       Plumbing    and    heating- 

ALTERATIONS  Contractor— A.    W.   Allen   &    Sons,    1556  and   sheet   metal   work   for   4-story 

(4148)  1401   13th  ST..  Oakland.     Alter-                Leroy    Ave.,    Berkeley.                $2975  reinf.  concr.   store  and  loft  bldg. 
ations.                                                                                                 Owner — The    Horwinski    Co.,    361    13th 

Owner — Louis  Alberti.  St.,  Oakland. 

Architect — None,  ALTERATIONS  Architect — Sidney   B.    and   Noble    New- 
Day's  work.                                                $700  (415a)     132  4TH  ST.,  Oakland.     Altera-  go^^   Nevada   Bank   Bldg.,   S.   F. 

tlons.  Contractor — Oscar   L.   Zeis,    912   E   16th 

LOFT  BLDG.  Owner — Chew      Kua.1ig,      130      4th      St..  gt  _    Oakland. 

(4149)  W    WEBSTER    606    N    14th    St..                 Oakland.  Filed  Nov.    22.    '21.      Dated  Nov.   21,   '21. 

Oakland.        Four-story      reiniforced  Architect — None.  Second    floor    in    place $1250 

concrete  loft  building.  Contractor — Frank    Tick,     300     Sth     St..  Hoot    in    place 1250 

Owner — Horwinski   Co..   13th   and   Web-  Oakland.  $500  Completed     1250 

ster  Sts.,  Oakland.  Usual   35    days    '.    1420 

Architect — Sidney    B.    and    Noble    New-  ADDITION  TOTAL  COST    $5170 

som.   Nevada  Bank   Bldg..   S.   F.  (4160)      1823    GOSS   ST.,    Oakland.      Ad-  jjo^^    $2600;    sureties,    John    B.    Hottes 

Segregated  contracts.                       $60,000                dition.  and   Alfred   reterson;   forfeit,   $25   day; 

Owner— Frank    P.    Madruga.  limit,  without  delay.     Plans  and  speci- 

PERMITS  Architect— None.  fications  filed. 

DWELLINGS  Contractor — A.  Phillips,  2831  Helen  St.,  

(4150)  1130-1134-1138  ALLSTON  WAY,  Oakland.  $420 

Oakland.      Three      1-story      5-room                                          (4170)         ELECTRICAL       WORK       ON 

dwellings.  above. 

Owner   —    Emeryville    Investment    Co.,  DWELLING  Contractor — Advance    Electric   Co.,    350 

3S40  San  Pablo  Ave.,  Oakland.  (1161)       .\'    HOPKINS    ST    150    W    Park  i2th    St.,    Oakland. 

Architect— A.    W.    Smith.    1010    Broad-                Blvd.,   Oakland.     One-story   6-room  pjig^  Nov.   22,  '21.     Dated  Nov.   21,  '21. 

way,   Oakland.                                                          dwelling.  Payments  same  as  above. 

Contractor— Thomas      Rutherford,      985  Owner— D.     F.    Barker,    539    Jones    St.,  TOTAL  AMOUNT,  $1146.50 

35th  St.,   Oakland.                  $3500   ea.                Oakland.  Forfeit,     sureties,     none;     forfeit,     $26 

Architect — None.  dav;    limit,    without   delay.      Plans   and 

ALTERATIONS  Contractor— A.    T.    Hendricks,    47    Fair-  specifloations  filed. 

(4151)  2717     DERBY     ST.,     Berkeley.  view    Ave.,    Piedmont.  $5000  

Alterations  to   dwelling.                                                                  DWELLING 

Owner — W.    G.    McKeon,    Premises.  (4171)       LOTS     8    BLK    25    AMENDED 

Architect— None.  f.iVoS      w   aivrti  F  =rT   ?nn   s  "i^t   st  ^^P      Fairmoumt      Park,      Albany. 

Contractors— Calif.    Builders    Co.,    1534  '■'"^' ,  ,      MYRTLE  ST   200   b-. 1st  St..  One-story  dwelling. 

Franklin    St.,    Berkeley.               $4000  ^       Oakland.      Two-story    S-rooin   flats.  owner— M.    A.    Shakeltord. 

Ow.ner--P.      Doran,      2006     Myrtle     St.,  Architect-Not  given. 

ALTERATIONS                                                                    v,  f     f  "xi  Contractor— J.  Walter  West,   717   Jack- 

(4)52)        2022     GRANT     ST..     Berkeley.  -A.rchitect— None.  g^n    St.,    Oakland. 

Alterations.  Tiny  s  work.        $4000  ^.^^^  j^^^    22,   '21.     Dated  Nov.   16.  '21. 

Owner — V.    Ronbell,    Premises.  Sight   drafts   on   Fidelity   &   Mtg. 

Architect — None.  HAVFT  T  7NCS  '--°-  °*  Calif. 

Contractor— Geo.     A.     MacDonell,     2425           .Vfit^       vw    rnp    dOTW    AVF    AND    B  TOTAL    COST,    $3850 

Spaulding  Ave.,   Berkeley.            $500  '"'s  .,     ofkland        Two    one  sto^y    4  Bond.      $1925;      surety,     Katharine     A. 

r.vv.^,T,vn         room    dwellings.  West;  forfeit,     none;      limit       90     day. 

r,,-^!      ,,?-    ,,,r.T-r^n    ...P      n     „,  Owner-Xels    Edward    Nelson,    8910    G  Plans  and  specificatums  filed. 

(41a3)       lllo    P.\RKER    S'l  .    Berkeley.  Onklinrt  

One-story    4-room    dwelling.  ,      C^V»,.i_VnT,»  Aiyi'ERATlONS 

Owner— R.  T.  Gushing.  693   Brockhurst,  t,     "       ,     ^T                                       $1500   ea  (^172)      NO.  1601  TYLER  ST..  Berkeley. 

Oakland.                                                                     aj  s  w         .        »  Alterations. 

Architect— Nome.  „,   ,  „„    Dr>rvnr  Owner— E.   Parker,   1632  Tyler  St.,  Ber- 

r^        •                  1                                                                «9E;nft  C  LAob     ROOM  b-t-lAv 

Days    work.       $-500  ^^j^^,     F   98TH  AVE  200  S  E-14th  St..  .vrchltect— None 

DWELLING  ,       Oakland       One-story    classroom^  Contractor— W.   E.   Adams,   4319   Gilbert 

(4154)  W    BRYANT    AVE    200    S    Ma-  Owner-Elmhurst     Presbyterian     Ch.  g,      Oakland.                                       JlOiiu 
nila.    Oakland.       One-story     8-room  -^rchitect      r^one.                                                                                            

2-famiIy   dwelling.  ^^^  ^   «""'^-        """"  DWELLING 

Owner- Allen      H.      Waa.-^.      5308      Boyd  r,wT-T  t  tm,-  (4173)      COR    BLAIR    &    EL    CERRITO. 

\ve     Oakland  iiwb-LLimT                                                Piedmont.     Two-story  frame  riwlg. 

A,.hiteci-None  •"^"'      ^'^    ^°^^    ^"^^J    '^^^    *    '^^^-  Owner-F.  J.  Theile,  3011   Enc.nal  Ave.. 

Contractor-Geo;    W.    Nunes.    5430    Do-             ""'"''f'    Oakland.      One-story    4-room  Alameda. 

ver  St     Oakland                             iSttO                dwelling.  Architect — None. 

\er  bt.,  oaKiana.                            jootru  Q„.„g,._p     j     Snowberger,    1000    101st  ^^^^y's   work                                               $40uu 

DWELLINGS  ,       -1^«-;  Oakland.  

(1155)      S   MANILA    AVE    250.    290.    325  -'^rchitect— None.  L.VELLING 

E    College    Ave..    Oakla,iid.      Three  Day  s  work.         $2000  (^^74,      GRAND      AND      ROSE      AVES.. 

1-story    4-room    dwellings.  ^„,„^ ,  ^.,„  Piedmont.     Two-Story  frame  dwig. 

Owner-Allen      H.      Waas.      3308      Boyd  °Y,?^"x^^.^r.T'„Tr.m7   t.t  vn    innn    F  Owner-F.    F.    Carius,    6284    San    Pablo 

■\ve      Oakland  (4166)      N    KOCKRIDGE   BL\  D    1000    E  Ave.,  Oakland. 

Architect— None     '                                                          Broadway,   Oakland.     One-story   5-  Architect— None. 

Contraclor-Geo.    W.    .Xunes.    .=i430    Do-  „       room  dwelling.  Day's   work.                                                 $ti500 

ver  St.,  Oakland.  $3000   ea.  ""'"f'—'^-^  t,   ^f  ^"^'     ■^"''     Locksley  

• Ave.,   Oakland.  DWELLING 

\l  TFPATIONS  Architect — None.  (4175)    W  MUIR  AND  LA  SALLE  AVES 

■(4156)  '    575-7     APGAR     ST..     Oakland.  Day's  work.                                                 $5000  Piedmont.           Three-story         frame 

Alterations                                                                                              dwelling. 

Owner— Ben   Ma-lione  ADLITION  Owner— W.    A.    Riley.    Hotel    Oakland. 

Architect— None  '"'^"       "^OOT     22.\'D     AVE,,     Oakland.  Architect- None. 

Contractor-lc.     'm.      Flewelling,      1625  ,^       ■^'"i'"°";    „,.„^   ^.    ,.     „„  '"""'f  t?'-!^-  *'■  ^°^^-  ^"^^  *^"'ii^nn;; 

E-14th    St.,   Oakland.                      $2800  Owner- .'al,f.    ^  ire   Cloth   Co.  Oakland.                                             $12,000 

-Vrchltect — None.  

T.'T  AT>^    Xr    <?TnRF'?  Contractor — H.    J.    Christensen,    Feder-  DWELLING 

(5i57)      N   E-14TH   ST   60   W    2nd   Ave.,                 "^  ^"5^-  Oakland.                           $1500  ,4176)      SHERIDAN     AND     '-APERTON 

O.akland.      Two-story    8-room    flats                                          .  Sts..  Piedmont,      i wo  and  one-halt- 

and   cstnrPR  5'°''^  fame  dwelling. 

ana  stores.                               ,,„,„.,  DWELLING  Owner-F.  Macomber. 

Owner-Mrs.     F.    V.    Larsen,    140?    2nd  ,„5S)      S    WELD    ST   300    E   73rd    Ave..  Architect— None. 

Ave..  Oakland.                                                          Oakland.    One-story   5-room   dwell-  Contractor — W.    E.    Whalin,    323    Lester 

Arch.tect-None                                                               ,„„  Oakland.  $10,700 

Contractor— Axel      Sommarstrom        109  Owner— C.    M.    Murphy.    7421    Weld    St..  

Sunnyside   Ave.,   Piedmont.      $11,009                 Oakland.  DWELLING 

= —  .\rohitect— Nome.  (4177)      SE     \1EW     AND    UNION    STS., 

DWELLING  Contractor — Murphv    &    Volkman,    6927  Piedmont.           Three-story       frame 

(4155)  S    54TH   ST    100    W   Grove   Se,.  p.l4th  St,.  Oakland.                             $2500  (Iwelilng. 
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Owner — A.   H.  Breed.  Oakland   Hank  ot  Nov.       23.    Iil21 — W       BRI'SH      io    .<  Fourth      Ave.      Terrace.      Oakland. 

Savings  Bldg-..  Oakland.  FIftcfnth    N    53-3x\V     'Jij.    Oakland.  laliifornla      Door   Co      vs    Fred      N 

Architect — W.    H.    Uatclia   Jr..    l-st   Na-  H  S  Uasker  to  California  Builders  Strang,  U  t,  and  E  J  Olsen tl88.15 

tlonal   Bank   Bldg..   BerktKy.                          Co    .- Nov.    22.    liCil  Nov.    18.    1S21— LOT    14    A.\D    SK    13 

Contractor — S.    B.    Hall.    1.t4«    .\ii.-,.    St..  Nov.  22,  1921 — S  CALIFOIINIA  400  W  Lot     13     BIk     1.     iVlap     Lake     Shore 

Oakland.                                            JL'n.OOO  Maple  Ave..  Oakland.      W   R  Brooks  llighiand.s.    Oakland.       W     1'    Fuller 

-^—^^—  to  whom  it  may  concern. Nov.  21.  r.i21  cJii  Co  vs  Fred  Strang  and  Anna  and 

UVVKLLINU  Nov.   22,    1»21 — LOT     45    Robinson      &  .lames   Oartland    »17i 

(4178)  E    BAXTER   230  N   Gahndo   St.,  Ucovich  Sbdvn.  Hayward.     E  Jacoli.s  Nov.    18,   luai — NE  37-6   LOT   32    ULK 
Oakland.      One-story   S-room    dwig.  to   Charles    Van   Epps   .S:   Son "B"    Map    Lands   of   Oakland    View 

Owner — J.    K.      Swanson,   2132      I'axton  Nov.    !».    Ur.'i  Homestead     A.'ssociatioii.     Oakland. 

St..   Oakland.  Nov.    22.     1921 — LOT    7    Robinson    &  California    Door   Co    vs    E    B    Ken- 
Architect — None.  Ucovich   Sbdvn.    Hayward.      E    Jac-  nedy $166.20 

Day's    work.                                             .■isnuo  obs  to  Charles   Van   Epp  &   Son...  Nov.   18,  1921 — LOT  24   ELK  "E"  Map 

.Nov.    9.    lliL'l  Ea.st    Piedmont    Heights,    Oakland. 

ALTERATIONS  Nov.    19.    1921 — LOT   24    BLK  3.   Crag-  I'erry    C    Fry,    146.81;    Powell    Bros. 

(4179)  NO.   485   FORTIETH    .'^1.   Oak-  mont,   Berkeley.     H  L  Traub   to   K        .        Inc..  »40.70   vs   Fred   N   Strang  and 
land.      Alterations.  VV    Thaxter Nov.    10.    1921  W    I'rice    

Owner  —  P.    J.    Healy.    39    Mace    .we.,  Nov.  19,  1921 — LOT  4  and  NW   10  Lot                             • 

Piedmont.  ?'*;°"':V'    -^^enue  Heignts.    Oak-  Noticc  of  No?i  Responsibility 

Arcilitect — None.  land.      Geo   A   .Schuster   to   whom    it  ^                     ' 

Days    work.        .■jTiO  may   concern    ...Nov    18     1921  ALAMED.V    COUNTY 

Nov.    19.    1921 — LOT    1    BLK      U      Map  

DWELLING  Fourth    Avenue    Terrace.    Oakland.             y.j^.    .,.»    ly-.j o\v    'ij   I  OT  ''   and   NE 

(4180)  N   MAXDANA   BLVD   lU"    K    l>a-  Frank  B  Hoyt  to  Burritt  &  SheaU-y  '    i,,    j;;^^    j'^jik    lii' Map    Key    Route 

loma.   Oakland.      One-story    ,-,..om  Nov.   IX.   pci  iie.ghts.     Oakland.        Alameda    In- 

dwellmg.  Nov.    17,    1921— NO.    289    RIDGEWAT.  vestment    Co    as    to    improvements 

Owner — C.    P.    Pond.    2315    Santa    (."lara  Oakland.        Amanda      Sideman      to  „„   property 

Ave.,   Alameda.  George   Smith Nov.    10.    19:;!  "  "  "^ 

Architect— None.  Nov.   18,  1921— LOT  24  BLK  "E"  East  TIftlWPCT-p  ATkQ 

Day's   work.                                                 S.;80U  Piedmont   Heights.   Okd.      Walter  F  nUlYiriO  1  Hi  A  JJO 

Price   to   F  N   Strang.  ..  .Nov.   1.    19:;i  

ADDITION  Nov.    18,    1921— LOTS   9    AND    10   BLK  ALAMEDA    COINTY. 

(4181)  NO.  2255   RANSOME  AVi;..  (lak-  16,    Regents    Park    No.    8. -.  

land.     Addition.  W  R  White  to  Hamilton  &  Osborne  Recorded                                              Amount 

Owner— W.  J.  Baker.  Premises.  Nov     17,    1921  •"^'°^'-    ''■'^-    19^1— PTN    loo    ACRE    TCT 

Architect— None.  Nov.  18,  1921— LOT  13  BLK  2257  Map  described    Deed   George    and    Came 

Days   work.                                                   S19:.  Sdbvn     Blks    2256.     2257     and    2258.      '  ''    S'Tling    to    Mutual     Investment 

Valdez    Tract.    Oakland.      K    A    and  '""    ''''>'^'"    S*"*    fa^e      lo7.    Oakland. 

ALTERATIONS  Lillian  A  Barker  to  M  <■  Wenthy  &  .Maude  A  and  Edward  G  Fisher.  J2000 

(4182)  NO.      4811    SHATTUCK       AVE.,  Greenleaf Nov     18     1921  •~"^      -•'•     11'21-SE    (SRIFFITH    AVE 

Oakland.     Alterations.  Nov.    18,    1921 — S    UNIVERSITY    AVE  '^'    •"^'''    farringlon    >iK   40xSE    120. 

Owner  —   W.    W.  Moreland.   .■,o:!(;    |)..v.!r  145  E  Grant  S   138xE   .-.0    Berkeley  Oakland.      Katberine    C    Gibbs..»50OO 

St.,  Oakland.  Edna   Curtis  Cooper  and    Wm  John  •^'"\'    "■   1»21— LOT   27   BLK  "J"   Map 

Architect— None.  Cooper    bv    Berkeley    Branch    Oak-  Kourtli      Ave.      Terrace.      Oakland. 

Contractor— L.    G.    Geary.    524    58th    St.,  land    Bank    of    Savings    to    Roy    O  Adeline  Botelho   (wt  Joseph   P).»5000 

Oakland.                                                $2000  Long  Co ..Nov   15     1921  Nov.    22,    1921— N    SEVENTH    125    W 

'  Madison     W     25xN     100.    Okd.  John 

SER\1CE    STATION ♦ and    Ida    Simonelti J40OO 

(4183)  SE    SCHOOL    AND    PLEITNER.  ♦ 

Oakland.      One-story    brick   service  LIENS  FILED  BUILDING    CONTRACTS 

station.  •^^           ^.^^^  

■r— Bernard      L.      Md'arron.             '  »>ii.-nA  rorM'%-  SACRAMENTO   COUNTY 

rieitner.    Oakland.  ai.a  iir^rtAjjji  .>  1  1  

,,       .'\'!'rru'""^'  Recorded                                           Amount  DWELLING 

^^                     Nov.  23.  1921-SW  E-21ST  ST  390  SE  5ul    42ND    ST.    S.icramento.      One-Story 

RECORDED  5th    Ave    SE    40    SW    125    Oakland.  Owne'r-Tw^Killef  4481  "F"  St     Sac 

•WATING  Hauri  and   Wierk  vs  Amelia  H  and  0»  ner— J.   W .  Killer,  4481     *      St.,  S>ac- 

1)      NW  COR  E-14TII  ST  &  STAN-  ,    "'  Henry  and  W  J  Wilkinson..$700.50  a  r^hi1!!l';_None 

ey    Ave.     NE    1031-69     NW    780-90  >f°J-    =3.    1921-LOT    24    BLK    E    Map  con^'actor-Thos      B      Hunt      •'9'6     "S" 

-SW     1032-49     SE     7S1-80,     Oakland.  J^^^t    Piedmont    Heights.    Oakland.  '^^    V,       "acJmento                                13400 

Excavation     for     2-story    concrete  '-""is     H    Spott     (Spott    Electrical  •'^'•'    Sacramento.                             »J40U 

factory.  Co.)      vs     Fred     N     Strang    and    W  i.uELLINO 

Owner— Durant    Motor    Co.     of    Calif..  v^v '''o^  '  Wioi' '  TnT  V;   mK-'   F   mI*!;*'*'  4232  5TI I   AVE.,  Sacramento.  One-atory 

through    agent.    P.    J.    "Walker   Co.,  ^"J.    23,    1921- LOT   24    BLK    E   Map  4. room   dwelling 

Monadnock    Bldg.,    San    Francisco.  F''\^'    ^i.l'^'"""*^    Heights.    Oakland.  L)„.n,.r„,i    Northey    3014  43rd  St..  Sac- 
Architect— Not  given.  In'a'd   Floor  Co  vs   Fred   N  Strang  ra,nento 

Contractor— P.    H.    Hoare.  and   -ft    Price    1274.46  Architect— None 

Filed  Nov.  23,  "21.     Dated  Nov.   18,  -21.  Nov.    23.    1921-LOT    8    BLK    C    Map  f,' v ,    w  ,rk                                              $1800 

10th  and   25th   day  each   month.. 75%  Fourth    Avenue    Terrace.    Oakland.  '•>               ■*■ 

Usual  35  days    25%  -Bird    Rymier    Co    vs    F    N    Strang,  „,vELLINQ 

TOTAL   COST,    $7000  „„^  ^^"<l„^/  f'^I"  ."r,-.k:'  c' Man  2'1»    ■■'^"    ST..   Sacramento.      One-story 

Bond.    »7000;    surety    Globe    Indemnity  "ov.    23.    1921— LOT    8    BLK    C    Map  .-room  dwelling 

Co.;    forfeit,    ■none:    limit,    as    soon    as  Fourth     Avenue  Terrace.  Oakland.  ..wn.  r-K     Ferrera     62i>     "1"    St.,    Sac- 

po.«slble.   Plans  and  specifications  filed,  J  F  Ellis  (National  Roofing  Co)   vs  rainenlo 

.  Fred   N   Strang,   E   L   and   E  J   Ol-  ^      ,  ,"1     .     v„„„ 
* sen     $117.00  A,chltect-None.           

COMPLETION   NOTICES  ^7  , -^    "''tJ^^Z",    '.''"''^^l/^''  '''jr     Sacramento.                             $3800 
Laktshore       Highlands.       Oakland.  ^'■'    '""'"""'■'"" 

AI.A>!I,I)\     (  Ol  .M  \  C    L    Adams    vs    W    Leese.    Fred    N  nui-IllVO 
„         ,,              .          .,  Strang.     Lake.shore    Highlands    Co.  3, ,  1  '  Vk'aNKLIN,     Sacramento.     One- 
Recorded                                            Accepted  $85.00  •"'                .   _„-„  .,,„„!, ino- 

Nov.    23.     1921— LOT       II     l!LK       "V.  Nov.    23.    1921— LOT    13    BLK    C    Map  ,               *>. ''«i,„„^„„    ^.>h  ln.l    "D"    Sts 

Piedmont     Knoll.      Oakland.      Johr,  Excelsior    Heights.    OakKind.      C   L  ''» ''^'      •^-    ^^"""'"''    •'"    "" 

Swanson    to   whom    It    may    e.ine.  rn  Adams    vs    L    A    and    E    Slmmonds  .      ,    .'^'";"   v-„l 

Nov,   23.    .;■-!  $390,00  Areluteot-    None 

Nov.   •i■^.   19Z1  — 1X)T  3  and   E  2.^,   Lot    2  Nov.    23.    1921— LOT    2S    BLK    D    Map  Conlractor-J.   W^^Houpa.                    Ha"o 

Re.xl.dvn      Lots    3    and      4     I'.lk     I".  Oakland   Highlands,  Oakland.  Oak-  .nvpi  i  ivtl 

College   Homestead.  Okd.     Hiram  S  ,and   Building  Material  Co  VB  L  B  !„,,    f:*,  •    sT     Sacramento       Two-story 

Brastleld    to    Walter    Soronsen and    Alice    M    Simmonds    $60.50  ""^'.   :'     ,„  ^'w-mn^                  I « o  siory 

Nov.     22.     1921  Nov   18.  1921    -SW    i;-TWENTVKIl:ST  ,vhrtr*ferrv      5717     "J"    St 

Nov.    S!3.    1921— LOT    .1    BLK    11     M.ip  S90  SE  5lb  Ave  SE  4nxSW  125.  Okd.  Owner— "  niie    s     lerry. 

Northhrae,       Berkeley.         Tom       R  Lillian  &  Kondia  vs  W  and  Amelia  Sacramento. 

Wheldon    to   whom    It    may   con<-Brn  Henry  an<l    W  J    Wilkln.«on $'.l2:t.8G  .\rehltecl--.None.                                       14500 

Nov.    22,    1921  JJov.   21.    1921— NK   37-6   LOT   32   BLK  Days   work. 

Nov.  23.   1921 — E  35  LOT  .1(1  and   W    3()  -U"    Map       Lands      Oakland       View 

Lot     51      Map     Crocker     Highlands.  Homesteads.  Oakland.     Eureka  Mill  DWELLING 

O.iklan.l.        C     M      Greenwood      to  &  Lumber  Co  v.-  E  U  Kennedy .  $21«.«8  i' 6    4 1.ST    ST     Sacrament"       One..tor> 

Lawrence  L  Lucas.  ,,..  .Nov,  19.  1921  j«ov,   21,   J921 — IX)T  8   BLK   "C"  Map  4-room  dwcl|>nK. 
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Owner — R.  L.  Brooks,  817  "J' 

ramento. 
Architect — None. 
Contractor — Brown  &  Furlott 

St.,    Sacramento. 


BUILDING     AND     ENGINEERING     NEW« 
St..  Sac 


Saturday.    November    26,    1921 


Sacramento.      Itepair 


905  "N" 
$1850 


RKPAIKS 

NO.    1013    K    ST., 

theatre. 
Owner — Empress  Theatre.   Premises. 
Architect — None. 
Days   -work.  J23.454 


DWELLING 

1316  43RD  ST.,  Sacramento.  One-story 
6-room    dwelling:. 

Owner— W.  Read,  2217  "G"  St.,  Sacra- 
mento. 

Architect — None.  , 

Contractor— W.  R.  Saunders,  ^61*  J. 
St.,  Sacramento.  Jb4io 

REP.AIRIXG 

1011      "K"      ST.,     Sacramento.        Repair 

nre  loss.  _      , 

owner— Hippodrome    Co..    1013      K.      bi., 

Sacramento. 
.■\rchitect— None.  . 

Coiitracior— Barton    &    Dudley,    619  _  J 

St.,    Sacramento  $5000 


DWELLING 

524  "U"  ST.,  Sacramento.     One-story  s- 

room    dwelling'. 
Owner — C.    Sjogren,   Los   Angeles. 
\rchitect — None. 
Contractor-F.    L.   Terra.   1704    "W"    St 

Sacramento.  iiiiwu 

DWELLING 

2301   22ND  ST.,  Sacramento.     One-story 

5-room    dwelling. 
Owner — Mrs.    F.    Leary.    2501     "P       St., 

Sacramento. 
Architect — None. 
Contractor-C.  .1.  Hopkinson.   1318   2»th 

St..  Sacramento.  S.s»uu 


One-story 


DWELLING 

2127    "N"    ST..    Sacramento. 

5-room    dwelling. 
Owner— E.    Duterle.    1404    14th   St.,   Sac- 

rameTito. 
Architect — None. 
Contractor— C.  J.   Hopkinson,   131S  2oth 

St.,    Sacramento.  iibvv 


BUILDING  „„^.^ 

EV.  LOT  7.  •■H,"  "I,'  21ST  AND  22ND 
Sts.      Sacramento.       Building. 

Owner— Mrs.   Pearl   T.    and   J.   F.   Jones. 

Architect — None. 

Contractor— J.  W.  Case  and  E.  E.  Sim- 
mons,  Sacramento.  $15o0 

Filed   Nov.    16,  '21.     Dated   Nav.   16,   '21. 

FRAME    FLATS 

NO  2221  'I'WENTY-SECOND  ST.,  Sac- 
ramento. Two-story  frame  (4) 
Hats. 

Owner — A.  E.  Ash.  708  12th  St..  Sac- 
ramento. 

Architect — None. 

Contractor — G.  E.  Harvie,  2212  T  tt.. 
Sacramento.  $11,500 


SCHOOL   BLDG. 

FRANKLIN  BLVD.  Bet.  7Ui  and  Sth 
Aves.,  Sacramento.  Two  -  story 
concrete  and   brick   school. 

Owner — Sacramento  City  School  Dis- 
trict. 

Architect — Hemmings-Hudnutt  &  Pe- 
tersen. Library  Bldg..  9th  and  "L" 
Sts.,  Sacramento. 

Contractor — K.  E.  Parker  Co.,  Clunie 
Bids.,    Sacramento.  $184,600 

Dated  Nov.   9,  '21.     Filed   Nov.  18.  '21. 


One- 


DWELLLWt 

NO.     1604     X     ST..     Sacramento. 

story    5-room    dwelling. 
owner — L.  M.  Shelley. 
Architect — None. 
Contractor   —   Andrews    i>i    Leslie.    3022 

33d    St..    Sacramento.  $2000 


GARAGE 

■J'HIRTV-FOURTH  AND  R  STS.,  Sac- 
ramento.    Garage,  etc. 

Owner — California  Highway  Cornnftis- 
slon. 

Architect — None, 

Contractor — W.  E.  Hopper  &  Son,  351 
XiJth    St„    Oaklana,  J67.43S 


DWELLING 

NO.  3000  E  ST..  Sacramento.     One-story 
5-room   dwelling. 

Owner— J.  C.   Carly  Co..   823  J    St..  Sac- 
ramento. 

Architect — None. 

Contractor   —  South    Curtis   Oaks,    17.no 
Stockton    Blvd..    Sacramento. 

$3100 


LIENS  FILED 

SACRAMBNTO   OOUNTT 

Recorded  Amount 

Nov.  16,  1921— LOT  4  BLK  24  SOUTH 

Sacramento.        W.      D.      McKoy     as 

Property  Owners'   Protective   Assn. 

vs    Carl    Smidian    and    Knud    Lar- 

sen     $37.25 

Nov.  16,  1921— N  50  S  80  PT  LOTS  4 
and  5  Hoffmier  Tct..  Sacramento. 
W.  D.  McKoy  as  Property  Owners' 
Protective  Assn.  vs  H.  Har\-ey  and 

W.   D.   McKisson    $46.40 

« 

BUILDING  CONTRACTS 

FRESNO    COUNTY 

DWELLING 

1260  ECHO  AVE.,  Fresno.     Dwelling. 

Owner — W.  W.  Lowther,   1258  Echo  St.. 

Fresno. 
Architect — None. 
Day's   work.  $2500 

RECORDED 

SCHOOL  BLDG. 

MALAGA    SCHOOL    DISTRICT,    Fresno 

County.      Six-room   and   auditorium 

School. 
Owner — Malaga  School   District. 
Architect — Swartz    &     Ryland,     Rowell 

Bldg.,    Fresno. 
Contractor — Brown  &  Stafford,  Madera, 

Cal. 
Filed   Nov.    16,   '21.      Dated  Nov.    14,   '21. 

1st   and   15th   each   month 75% 

Usual   35    days    25% 

TOTAL  COST,  $37,80.S 
Bond.  $20,000;  sureties,  A.  E.  Christiana 
and  Ray  P.  Dearborn;  forfeit,  $10  day; 
limit,  120  days.  Plans  and  specifications 
filed. 

INSTALLATION    OF    PLUMBING    AND 

heating  system  on  above. 
Contractor    —    Barrett-Hicks    Co.,    1135 

Broadway,    Fresno. 
Filed   Nov.    16,   '21.     Dated   Nov.    14,   '21. 

V.   completed    $1500 

Completed    150" 

Usual  35  days   ISO^ 

TOTAL  COST,  $4903 
Bond.  $2600;  surety,  American  Surety 
Co.  of  N.  Y.;  forfeit,  $10  day;  limit.  120 
days.      Plans   and   specifications   filed. 

G..\RAGE 

1465   N.   VAN    NESS  AVE.,    Fresno,   Cal. 

Garage. 
Owner — C.  W.  Cook. 
Architect — None. 
Day's  work.        ?"00 

SHOP 

NO    704   R  ST.,   Fresno.      Shop. 

Owner— H.    G.    Rohr,    3077    lUiiiais    St.. 

Fresno. 
Architect — None. 
Contractor    —    Trewhitt-Shileds         Co.. 

Rowell  Bldg.,  Fresno.  $7U0» 

DWELLING 

NO  445  MODOC  ST..  Fresno.  Dwelling 
Owner— J.  VV.  Ste«)e,  1339  J  St..  Fresno 
Architect — None, 


DWELLING 

NO.      1261      AEDLINE 

Dwelling. 
Owner — -E.   Ahlberg. 
Architect — None. 
Day's   work. 


ST.,        Fresno. 


$4000 


DWELLING 

NO.    1534    ROOSEVELT      AVE.,    Fresno. 

Dwelling. 
Owner — Wm.   A.   Moss. 
Architect — None. 
Day's    work.  $4000 


DWELLING 

NO.  656  TERRACE  ST..  Fresno.     Dwig. 
Owner — G.    McDougal. 
Architect — None. 

Contractor — J.     \V.    Moore,    1331    N    St., 
Fresno.  $4000 


DWELLING 

NO.    3522   LYELL   ST.,    Fresno.      Dwlg. 

Owner — I.    F.    Stoner. 

Architect — None. 

Day's   work.  $3000 


DWELLING 

NO.       1264       VAGEDES       ST.,       Fresno. 

Dwelling. 
Owner — Fresno   Bldg.   Cptn.,   3505   Piatt 

St.,  Fresno. 
Architect — None. 
Day's  work.  $3900 


SCHOOL 

600   BLOCK    on    B   St..    Fresno.      School. 

Owner — Fresno      City   School     District, 

High  School   Bldg.,  Fresno. 
Architect — None. 
Day's    work.  $18,054 


DWELLING 

NO.    4151    KERCKHOFF    AVE.,    Fresno. 

Dwelling. 
Owner — J.  B.  Guinn.  1445  O  St.,  Fresno. 
Architect — None. 
Contractor   —   C.    E.    Buckmaster.    3220 

Piatt  St.,  Fresno.  $5300 


DWELLl.NG 

.NO.    131    COAST   AVE.,  Fresno.     Dwlg. 

Owner — H.    M.   Kirkner,   Premises. 

Architect — None. 

Day's  work.  $2900 


DWELLING 

NO.  642  ECHO  AVS..  Fresno.     Dwelling. 

Owner — G.    W.    Wilkinson. 

Architect — None. 

Day's   work.  $6000 


DWELLING 

NO.  1602  DEL  MAR  ST.,  Fresno.  Dwell- 
ing. 
Owner — Carl  Gustafson. 
Architect — None. 
Day's   work.  $3000 


DWELLING 

NO.      503      BELMONT      AVE.,      Fresno. 

Dwelling. 
Owner —   E.    S.    Kallman,   Belmont   and 

West    Sts.,   Fresno. 
Architect — None. 
Day's  work.  $3000 


COMPLETION  NOTICES 

FRESNO   COUNTY 

Recorded  Accepted 

Nov.  16.  1921 — PERSHING  SCHOOL 
District.  Board  of  Trustees.  Per- 
shing School  District  to  whom  it 
may  concern :  .Nov.  5,  1S21 

Nov.  16.  1921— LOTS  37  AND  38,  Har- 
rison and  Euless  Tract,  Fresno.  A 
D  Trusdcll  to  whom  it  may  con- 
cern  Nov.   15.   1921 

Nov.  16.  1921— LOTS  9  AND  10  BLK 
2.  Osborn  Tract,  FresrTo.  Roy  Mar- 
tin  to  whom   it   may  concern 

Nov.    15.   1921 

Nov.  16.  1921— LOTS  31  AND  32  BLK 
186.  Fresno.  Jacob  Chavoor  to 
whom  It  may  concern.  .Nov.  11,  1921 


V    I 
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BUILDING  CONTBACTS 


8ANTA   CXAAA   0017NTY 


GARAGE 

SE  COR  FIRST  &  WILLIAM,  San  Jose. 
Reinforced    concrete    garage. 

Owner — The    Rincon    Realty   Co. 

Architect — Jno.  H.  Powers.  460  Mont- 
gomery   St.,    San    Francisco. 

Contractor — Cahill-Vensano,  110  Sut- 
ter  St.,  San  Francisco.  594,000 


ALTERATION'S 

SANTA    CLARA    AND    17TH.    San    Jose. 

Alterations. 
Owner — Am.    Dairy   Co.,    Premises. 
Architect — Berry   &   Co.,   Engineers. 
Contractor — G.  M.  Latta,   95  Viola.   San 

Jose.  58000 


Six- 


COTTAGE 

S  15TH  NR  WILLIAM.  San  Jose, 
room   cottaga. 

Owner — Barnett   &    Phelps.   7   N-lst  St.. 
San   Jose. 

Architect   and    Contractor — J.    A.    Wag- 
ner,   320    S.    15th   St.,   San   Jose. 

53950 


APT.    HOUSE 

SIXTH     AND     SAN     SALVADOR,     San 

Jose.     Two-story  apartment  house. 
Owner — Hiram    Thompson,    257    S.    3rd 

St.,    San    Jose. 
Architect     and      Contractor — Ijewis     & 

Nelson.  112,000 


COTTAGE 

MASTIC     NR     HUMBOLDT,     San     Jose. 

F'our-roora   cottage. 
Owner— Wm.  H.  ONeil,  500  N,   loth  St.. 

San  Jose. 
Plans   by  Owner. 
Day's  work.  $1850 


ALTERATIONS 

FOURTH  AND  JULIAN,  San  Jose.  Al- 
terations. 

Owner — Mrs.   E.  M.   WTiite,   Premises. 

Architect — None. 

Contractor — L.  I.  Kelly,  810  Prevost 
St..   Fresno.  $1950 


COTTAGE 

1158    S   SIXTH,    Sa»    Jose.      Five-room 

cottage. 
Owner — C.   B.  Di  Christina. 
Architect — None. 
Day's   work.  $2000 


COTTAGE 

435  N  14TH,  San  Jose.  Six-room  cot- 
tage. 

Owner — A.  E.  Correa. 

Architect  and  Contractor — A.  M.  El- 
liott. $2750 


COTTAGE 

S    TENTH    NR     VIRGINIA,     Sam     Jo»e. 

Five-room  cottage. 
Owner — John   Gossett. 
Architect    and   Contractor — E.    E.    Wel- 

don,    115    N.    33rd    St.,    San    Jose. 

$3340 


COM.   GARAGE 

S   FIRST      NR     VIRGINIA,     San     Jose. 

Com.  garage. 
Owner — Geo.    E.   Powell,   284    N.    1st   St., 

San   Jose. 
Architect — None. 
Contractor — Z.   O.   Field.   130   S.    Market 

St..  San   Jose.  $6<'»0 

RECORDED 

1836  BRYANT  ST.,  Palo  Alto.  Cal.  One- 
story   frame   buTigalow. 
Owner — Clifford  G.  Grldln  and  Beatrice 
M.  Grifflin,  his  wife,  Palo  Alto,  Cal. 
Architect — Not  given. 
Contractor — George  B.  Moore,  Mayfleld. 

Cal. 
Filed  Nov.   22,  '21.     Dated  Nov.   19.    21. 

When  frame  Is  up $712.50 

1st   coat  of   plaster   is   on    and 

exterior    completed    712.50 

Completed   and   accepted 712.50 

(Continued   on   Page   80) 


DIRECTORY 

Sacramento  Builders'  Exchange 

KM.-.',     iv^nil,    street 

.SaFriinieiitn,    t'al. 
Telrphoni-    .Mnin    445 

OFFICERS 

T.  E.  Cain,  President  ic.  S.   Warner.  Treas. 

W.    B.   Scollan,   Vlce-P.  C.   H.  Johnson,  Secy. 

DIRECTORS 
C.  C.  Neff  Oscar  Hcnlt-y  Carl   Vining 

Robert  Gunn  G.    B.   Stahl  W.  B.  Scollan 

Joseph    W.    Saunders  John   H.   Cummins  A.   W.  Norris 

T.   E.   Cain  E.  S.  Warner 


SHEET   METAIi 

Ahl  &  McLaughlin 
W.  H.  Gibson 
1  atourctte-Fical    Co. 
Miller  &  Cahill 
Sacto.    Cornice   Works 
Sinclair  &   Bessy 
Robert  Gunn 

SAND,     BOCK     AXD 
GRAVEL. 

Amer.    River   Gravel   Co. 

Coast    Rock.ilGravel    Co. 

Pratt  Bldg.  Material  Co. 

Yuba    River    Sand    Co. 

Sacto.   Rock   &  Sand  Co. 

COXTRACTIJfG   PAINT- 
ERS 

Arthur    Anderson* 

L.    1'.    Anderson 

E.    J.   Brickell 

Chappell    &    Labhard 

E.   H.   Cox  &  Son 

Frank   Dixon 

James   H.  Davis 

Theodore   Erickaon 

A.   D.   Fern 

C.   H.   Krebs  Co. 

Chester  B.  King 

A.  G.   Pape 

Roy    Post 

P.   C.    Roddy 

Joseph    Saunders 

Clyde  S.   Simmonds 

Schneider.      Chappell     & 
Jones 

Al.  Sherman 

E.  C.  Sprague 

W.L.  Triplet! 

H.  Whitmarsh 

Horace    Winters 
TILE    AND     M.VRBLE 
SETTING 

H.  O.  Adams 

T.    E.    Cain 

H.    P.    Fisher    Tile    & 
Marble    Co. 

GENERAL    CONTR.\CT- 
ORS 

E.  W.  Book 
Ira  C.  Boss 
P.   F.  Bender 

L.   G.   Barton   and  S. 

Dudley 
Walter    W.     Campbell 
C.    H.    Chatterton 
W.    P.   Cippa 
South    Curtis    Oaks    Co. 
Clinton   Const.    Co. 
W.  L.  Chatterton 
Manuel  A.  Frates 
L.    F.    Gould 
G.   E.   Harvle 
Herndon   &  Finnigan 

F.  A.   Holdener 
C.    J.     Hopkinson 
Geo.   D.    Hudnutt,   Inc. 
L.  E.   Hlte 

George   Jacobs 

Wm.  C.  Keating 

Peter  Leotil 

W.    B.    Ladue 

Wm.    Murccll 

John   M.   E.  Morill,   1st 

G.  W.   McKay 
M.   F.    McKenzle 
McGilvrav    Const.    Co. 
A.  W.   Norris 

James  Omand 
W,    B.    l-hillips 
Robert    Powell    Co. 
P.  F.  Reed 
J.  T.    Ransdale 
R.    M.    Smith 
Siller    Brothers 
J.    L.    Siller 
n.  B.  Stahl 
T.   Schluckebier 
J.   A.  Saunders 
Shadlnger  &   Son 
M.  F.  Terra 
E.    Thomas 
Charles    Vanlna 
Wm.    Saunders 


K.    K.    Parker   Co. 

Wm.  Theilbahr 

Coast  Const.  Co. 

Betz  &  Mabrey 

H.    W.    Robertson 

Harry    Hendron 

Fred    Enghers.' 

BRICK    CONTRACTORS 

Fred  H.  Betz 

W.   J.   Clifford 

O.    A.    Henley  &   Son 

Harry  Johnson 

B.  Kruezberger 
Harry  Simpson 

TERRAZ.\    ST.4IR» 
A.    Bertolucci 
Sacto.   Bldg   Block  Co. 
HARDWOOD     FLOORS 
Sacramento    Hardwood 

Floor  Co. 
A.   E.  Pierson 
SPRAY   P.4INTING   .WD 

WHITEW.\SHING 
Brown  Bros. 
MANIFACTIRERS      OP 

DOORS  &  WINDOWS 

The  California  Door  Co. 

PLUMBING      &      HEAT- 

I.NG   CO\TR.\CTORS 

C.  B.   Conn 

John   H.  Cummins 

James  T.  Connors 

Cowles  &  Co. 

H.  Dixon 

Earle   Plumbing  Co. 

E.  E.  Earle 
Ralph  Francis 
Hateley  &  Hateley 
Charles   Hahn 
Latourette-Fical   Co. 
Phil  Mott 

Mott   Plumbing  Co. 
Miller    &    Cahill 
J.   H.    Murphy 
D    H.  Mc.-Vlpine 

F.  A.  Mclntyre 
Scott.  Lyman  &  Stack 
Frank   Schonbachler 
Frederick    Snook 

A.    W.   Sweet 

Mech.   Engineering  &. 

Supply    Co. 
Waterman   Plumbing  Co. 

BRICK     AND     TILE 
The  Cannon  Co. 
Gladding   McBean 
Sacto.  Pressed  Brick  Co. 
TERR.\  COTT.4  SEWER 

PIPE  .VND  TILE 
Gladding  McBcan  Co. 

BRICK 
Sacto  Transportation  Co. 

MILL  WORK 
Cutter  Mill  &  Sup.  Co 
Burnett  &  Sons 
raptl.  City  Planing  Mill 
.Sucto.   Bldrs.  Supply  Co. 
S:icraniento   Cabinet    Co. 
Sacto     Ping.    &    Fur.   Co. 
Cliarles   Van    Hall 
.\.    -Vnderson 
I!     F.    Llndstrom 

MAGNR9ITE,  VITRO- 
LITE    AND    CLASS 

T.    E.    Cain. 

ROOFI.VG  AND  ROOF- 
ING  SUPPLIES 

Allyn    L.    Burr 

Capital  Roodng  &  Sup- 
ply   Co. 

W.  L.   Evans 

H.  W.  Johns-Manvillc 
Co. 

E.   S.    Warner 

Lovett  &   Young 

LIME.  PLASTER  AND 
CEMENT 

Cowells  Lime  &  Cement 
Co. 

Homestead    Lumber    Co 


Pacific  Port.  Cement  Co. 
Standard  Port.  Cem.  Co. 
.Sacto.    Lumber   Co. 
PLUMBING      SUPPLIES 
Crane  Co. 
.Miller-Enwright 


A.   T. 


Cox 

Daveniiorl 
McGuire   &    Henry 


CEMENT    CONTR.VCT- 
ORS 

Andrew   Andersen 
A.  Bertolucci 
.Limes   Cunningham 
A.   B.   Clark 
Alford    Florence 
Frank  T.  Gassoway 
1.  J.   Harvey 
O.   Larson 
George    McDonald 
Harold    IL     Parker 
Sacto.    Bldg.    Block   Co. 
F.    E.    Provost 

BUILDERS'   H.4RD- 
WABE 

Bowman    Hdw.    Co. 
Emigh-Winchell    Co. 
.Shorrock-Smith     Hdw. 


Wi 


Co. 


Brothers 


ELECTRICAL   CON- 
TR.4CTORS 

Cal.  Mech.  &   Elec.  Eng. 

Co. 
Electrical    Supply    Co. 
Geo.  C.  Foss 
H.    G.    Hecker 
J.  C.    Hobrecht 
Latourette-Fical    Co. 
Sterling   Electric  Co. 
Scott.  Lyman  &  Stack 
Carl   F.   Vining 
Waxon   Bros. 
Sacto.    .Vppliance   Co. 
Clifford  Prudhomme 

LUMBER    DEALERS 

Friend  &  Terry 
Homestead    Lumber    Co. 
Superior     Lumber    Co. 
Western     Lumber    Co. 
Knox    Lumber  Co. 
Oak   Park  Lumber  Co. 
Sacramento  Lumber  Co. 

PAINTS,     OILS.     GL.\SS 
AND  WALL   PAPER 

Barton    &    HandHn 
W.   P.   Fuller  Co. 
C.   H.   Krebs  Co. 
Schneider,     Chappell     & 
Jones. 

PLASTERING   CON- 
TRACTORS 

A.   T    Cummins 
Frank    E.    Gray 
David   Hill 
H.  F.  Nix 
Fred    Nold 
T.   J.    Pennlsh 
Thos     F.    Scollan    Co. 
Fred    Bodill 


LANDSCAPE   GARDEN- 
ERS 

F.    H.    Rice 
J.  W.  Jenks 


^0 
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Usual  35  days    712.50 

TOTAL  COST,  $2850.00 
Bond,  sureties,  none;  forfeit.  ?2  a  day; 
limit.  65  working  days  after  Nov.  21, 
1S21.      Plans    and    specifications   filed. 

FRAME   HOUSE 

HESTER    TRACT,    San    Jose,    Cal. .    All 
work     except     excavating     for     5- 
room    frame    house. 
Owner— A.   Russell,    330   S-3rd   St.,   San 

Jose,    Cal. 
Architect — None. 

Contractor — H.   Quiinet,   San   .lose,    Cal. 
Filed  Nov.   22,  '21.     Dated  Nov.   16,  "21. 

When    frame    is    up $1020.60 

When    plastering    is   on    1020.50 

When  bldg.  is  completed  and 

accepted  and  all  bills  paid  2041.00 
TOTAL,  COST,  $4082.00 
Bond,  $2041;  sureties,  Geo.  W.  Dobson 
and  Christina  Anderson;  forfeit,  none; 
limit,  90  working  days  from  Nov.-'16, 
1921.      Plans   and    specifications   filed. 


COMPLETION  NOTICES 

SANTA    tI,.\RA    COUNTY 


Nov.  21.  1921— GILHOY,  Cal.  Keith 
Hall  Co  to  Wm  Harttke.  .  Nov.  18.  19;il 

Nov.  19,  1921— SAN  JOSE,  Cal.  ■  Car- 
rie Emma  Gene  Elder  to  whom  it 
may   concern    Nov.    17,    1921 

Nov.  19,  1921— SAN  JOSE,  Cal.  Wil- 
liam Connell  to  Edwin  Sloght,... 
Nov.   12,   1921 

Nov.  19,  1921— BETWEEN  NILES  & 
San  Jose,  Cal.  Western  Pacific 
Railroad  Co.  to  McClay  &  Dunlop 
(co-partners)     Nov.    5,    1921 

Recorded  Accepted 

Nov.  18.  laiil — UILKOY.  Cal.  J  M 
Radin  and  Louis  Cupich  to  William 
Radtke Nov.     15.    1921 

Nov.  18.  1921— PALO  ALTO  Ruth  M 
Stedman  to   W  S  ('outer.  Nov.  IB,  1921 


BUILDING  CONTEACTS 


SAN  JOAai7IN  COUNTY 


WEST    SIDE    UNION    HIGH    SCHOOL 

District.    Tracy,    San    Joaquin    Co. 

One    -    story      reinforced      concrete 

gymnasium    building. 
Owner — West    Side    Union    High    School 

District. 
Architect — W.    H.   Weeks,    369    Pine    St., 

San  Francisco. 
Contractor — O.  C.   Holt,  Turlock.  Cal. 

$33,451.55 
Filed  Nov.  15,  '21.  Dated  Oct.  28,  '21. 
Limit.   90   days. 


RESIDENCE 

E.    NORTH    ST..    Stockton.      Residence. 

Owner — John    Pengilly,    520    S.    Ophir, 

Stockton. 
Architect — None. 
Day's  work.  $2800 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock' $100,000 

Sacramento,   Placerviile, 
Nevada  City,  Reno 


SACRAMENTO    OFFICK 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


KESIDENCE,   ETC. 

SOUTH      COMMERCE      ST.,      Stockton. 

Residence  and  garage. 
Owner— W.    L.     Cook,     30     W.     3rd    St., 

Stockton. 
-Vrchitect — None. 
Day's  work.  $2009 


KESIDENCE 

W.  JACKSON  ST.,  Stockton.  Residence. 

owner— A.     E.     Costa,     322     Wall     St, 

Stockton. 
Architect — None. 
Day's  work.  $1950 

IIESIDENCE 

WEST  CASTLE  ST.,  Sacramento.    Res- 
idence. 
Owner — Frank    Guncharo,   Stockton. 
.\rchitect — NoTie. 
Day's  work.  $2700 


IIESIDENCE,    ETC. 

WEST  ROSE  ST.,  Stockton.  Residence 
and   garage. 

Owner. — Arthur  Paulsom,  2264  E.  Mar- 
ket  St.,   Stockton. 

Architect — None. 

Day's  work.  $3100 


RESIDENCE 

RESIDENCE.S.    ETC. 

.VRCADIA     ST..     Stockton.       Two    resi- 
dences and  garages. 

Owner — W.     Coale.     Farmers 
chants  Bank  Bldg. 

Architect — None. 

Day's   work.  $3000   ea. 

Garage  $200 


Mer- 


COMPLETION  NOTICES 


SAN   MATEO   COUNTY 


Recorded  Accepted 

Nov.   18,   1921 — LOT  12   BLK   36.  Lyon 
&   Hoag  .Sub.   Town   of  Burlingame. 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

C'^pacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manu^.'sctiirfid  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  TBON  BUILDING 

San   Francisco,  Cal.  Portland.  Oregon 


Tel.  Market  1935 


Skilled   Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eiedlrical 

Contradlor 

221  OAK  ST.  San  Francisco 
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Ijurlingamc.  Max  Horn  to  ("harlcs 
L   Bell Nov.    12,    l»2t. 

Nov.  18,  IS^Jl — LiOT  12,  Burlingrame 
Heights.  Martin  Meyer  to  Lewis 
Robertson Nov.     17.     I!t2l 

Nov.    16,    11)21 — BOURN    PLACE    near 

5  end  of  Crystal  Springs  Lake.  San 
Mateo.  Empire  Mines  Investment 
Co  for  VV  B  Bourn  to  Brode  Iron 
Works Nov    3.   1921 

Nov.    14,   ia21 — SUB    17   BLK    45,   Lyon 

6  Hoag  .Sub.  Burlinganie.  I'.te 
Massonl  to  whom  it  may  corioerii 
Nov.     14.     l'J31 

Nov.  12,  1921 — LOT  7  BLK  1  E.\STON 
Addition  to  Burlinganie,  Burlin- 
game,  Cal.  John  H.  Wilson  to 
whom  it  may  concern..  .Nov.  12,  1921 

Nov.  10.  1921^LOT  64'x4"  on  El 
C'amino  Real  by  99'  3"  on  Santa 
Inez  .\ve.,  San  Mateo.  San  Mateo 
Woman's  Club  House  Association. 
Inc.  signed  by  Grace  Jewett,  Agent 
to  Chas  Pederson Nov.  3.  1921 

Nov.  10.  1921 — LOT  38  Homestead  .Ad- 
dition. Third  Township.  William  & 
Grace  Schimmele  to  W  T  Coop  and 
J   E  Bale Nov.   3.   1921 

Nov.  9.  1921— IX)T  10  BLK  6,  Hur- 
lingame  on  Ansell  Road.  LewiM  .\ 
.Nelson  to  whom  it  may  concern.,. 
Nov.  8,   1921 


LIENS  FILED 


SAN  h.«.te:o  county 


V  17,  1921— LOT  12A  BLK  Jl 
yon  &  Hoag  Sub  Town  of  Burlin- 
ame,  Burlingame.  Calif.  J.  Heck- 
nkemper  vs  James  A.  Hartman. 
J6S.00 


OI.ASS    ST.\>'D.\RDIZ.\TIOV    PRO- 
POSED BY   BrRE.\lT  OP 
STANDARDS 


.Standardization  of  the  different 
kinds,  qualities  and  sizes  of  window 
and  plate  glass  used  as  a  building  ma- 
terial and  for  many  other  purposes  was 
discussed  at  a  recent  conference  be- 
tween glass  distributors,  architects  and 
ens^ineers  of  the  Bureau  of  Standards 
of  the  Department  of  Commerce  at  the 
Bureau   of   Standards. 

Confusion  is  declared  to  exist  in  the 
glass  and  glazing  fields  so  far  as  quali- 
ties and  sizes  of  glass  are  concerned, 
and  this  conference  outlined  a  program 
that  will  be  participated  in  by  the 
manufacturers,  distributors,  architects 
and    the     Bureau       of      Standards,    and 


which  it  is  believed  will  result  in  the 
elimination  of  uniu-cessary  sizes,  stand- 
ardize quality  and  enable  a  more  effi- 
cient use  of  this  building  material  tlfat 
is  becoming  more  important  as  indus- 
trial and  domestic  architecture  de- 
mands more  light  lluough  increased 
tvindow  area. 

The  task,  as  outlined  at  the  confer- 
ence, included  the  formation  of  a  com- 
mercially usable  scientific  classiflca- 
tion  of  glass.  At  present  building  glass 
Is  classilieil  as  rolled  plate  glass,  blown 
cylinder  or  drawn  sheet  glass.  The 
plate  glass  includes  polished  glass 
ranging  in  grade  from  that  used  for 
the  highesi  quality  mirrors  to  that 
used  for  skylights,  different  kinds  ol 
glass  in  which  wire  netting  has  been 
placed  to  prevent  shattering  and  orna- 
mental glass  of  various  sorts.  The 
drawn  sheet  glass  is  used  for  windows 
ill   dirferenl   qualities. 

Committees  were  designated  by  the 
conference  to  g.ither  data  on  and  con- 
sider three  phases  of  the  window  and 
plate    glass   situation. 

The  nomenclature  in  the  glass  indus- 
try will  be  studied  and  an  effort  made 
to  define  trade  terms  that  are  likely  to 
be    used    with    various    meanings. 

Another  group  ot  iuteresled  men  will 
consider  the  important  subject  of  the 
simpliticatioii  and  standardization  of 
the  sizes  and  qualities.  Data  presented 
at  the  conference  showed  that  one  job- 
ber alone  stocked  more  than  150  sizes 
of  single  strength  window  glass  and 
nearly  as  many  sizes  of  double  strength 
window  glass.  It  is  believed  that  the 
total  number  of  different  sizes  wilt 
greatly  exceed  this  number. 

Polished  plate  glass  is  now  made  in 
thicknesses  ranging  from  one-eighth 
of  an  inch  to  one  and  one-halt  inches, 
with  weights  per  square  foot  of  from 
two  to  twenty  pounds.  But  the  most 
commonly  used  thicknesses  are  from 
three-sixteenths  to  five-sixteenths  of 
an  inch.  Plate  glass  can  be  made  in 
piacticulb'    any    size    up    to    25ft    square 


Telephone:     West   1726 

J.  A.  MOHR  &  SON 

General  Painting  Contractors 

Specialists  in 

COMPRESSED     AIR     PAINTING 

AND    SA.ND    BLASTING 

Builders'  Exchange,  ISO  Jessie  St. 

2216-18   Fillmore   St., 

San   Francisco 


leei.  With  miximum  dimensiouK  not 
more  than  12  feet  hy  21  feel.  PTnm 
these  figures  it  can  be  realized  what 
is  the  magnitude  of  ih.-  task  oefore 
this   committee. 


THE  DR.WGHTSHAN 


\\'ho  is  it,  when  some  gu.v  gets  hurt, 
Because   a   girder   didn't    "girt," 
Gets    ground    beneath    men's    feet    like 
dirt-; 

— The    Draughtsman.'  '■ 

AVho  is  It,  when   the  bridge  don't  stay. 
(An      earthquake      knocked      hip,    plerS 

away). 
Must  foot  the  bill  out  of  his  pay? 

— The   Draughtsman. 
Who  is  it,  when  when  figures  dance 
But   if  he   figures   wrong,   by  chance. 
Gets    soaked    on    Jaw    and    kicked     in 
pants? 

— The    Draughtsman. 
Who    is    it,   when    the    victory's   won. 
Hears  Chief  say,   "Well,   I'VE   got    this 

done! 
Quick,   Beanie,   hustle  out   this  one?" 

— The   Draughtsman. 
Who   is  it   takes   pride   in    his   work, 
Will    never    give    up.    never    shirk 
-A^nd  on  a  problem  lato  will  lurk? 

— The    Draughtsman. 
Who  is  it,  to  himself  often  winks: 
"I've  got  it  on  most  other  ginks— 
My     job     takes     grit     and     pluck     and 
'thinks'?" 

— The   Praiiphisman. 

— From  the  Boston  Post, 


NEW     PROCESS     OF     MANUP.\CTI:R- 
ING    GYPSUM    PL.\STER 


-■V  new  process  for  the  manufacture 
of  gypsum  plasters  has  been  perfected, 
by  the  U.  S.  Gypsum  Company.  Thth 
plaster  made  by  the  new  process  ie 
known  as  Syanized  Plaster.  This  proc- 
ess consists  of  sealing  each  minute 
particle  of  gypsum  against  atmospheric 
moisture.  It  is  stated  th:it  the  plaster 
loses  none  ot  its  sand-carrying  capac- 
ity, even  when  stored  for  many 
months;  that  it  does  not  go  "dead," 
while  in  storage,  and  being  always 
"fresh,"  assures  full  coverage.  Other 
economies  claimed  for  this  plaster  are 
the  rapidity  with  which  it  takes  the 
water  in  mixing,  and  its  unusual  plas- 
ticity under  the  trowel.  The  product 
has  been  standardized  throughout  the 
country  at  the  various  United  States 
Gypsum   Company   plants. 


Of  the  more  than  8,000,000  women 
employed  In  the  United  -States,  about 
2,000.000  are  organized. 


LliERTY 

manuVactuoip.  I 


Liberty  W  all  Board 

Nothirg  bette:  for  ii  ^  ae  use  in  any  climate.  Has  great  fire 
resip'  rce.  is  sanit.iry  and  vermin  proof,  impervious  to  sound, 
n'  -  .It    ..  "  cold. 

>  iiilGHT  —  V4  inch  thick,  32  and  48  inches  wide, 

t  aj^hs  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


KEV-MOLO  pl«;t 


A       Klbei 

Board     t:._^      -.  .. 

warp   or   buckle. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
400PER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Folding  Gates 

Ornamental  and  Miscellaneous 
Iron  Work 

Steel  Sash    ::    Wire  Work 


Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 
San  Francisco 


Phones 


Market  730 
Market  731 


ffiarspn  OInnatrurtton  SrpnrtH 

Issued  every  business  day  of  the  year.     Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway    projects,    bridges,    dams   and    harbor    works, 
machinery,  etc.     Send  tor  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 

seo  Bfissiour  sthket              ban  prancisco,  cal. 

House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 

FRED  H.  BOGGS 

INSURANCE 

T34-744  Bush  St. 

Member 
SAN  FRANCISCO                          insurance  Brokers  Exchange 

Relfliiaft  Lumber  and  Planing  Mill  Company 

GENERAL  liVMBER  YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
G«nrral    Mill    and    Cabinet    'Work,    Stock    Doors.    Sasli 

Frnmes   and    Mouldings 
ITTH    &    KANSAS    STS.                -               SAN    PRANCISCO 

rhone  Market   1057 

Just    FLUSH    it    on! 
lAPIDOIITH 

■■■■M^     TRAOC    MARK      BaiBMiiV 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIMIVEBORIV  SOMS,  IiiC. 

355  Pacific  EUectric  Building,  Los  Angeles                                                                                     77  O'Farrell  Street,  Siin  Francisco 

Publication     Office 
SCO      Mlrmlon      Street 


SAX  FRAXCISCO.  CALIF.,  DErE:\rBER  3.  ]021       '^"''i^'^^d  Every  Pnturday 
'  TTTcnty-firnt    Tear.    >o,    4fl 


Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 

Be  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  US  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Gar6eld  17 

FOR  SAIiE  BY  ALL    M^liniSR   DBALFRS 
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Advance  Construction 
Reports 


Larsen  Construction  Reports,  issued  every  bus- 
iness day  of  tlie  year,  furnishes  information  as  to 
contemplated  construction  projects  of  all  kinds, 
covering  the  State  of  California. 

If  you  want  to  know  when  Architects  and  Engi- 
neers are  preparing  plans  or  taking  figures  for 
materials  and  for  construction,  we  supply  the 
information. 

BUILDING  REPORT  SERVICE  covers  every 
class  of  building. 

ENGINEERING  REPORT  SERVICE  covers 
bridges,  dams  and  harbor  work;  street,  sewer  and 
highway  projects;  irrigation  works,  machinery, 
fire  equipment,  etc. 

Sample  copies  furnished  on  request.  State 
character  of  construction  in  which  you  are  in- 
terested. 
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E.YPERIMENTS    WITH   ADVERSE 
SOIL 


In  order  to  test  different  methods  of 
treating  adverse  sub-soils  upon  which 
paving  is  to  be  laid,  the  California 
Highway  Commission  is  about  to  in- 
stitute a  series  of  experiments  on  a 
section  of  road  now  being  constructed 
in  Solano  County,  from  Denverton  to 
Rio  Vista.  Nine  sections,  each  500  feet 
li'iiL.  will  be  treated  as  follows: 

>■  ;ion  1.  This  section  will  be 
iifuted  to  a  depth  of  approximately  12 
imches  with  Portland  cement  in  the 
ratio  of  one  of  cement  to  ten  of  soil. 
by  plowing  and  harrowing  sufficiently 
to  secure  a  reasonably  intimate  mix- 
ture of  Portland  cement  with  the  soil. 
After  having  incorporated  the  cement 
with  the  soil,  the  sub-grade  will  be 
rolled  and  finished  for  the  concrete 
pavement. 

Section  2.  The  same  process  will  be 
followed  as  for  Section  1.  except  that 
the  proportions  will  be  ome  of  cement 
to   twenty  of   soil. 

.'-".  rtion  3.  The  same  process  will  be 
■od  as  for  Section  1.  except  that 
■  pth  of  treatment  will  be  6  inches 
.id  of   12    inches. 

...lion  4.  The  same  process  will  be 
followed  as  for  Section  2.  except  that 
the  depth  of  treatment  will  be  6  inches 
Instead  of  2  Inches. 

Section  5.  The  same  process  will  be 
followed  as  for  Section  1,  except  that 
hydrated  lime  in  the  proportions  of 
one  of  lime  to  twenty  of  soil  will  be 
used  in  place  of  Portlamd  cement. 

Section  6.  The  same  process  will  be 
followed  as  for  Section  1.  except  that 
pulverized  limestone  in  proportions  of 
one  of  limestone  to  twenty  of  soil  will 
be  used  In  place  of  Portland  cement. 

Section  7.  The  same  process  will  bo 
followed  as  for  Section  1.  except  that 
no  foreign  substance  will  be  mixed 
with  the  adobe  soil. 

Section  S.  The  same  process  will  be 
followed  as  for  Section  1,  except  that 
60%  asphaltic  road  oil  will  be  spread 
at  the  rate  of  3  to  5  gallons  to  the 
square  yard. 

Section  9.  The  same  process  will  be 
followed  as  for  SectioTi  8.  except  that 
the  depth  of  treatment  will  be  6  inches 
Instead  of  12   inches. 


Build  Now!     Building  Costs  of 

All  Classes  Are  Becoming  Stable 

Demandu  tor  Xew   Conatrnction  Are   Great   —   I'oKtponenent    of     Project*    at 

Thia    Time     Will    Cause    Incrcaiied    Pricc.i    in    .Near   Fatnre  Uercantlle 

AKenciea,    Bonks   Aeree    That    Price  Level  In  .Vt  Hand. 


Building  costs  are  coming  down. 
The  recession  in  the  prices  both  of 
labor  and  of  materials  began  several 
months  ago  and  still  continues.  De- 
mands for  new  construction  are  go- 
ing up.  Bradstreet's  compilations, 
weekly  reports  bj'  such  trade  journals 
as  the  Americam  Lumberman,  studies 
of  the  general  situation  by  architects 
and  engineers,  all  imply  that  a  great 
resumption  of  building  Is  at  hand. 
Money  for  new  enterprises  is  likely 
soon  to  be  available  once  more.  Bank- 
ers have  been  unwilling  to  make 
mortgage  loans  based  upon  the  in- 
flated valuations  of  the  last  three 
years.  Today,  while  they  are  watch- 
ing the  descent  in  prices  and  calcu- 
lating where  the  new  permanent  level 
will  be  found,  they  agree  that  it  will 
be  higher  than  the  level  of  1913,  but 
much  lower  than  immediately  follow- 
ing the  war. 

Coat  of  Materials 

The  peak  advances  for  materials  of 
every  kind  made  an  average  of  240 
per  cent.  By  the  middle  of  the  pres- 
ent year  the  tendency  to  a  general 
lowering  of  rates  had  brought  the 
cost  of  materials  down  to  an  average 
of  110  per  cent  over  the  pre-war 
figures,  and  they  have  beem  declining 
ever  since  that  time.  Contractors 
even  declare  that  lumber  is  back  to 
the  1914  level.  Concerns  that  in 
August,  1920,  quoted  re-enforcing 
steel  for  concrete  work  at  $105  a  ton 
offered  precisely  the  same  material  In 
September  of  this  year  at  $40  and  $56 
a  ton. 

Guesses   of   ArcUtecta 

The  most  astute  student  of  the 
oscillations  of  prices  cannot  guess 
precisely  where  the  pendulum  will 
come  to  rest  after  the  present  back- 
ward swing.  The  estimates  of  200 
architects,  engineers  and  contractors 
the  country  over  range  all  the  way 
from  30  per  cent  to  100  per  cent 
above  the  1913  level,  and  tho  majority, 
place  the  stationary  point  at  50  per 
cent.  This  is  a  distinctly  hopeful 
omen,  indicating  an  enormous  decline 
from  the  high  levels  of  1919  and  1920 
and  the  early  arrival  of  conditions 
maTiifestly  favorable  to  the  person 
who  wishes  to  build  either  a  home  or 
a  business  structure. 

Wages  are  declining.  No  one  ex- 
pects   them    to    go    back    to    the    rates 


paid  in  1913.  Americans  want  labor 
in  the  building  trades  and  all  other 
departments  of  industry  to  be  justly 
paid,  and  no  one  denies  the  proposi- 
tion thai  wages  should  keep  in  rotlo 
with   tho  cost  of  living. 

.Now  Is  tke  Time  to  Build 

Wisely,  therefore,  may  one  get 
ready  to  build.  Tho  grand  average 
of  prices  ol  every  kiiid  In  ls70  was 
higher  than  It  was  in  1860  and  lower 
than  it  was  in  1865;  so  an  absolute 
recession  to  tlie  scale  of  1914  is  not  to 
be  expected  today,  but  the  crest  of  the 
ridge  has  been  safely  surmounted, 
and  what  the  bankers  call  the  "new- 
bed-rock  level'  seems  to  be  no  great 
distance  ahead.  The  operation  of  the 
law  of  supply  and  demand  Justifies 
the  careful  Investor  in  making  ready 
•now  to  take  advantage  of  the  rare 
building  opportunity  that  apivarently 
is  at  hand.  If  his  ideas  are  tending 
toward  finality  he  should  set  his 
architect  to  work,  have  his  site  ex- 
amined, his  plans  drawn,  his  specifi- 
cations made.  To  get  these  ready  for 
a  dwelling  costing  $15,000  is  likely  to 
require  four  weeks  of  time  in  the 
average  well-equipped  architect's  of- 
fice; to  prepare  them  for  a  $75,000 
building  several  months  will  be  nec- 
essary. Nor  is  an  architect  always 
able  to  begin  work  on  your  commis- 
sion the  day  you  first  approach  him. 
lioans  Available 

Why  lose  time?  When  a  general 
building  campaign  once  more  gets 
under  way.  and  no  one  doubts  that  it 
cannot  much  longer  delay  as  a  tend- 
ency toward  an  advance  in  prices  will 
soon  become  evident.  Let  it  be  em- 
phasized again  that  It  is  easy  to  mis- 
interpret the  position  of  the  savings 
lank  .and  other  financial  institutions 
commonly  relied  upon  for  the  mone: 
for  the  payment  of  construction  ex- 
penses. These  banks  do  not  refuse 
loans  on  mortgages  merely  because 
the  offered  security  is  in  the  form  of 
a  mortgage.  Their  conservative  at- 
titude the  past  year  or  two  has  been 
quite  justified.  They  could  not  bo 
expected  to  finance  buildings  at 
valuations  above  the  prices  the  struc- 
ture would  realize  once  the  period  of 
inflation  had  passed.  The  banks  have 
not  forgotten  their  experience  in  1873. 
They  are  ready,  however,  to  loan  on 
mortgage  security,  when  values  have 
reached  a  reasonable  level. 


PRIZES    OFFERED   BY   lI>MNOIS   EN- 
GINEERS   FOR   TECHXICAL 
PAPERS 

In  accordance  with  a  plan  started  in 
1920,  the  Illinois  Society  of  Engineers 
has  offered  five  prizes  of  $245  for  pa- 
pers to  be  presented  at  the  annual 
meeting  at  Decatur,  111..  January  24  to 
26,  1922.  There  will  be  a  prize  for 
each  of  the  following  classes:  (1) 
Drainage,     (2)     roads    and    pavements. 


(3)  sewerage.  (4)  surveying.  (5)  mis- 
cellaneous civil  and  municipal  engi- 
neering. This  competition  is  limited 
to  members  of  not  more  than  five 
years'  standing  and  to  candidates  for 
election  at  the  annual  meeting.  Pa- 
pers are  to  be  submitted  by  January  1 
and  must  be  prepared  in  accordance 
with  the  rules  and  conditions.  Full 
particulars  may  be  obtained  from  E. 
K.  R.  Tratman,  C.  B..  secretary  Illlnoia 
Society  of  Engineers,   Wheaton.   111. 
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The  Observer 


A  conference  ot  the  various  inter- 
ests back  of  the  proposed  Boulder 
Canyon  dam  will  be  held  at  San  Diego 
December  12.  Secretary  of  the  Inte- 
rior Fall  is  expected  to  attend  this 
conference,  which  was  originally 
scheduled  to  be  held  at  Washington. 
A  plan  of  procedure  to  carry  out  this 
great   prqject  will   be   considered. 


The  A.  B.  Johnson  Lumber  Company, 
recently  formed,  with  offices  at  1 
Drumm  street,  to  conduct  a  wholesale 
lumber  and  shipping  business,  will 
represent  the  Western  Lumber  Com- 
pany's mills  of  Aberdeen,  Wash. 


"The  Exchange  Hour''  is  the  name  of 
the  monthly  bulletin  issued  by  the 
Builders'  Exchange  of  Alameda  Coun- 
ty. The  purpose  of  the  bulletin  is  to 
l<eep  members  of  the  exclia'nge  in 
touch  with  the  activities  of  the  month 
— and  judging  from  the  first  issue — 
compiled  under  the  capable  editor-ship 
of  Wm.  B.  Hague,  secretary-manager 
of  the  exchange,  it  shall  serve  the 
purpose. 


Ralph  Beebe  has  beem  appointed 
Chief  Harbor  Engineer  for  the  city  of 
Oakland. 


Fred  S.  Stimson,  pioneer  lumberman, 
died  in  Seattle,  November  24. 


Plasterers'  Union  of  Kansas  City 
votes  voluntary  wage  reduction  of  7% 
to  12  cents  an  hour.  It  is  expected  to 
have  a  decidedly  stimulating  effect  on 
building  activities. 


James  B.  Girand,  former  State  En- 
gineer of  Arizona,  amd  connected  with 
many  important  engineering  projects 
in  that  state,  has  been  appointed  super- 
vising engineer  for  the  proposed  Cave 
Creek   flood   control   dam. 


A  new,  up-to-date  175-page  edition 
of  "Safety  in  Building  Construction," 
the  manual  on  accident-prevention  of 
the  Travelers'  Insurance  Company  of 
Hartford,  Connecticut,  has  just  come 
from  the  press.  It  is  profusely  Illus- 
trated and  should  prove  most  useful  to 
every    contractor. 


The  value  of  public  utility  property 
in  California,  judging  from  gross  re- 
ceipts, stock  values  and  franchises  has 
increased  in  the  past  ten  years  in  vir- 
tually the  same  ratio  as  has  the  as- 
sessed value  of  general  property  in  the 
same  period,  according  to  figures  made 
public  by  Ray  L.  Riley,  state  con- 
troller, which  show  the  increase  to  be 
approximately  100  per  cent  since  1911. 
In  1911,  according  to  Riley's  figures, 
the  value  of  corporation  property 
based  om  collections,  etc.,  was  $535,- 
237,816.83,  as  compared  with  $932,531,- 
627.38  in  1921.  The  assessed  value  of 
general  property  in  1911  was  $2,603,- 
265,528,  as  against  $4,922,700,063  in 
1921. 


O.  B.  Harriman  of  San  Francisco  has 
purchased  the  Escalon  branch  of  the 
Ward  Lumber  Company.  It  will  now 
be  known  as  the  Escalon  Lumber  Com- 
pany and  will  be  under  the  manage- 
ment  of  Trace  MoPherso'n. 


L.  E.  Barker,  former  engineer  of  the 
Pima  County,  Arizona,  County  High- 
way Commission,  which  has  closed  its 


work,  has  beefn  appointed  assistant 
liighway  engineer  of  the  Yavapai 
County  Highway  Commission  and  will 
supervise  the  construction  of  about  200 
miles  of  dirt  road  to  be  constructed 
under  a  $1,500,00  bond  issue. 


Articles  of  imcorporation  of  the 
Universal  Pump  and  Manufacturing 
Company  of  Redding  have  been  filed 
at  Redding.  The  new  corporation  is 
incorporated  at  $50,000  and  will  bring 
to  Redding  a  payroll  of  approximately 
$60,000  within  the  course  of  a  year. 
The  directorate  of  the  new  concern 
consists  of  I.  J.  Johnsom,  local  foun- 
dryman;  S.  P.  Henderson  and  Jesse  W. 
Carter,  local  attorney.  The  corpora- 
tion proposes  to  manufacture  the  Uni- 
versal pump,  a  deep  well  pump.  The 
company  will  also  operate  a  foundry 
and  machine  shop.  Exclusive  patent 
rights  for  the  entire  United  States  are 
held  by  the  company  on  the  Universal 
pump. 


Warre'n  Bros.  Co.  has  filed  applica- 
tion with  the  Los  Angeles  Harbor 
Commission  for  a  lease  on  a  site  back 
of  the  Los  Angeles  Shipbuilding  and 
Dry  Dock  Company's  plant  at  the  har. 
bor.  A  plant  for  manufacture  of  pav- 
ing  material    will    be   erected. 


B.  W.  Stanton  of  Live  Oak  has  been 
appointed  Chief  Engineer  for  the 
Morrison  Slough  Drainage  District  im 
Sutter    County. 


The  Red  Seal  Refining  Company  will 
build  a  million-dollar  refinery  at  Long 
Beach,  according  to  H.  L.  Hagerman. 
treasurer  of  the  company.  A  site  of 
21  acres  has  been  secured  at  the  junc- 
tion of  the  Union  Pacific  and  Southern 
Pacific  railroads  on  West  Anaheim 
road  in  the  industrial  district  of  Long 
Beach.  Pipe  lines  will  be  laid  by  the 
company  to  the  Signal  Hill  and  Hunt- 
ington Beach  oil  fields  and  crude  oil 
Avill  be  available  as  far  north  as  Bak- 
ersfield  and  Taft. 


The  Army  of  Unemployed  shall  be 
strengthened.  Oakland  City  Council 
has  passed  an  ordinance  to  print  abol- 
ishing ten  positions  and  affecting 
forty-five  employes  iTi  the  Department 
of  Public  Works.  More  than  $4,000  a 
month  will  be  cut  off  the  city  payroll 
and  after  January  1  other  adjustments 
in  the  department  will  further  reduce 
the  payroll  $2,000  more.  The  positions 
to  be  abolished  and  the  salaries  fol- 
low: Assistant  wharfinger,  $12'5;  chief 
paving  inspector.  $200;  one  engineer 
of  City  Hall  building,  $200;  extra  jan- 
itor, $110;  foreman  of  machine  shop 
and  te'n  rodent  catchers,  $530;  harbor 
engineer  (position  consolidated) ;  one 
janitress,  $110;  ten  rodent  catchers, 
$1,400;  four  shipwrights,  $840;  one  as- 
sistant engineer,  $150;  one  superin- 
tendent of  buildings,  $225;  one  field 
engineer,    $190. 


The  Stocktom  Architects'  Associa- 
tion has  launched  a  campaign  to  se- 
cure a  readjustment  in  building  condi- 
tions in  Stockton  and  a  reduction  in 
the  price  of  building  materials  "that 
still  remain  too  high."  General  con- 
tractors of  Stockton  have  endorsed 
the   movement. 


the  Winter.  The  company  plans  to 
overhaul  all  the  machinery  in  both 
mills  and  install  some  new  machin- 
ery. Indications  are  for  a  busy  season 
next  year.  The  box  factory  will  run 
throughout  the  Winter. 


The  Adam  Brown  Packing  Co.,  of 
Spokane,  Wash.,  recently  imcorporated, 
has  purchased  a  site  in  that  city  and 
will  erect  a  packing  plant  costing 
$100,000,   including  equipment. 

The  Berkeley  City  Council  is  plan- 
ning to  establish  a  Bureau  of  Building 
Inspection.  The  appointment  of  the 
Chief  Inspector  for  the  bureau  shall 
be  made  by  the   Council. 


The  Columbia  Wood  Products  Co., 
with  offices  at  508  Couch  Buildimg, 
Portland,  Oregon,  has  been  organized 
with  a  capital  stock  of  $250,000.  A 
site  in  Astoria,  Ore.,  has  been  selected 
by  the  company  on  which  it  proposes 
to  erect  the  first  unit  of  a  mill  costing 
$250,000. 


The  records  of  the  Bridge  Builders  & 
Structural  Society,  from  reports  col- 
lected by  its  secretary,  show  that  dur- 
ing the  month  of  October,  1921,  97,800 
tons  of  fabricated  structural  steel  was 
contracted  for  throughout  the  United 
States,  equivalent  to  54  per  cent  of  the 
entire  capacity  of  the  bridge  and 
structural  shops  of  the  country. 


Farmers'  Bulletim  1214  is  the  latest 
booklet  issued  by  the  U.  S.  Bureau  of 
Agriculture.  The  publication  covers 
the  construction  of  farm  dairy  houses 
and  is  illustrated  with  elevations, 
floor  plans,  etc.  Copies  will  be  fur- 
nished on  request. 


The  Board  of  Directors  of  the 
American  Association  of  Engineers 
has  endorsed  the  action  of  the  Nation- 
al Unemployment  Conference  in  de- 
veloping nation-wide  constructiom 
work  and  has  instructed  the  200  chap- 
ters of  the  organization  to  bend  every 
effort  toward  developing  construction 
activities. 


The  Independent  Lumber  Co.  of 
Glendale  has  been  incorporated  with 
$100,000  capital  stock  by  E.  F.  Heisser, 
Mrs.  G.  M.  Heisser  and  W.  B.  Evans  of 
Glendale;  S.  M.  Anderson  and  A.  W. 
Middletom  of  Aberdeen.  Wash.  A 
branch  yard  has  already  been  estab- 
lished at  Marian.  Heisser  was  former- 
ly engaged  in  the  lumber  business  at 
Fargo,   N.   D. 


The  City  Attorney  of  Los  Angeles 
has  ruled  that  bids  for  the  De  la  Sa- 
catella  storm  sewer,  a  $2,500,000  proj- 
ect, must  be  taken  for  the  work  as  a 
unit.  The  Board  of  Public  Works  de- 
sired to  let  the  work  in  sections,  but 
the  City  Attorney  held  this  could  not 
be  legally  done. 


Meyer-Heath  &  Carlson  announce 
the  opening  of  a  wholesale  lumber  of- 
fice in  the  Pacific  Mutual  Building,  Lob 
Angeles. 


The  Lassen   Lumber  amd   Box   Co.   at 
Susanville  has  closed  its  saw  mills  for 


Byrne  &  Tost,  Sacramento  contract- 
ors, have  started  work  on  a  $54,000 
paving  contract  in  Chico.  Twenty 
blocks  of  streets  im  the  Thirteenth 
Subdivision  will  be  paved  with  four 
inches  ot  concrete. 
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Senate  Bill  Seeks  Long  Range  Planning  of  Public  Work 


Senator  William  S.  Kenyon  of 
lona  Introduces  Bill — rreimrcii  in 
Advance  Acalndt  Future  Cyclical 
Period  of  BuslnCMs  neprcsniun  and 
Unemployment — IJeclnred  to  Be 
One  of  the  Most  Important  Kesulta 
of  President's  Unemployment  Con- 
ference. 


To  carry  out  the  policy  recommend- 
ed by  the  President's  Conference  on 
Unemployment  and  to  prepare  in  ad- 
vance agaimst  future  cyclical  period 
of  business  depression  and  unemploy- 
ment, Senator  William  S.  Kenyon  of 
Iowa  has  introduced  a  bill  in  the  Sen- 
ate providing  for  the  long^-range  plan- 
ning of  public  worics.  The  bill  was 
referred  to  the  Committee  on  Labor 
of  the  Senate. 

The  preamble  of  the  bill  states; 
"Whereas,  a  sound  economic  policy  re- 
quires that  a  larger  percentage  of  the 
public  works  and  projects  of  the 
United  States  be  undertaken  and  pros- 
ecuted during  a  period  of  major  indus- 
trial depression  and  unemployment, 
when  labor  and  capital  are  not  fully 
employed  in  private  industry,  that 
a  smaller  percentage  of  such  works 
amd  projects  should  be  undertaken  and 
prosecuted  during  a  period  when  pri- 
vate industry  is  active  and  competing 
for  the  same  men  and  material  with 
resulting  business  strain  and  over- 
extension, and  that  the  prosecution  of 
such  works  and  projects  should  be 
utilized  as  a  stabilizing  force  during 
a  period  of  over-expansion  as  well  as 
during  a  period   of  depressiom." 

As  a  means  of  granting  the  author- 
ity necessary  to  carry  out  this  policy 
the   act   provides: 

First — That  the  head  of  each  execu- 
tive department  is  authorized  to  pre- 
pare and  to  revise  periodically  the 
necessary  plans  for  all  public  works 
and  projects,  within  his  jurisdiction, 
concerning  which  a  report  has  been 
requested  by  Congress,  or  a  commit- 
tee thereof,  under  the  provisions  of 
existing  law,  and  to  make  the  surveys 
amd  to  prepare  the  engineering  plans 
necessary  for  proposed  public  works 
and  projects,  in  order  that  the  work 
may  be  commenced  immediately  and 
properly  prosecuted  when  an  appro- 
riation    becomes   available    therefor. 

Second — That  the  Secretary  of  Com- 
merce shall  prepare  .andlpu(blish  month- 
ly reports  as  a  supplement  to  the  Cur- 
rent Survey  of  Business,  of  the  Bureau 
of  the  Census,  or  otherwise,  concern- 
ing the  trend  of  business  conditioTis, 
the  approach  of  periods  of  business 
strain  and  over-extension,  or  of  pe- 
riods of  business  depression,  in  order 
that  the  President,  the  heads  of  the 
executive  departments,  the  Conprress, 
Governors  of  states  and  Mayors  of  cit- 
ies and  persons  engaged  In  private  in- 


dustrial enterprises  may  properly  pre- 
pare for  and  plan  against  such  periods. 
The  Secretary  of  Commerce  Is  in- 
structed to  transmit,  with  his  recom- 
mendations, copies  of  such  report  to 
the  President,  the  heads  of  depart- 
ments, and  to  the  Congress.  In  pre- 
paring his  report  and  recommenda- 
tions, the  Secretary  is  authorized  to 
utilize  the  available  statistics  collect- 
ed or  compiled  by  aTiy  department, 
bureau,  office,  or  agency  of  the  Fed- 
eral Government  or  of  a  state,  or  by 
an  industrial,  banking,  labor,  or  other 
association,  and  he  is  authorized  to 
obtain  such  additional  facts  and  sta- 
tistics as  may  be  necessary  to  carry 
out   the    provisions    of   this   section. 

Third — That  the  head  of  each  exec- 
utive department  is  authorized,  upon 
the  advice  of  the  President,  to  post- 
pone the  date  of  the  commencement 
or  retard  the  prosecution  of  sucli  por- 
tions of  the  public  works  and  projects 
within  his  jurisdiction  as  may  be  nec- 
essary in  order  to  prepare  for  and  to 
prevent  a  further  rise  in  the  cyclical 
wave  of  industrial  expansion  and  re- 
sulting business  strain  and  over-ex- 
tension and,  within  the  appropriations 
therefor  to  enter  upon  a  maximum 
program  of  public  works  and  projects 
as  a  preparation  for  and  in  order  to 
counteract  an  impending  period  of  in- 
dustrial depression  and  unemployment. 
AVhere  a  time  limit  has  been  specific- 
ally provided  within  which  aniy  such 
work  or  project,  or  any  part  thereof, 
is  to  be  commenced  or  completed,  this 
section  shall  not  be  construed  to  ex- 
tend or  remove  such  limit. 

When  Edward  Eyre  Hunt,  secretary 
of  the  President's  Conference  on  Un- 
employment, was  informed  that  Sen- 
ator Kenyon  had  introduced  this  bill 
into  the  Semate,  he  said,  "I  believe 
this  is  one  of  the  most  important  re- 
sults of  the  Unemployment  Conference. 
If  we  can  get  the  people  of  the  Nation 
into  the  habit  of  long-range  planning 
of  public  works,  and  into  the  habit  of 
thinking  in  terms  of  the  business 
cycles  with  its  alternate  depressions 
and  booms,  we  shall  have  established 
an  important  factor  in  any  permanent 
program  for  combating  unemploy- 
ment." 

Otto  T.  Mallery,  member  of  the  In- 
dustrial Board  of  Pennsylvania  and 
secretary  of  the  Committee  on  Public 
Works  of  the  President's  Conference 
on  Unemployment,  believes  that  the 
passage  of  this  act  will  mark  an  im- 
portant forward  step  in  the  Nation's 
economic,  industrial  and  financial  life. 
He  has  advocated  legislation  of  this 
nature  in  addresses  before  the  Inter- 
national Association  of  Public  Em- 
ployment Service  at  Buffalo,  and  the 
House  Committee  on   Arid  Lamds. 


Mr.  Mallery  made  this  statement  re- 
garding the  possibilities  and  effect  of 
the  Kenyon  bill:  "There  are  two 
kinds  of  industry,  private  and  public. 
Private  industry  is  performed  for  pri- 
vate profit;  public  industry  or  public 
works  are  performed  to  fill  public 
needs.  Periods  of  acute  Industrial  de- 
pression have  been  occurring  once  In 
every  seven  to  ten  years  during  the 
twemtieth  century.  If  public  works 
were  increased  in  years  when  private 
industry  decreases,  stabilization  of 
employment  would  undoubtedly  result. 
Statistics  recently  collected  for  1920 
and  1921  indicate  that  $2,500,000,000  in 
wages  will  represent  the  difference 
between  boom  and  depression  in  the 
factories  of  the  United  States;  $1,750,- 
000,000  difference  in  wages  in  trade 
and  transportation;  $250,000,000  difter- 
cncc  in  agriculture,  fishing,  domestic, 
personal  and  professional  services; 
and  S.>00,000,000  loss  to  miners;  making 
a  grand  total  loss  in  wages,  between 
1920   and    1921,   of   $5,000,000,000. 

"Kive  billion  dollars  decrease  in  total 
wages."  said  Mr.  Mallery.  "is  our  yard 
.-stick  measure  of  acute  unemployment. 
The  total  average  of  all  public  works 
within  the  United  States  by  all  govern- 
mental agencies,  w^ithout  considering 
those  public  works  paid  for  by  current 
taxation,  is  $825,000,000  annually.  It 
we  should  adopt  a  national  policy  of 
expanding  public  works  in  years  of  de- 
pression and  contracting  public  works 
during  the  other  years,  is  it  too  much 
to  believe  that  we  can  execute  three 
times  the  average  in  the  year  of  unem- 
ployment, which  is  likely  to  occur  once 
in  ten  years?  if  so,  our  figure  tor  pub- 
lic works  will  be  $2,475,000,000  in  a  bad 
year,  or  $1.835, 000, 000  increase  for  a 
year  of  depression  over  an  average 
year.  .Nintty  per  cent  of  this  expendi- 
ture lor  public  works,  or  $1,650,000,000 
may  be  estimated  as  the  amount  which 
will  be  spent  for  wages,  and  this  fig- 
ure will  represent  the  potential  useful- 
ness of  a  national  public  works  pro- 
gram as  a  safely  valve  for  unemploy- 
ment in  a  year  of  depression  in  private 
industry. 

"A  comprehensive  national  public 
work.s  policy, — as  contained  in  Senator 
Kenyon's  Bill,  introduced  today — may 
possibly  check  unemployment  in  its 
worst  year  by- one-t  bird.  If  so,  it  is  a 
force  of  the  first  magnitude.  Its 
economic  and  social  importance  cannot 
be  overestimated.  If  all  .\mericans  are 
to  feel  secure  in  America,  if  all  Ameri- 
cans are  to  feel  proud  of  America,  it 
America  Is  to  progress  in  civiliz.ation 
as  it  must,  the  advance  planning  ot 
public  works  for  had  times  must  be 
utilized  to  make  the  recurrence  of  such 
a  period  of  unneccessary  waste  and 
suficring  as  the  present,  forever  im- 
possible," 


1»20    KF.rORn    YEAR    IV    TIMBF.R 
PRESERVATION' 


The  most  notable  progress  yet  re- 
corded in  the  pressure  treatment  ot 
timber  to  prevent  decay  was  made  In 
1920,  according  to  a  report  recently 
Issued  by  the  Service  Bureau  of  the 
American  Wood  Preservers'  Associa- 
tion. 

The  report  states  that  the  112  active 
pressure  wood-preserving  plants  scat- 
tered throughout  the  country  used  In 
1920  60  million  pounds  of  zinc  chlo- 
ride and  69  mlUlon  Kallons  of  creoBote 


oil  for  the  treatment  of  over  two  bil- 
lion   hoard   feet   of   timber. 

The  treated  material  comsisted 
mainly  of  railway  ties,  construction 
timbers  for  wharf,  bridge,  highway, 
mining  and  building  purposes,  piling, 
telephone  and  power  poles,  fence 
posts,  wood  blocks  for  street  paving 
and  for  factory  floors,  and  lumber  for 
miscellaneous    uses. 

Decay,  which  can  be  prevented  by 
proper  preservative  treatment,  de- 
stroys more  wood  annually  than  a'ny 
other  agent.  The  desire  for  perma- 
nence at  low  cost  Is  given  as  the  rea- 
son for  the  Increased  demand  for  well- 
treated  timber. 


THE    WOODPF.CKER 


A   woodpecker  pecks  out  a  great  many 
specks 
Of  sawdust  when   building  a  hut; 
Ho    works   like   a   nigger   to   make    the 
hole  bigger — 
lie's  sore  if  his  cutter  won't  cut. 

He    don't    bother    with    plans   of   cheap 
artisans: 
But  there's  one  thing  can  rightly  be 
said — 
The   hole  excavation  has  this  explana- 
tion: 
lie  builds  It  by  using  his  head. 

— D.  B.  Murphy  In  Pacific  Bnclneer. 
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Building  News  Section 


APART3IENT  HOUSES 


Plans  Being'  Prepared. 

APARTMENTS  Cost,   $175,001) 

SAN  FRANCISCO.  N  O'Farrell  Street 
W   Jones  Street. 

Seven-story  reint'orced  concrete  apart- 
ment house  (100  rooms  of  2  and  3- 
rooni  apts.) 

Owner — C.  H.  Peterson,  tormerly  or 
JVlcLeran   &  Peterson,  Contractors. 

Consulting  Architect — August  G.  Head- 
man, Call  Bldg.,  San  Francisco. 


Plans  Being   Revised. 

APARTMENTS  Cost,    $ 

SAN  LBANDRO,  Alameda  Co.,  Cal. 

Two-story   and    basement   brick   apart- 
ment house. 

Owner — Proster  Godchaux. 

Architect — W.    H.    Weeks,    Sli!)    Pine   St., 
San  Francisco. 
New   bids   will   be   taken   in   about   a 

week. 

Figures    to   be  Taken   Shortly. 

APARTMENTS  Cost,    $ 

SAN    .lOSB,    Santa    Clara    Co.,    Cal. 
Two-story   frame   apartment   house    (3 

apts.) 
Owner — Withheld. 
Architects — Binder    &    Curtis,    255Vi    S- 

First  St.,   San  Jose. 


Plans  Being  F'igured. 

APT.    HOUSE  Cost,    $ 

SAN  JOSE,  Santa  Clara  Co.,  Cal. 
Two-story    frame    apartment    house    (4 

apts.). 
Owner — Mrs.   Moody. 
Architect — Binder    &    Curtis,    255"^     S. 

1st    St.,    San    Jose. 


Preliminary   Plans   Being   Prepared. 

APT.    HOUSE  Cost,    f 

SANTA   ROSA,   Sonoma   Co.,   Cal.     Ross 

Street. 
Reinforced   concrete    apartment    house. 
Owner   —   Robert     O'Connor     of     The 

O'Connor    Furniture    Co. 
Architect — Walter   Parker,   57   Post  St., 

San  Francisco. 
It  is  planned  to  take  figures  in  Feb- 
ruary. 


BANKS 


Plans  Being  Prepared. 

BANK  BLDG.  Cost,  $40,000 

SUNNYVALE,    Santa    Clara    Co. 

One-story  brick  and  reinforced  con- 
crete  bank    building. 

Owner — Bank  of  Italy. 

Architect — Edw.  T.  Foulkes,  Crocker 
Bldg.,   San   Francisco. 


Cost,  $40,000 
and    San    Pablo 


Plans  Completed. 
BANK  BLDG. 
OAKLAND.       56th 

Ave. 
O'ne-story  reinforced  concrete  or  brick 

bank  building. 
Owner — Bank    of  Italy. 
Architect— Edw.    T.    Foulkes,    Crocker 

Bldg-.,    San    F'ranoisco. 
Segregated  figures  will  be   taken   by 
the  owners — Mr.  AVm.  Cuneo  in  charge 
of   letting   contract. 

Plans   To   Be  Prepared. 

OFFICE  &  BANK   BLDG.       Cost,  $ 

SAN  FRANCISCO.     Market  Street  site 
favored. 


Large  class   "A"   ofBce  and  bank   bldg. 

Owner — California  Building  &  Loan 
League  (F.  W.  Blanchard  of  the 
Northern  Calif.  Bldg.  &  Loan 
Assn.,  244  Montgomery  St.,  is 
president). 

Architect — Not  selected. 


Sketches  Being  Prepared. 
ALT   &  ADD.  Cost,   $10,000 

SAUSALITO,   Marin  Co.,  Cal. 
Alterations   and   additions   to   bank. 
Owner — Bank  of  Sausalito. 
Architect — H.    H.    Winner    Co.,    Ctinard 
Bldg,  503  Market  St,  San  Francisco. 


Sub-Figures    Beimg    Taken. 

REMODELING  Cost,   $ 

SANTA    ROSA,    Sonoma    Co.,    Cal.      4th 

and   Mendocino, 
llemodel  bank. 
Owner — Exchange    Bank. 
Architect — H.  H.   Winner  Co.,   503  Mar- 
ket St.,   San  Francisco. 
Superintendent    of   Construction — J.    A. 
Kuykendall,    Santa    Rosa. 

Sub-flgures  are  now  being  takem  on 
all  parts  of  the  work  except  the  gen- 
eral work,  which  is  being  done  by 
day's   work. 


RENO,  Nevada. — The  P.  T.  Ainge 
Manufacturing  Co.,  20th  and  Nicolai 
streets,  Portland  Ore.,  at  approxi- 
mately $108,000  awarded  contract  to 
refinish  and  install  fixtures  and  equip- 
ment for  Farmers  and  Merchants  Bank 
at  Reno,  Nevada.  Contract  includes  all 
interior  work:  imported  Sienna  mar- 
ble, cast  bronze  screens,  hardwoods, 
ornamental  plastering  and  furniture. 


LOS  ANGELES,  Cal.— The  Bank  of 
Italy  has  closed  the  lease  for  the 
property  at  the  northwest  corner  of 
Seventh  and  Olive  streets  and  will 
erect  a  twelve-story  Class  A  bank  and 
office  building.  Mr.  Dobbs.  manager  of 
the  local  bank,  states  that  the  archi- 
tect for  the  new  building  has  not  been 
selected. 


BONDS 


SEATTLE,  Wash. — City  Council  sells 
?a, 000. 000  worth  of  water  extension 
bonds.  Proceeds  of  sale  will  finance 
development  of  Swan  Lake  reservoir 
and  for  constructing  third  pipe  line 
from  headworks  of  new  reservoirs  to 
be  constructed  in   West  Seattle. 


PORTERVILLB,  Tulare  Co.,  Cal.— 
An  election  will  be  held  Dec.  19  in 
Sultana  School  District  to  vote  bonds 
of  $44,500  to  finance  construction  of  a 
new  school  building.  Trustees  of  the 
district  are:  C.  S.  Dunm.  Edward  F. 
Scruggs   and  Mary   B.   Tout. 


NEWPORT  BEACH.  Orange  Co.,  Cal. 
— Until  7:30  P.  M.,  Dec.  5,  bids  will 
be  received  by  the  City  Trustees  tor 
the  purchase  of  $80,000  bonds  voted  for 
water  work  extensions.  Alfred  Smith. 
City  Clerk. 


MANTECA,  Stanislaus  Co..  Cal. — De- 
comber  22  is  date  set  in  Manteca  High 
School  District  to  decide  the  question 
of  issuing  and  selling  bonds  of  $200.- 
000  to  finance  construction  of  addi- 
tions to  the  high  school.  Architects 
Davis  -  Heller  -  Pearce,  Delta  Bldg., 
Stockton,  win  prepare  the  plana. 


REDONDO  BE,\CH.  Cal. — An  election  ; 
will  be  held  Jan.    10   to  vote   on  issuing  1 
$51,000    bonds    for   improvement    of  The  * 
Strand      and    constructing      two      small 
jetties  to  protect  the  Strand  walk. 


NORTH  SACRAMENTO,  Sacramento 
Co.,  Cal. — January  14  is  the  date  set 
by  the  School  Trustees  to  decide  the 
question  of  issuing  bonds  of  $60,000  to 
finance  additions  to  North  Sacramento 
and  Hagginwnod  schools.  According 
to  plans  prepared  by  Architect  E.  C. 
Hemmings.  Ochsner  IBldg.,  Sacramento, 
four  classrooms  will  be  added  to  the 
North  Sacramento  school  and  t^wo 
classrooms  and  auditorium  to  the  Hag- 
ginwood  school. 


MADERA,  Madera  Co.,  Cal. — First 
National  Bank  of  Madera  hars  pur- 
chased $200,000,  first  block,  of  Madera 
Irrigation  District  bond  issue.  Pro- 
ceeds of  the  sale  will  finance  improve- 
ments in   the   district. 


CHURCHES 


Working    Drawings    Being    Prepared. 

CHURCH,    ETC.  Cost.    $ 

WHITTIER.    Los    Angeles    Co.,    Cal. 
Pour-story    hollow      tile    church      and 

Sunday  school  building,  40x128. 
Owner — Methodist  Episcopal  Church. 
Architect — Arthur   G.    Lindley,   Wright- 

Callender   Bldg.,   Los  Angeles. 


Plans   Being  Prepared. 

CHURCH  Cost,     $150,000 

LOS   ANGELES,      Cal.      Morgan      Place 

near  Hollywood  Blvd. 
Two-story  and  basement  brick  church, 

60x88. 
Owner — Hollywood     Christian     Church. 
Architect — Robert    H.     Orr,     1301     Van 

Nuys  Bldg.,   Los   Angeles. 


Plams  Being  Prepared. 

CHURCH  Cost,   $ 

SAN  FRANCISCO.  13th  Ave.  and  Cle- 
ment St. 

Reinforced    concrete   church. 

Owner  —  Fourth  Church  of  Christ, 
Scientist. 

Architect  —  Carl  Werner,  Humboldt 
Bank    Bldg. 


MADERA,  Madera  Co.,  Cal.-^Blec- 
tion  will  be  held  Dec.  21,  in  Marys- 
dale  School  District  to  vote  bonds  of  || 
$1,500  for  school  improvements.  Trus- 
tees of  district  are:  S.  Y.  Cochrum,  if 
Blanch  E.  Alexander  and  A.  W.  Mc- 
Donald. |(1 


Awarding   Segregated   Contracts. 
CHURCH  Cost.    $200,000 

OAKLAND.      Lakeshore    Blvd.    near   E- 

14th  St. 
Two-story   reinforced   concrete   church. 
Owner  —  Fourth     Church     of     Christ, 

Scientist. 
Architect  —  Carl     Werner,     Humboldt 

Bank    Bldg.,    San    Francisco. 


FACTORIES  &  WAREHOUSES 


Bids  to  be  .-^sked  Shortly. 

P.-\INT  PLANT  Cost,  $100,000 

FRESNO.  Fresno  Co.,  Cal.     Los  Angeles 

and  M  Streets. 
Two-story    concrete    and    stucco    paint 

.lobbing  (branch)  plaiit,  145x844, 


.J 
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ner  —  W.  P.  Fuller  Co.,  Beale  and 
Mission  St..  San  Francisco  (Chas.  U. 
Norton,  San  Joaquin  Valley,  Rep- 
resentative). 
Architect  —  Kugene  Matbewson,  Cory 
BIdg.,  Fresno. 


Contracts    Awarded. 

8UPERSTRUCTURE  Coat,    i 

RICHMOND.  Contra  Costa  Co.,  Cal. 
Adjoining   Municipal   Wharf   No.    1. 

Superstructure   of   wharf-shed. 

Owner — City  of  Richmond. 

Architect — City  Engineer  Chapman. 
The    following    contracts    have    been 

awerded: 

(G)  Reinforced  Concrete  Colomna, 
Beams  and  Coping,  only,  P.  M. 
Sanford,     Richmond J4, 880.00 

(J)  Hollow  TUe  Panel,    W^aUa  only 
(using    Richmond    tile),   Jas. 
Walker,     Richmond 5,274.00 

4K)  All  Stmctnral  Steel  In 
Place,  Bolta,  Anckora, 
Brackets,  Cast  Iron,  etc. 
(Reinforcing  Steel  and  I 
Beam  Purlins  not  to  be  In- 
cluded), Golden  Gate  Iron 
Works,   San   Francisco 10,560 

(H)  Carpenter  Work,  Complete, 
n-ith  Wood  Purlins  and 
Wood  Root  Sheathlngr, 
Mathew  Morton,  2911  Ben- 
venue,     Berkeley 13,437 

<0)  Plumbing — Rainwater  Con- 
ductors, Roof  Drains,  R.  W. 
Timmons,  325  7th  St..  Rich- 
mond       31*6 

(P)  Sheet  Metal  Work,  SkyUghta 
and  Glozlns,  Rejected — bids 
to   be    readvertised. 

(Q)  Steel  Rollins  Doors  and  all 
Equipment  for  same  In 
place,  Waterhouse  -  Wilcox 
Co.,    San    Francisco    3,722 

(R)  Roof  Covering  over  W^ood 
Sheatbing,  Rejected — bids  to 
be   readvertised. 

(T)  Fainting,  Rejected — to  re- 
advertise  for  bids. 


Contract  Awarded. 

SHOP  BLDG.  Cost,   $31,000 

SAN  FRANCISCO.  N.  Folsora  50  E. 
2nd  St. 

Two-story  concrete  electric  supply 
shop   building. 

Owner — Bothi-n  Real  Estate  Co.,  Atlas 
Bldg. 

Architect — Arthur  S.  Bugbce,  26  Mont- 
gomery St. 

Contractor — Adam  Arras  Co.,  185  Ste- 
venson. 


Plans  Being  Prepared. 

WAREHOUSES  Cost.     $1,500,000 

LOS  ANGELES.  Cal.  Near  Pasadena 
Avenue. 

Two  four-story  reinforced  concrete 
warehouses.  100x820  and  100x940, 
respectively. 

Owner — Withheld. 

Architects — John  and  Donald  B.  Park- 
inson. Title  Insurance  Bldg..  Los 
Angeles. 


Contract  Awarded. 

ADDITION  Cost,   »52,050 

CALWA,  Fresno  Co..  Cal. 

Reinforced     concrete     addition     to     ice 

plant. 
Owner — Pacific    Fruit    Express    Co..    6b 

Market  St..  San  Francisco. 
Architect — None. 
Contractor  —  Daniel    R.    Wagner,    '■all 

Bldg..  San   Kranclsco. 


Plans  Being  Figured — Bids  Close  Dec. 
17.    1921.    11    A.    M. 

WAREHOUSE,    ETC.  Coat,    $1750 

PETALUMA,  Sonoma  Co.,  Cal.  E.  Jef- 
ferson St. 

Corrugated  Iron  covered  frame  ware- 
house,   shed   and   fences. 

Owner — Sonoma    County. 

Architect — County  Surveyor  R.  Free* 
Smitb,  Santa  Ro«a. 


CHTCO.  Butte  Co.,  Cal. — C.  M.  Gar- 
son,  chief  engineer  for  the  Shell  OH 
Co.,  Is  in  Chico,  outlining  plans  for 
the  construction  of  a  distributing  plant 
to  cost  about  $60,000.  The  plant  will 
be  erected  on  a  2-acre  plot  on  the 
Thompson  ranch,  2  miles  south  of  CJhi- 
co  on  the  Sacramento  Northern  rail- 
road. 


PORTLAND.  Ore. — Architect  Chas. 
W.  Ertz.  PIttock  Block,  Portland,  com- 
pletes plans  tor  Liberty  Laundry,  to 
be  erected  at  East  Madison  and  llth 
Sts.;  estimated  cost,  $100,000.  Will  be 
one  story  concrete  with  mezzanine 
floor.  100  by  100.  Grading  has  already 
been   started. 


TURLOCK.  Stanislaus  Co..  Cal. — The 
Chamber  of  Commerce  has  entered  into 
agreement  with  J.  J.  Ferlin.  now  lo- 
cated in  Modesto,  to  move  his  machine 
shop  and  foundry  to  this  city;  the 
Chamber  has  sanctioned  the  sale  of 
$25,000  worth  of  stock  of  the  Ferlin 
Machine  Company  on  condition  that  it 
located  in  Turlock.  About  twenty  me- 
chanics will  be  employed.  Appro.xi- 
mately  $30,000  will  be  expended  in  im- 
provements and  machinery. 


COLUSA.  Colusa  Co.,  Cal.  —  I.  J. 
Morse,  president  of  the  Colusa  Cham- 
ber of  Commerce,  is  conferring  with 
the  California  Prune  and  Apricot 
Growers'  Association,  San  Jose,  re- 
garding the  erection  of  a  prune  pack- 
ing plant  in  Colusa. 


OLYMPIA.  Wash.  —  MacRae  Bros.. 
American  Bank  Bldg.,  Seattle,  at  $41.- 
250  submits  low  bid  to  State  Board  of 
Control  for  erecting  2-story  reinf. 
concr.  laundry  building  at  Fort  Steila- 
coom. 


FIRE  HOUSES  AND  JAILS 


Commissioned    to    Prepare    Plans. 

DRILL  TOWER  Cost.  $40,000 

SAN    FRANCISCO.      Foot   of    llth    St. 

Five-story  reinforced  concrete  drill 
tower   for   Fire   Dept. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — Fredk.  H.  Meyer,  Bankers 
Inv.  Bldg. 


Commissiioned    to    Prepare    Plans. 

FIRE    HOUSE  Cost,    $ 

SAN   FRANCISCO.      St.    Francis    Wood. 

Two-story   Class    "C"    Are   house. 

Owner — City  and  County  of  San  Fran- 
cisco. 

Architect — Fredk.  H.  Meyer,  Bankers 
Inv.   Bldg. 


FLATS 


Contract    .\ warded. 

FLATS  Cost.  $10,000 

SAN  FRANCISCO.     W  Fourteenth  Ave. 

150  S  Cabrillo  Street. 
Two-story    and      basement    frame      (2) 

flats. 
Owner — Charles  Smith.  760  Cabrillo  St.. 

San  Francisco. 
Architect — .Vone. 
Contractor  —  Harry     Moran.     778    10th 

Ave.,  San  Francisco. 


To  Be  Done  By  Day's  Work. 

FLAT  BLDG.S.        Cost  $16,000  &   $12,000 

SAN  FRANCISCO      NE  Green   and  Oc- 

tavia    Sts.    and    E     Octavia    55    N. 

Green. 
Two    2-story    and    basement    frame    flat 

buildings    (4    Hatfl  each). 
Owner— •V7.  W.  Rednall   2600  Filbert  Stf 
Architect — None. 


GOVERNMENT    WORK    AND 
SUPPLIES 


Cost.    $14,433 


Contract  Awarded. 
REMODELING 
MARE  ISLAND.   Cal. 
Remodel    Barracks.      (Spec.    4489.) 
Owner — United  States  Government. 
Plans  by  Owner. 

Contractor — Schultz      Const.      Co., 
Kearny  St.,  San  Francisco. 


SA.N  Flt.-VNCISCO  — Until  December 
12.  10  A.  M..  under  Circular  No.  22-30. 
bids  will  he  received  by  Quartermaster 
Supply  Otticer.  Fort  Mason,  for  fur- 
nishing and  delivering  brass  bibbs, 
various  bolts,  chain  blocks,  kitchen 
equipment,  plumbing  supplies.  wire 
cable,  twist  drills,  electrical  tlttings. 
brass  pipe  lutings,  galvanized  iron  pipe 
fittings,  glass,  graphite,  hammers,  hose, 
armature  metal,  brass  nuts,  wire  nails, 
asbestos  packing,  paints,  ice  picks, 
brass  pipe,  lead  pipe,  taper  pins, 
screws,  paint  and  varnish  remover, 
solder.  wire  rope  thimbles,  iron 
washers,  copper  wire,  cotton  wicking. 
zinc,  lead  wire,  etc. 


WASHINGTON,  D.  C. — Following  bids 
were  received  by  the  Supervising  Ar- 
chitect for  re-constructing  Fort  Walla 
Walls  for  a  hospital.  (These  bids  are  in 
addition  to  those  received  at  Walla 
Walla,  previously  reported  in  these 
columns) : 

John    Harrington.    Seattle $117,967 

J.   H.    Weise.  Omaha,  Neb 123,880 

Taylor  &  McLeod 140,847 

Rounds-Clist  Co.,  Portland 145,050 

•  ■ampbell  Bldg.,  Co.,  Salt  Lake.    159.927 
N.  Weirk  &  Son,  Walla  Walla..    162,227 

U  .  D.  Lovell,  Minneapolis 165,900 

King  Lumber  Co.,  Charlotteville   174,000 

SAN  FRANCISCO.— Until  Dec.  8.  11 
A.  M.,  under  Circular  R.  M.  &  F.  22-35, 
bids  will  be  received  by  Quartermaster 
Supply  Officer  for  fur.  and  del.  various 
paints,   pumice   stone,    soft    soap,   etc. 

WASHINGTON,  D.  C— Following 
bids  received  by  Supervising  Archi- 
tect. Treasury  Department,  for  fur 
and  install,  furniture  in  postofflce  at 
Sacramento,  Cal:  John  A.  Lowa'nder, 
Elizabeth,  N.  J.,  $1,599,  90  days;  Jacob 
IJeitzel  Sons  (Inc.),  York,  Pa.,  $1,747, 
90  days;  Federal  Equipment  Co.,  Car- 
lisle. Pa.,  $1,812.  90  days;  John  E.  Sjo- 
strom,    Philadelphia,    $2,075,    75    days. 

W.-\SHlNGTON,  D.  C— In  addition  to 
the  bids  received  by  the  Supervising 
Architect,  Treasury  Department,  Wash- 
ington, for  installing  mechanical 
equipment  in  the  U.  S.  public  health 
service  hospital  at  Whipple  Barracks. 
Ariz.,  the  following  bids  were  re- 
ceived by  the  superintendent  at  Whip- 
ple  Barracks: 

Wm.  Simpson  Construction  Co..  Los 
Angeles.   Calif..    $189,911. 

Independent  Electric  Co..  El  Paso. 
Texas.   $236,875. 

W.  J.  Corbett  Hardware  Co..  Tucson. 
Ariz..    $247,178. 


WASHINGTON,  D.  C— Following  Is 
a  list  of  prospective  bidders  for  Pacific 
Coast    Federal    Projects: 

Street  Lighting  System,  San  Diego, 
.«l><iitic-ation  No.  4.-r.'6.  date  tor  open- 
ing bids  not  yet  set:  Oamewell  Fire 
Alarm  Telegraph  Co..  70  E.  45th  St.. 
X.u  York  City:  OcorKe  Constru.-iion 
Co..  407  Stock  Brchange  Bldg.,  Phila- 
delphia; G.  E.  Engineering  Co..  449  W. 
42nd  .''t..  .New  York  City;  The  Turner 
Co.,   273   Natoma  St,   San   Francisco. 

Steel  Shelvi'ng,  Counters.  Rliis  and 
Wire  Partitions.  San  Diego.  Speciflca- 
tion  No.  4646;  bids  to  be  opened  Dec. 
7:  Van  Dorn  Iron  Works  Co.,  Union 
Trust  Bldy..  Cleveland;  Art  Metal  Con< 
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struction  Co.,  Washington;  Williams, 
Brown  &  Earle,  Inc.,  918  Chestnut  St., 
Philadelphia,  Pa.;  Durand  Steel  Locker 
Co.,  76  W.  Monroe  at.,  Chicago,  111.; 
Terrell's  Equipment  Co.,  Grand  Rapids! 
Mich.;  Federal  Steel  Fixture  Co.,  706 
Park  Row  Bldg..  Xew  York  City;  St. 
Louis  Wire  &  Iron  Co.,  926  Choteau 
Ave.,  St.  Louis;  Thomas  S.  Gassner 
Co.,  4543  Wayne  Ave.,  Philadelphia. 

VALLEJO,  Solano  Co.,  Cal. — Admiral 
Josiah  S.  McKean,  commandant  of 
Mare  Island  Xavy  Yard,  seeks  $5,S25,- 
000  for  improvements  to  the  Mare 
Island  Navy  Yard.  The  largest  item 
in  his  recommendations  submitted 
under  the  Naval  Appropriations  Bill  of 
1922-23,  is  Jl, SCO. 000  for  increased 
berthing  facilities.  Appropriations 
sought  and  work  proposed  follows: 
Rebuilding     timber     wharves 

and  quay   wall $1,500,000 

Repairs    to    dyes    1,300,000 

Central    power    plamt    distrib- 
uting   system 300,000 

Increased   berthing   facilities..   1,800,000 

TTard   dredge  equipment    150,000 

Remodeling   old   buildings....       150,000 
Shipping    and    packing    room, 

supply  department    150,000 

Paving 80,000 

Lumber    storage    90,000 

Extension     to     administration 

building     50,000 

Sub-base       mess       hall       and 

kitchen    35.000 

PermaneTit  dredge   pipes    ....       170,000 
Garage     50,000 
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Hamilton  &  Chambers  Co.,  21)  Broad- 
way, New  Y"ork  City,  item,  1,  ?9,500.  150 
days;  2,  ?4,500,  75  days;  4,  add  7.3c,  de- 
duct 6.65c;  5,  deduct  $560. 

Union  Construction  Co.,  807  Balfour 
Bldg.,  San  Francisco,  item  1,  $8,127.75, 
75  days;  2,  $5,227.45,  25  day.s. 

Eureka  Boiler  Works,  Eureka,  Calif., 
Item  1,  $6,890,  150  days;  2,  $4,000,  110 
(lays;  3,  $2,890.  40  days;  4,  6.7c:  5.  2.r.c. 
Pittsburgh-Des  Moines  Steel  Co.,  9A9 
Munsoy  Bldg.,  Washington,  item  1.  $7.- 
960,  150  days;  2,  $5,180,  80  days:  3, 
$2,780,  70  days;  4,  add  14.3c,  deduct 
13c;   5,   $375. 


WASHINGTON,  D.  C— The  Bureau 
of  Y'ards  and  Docks.  Navy  Department, 
is  preparing  Specification  No.  4556  for 
rebuilding  and  extending  Pier  No.  5, 
Puget  Sound,  Washington;  Specifica- 
tion No.  4559  for  gas,  water,  sewer  and 
underground  electric  systems  for  Na- 
val Hospital  at  San  Diego,  Cal.;  Speci- 
flcation  No.  4561  for  addition  to  shell 
house  and  magazine  at  Mare  Island 
Navy  Yard,  Cal.;  Specification  No.  4562 
for  constructing  sea  wall  at  Puget 
Sound,  Washington;  Specification  No. 
4563  for  6  barracks  and  entrance  gates 
at  San  Diego,  Cal.,  Naval  Station; 
Specification  No.  4564  for  addition  to 
shell  house  at  Puget  Sound,  Wash- 
ington. Bids  fpr  these  projects  will 
be  asked  on  completioTi  of  the  specifi- 
cations. Applications  for  plans  at  this 
time  are  useless. 


WASHINGTON,  D.  C—  Following 
bids  received  by  the  Bureau  of  Yards 
and  Docks.  Navy  Department,  for  con- 
structing under  Specification  No.  4533, 
a  300-ft.  steel  radio  tower  at  the  naval 
radio  station,  Eureka,  Calif.:  Item  1. 
entire  work,  complete,  based  on  weight 
of  60,000  lbs.:  item  2,  furnishing  all 
fabricated  steel  and  the  sheave  at  site. 
erection  not  included;  item  3,  net  price 
and  time  for  erection  and  field  paint- 
ing of  tower,  the  materials  being  de- 
livered to  the  site  by  the  Government 
under  another  contract;  item  4,  net 
amounts  to  be  added  to  or  deducted 
from  the  prices  named  under  items  1,  2 
and  3  for  each  pound  of  steel  over  or 
under  the  estimated  weight;  item  5, 
net  ])rice  and  times  to  be  deducted 
from  the  price  and  times  bid  under 
items  1  and  2  if  a  certain  portion  of 
the  material  is  furnished  by  the  Gov- 
ernment in  accordance  with  alterna- 
tive "A." 

Merccr-Frazier  Co.,  109  G  St.,  Eu- 
reka, Calif.,  item  1.  $9,802,  150  davs;  3, 
$5,336,  40  days;  4,  6.9c. 

Donnell-ZaneCo.,  233  Broadway,  New 
York  City,  item  1,  9,497,  150  days-  2 
$4,413.  80  days;  3.  $5,487.  75  days-  4 
add  7.5c,  deduct  5c;  5,  deduct  $510. 

Royal    J.   Mansfield,    l-;r>    William   St 
New    Y'ork    City,    item    1,    $15,740     150 
days;   3,   $10,540,    120   days;   4,   add   26c 
deduct  6c;  5,  deduct  $5oo. 


WASHINGTON,  D.  C— Bids  are  be- 
ing received  by  Bureau  of  Supplies 
and  Accounts,  Navy  Department,  for 
the  following  materials;  date  for 
opening  bids  as  noted  at  the  end  of 
each  paragraph: 

Schedule  9049,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  hacksaw   blades,  Dec.  20. 

Schedule  9064,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  taps,  dies,  etc.,  Dec.  20. 

Schedule  9075,  Mare  Island,  3,750 
pounds  steel  floor  plates,  Dec.  20 

Schedule  9079,  Mare  Island,  10,000  ft. 
rubber  garden   hose,  Dec.   20. 

Schedule  90S1,  Mare  Island,  3,600 
ft.   steel  wire  rope,  Dec.  20. 

Schedule  9083,  various  eastern  and 
western  yards,  26,000  ft.  white  ash 
Dec.   20. 

Schedule  90S4,  Mare  Island,  14,000  ft. 
white  and  sugar  pine,  Dec.  20. 

Schedule  90S5,  Mare  Island,  6,000  ft 
white  oak,  Dec.  20. 

Schedule  9091,  Mare  Island,  900  lbs. 
countersunk  head  rivets  and  7,300  lbs 
panhead  rivets,  Dec.  20. 

Schedule  9092,  Mare  Island,  2,000  tin 
cans,  Dec.  20. 

Schedule  9093,  Mare  Isalnd,  800  lbs 
croton  oil,  600  lbs.  raw  sienna  in  oil 
and  50  gallons  waterproof  varnish 
Dec.   20. 

Schedule  9094,  Mare  Island,  1,100 
gallons  coal  tar,  Dec.  20. 

Schedule  9096,  Mare  Island,  4,200 
gallons  pine  tar  oil,  Dec.  20. 

Schedule  9097,  Mare  Island,  600 
gallons  cabinet  rubbing  varnish,  Dec 
20. 

Schedule  9098.  Mare  Island,  50,000 
lbs.  silica,  Dec.  20. 

Schedule  9099,  Mare  Island,  1,450  lbs. 
powdered   aluminum,   Dec.   20. 

Schedule  9100.  Mare  Island,  a  miscel- 
laneous quantity  of  sheet  steel,  Dec 
20. 

Schedule  9101,  Mare  Islamd,  600  sq. 
ft.   brass  wire   cloth,   Dec.   20. 

Schedule  9102,  Mare  Island,  50,000 
lbs.   sheet  lead,  Dec.   20. 

Schedule  9104,  Mare  Island,  325,000 
ft.  b.  m.,  Douglas  fir  boards  No.  1,  Dec 
13. 

Schedule  9107,  Mare  Island,  7,425  lbs. 
sheet  brass  and  copper,   Dec.   20. 


Donnell-Zane  Co.,  233  Broadway,  New' 
York  City,  item  1,  $7,985,  150  days- 1 
$210      ''■^°  ^"^  deduct  5c;  3,  deduct] 

Hurley-Mason  Co.,  Equitable  Bldg  i 
racoma.  Wash.,  item  1,  $8,700  lOS 
days;   2,   19c;   3,   $300.  ' 

Ward  &  Ward,  Inc.,  626  Perkins  Bide  | 
Tacoma,  Wash.,  item  1,  $7,800,  1201 
days;   2,  20c;   3.  3.5c  i 

Royal  J.  Mansfield,  135  William  St  i 
New  York  City,  item  1,  $10,356,  120 ! 
days;  2,  add  26c  and  deduct  6c;  a  , 
deduct   $260. 

J.  A.  McEachern  Co.,  552  Coleman 
Bldg.,  Seattle,  Wash.,  item  1,  $7.1 
431,  120  days;  2,  10c;  3,  $500.  '   1 

Hamilton  &  Chambers,  29  Broadway 
New  York  City,  item  1,  $8,420  no 
time;  2,  add  $7.15  and  deduct  $6.50 
C;   3,  deduct   $260. 

SEATTLE,  Wash.— Until  Dec.  12,  11 
A.  M.,  under  Circular  No.  535.  bids  will 
be  received  by  Alaskan  Engineering 
Commission,  422  Bell  St.  Terminal,  for 
fur.  and  del.  Seattle,  or  f.  o.  b.  cars 
mill,  100,000  tie  plates,  5-in.  x  8Vi-in.  x 
'/i-in.  thick,  approximately  4V4  lbs. 
each;  also  for  20,000  nutlocks.  Verona 
Vi-m.  square,  13/16-in.  inside  diameter, 
spring  washer  type,  to  be  used  with 
track  bolts  ^^  in.  in  diameter.  Verona 
or  equal,  inside  diameter  not  less  than 
1/16  in.  and  not  more  than  %  in. 
greater  than  diameter  of  bolt  speci- 
fied. Copies  of  the  circular  may  be 
had  from  San  Francisco  offices  of  the 
commission,   306   Customhouse. 


WASHINGTON,  D.  C— Following 
bids  received  by  Supervising  Architect 
Treasury  Department,  for  installing 
sterilizing  equipment  in  the  U.  S.  post 
office  at  Walla  Walla,  Wash.:  Ameri- 
can Sterilizer  Co..  12th  and  Plum  Sts 
Erie,  Pa.,  $4,392.90,  35  days;  Hospital 
Supply  Co.,  157  E.  23rd  St.,  New  Y'ork 
City,  $4,6S0  21  days;  Bramhall-Deane 
Co.  261  W.  36th  St.,  New  York  City, 
$4,734,  45  days;  Bernstein  Mfg.  Co.' 
Philadelphia,  $5,072,  20  days. 


SAN  FRANCISCO.— Until  Dec.  9,  10 
A.  M.,  under  Circular  No.  22-25,  bids 
will  be  received  by  Quartermaster  Sup- 
ply Officer,  Fort  Mason,  for  fur.  and 
del.  expansion  shields;  lamp  sockets: 
insulating  tape;  bell  ringing  and 
switchboard  tramsformers;  knife  and 
push-button  switches;  500  bars  iron 
(or  mild  steel)  flat  commercial  lengths, 
various  sizes. 


SAN  FRANCISCO— Cntil  Dec.  7  11 
A.  M.,  under  Order  No.  3421,  bids  will 
be  received  by  U.  S.  Engineer  Office, 
240  Montgomery  St.,  for  furnishing  and 
delivering  f.  o.  b.  wharf,  Rio  Vista, 
Solano  County:  approximatelv  1  800 
lbs.  annealed  fence  wire  No.  15  in  coils 
not  to  exceed  150  lbs.   each. 


WASHINGTON,  D.  C— Following 
bids  received  by  Bureau  of  Yards  and 
Docks,  Navy  Department,  for  con- 
structing under  Specification  No.  453S, 
a  210-ft.  radio  tower  at  the  naval  ra- 
dio station,  Keyport,  Wash.:  Item  1, 
net  price  and  time  for  the  entire  work, 
complete  in  accordance  with  the' 
drawings  and  specification,  using  the 
estimated  weight  of  structural  steel  of 
33,000  pounds;  2,  amount  to  be  added 
to  or  deducted  from  the  price  named 
under  item  1,  per  pound  of  fabricated 
structural  steel  in  place,  in  excess  of 
or  less  than  the  estimated  weight 
given  hereinbefore:  3,  net  price  and 
time  to  be  deducted  from  the  price  and 
time  bid  under  item  1  if  certain  mate- 
rial is  furnished  by  the  Government  in 
accordance  with  alternate  "A." 
C,  F.  Martin.  4120  Dayton  Ave.,  Seat- 
tle, Wash.,  item  1,  $5,713.13,  120 
days;  2,  10c;  3,  $390. 


LODI,  San  Joaqjain  Co..  Cal. — An  in- 
spector of  the  Postal  Department  will 
visit  Lodi  to  report  on  the  matter  of 
erecting  a  new  post  office.  While 
Federal  funds  are  not  available  for  the 
construction  it  is  proposed  to  have 
private  interests  erect  such  a  structure 
to  be  leased  to  the  Government.  Sev- 
•eral  offers  have  already  been  sub- 
mitted. 


WALLA  AVALLA,  Wash.— John  Ar- 
lington, Seattle,  at  $117,967  submits 
low  bid  for  constructing  Walla  Walla 
Government  Hospital;  three  buildings 
including  central  heating  plant,  am- 
hi.i]ant  ward  and  semi-ambulant  ward. 
Bids  were  also  opened  in  Washington 
Other  bids  received  at  Walla  Walla 
follow:  Taylor  &  McLeod.  Walla 
Walla,  $140,847;  Round,  Clist  Co  Port- 
land, $145,050;  Nick  Weirk  &  Son. 
Walla  Walla,  $162,227;  Campbell  Build- 
Ing  Co.,  Utah,  $159,927, 


Saturday.     December     3,     1921 
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MARE  ISLAND,  Cal.— The  following: 
bids  were  received  on  November  30th 
by  the  Public  Works  Officer  at  Mare 
Island  for  the  construction  of  two 
Dutch  Bake  Ovens  9'4"xl2'0",  inside 
measurements.  These  ovens  to  be 
placed  in  battery  under  Specification 
No.  4540. 
John    H.   Isenhart   Sons'    Oven   Co.,  liOS 

Angeles,    $4357:    45    days. 
J.    P.   Glaser  Co.,   San    Francisco,   $4800 

and  an  alternate  of  $5000;  20  days. 


.s.\N  FRANCISCO— Until  Dec.  8,  11 
.\.  M.,  under  Circular  R.  M.  F.  22-36, 
bids  will  be  received  by  Quartermaster 
Suply  Orticer,  Fort  Mason,  for  furnish- 
ing and  delivering  gasoline,  distillate, 
lubricating  and  transmission  oils,  cup 
grease  and  50,000  lbs.  blacksmith  coal. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


Plans  Being   Preared. 

STORK-TjODGE   BLDG.  Cost,    $ 

SAN  FRANCISCO.  E.  Mission  betweem 
•     17th   and  18th. 

Three-story  reinforced  concrete  store 
and  lodge  buliding  (1  store-,  lodge 
rooms,  hall  and  billiard  room  on 
2nd  floor,  and  roof  garden  and 
ladies'  quarters  on  3rd  floor). 

Owner — Mission    Realty    Co. 

Architect  and  Contractor — A.  J.  Horst- 
man,  Anglo  Bldg.,  16th  and  Mis- 
sion  StB. 


Cost,    $7,500 
Mission  Terrace, 
and      plaster      club 


Low  Bidder. 
CLUB    BLDG. 
SAN  FRANCISCO. 
One-Story      frame 

building. 
Owner — Mission    Terrace    Company. 
Architect — H.  C.  Baumann,  251  Kearny 

St.,    San    Francisco. 
The    lowest    bid    was    submitted    by 
O.  Olsen,  2771  San   Jose  Ave. 


Contract    Awarded. 

CLUBHOUSE  Cost,    $23,912 

SAN  FRANCISCO.  E  DE  HARO  200  N 
22nd.  One-story  and  basement 
frame   clubhouse. 

Owner — Calirornia  Synodical  Society  of 
Home   Missions. 

Architect — Miss  Julia  Morgan,  Mer- 
chants   Exchange    Bldg. 

Contractor — Taylor  &  Jacksom,  No.  290 
Tehama  St. 


Plans  Being  Prepared. 

GYMNASIUM  Cost,  $25,00  1st  unit 

RICHMOND,  Contra  Costa  County,  Cal. 
Nevln  Ave.  W.  City  Hall. 

Gymnasium  (1st  unit  of  Memorial 
Building). 

Owner — Richmond  Post  of  American 
Legion  (Rev.  Paul  Little,  chair- 
man   Building    Committee). 

Architect — Jas.  T.  Narbett,  910  Mac- 
do^ald    Ave.,    Richmond. 


ELK  GROVE,  Sacramento  Co.,  Cal. — 
Native  Sons  and  Native  Daughters  of 
the  Golden  West  lodges  are  planning 
the  construction  of  a  new  flreproot 
Jodge  building.  Perley  K.  Bradford 
is  president  of  the  Native  Sons  Build- 
ing Association  which  Is  handling  de- 
tails for  a  campaign  for  funds. 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
The  Eichorn  property  at  the  corner  of 
Ward  and  Castro  Sis.  has  been  pur- 
chased by  the  Pythian  Buliding  .\BSn., 
In  which  it  proposes  to  erect  a  modern 
lodge  building.  The  association  has  a 
capital  stock  of  $25,000  and  contem- 
plates erecting  a  building  costing  that 
amount.  Directors  of  the  association 
arc:  N.  S.  Ream,  L.  L.  Hohl,  E.  Os- 
borne, W.  R.  Shlrrell,  II  T,  Caskey,  R. 
S.   Longhead  and   B.   Arthur. 


HAYWAKD,  Alameda  Co.,  Cal.— The 
HIH  &  Valley  Club  proposes  to  make  a 
campaign  for  funds  to  ttnance  con- 
struction of  a  club  house.  A  building 
to  cost  $12,000  is  proposed.  A  site  for 
the  stiructure  at  Main  and  E  .streets 
has  already  been  selected. 


HOSPITALS 


Plans    Ready    for    Figures    in    About    a 

Month. 
HOSPITAL  Cost,   $175,000 

SAN    JOSE,    Santa    Clara   Co.,    Cal.      N. 

E-Santa  Clara  St.  near  14th  St. 
Three    -    story     fireproof    hospital 

beds). 
Owner — San     Jose     Hospital     Assn., 

corporation. 
Architect — Binder    &    Curits,    255  V4 

First   St.,    Sam   Jose. 


(75 


OAKLAND,  Cal. — ^Until  Dec.  27,  10 
A.  M.,  bids  will  be  received  by  Geo.  E. 
Gross,  County  Clerk,  for  fur.  and  In- 
stall, furniture  and  equipment  for  use 
in  Alameda  County  Hospital  near  San 
Leamdro.  See  call  for  bida  under  olB- 
clal   proposal   column   in   this   Issue. 


PORTLAND,  Ore. — Architect  Ernest 
Kroner,  Spalding  Bldg.,  has  completed 
plans  for  proposed  $350,000,  six-story 
reinforced  concrete  and  brick  addition 
to  the  Emanuel  Hospital  at  Graham 
and  Stanton  Sts.  It  is  proposed  to 
have  construction  under  way  the 
earlier    part    of    1922. 


HOTELS 


EUREKA,  Humboldt  Co.,  Cal. — The 
following  bids  were  received  by  the 
Board  ot  Directors  of  the  Eureka 
Hotel  Company,  Construction  Manager 
Frederick  Whitton  and  Consulting  Ar- 
chitect Frank  T.  Georgcson.  tor  the 
construction  of  a  three-story  frame 
hotel  building  to  contain  lUO  rooms. 
All  bids  were  taken  under  advisement. 
Kxcavatiun    niid    Concrete    Foundations 

Combined 
Merced    Fraser    Co.,    Eureka.  ...  $14,000 
Concrete     Foundations 

Barrett   &  Hilp,   S.  F $11,625 

D.   Wagner   (informal),  S.  F 12,500 

A.    Wegner,    S.    F 17,830 

Carpentry 

L.    Halvorsen.     Eureka $62,998 

Victor   Anderson    (labor) 30,000 

D.     Wagner     (informal) 64,577 

A.   H.    VVilhelm,  S.  F 96,300 

Larsen  Siegrist  Co.,  S.  F 71,000 

A.  Wegner  (lumber  furnished)..   40,777 

Mill  Work 

Huber   Bros $14,998 

Hammond     Lumber    Co| 14,92( 

D.    Wagner    (informal) 16,944 

National    Mill  &  Lumber  Co 25.000 

Glass 
Hammond   Lumber   Co,,   Eureka.  .$1,003 

D.  C.   McDonald   Co 1,384 

W.  P.  Fuller  &  Co.,  S.  F 1,649 

Habenicht  &  Hewlett,  S.  F 1,475 

Cobbledick  Kibbc  Co.,  S.   F 1.39.-> 

I>aintlue 
A.    A.    Zelinsky    (informal), S.    F..$   7,485 

R.  Zelinsky,  S.  F 7,962 

D.    Zelinsky    &    Sons 8,.uo 

A.    Corrigan    (informal) 7,719 

L    J,   Neal,   S.   F 10.000 

A.  R.   Kissel,   S.   F 7,962 

Faggtonl   Studios,   S.    F 12,460 

I'lumblDK 

P.    W.  Snook  Co.,  S.  F $32.5(111 

Herman   Lawson,   S.   F 21,690 

Moore     &    Cook 25,588 

J.    H.    I'inkerton,    S.    F 21,678 

Scott   Co.,   S.    F 21,521 

Frank  J.  Klimni,  S.  F 23,88i 

Carl    Doell,    Oakland 25,601 

Heating 

J.    H.    Pmkerton,   S.   F $  9,6UU 

Frank    Kllmm     9.99  i 

Carl     T.     Doell 10,300 


Scott    Co 9,920 

Herman    Lawson     13,293 

F.   W.  Snook  Co 9.560 

J.    A.    Nelson »,627 

Thos.    J.    Kennedy 10,068 

Moore   &   Cook 11,118 

Hcsiting    and     I'lunibing    Combined 

J.   H.    Pinkerton,   S.    F $30,876 

Klevaturs 

oils   Klovator  Co.,  S.  F $5,790 

Spencer   Elevator  Co.,   S.    F 5,74o 

\an  Emon  Elevator  Co.,  S.  F 5,678 

lucilic    Elevator   Co.,  ii.    F 4,400 

Sundry  Iron  Work 
Eureka    Boiler    Works,    Eureka.  .$1,826 

Sunset    Iron    Works,   S.    F 1,900 

Wllhington    Iron    Works 1,957 

Aliclicl  &  I'feller  (informal),  S.  F. 

1,816 

C.  J.  Hillard  Co.   (informal),  ».  P. 

1,966 

Federal    Iron    Works    (Informal), 

S.  F 2,280 

Hard  wn  re 

H.  H.  Buhne,  Eureka $2,585 

Baker  &  Crosby 2,3aO 

Joost  Bros.,  S.   P 3,000 

Palace    Hardware    Co,    (informal) 

S.    P 2,485 

Sbeet   Hetal 

.Shrader    &    Harris $5,500 

Heidt  Cornice    Works,   S.  F 5,696 

City      Cornice      Co.       (informal), 

San    Francisco 5,4  56 

Forderer  Cornice  Co.   (informal) 

San    Francisco    5,264 

J.  A.  Nelson,  S.  F i),627 

I'ower  &  Pike 13,600 

Tile    Work 

Scott    Co $3,768 

Alangrum  &.  Otter,  S.  F 3,881 

Rigney  Tile  Co.,  S.  F 4,:i:i9 

(Jinsberg  Tile  Co.,  S.  F 4,477 

I'laNtering 

C.  C.  Morehouse,  S.  F $23,762 

Ali-x.   -Uennie,   S.    F 24,lo0 

Herman    Bosch,    S.    F 19,200 

James    P.    STnith 21,600 

Peter  Bradley  (informal),  S.  F..   19,300 

D.  Wagner    (informal),   S.   P....    20,9S8 

Wiring 
Janssen   Electric   Co.,   Eureka. ..  .$6,623 

Newbery   Electric   Co.,   S.  F 6,985 

Decker  Electrical  Co.,  S.  F 7,216 

M.  E.    Ryan,  S.  F 6,925 

Ke.x  Electric  Co.,  S.  F 7,3jO 

Frank  J.  Klimm   (informal),  S.  F.   6,509 

Plumbing,      Heating      and      Wiring 

Combined 

Turner    Company,    S.    P $38,000 

L.igliting   Fixtures 

Ja.nssen    Electric    Co $2,840 

Roberts    Mfg.   Co 3,167 

Thos.  Day  Co.,  S.  F 3,250 

IMeybirg  Co.,  S.   F 4,500 

Boyd  Lighting  Fixture  Co..  S.  P..    2,900 
Boyd    Lighting    Fixture    Co.     (al- 
ternate)        2,450 

Bird-Rymer  Co.,   Oakland 2,985 

Shades 
Standard    Furniture    Co.,    Eureka.. $567 

W.  &  J.  Sloane,  S.  F 696 

Duck    Bros 646 

R.  R.  Rcid  Furniture  Co.,  S.  P 704 

Beach   Robinson  Co 620 

Thompson    Furniture    Co 648 

Scblueter    Beecber    Co.     (informal) 

San    Francisco     520 

Root 

.Malott  &  Peterson,  S.  F $1,023 

B.  L.  Dennis,  Eureka 714 


Contracts  Awarded. 

HOTEL   BLDG.  Cost,    $260,000 

EUREKA,  Humboldt  Co.,  Cal. 

Three-story  frame  hotel,  100  rooms 
(Eureka  Inn). 

Owner — Eureka  Hotel  Co. 

Construftlon  Mgr.  —  Frederick  Whit- 
ion,   3B9   Pine  St.,  San   Francisco. 

Uxcnvalion  and  concrete  foundations 
combined,  Merced  Fraser  Co.,  Eu- 
rck.t,  $14,000. 

Cnrprniry,  L.  Halvorsen,  Eureka.  )$2,- 
9;iS. 

Mill»nrk,  Hammond  Lumber  Co,  Eu- 
reka, $14,927. 

Ulnss,  Hammond  Lumber  Co.,  Eureka, 
ll.OOt. 


10 


BUILDING      AND       ENGINEERING      NEWS  Saturday,     December    3.     1921 


Sundry  Iron  work.  Eureka  Boiler  Wks., 

Eureka,  $1,826. 
Wiring,   Jansaen   Electric   Co.,   Eureka, 

$6,623. 
Sheet  metal,  Shrader  &  Harris,   $5,500. 
Contracts  on  the  balance  of  the  work 
will   be   awarded   shortly. 


Contract  Awarded. 

HOTEL  Cost,    $23,700 

i'lTT.SBUKG,  Contra  Costa  Co.,   Cal. 
Two-slory    20-room    brick    liolel. 
owner — G.     Allusia,     I'ittsburg-,     Cal. 
Architect — Not    Given. 
Contractor — Seeno    &    Columbo,    Pitts- 
burg,  Cal. 


Sketches   Prepared. 

HOTEL,  Cost,    $500,000 

LONG   BEACH,   Cal.     S   Ocean    Blvd.   E 

American   Avenue. 
Twelve-story     brick     and   steel     hotel 

building,   200   rooms. 
Owner — Geo.    W.    and    C.    E.    Mclntyre, 

Proprietors     of   the     Long     Beach 

Auto    Tours    System. 
Architect   —   Harvey        H.      Loohridge. 

Markwell   Bldg.,  Long  Beach. 


Contracts  Awarded. 

ADDITION  Cost,    $40,000 

BERKELEY.  Shattuck  Ave.  and  AU- 
ston  Way. 

Two-story  reinforced  concrete  addi- 
tion in  rear  of  hotel. 

Owner  —  Hotel  Whitecotton  (W.  W. 
Whitecotton). 

Architect— Jas.  W.  Plachek,  2014  Shat- 
tuck Ave.,  Berkeley. 

I^xcuvntiiif?,  grading  and  concrete 
work  awarded  to  Barrett  &  Hllp, 
918  Harrison  St.,  San  FYancisco, 
$20,869. 

Heating  .System  to  W.  K.  Nottingham, 
368    10th    St.,    Oakland,    $999. 

Pninting',  tinting  and  wall  paper  to  C. 
E.  Irwin,  1732  California  St.,  Ber- 
keley. 

Plumbing  to  Thos.  R.  Catton,  2327 
Prince  St.,  Berkeley,  $2799. 

Tile  work  to  Robert  Howden,  1117 
Webster  St.,  Oakland,  $2275. 

Elcetrioal  work  to  Rochester  Electric 
Co.,  2134  University  St.,  Berkeley, 
$1072. 

Marble  work  to  Ray  Cook  Marble  Co., 
3920  Grove  St.,  Oakland,  $1000. 


M.'VXWELL.  Colusa  Co.,  Cal. — Tihe 
Chamber  of  Commerce  is  outlining  a 
campaign  to  secure  the  erection  of  a 
modern  liotel  building  here.  The  only 
hotel  building  in  the  town  was  de- 
stroyed  by   tire    recently. 


PORTERVILLE,  Tulare  Co.,  Cal.— 
H.  L.  Morrison,  secretary  of  Porter- 
ville  Chamber  of  Commerce,  an- 
nounces plans  are  being  completed  for 
a  modern  hotel  building  to  be  erected 
in  this  city.  The  structure  will  ac- 
commodate 150.  The  Rotary  Club  and 
other  organizations  will  be  asked  to 
assist   in    erecting   the    structure. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Preparatioms  are  being  made  by  the 
San  Jose  Young  Women's  Christian 
Assn.  for  a  campaign  for  funds  to 
finance  construction  of  a  hotel  build- 
ing. 


POWER  PLANTS 


Plans   Being  Prepared. 

POWER    HOUSE.   ETC.  Cost,    $ 

SAN      LEANDRO,      Alameda      Co.,    Cal. 

County  Inflrmary. 
One-story  tile  and  frame  power  house 

and    a    one-story      tile    or      frame 

laundry  building. 
Owner — Alameda    County. 
Architect — Henry       II.      Meyers,      Kohl 

Bldg.,  San  Francisco. 
The    power    house    will    contain    ice 
making   plant,   refrigerating   plant,   in- 
cinerator  and   shops. 


Construction  will  be  started  in  about 
two   months. 


PUBLIC  BUILDINGS 


Preliminary  Plans  Prepared. 

BATHHOUSE  Cost,    $l,000,OnC) 

SAN  MATEO,  Cal.     San  Mateo  Beach. 

Bathhouse  3000  ft.  long  with  enclosetl 
plunge,  boardwalk,  auditorium, 
dancing  hall  and  cafe,  concessions, 
etc. 

Owner  —  Pacific  City  (Nat  T.  Messer. 
promoter). 

Architect — Thomas  Edwards,  833  Mar- 
ket  St.,  Ban  Francisco. 


Bids   To   Be   Advertised   For  Shortly. 
CAPITOL  EX.   BLDGS.     Cost,  $3,000,000 
SACRAMENTO,    Cal. 
Two  Capitol  Extension  buildings,  class 

"A"   construction. 
Owner — State   of   California. 
Architect — Weeks  &  Day,  Phelan  Bldg  , 

San  Francisco. 


Contract    Awarded. 

POST   OFFICE   BLDG.  Cost.    $35,000 

RICHMOND,  Contra  (.'osta  Co.,  al.  NE 
Sixth   St.  and  Nevin  Ave. 

One-story  brick  and  terra  cotta  post 
office  building,  50x112. 

Owner — Wilbur   S.    Pierce,    Richmond. 

Lessee — U.    S.    Government. 

Architect — Chas.  W.  Claudius,  Call 
Bldg.,   San  Francisco. 

Contractor — Carl  Overaa,  2105  Roose- 
velt St.,  Richmond. 


SONORA,  Tuolumne  Co.,  Cal. — The 
American  Legion,  representing  posts 
in  Tuolumne  Coumty,  has  petitioned 
the  Supervisors  to  provide  funds  for 
the  construction  of  a  memorial  hall. 


SACRAMENTO,  Cal. — State  Board  or 
Control  has  appropriated  $5,000  to 
finance  construction  of  administration 
headquarters  in  the  Humboldt  Red- 
wood Park,  Mendocino  County,  for  the 
State  Board  of  Forestry.  Plans  for 
the  structure  have  been  completed  and 
immediate   construction    is   plamned. 


RESIDENCES 


Plans  Being  Prepared — To  Be  Done  by 

Day's   work. 
BUNGALOWS  Cost,  $5,200  ea. 

SAN   FRANCISCO.      20th   Ave.    between 

Anza    and    Balboa. 
Twenty   1-story   frame   bungalows. 
Owner — Name  withheld. 
Architect — O.     R.     Thayer,     110     Sutter 

Street. 
Plans    for    Ave   of    the    buildings    are 
complete. 


Sub-Figures   Being  Taken. 
RESIDENCE  Cost,    $10,000 

SAN   FRANCISCO.     NW   41st  Ave.   and 

Fulton   St. 
One-story    and     basement    frame     amd 

plaster   residence. 
Owner — Mrs.    Sarah    McGee. 
Architect — Mr.  O'Brien,  Foxcroft   Bldg. 


To  be  Done  By  Day's  Work. 
DWELLINGS  Cost,  $3,500  each 

SAN   FRANCISCO.      Vicinity  of   Staples 

and  Forester  Avenue. 
Fifteen  one-story  frame  and  plaster  5- 

room    dwellings. 
Owner— Rudolph      Mohr      &      Son,      233 

Pacific  Bldg.,  San  Francisco. 
Architect — Owner. 


Ready  For   Figures  In   a   Few  Days. 
RESIDENCE  Cost,  $9,000 

SAN  FRANCISCO.     St.  Francis  Wood. 
One  and  one-half-story  frame  residence 

(7    rooms). 
Owner — Mr.  Thomas. 
Architect — Chas.    E.    J.   Rogers,   Phelan 

Bldg.,  San  Framcisco. 


To  Be  Done  By  Day's  Work. 
RESIDENCES  Cost,  $10,000  each 

SAN   FRANCISCO.      N   Lake    60    E    30th 

Avenue  and  NE  Corner. 
Two    two-story    and    basement    frame 

residences. 
Owner — Allen  &  Co.,  168  Sutter  St.,  San 

Francisco. 
Architect — Barle   B.   Bertz,   68   Post  St., 

San  Francisco. 


Contract  Awarded. 

RESIDENCE,  ETC.  Cost,  $15,500 

OAKLAND,    Cal.      N.    Longridge    Road 

350   E  Lakeshore. 
Two-story  9 -room  frame  residence  and 

garage. 
Owner — Chas.   Kushins,  San   Francisco. 
Architect — Not    given. 
Contractor — F.    J.    Westlund,    361    12th 

St.,   Oakland. 


Contract  Awarded. 

RESIDENCE  Cost,    $40,000 

COLFAX,   Placer  Co.,  Cal. 

Two-story  and  basememt  frame  and 
stucco    residence    (14    rooms). 

Owner — Dr.   Robert  A.  Peers,  Colfax. 

Architect — B.  R.  Maybeck  and  G.  H. 
WTiite,  Lick  Bldg. 

Contractor — W.  B.  Lardner,  Jr.,  Au- 
burn, Cal. 


Plans  Being  Prepared. 
RESIDENCE  Cost,  $10,000 

PALO  ALTO,  Samta  Clara  Co.,  CaL 
Two-story     frame     and     plaster     resi- 
dence  (S  rooms,  2  baths). 
Owner — -W.   King. 

Architect — H.    C.    Baumann,    251    Kear- 
ny St.,  San  Francisco. 


Plans   Being  Figured. 
RESIDENCE,  ETC.  Cost,  $10,000 

SAN   FRANCISCO.      St.    Francis   Wood. 
Two-story  frame  and  plastered  7-room 

residence   and   garage. 
Owner — Miss   H.    Cohn. 
Architect — W.    C.    Falch,    Hearst    Bldg. 


Contract   Awarded. 

RESIDENCES  Cost,   $7000  each 

SAN   FRANCISCO.      Merritt    Terrace. 
Three    one    and    one-half-story    frame 

residences. 
Owner — Geo.      Merritt,      Crocker   Bldg., 

San  Francisco. 
Architect — Walter     C.     Falch.     Hearst 

Bldg.,    San   Francisco. 
Contractor — J.     Prout,    2020    Turk    St., 

San  Ifrancisco. 


Plans   to   be   Prepared. 

RESIDENCE  Cost,     $ 

SAN  MATEO,  Cal.  Wallace  Martin 
Property   (20   acres). 

Large   residence. 

Owner — Rudolph  Spreckels,  1st  Na- 
tional Bank  Bldg.,   San  Francisco. 

Architect — Not   Selected. 


Low   Bidder. 

RESIDENCE.  Cost,  $35,000 

PIEDMONT,  Alameda  Co.,  Cal.  Crocker 
Avenue. 

Two-story    a'nd    basement    frame    resi- 
dence with  tile  root;  also  garase, 

Owner — H.  D.  Nichols. 

Architect — Albert    Farr,     68     Post    St., 
San  Francisco. 
Alfred   Peterson,   3918   Linwood  Ave., 

Oakland,   submitted   the  lowest  bid. 


Plans  Being  Prepared — Ready  For  Fig- 
ures  In   One   Week. 

RESIDENCE  Cost,   $9000 

ALAMEDA.     San  Jose  Ave. 

Two-story  and  basement  frame  and 
plaster  residence  (5  rooms). 

Owner — ^Theo  A.   Eisfeldt. 

Architect — W.  O.  Lewis,  care  of  B.  G. 
McDougall,  Alto  Bldg.,  381  Bush 
St.,  Sam  Francisco. 
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SCHOOLS 


Bonds  Voted — Workingr  Drawings  To 
Be  Prepared. 

SCHOOL  Cost.    J115,000 

LIVERMORE,    Alameda    Co.,    Calif. 

One  -  story  interlocking  tile  school 
building  (8  classrooms,  auditorium, 
gymnasium,  manual  training,  do- 
mestic science  rooms,  etc.). 

Owner  —  Livermore  Grammar  School 
District. 

Architect  —  Henry  H.  Meyers,  Kohl 
Bldg.,    San    Francisco. 


Plans   Being   Prepared. 

SCHOOL  Cost,     1100,000 

PASADE.VA,     Cal.       Site     of     Junipero 

Serra    School,    S.    of    California    St. 

from  Fair  Oaks  to  Raymond  Ave. 
Hollow   tile    (8  rooms  and  auditorium) 

school. 
Owner — Pasadena  Board  of   Education. 
Architect   —  Cyril      Bennett,      Kendall 

Bldg.,    Pasadena. 


Plans   Being   Figured — Bids   Close   Dec. 

27,  8  P.  M. 
SCHOOL  Cost,    $2.50.000 

PETALUJIA,  Sonoma  Co.,  Cal. 
Two-story      and     basement      reinforced 

concrete  brick  Junior  High  School. 
Owner — Fetaluma  Board  of  Education. 
Architect — Brainerd    Jones,    110    \Sash- 

ington  St.,  Petaluma. 
See   call    for   bids    under   officlnl    pro- 
posal column  in  this  issue. 


Commissioned   to    Prepare   Plans. 

SCHOOL    BLDGS.  Cost,    $ 

PL.A.CEHVILLE,      El   Dorado      Co..    Cal. 

Site  to  be  Selected. 
Fireproof  high  school  buildings. 
Owner — PlacerviVle     School     District. 
Architect — Geo.   C.   Sellon   &   Co.,   Mitau 

Bldg.,  Sacramento. 
A  bond  election     for  about     $300,000 
will    be    held    shortly. 


Plans   Being  Figured — Bids   Close    Dec. 
14.    1921,   9  A.   M. 

SCHOOL  Cost.    $84,000 

LOS   ANGELES.   Cal.      Santa  Fe   Ave   & 
16th    St.    (Santa    Fe    School). 

Two-story     and      basement     reinforced 
concrete    school. 

Owner — Los   Angeles   Board    of   Educa- 
tion. 

Architect — Thos.    Franklin    Power,    Los 
Angeles. 
Separate    bids   will    be    taken    on    the 

general    contract,      plumbing,    heating, 

painting  and  electric  work. 

Plans  may  be  obtained  from  the  Sec- 
retary's   office    at    730    Security    Bldg., 

Los    Angeles. 


Plans  Being  Prepared. 

SCHOOL  BLDGS.  Cost,  $225,000 

AZUKA.  Los  Angeles  Co.,  Cal.  Between 
Azusa  and  Glendora. 

Five  reinforced  concrete  high  school 
buildings. 

Owner — Citrus  Union  High  School  Dis- 
trict. 

Architects — John  c.  Austin,  Bakor-Det- 
wller  Bldg.,  Los  Angeles  and  W. 
Horace  Austin.  Long  Beach. 


Commissioned   to   Prepare   Plans. 

SCHOOL  Cost,  $300,000 

REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
State    Highway    and    Broadway. 

One  and  two-slory  lireproof  school 
(type  of  construction   not  decided). 

Owner — Sequoia  L'nion  High  School 
District. 

Architects — Carl  Werner  &  A.  I.  Coffey 
Humboldt  Bank  Bldg.,  San  Fran- 
Cisco. 


KlgU'-cs  to  be  Taken  In  January. 
SCHOOL  .Cost,    $200,000 

RICHMOND,      Contra    Costa      Co.,    Cal. 
Ninth   and   Blssell  Avenue. 


One  and  three-story  reinforced  con- 
crete and  hollow  tile  Junior  High 
School,    216x321    feet. 

Owner — City  of  Richmond  School  Dlst. 

Architect — Jas.  T.  Narbett,  910  Mac- 
Donald   Ave.,   Richmond. 


NAPA,  Napa  Co.,  Cal. — Until  Dec.  19, 
8  P.  M.,  bids  will  be  received  by  How- 
ard E.  Roper,  Clerk,  Mapa  School  Dis- 
trict, for  coTistructing  school  on  Lin- 
coln school  site;  also  bids  for  heating 
and  ventilating  system  for  the  struc- 
ture and  for  the  healing  and  ventilat- 
ing in  the  John  Shearer  school  build- 
ing. W.  H.  Weeks,  3G'J  Pine  St.,  San 
FYancisco,  architect.  See  call  for  bids 
under  official  proposal  column  in  this 
iaane. 


SUSAN  VILLE,  Lassen  Co.,  Cal. — A 
committee  has  been  appointed  to 
secure  estimates  of  cost  for  erecting 
a  four-room  and  assembly  hall  school 
building  for  the  Milwood  District.  A 
bond  election  will  be  called  to  finance 
construction  of  the  proposed  structure. 


WILLOWS,  Glenn  Co.,  Cal. — Follow- 
ing bids  received  and  taken  under  ad- 
visement by  the  Willows  Union  High 
School  District  for  blackboards,  shades 
and  cork  linoleum  for  school  building 
from  plans  by  Architect  W.  H.  Weeks, 
369  Pine  street,  San  Francisco. 

SLATE  BLACKBOARDS:  —  Rucker- 
FuUer  Desk  Co.,  677  Mission  St.,  San 
Francisco,  $3,192.50;  C.  F.  Weber  &  Co., 
985   Market   St.,   San   Francisco,   $3,473. 

WINDOW  SHADES: — D.  N.  &  E. 
Walter  Co.,  562  Mission  St.,  San  Fran- 
cisco, $1,312;  Hochhelmer  &  Co.,  Wil- 
lows, $1,144. 

CORK  LINOLEUM: — D.  N.  &  E.  Wal- 
ter Co.,  $1,655.25;  Van  Fleet-Freear  Co., 
61  New  Montgomery  St.,  San  Francisco> 
$1,644;  Hulse-Bradford  Co.,  844  Siis- 
sion  St.,  San  Francisco,  $2,513.50; 
Hochhelmer  Co.,  $2,225. 


MADERA,  Madera  Co.,  Cal.— Until 
Dec.  10,  3  P.  M.,  bids  will  be  received 
by  Arthur  Sanderson,  Clerk,  Alpha 
School  District,  Route  1,  Box  34,  Ma- 
dera, lor  installing  hot  water  system 
for  heating  school  building.  Certified 
check  $100  required  with  each  bid. 
Further  information  may  be  had  from 
clerk. 


SACRAMENTO,  Cal. — Bids  will  be  re- 
ceived by  the  Sacramento  Board  of 
Education  until  December  12,  1921,  at 
7:30  P.  M.,  for  the  construction  of  a 
two-story  concrete  and  brick  school 
with  tile  roof  to  be  known  as  the 
"Highland  Park  School.  "  For  further 
particulars  see  call  for  bids  in  olllcial 
proposal  column. 


S.A.NTA  CRUZ,  Santa  Cruz  Co.,  Cal. 
Until  Dec.  13,  8  P.  M.,  bids  will  be  re- 
ceived by  J.  H.  Garrett,  Clerk,  Board 
of  Educatlom,  for  constructing  Boys' 
Physical  Training  Quarters  at  the 
High  School.  See  call  for  bids  under 
official  proposal  column  In  this  issue. 


SAN  FRANCISCO.— Board  of  Public 
Works  requests  Supervisors  to  adopt 
ordinance  authorizing  the  construction 
of  the  Oral-Deaf  school  in  south  side 
of  Washington  St.  bett  Franklin  and 
Gough  Sts.  John  Reld,  Jr.,  City  Ar- 
chitect. 


BERKELEY,  Alameda  Co.,  Cal. — Un- 
til Dec.  13,  4  P.  M.,  bids  will  be  re- 
ceived by  Clyde  E.  Blanchard,  acting 
secretary.  Board  of  Education,  2133 
Allston  Way,  Berkeley,  for  electric 
work  at  High  School  Science  Building 
at  Allston  Way  near  Grove  St.  See 
call  for  bids  under  official  proposal 
column  In  this  Issue. 


taking  bids  for  furnishing  and  in- 
.sialUng  playgrround  apparatus  at  Ther- 
mallto  School.  Specillcations  will  be 
furni.shed  on    request. 


LOS  ANGELES,  v^al. — Until  9  A.  M., 
December  21,  bids  will  be  received  by 
Los  Angeles  Board  of  Education  for 
following  .school  work: 

For  erecting  new  building  at  Roae- 
niont  Avf.  school  site;  Geo.  M.  Lindsey, 
GK-ndale,  architect.  Two-atory  and 
part  basement,  113x110  ft.  extreme  di- 
mensions, brick  construction,  7  class- 
rooms. 

For  erecting  new  buiidiug  at  Grant 
school  site,  Wilton  Place  and  Harold 
Way;  Jcffery  &  Schacfer,  architects. 
Two-story,  101x64  ft.,  9  classrooms, 
brick  construction,  plaster  exterior, 
clay    tile    roof,    $80,000. 

Uniil  !•  A.  M.,  December  14,  bids  will 
be  received  for  following  school  work: 

For  erecting  new  building  at  East 
First  St.  school  site:  Krempel  &  Erkes, 
architects.  Two-story  and  basement, 
139x160  ft.,  extreme  dimensions,  7 
classrooms  and  auditorium,  brick  con- 
struction. 

For  alterations  and  additions  to  heat- 
ing   plant    at    Hollywood    high    school. 

For  additions  and  alterations  to  shop 
building  at   Lincoln   high  school. 

Plans  may  be  obtained  at  Secretary's 
office.  730  Security  Bldg.  Bid.s  taken 
on  general  work,  plumbing,  heating, 
painting  and  wiring. 


BERKELEY,  Alameda  Co.,  Cal. — Until 
Dec.  13.  4  P.  M.,  bids  will  be  received 
by  Clyde  E.  Blanchard,  Acting  Secre- 
tary, Board  of  Education  for  furnishing 
and  installing  chairs  and  tables  in  the 
caf.-toriit  of  Berkeley  High  School.  See 
call  fur  bids  under  ulBchil  iiroposal 
•'uluniii  in  this  issue. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Trustees  of  Richmond  ,School  District 
award  contract  to  Standard  Electric 
Time  Co..  461  Market  St.,  San  Fran- 
cisco, to  install  time  clocks  in  Fair- 
mcunt  .school  for  $200,  the  company  to 
make  allowance  of  $35  for  old  button 
board    now    In   the   school. 


OROVJLLE,  Butte  Co.,  Cal, — Mrs. 
Goo.  H.  Gilbert,  Bank  of  Italy  Bldg., 
Clerk  of  Thermallto  School  District,  la 


I.OS  .^XGBLES,  Cal.  —  Weymouth 
Crowcll.  2026  W.  9th  St.,  Los  Angeles, 
was  low  bidder  at  $58,900  on  general 
contract  for  new  Vine  St.  school  build- 
ing: Witmer  &  Watson,  architects. 
Knecn  (Contracting  Co.,  Santa  Monica, 
was  low  bidder  if  alternate  A  (addi- 
tion for  work  required  for  steam  heat). 
Is  accepted  as  Kneen  Co.  bid  $59,834 
with  a  deduction  of  $1000  for  Alternate 
A  while  Weymouth  Crowell  added 
$1150.  Other  low  bidders  were:  J. 
Hokom  on  steam  heating  at  $.'il99;  F. 
E.  Newbery  Electric  Co.  on  wiring  at 
$1987;  Alhambra  Wall  Paper  &  Paint 
C'l.  on  painting  at  $3000;  and  G.  C.  Sut- 
ton on  plumbing  at  $6330.  Bids  taken 
under  advisement.  Two  stories  and 
ba-semcnt.  40x156  ft.;  14  classroom.s. 
hollow  tile  walls,  plastir  exterior,  tile 
and  composition  roof.     The  bids  were: 

(Iriicral  Contract — Woyinoutli  Crow- 
.11  -^  iiio;  (a)  add  for  additional  work 
!■  :■  ..■.,1  heating,  $li,>0;  John  Simpson 
,^  1  ■'.  .■..•j,472;  (a)  $250;  John  D.  Knecn 
<-,,i,ii;uUng  <'o..  $59,834;  (a)  deduct 
$10011;  J.  F.  Atkinson.  $62,070;  (a)  $1476 
Frank  Hudson,  $63,015;  (a)  $350;  L.  A, 
Planing  Mill  Co..  $65.7ou;  (a)  $1160; 
Willurd-Brent  Co..  $65,900;  (a)  $980; 
Camtrian  Conslr.  Co.,  $66,710;  (a)  $720; 
Goo.  F.  Barber,  $68,451;  (n)  $147i; 
Bavin  *i  Burch  Co..  $68.8."in;  (.ii  $1800; 
J.  A.  Hill  Constr.  Co.,  $68,473;  CO  $1500 
and  Walter  Slater  Co.,  $74,000;  (a) 
$121111. 

.Steam  Ueatlnir — J.  Hokom.  $5199; 
Gro.  J.  Kurlseh,  JSIO";  Tho».  Ifnvcrty 
'  ■'      •    .^'1      ^'-''iiir  Iteds.  j.'.liiB;  Manger 

I  v.nrk— F.   E.  Newbery  Co., 

J I  >ii    Electric    Constr.    Co., 

|:;i,-H,    iivwHt  Electric  Co.,  $2187. 
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Painting — Alhamhra  Wall  Paper  & 
Paint  Co.,  $3000;  Aruiiz-Warren  Co., 
?318a;  E.  A.  L,indgreen,  $3600;  R.  Zel- 
insky,  ?3a43. 

Plumbing — G.  C.  Sutton,  $6330;  Arthur 
Hess,  $74.58;  J.  Hokom,  $7546;  Thos. 
Haverty  Co.,  $853!). 


VALI.,EJO,  Solano  Co.,  Cal.— The 
Vallejo  Board  of  Education  has  award- 
ed contracts  for  furnishing  and  in- 
stalling electric  light  fixtures  for  the 
Grant,  Charles  F.  Curry  and  Roosevelt 
schools  to  the  Vallejo  Electric  Light 
&  Power  Company,  that  firm  being 
lowest  bidder.  As  soon  as  this  work 
is  completed  the  formal  opening  of 
the  Charles  P.  Curry  and  Roosevelt 
schools    will    take   place. 

The  secretary  of  the  board  was  au- 
thorized to  advertise  for  the  new  fur- 
niture that  would  be  needed  for  the 
furnishing  of  McKinley  grammar 
school,  the  George  Washington  junior 
high  school  and  the  new  soTiior  high 
school. 


NOVATO,  Sonoma  Co.,  Cal.— The 
Board  of  Trustees  of  the  Novate 
School  District  received  the  following 
bids  on  November  26th  tor  the  con- 
struction of  a  1-story  frame  and  plas- 
ter school  from  plans  prepared  by  Ar- 
chitect Walter  H.  Parker,  57  Post  St., 
San  Francisco.  The  contract  will  be 
awarded  to  Cobby  &  Owsley,  180  Jes- 
sie St.,  San  Francisco'.  Bids  were 
taken  on  four  propositions,  (1)  build- 
ing complete,  (2)  fiiiish  omitted  in  au- 
ditorium, (3)  auditorium  omitted,  (4) 
frame   building: 

Cobby   &    Owsley,    (1)    $30,980.    (2)    de- 
duct  $1,000,    (3)    deduct   $4,580,    (4) 

deduct    $4,300. 
Rocca   &   Coletti,    (1)    $31,154,    (2)    $750, 

(3)    $1,800.    (4)    $1,000. 
Geo.   A.    Bos,    (1)    $31,685,    (2)    $875.    (3) 

$3,718,    (4)    $4,118. 
Dan  R.  Wagner,    (1)   $32,883.    (2)   $1,250. 

(3)     $6,800,     (4)     $1,500. 
Sampson    Constr.    Co.,    (1)    $34,800,    (2) 

$1,225,    (3)    $600.    (4)    $2,600. 
E.   E.  Etherton,    (1)    $35,400,    (2)    $1,156, 

(3)    $4,270,    (4)    $2,408. 


LOS  ANGELES,  Cal.— K.  R.  Bradley 
Constr.  Co..  1925  E.  16th  St..  Los  An- 
geles, was  low  bidder  at  $62,698  on 
general  contr.  for  new  Alpine  St. 
.school  bldg. ;  Parker  O.  Wright,  Cen- 
tral BIdg.,  Los  Angeles,  is  the  archi- 
tect. Low  bidders  on  other  contracts 
were:  D.  Zelinsky  &  Son  on  painting 
at  $2400;  Arthur  Hess  on  plumbing  at 
$3056;  F.  E.  Newbery  Co.  on  electrical 
work  at  $2828;  and  Arthur  Hess  on 
steam  heating  at  $5473.  Bids  taken 
under  advisement.  Two-story.  100x60 
ft.  with  a  wing  73x47  ft.,  10  classrooms, 
reinf.  concr.  frame  and  floors,  gypsum 
block  partitions,  stucco  exter.,  comp. 
roof,   pine   trim.     The    bids   were: 

General  Contract — K.  R.  Bradley 
Constr.  Co.,  $62,698;  J.  B.  Harris,  $63,- 
269;  R.  H.  Whinery,  $67,000;  FYank 
Hudson,  $67,499;  Willard-Brent  Co., 
$67,950;  L.  A.  Geisler  &  Son,  $68,122; 
Walter  Slater  Co.,  $70,000;  Cambrian 
Constr.  Co.,  $70,550;  and  J.  A.  Hill 
Constr.  Co.,  $73,935.  Painting — D.  Ze- 
linsky  &  Son,  $2400;  E.  A.  Lindgreen, 
$3000;  Arenz-Warren  Co.,  $3166;  Al- 
hambra  Wall  Paper  &  Paint  Co.,  $3478. 
Plumbing — Arthur  Hess,  $3056;  E.  W. 
Crowell,  $3474;  J.  Hokom.  $4100;  Mar- 
shall-Lock Co.,  $4232.  Steam  Heating 
— Arthur  Hess.  $5473,  .T.  Hokom,  $6329; 
Marshall-Lock  Co.,  $6465;  Thos.  Hav- 
erty Co..  $6700;  Munger  &  Munger, 
$6884;  Jas.  A.  Nelson.  $7129.  Electric 
Wiring — F.  E.  Newbery  Co.,  $2825; 
Prewitt  Elec.  Co.,  $2894;  American 
Elec.  Constr.  Co.,  $2999;  Standard  Elec. 
Co.,    $3085. 


for   high   school   group: 

General  Contract 

CoUman  &  Speidel,  San  Francisco,  (1) 
$35,177,  (2)  $18,719,  (3)  $16,458,  (4) 
$1,140,    (6)   $684,    (6)    $456. 

Shorb  and  Neads,  Fresno,  (1)  $32,500, 
(2)     $16,936.    (3)     $16,733,     (4)    $853, 

(5)  $484,    and    (6)    $369. 

J.  B.  Hart,  Fresno.  (1)  $31,510,  (2)  $17.- 
047.  (3)  $14,796,  (4)  $1,140.  (5)  $684. 

(6)  $565. 

Antone  Johnson,  Kingsburg.  Cal..  (1) 
$34,750.  (2)  $18,200.  (3)  $16,800,  (4) 
$1,200,    (5)    $750,    (6)    $450. 

Paulsen  &  Stange,  Fresno,  (1)  $31,900, 
(2)  $17,900,  (3)  $14,800,  (4)  $1,240, 
(5)    $680,    (6)    $560. 

Fredrickson    &    Shamnon,    Fresno,     (1) 
$35,385.   (2)   $18,600.   (3)   $17,879,   (4) 
$1,100,    (5)    $680,    (66)    $554. 
Plumbing 

B.  A.  Newman  Co.,  Fresno,  (1)  $5,936, 
(2)   $2,951.   (3)   $2,985. 

Barrett-Hicks    Co..    F'resno,    (1)    $4,806. 
Construction   will   be  carried   on   un- 
der  supervision    of   the   R.   F.   Felchlin 

Co.    of   Fresno. 


SACRAMENTO,  Cal.  —  The  Sacra- 
mento Board  of  Education  opened  bids 
and  awarded  the  contract  on  November 
28th.  for  the  construction  of  a  two- 
story  concrete  and  brick  school  build- 
ing with  tile  roof,  to  be  known  as  the 
"Stanford  School."  Plans  were  pre- 
pared by  the  Architectural  and  Engi- 
neering Department-Hemmings,  Peter- 
sen &  Hudnutt,  Library  Bldg.,  Sacra- 
mento. Betz  &  Mabrey,  2526  41st  St.. 
Sacramento,  were  awarded  the  con- 
tract. Following  is  a  complete  list  ot 
the  bids; 
Betz    &    Mabrey,    Sacramento.  .  .$225,499 

McGillivray    Constr.     Co 235,850 

Wm.    Murcell,    Sacramento 237,984 

Robert    Trost,   S.   F 238,373 

K.   E.    Parker  Co.,   S.   F 244,700 

Hays-Oser,    San    Francisco 254,990 

Barrett   &  Hilp,   S.   F 255,048 


FRESNO,  Fresno  Co..  Cal. — Follow- 
ing bids  received  by  Fresno  Board  of 
Education  for  constructing  gymmasium 


SAN  FRANCISCO.— E.  E.  Etherton 
Co.,  Monadnock  Bldg.,  at  $45,324  sub- 
mits low  bid  to  Board  of  Public  Works 
for  general  construction  of  McKinley 
school;  Standard  Electric  Construction 
Co.,  80  Natoma  St..  low  bid  for  electric 
work  at  $1,390,  and  J.  E.  O'Mara.  443 
Minna  St..  at  $7,235  for  heating  and 
plumbing.  Complete  list  ot  bids  follow: 

Farrell  &  Reed  $63,600 

O.    Monson     47.435 

Elmer    Carlson    51,740 

Anderson   &   Ringrose 51,490 

G.    P.    W.   Jensen    51,460 

E.    E.    Etherton    Co 45,342 

A.   H.   Vogt    49.539 

Morton    Bros 51,400 

Electric  Work 

Standard   Elec.    Constr.   Co $1,390 

G.  A.  Metcalfe   1,948 

M.  E.  Ryan    1,700 

S.    M.    Radelflnger    1.630 

Atlas   Electric   Co 1,625 

Butte   Elec.   &  Equip.   Co 1,571 

Turner  Co 1,800 

Central   Electric  Co 1,763 

Kohlwey-Smith   Electric  Co 1,776 

Collonan  Electric  Co 1,675 

Heating  and  PInmbins 

Fred  W.  Snook  Co $8,178 

A.   Lettich   8.600 

Turner   Co 7,640 

J.  E.  O'Mera   7.235 

Scott    Co.    ...*. 7.279 

LOS  ANGELES,  Cal. — Walter  Slater 
Co.,  2314  Santa  Fe  Ave.,  Los  Angeles, 
was  awarded  general  contract  at  $57,- 
200  for  annex  to  Van  Nuys  grammar 
school;  H.  F.  Withey,  architect.  Award 
based  on  bid  of  $56,000  plus  $1200  tor 
additional  work  for  steam  heating.  An 
apparently  lower  bid  submitted  by 
M.acdonald  &  Driver  was  rejected  as 
not  complyirg  with  specifications, 
other  contracts  awarded  were:  Plumb- 
ing to  E.  W.  Crowell  at  $ri97u;  .'stt-am 
heating  to  Arthur  Hess  at  $2972;  paint- 
ing  to   Alhambra   Wall   Paper  &   Paint 


Co.  at  $2493;  and  electric  work  to 
American  Electric  Constr.  Co.  at  $1185. 
Tn-o  stories  and  part  basement,  67x148 
feet,  8  classrooms,  brick  construction, 
plaster   exterior,   composition   roof. 


LOS  ANGELES,  Cal. — K.  R.  Bradley 
Const.  Co.,  1925  E.  16th  St..  Los  Ange- 
les, was  awarded  general  contract  at 
$74,092  for  new  Cornwell  St.  school 
bldg.;  C.  H.  Russell,  architect.  Award 
based  on  bid  of  $73,392  with  an  addi- 
tion of  $700  for  additional  work  for 
steam  heating.  Other  contracts  award- 
ed were:  painting  to  Arenz-Warren  Co. 
at  $2889;  steam  heating  to  Marshall- 
Lock  Co.  at  $3106;  and  electric  work  to 
Prewitt  Electric  Co  .at  $2042.  The  bids 
for  plumbing  were  held  under  advise- 
ment. Ten  class  rooms.  2  stories.  186x 
62  ft.,  brick  constr.,  art  stone  trim., 
comp   rf. 


OROVILLE,  Butte  Co..  Cal. — Until 
Dec.  15,  3  P.  M.,  bids  will  be  received 
by  W.  W.  Reece,  secretary.  Board  of 
Education,  6  Jones  Bldg..  for  con- 
structing addition  to  Oro  Vista  school. 
Bids  will  be  considered  on  the  same 
date  for  purchase  of  "old  high  school" 
and  manual  training  building  of  the 
"old  Oroville  high  school."  Certified 
check  10%  payable  to  board  required 
with  each  bid.  Plans  may  be  seen  at 
the  office  of  secretary. 


SANTA  ROSA.  Sonoma  Co..  Cal. — 
Trustees  of  Santa  Rosa  High  School 
District  purchase  30-acre  site  just 
north  of  city  limits  on  which  it  is  pro- 
posed to  erect  a  new  high  school.  The 
old  structure  was  recently  destroyed 
by  fire. 


Date   of   Opening  Bids  Postponed. 
SCHOOL  Cost,    $30,000 

CASTRO  VALLEY.  Alameda  County. 
One-story  frame  and  plaster  school   (6 

rooms  and  an  auditorium). 
Owner — Castro     Valley     Public    School 

District. 
Architect — Henry    C.    Smith,    Humboldt 

Bank   Bldg.,   San   Francisco. 
The    date    of    opening    bids    has   been 
extended    from    December    3rd    to    De- 
cember 17.   1921,  at  7  P.  M. 


THEATRES 


Contract   Awarded. 

THEATRE,    ETC.  Cost,    $100,000 

LONG    BEACH,    Los    Angeles    Co.,    Cal. 

Pike    near   Pine   Avenue. 
Two-story   theatre   and   office   building. 
Owner — W.  L.   Porterfield. 
Architect  —  Thornton   Fitzhugh,   Story 

Bldg..    Los    Angeles. 
Contractor — J.    C.    Beer,    1515    E-Ocean 

Blvd.,   Long  Beach. 


STORES  AND  OFFICES 


Plans  Being  Prepared. 

OFFICE  BLDG.  Cost.   $200,000 

SAN  FRANCISCO.  E  Montgomery  87  S 
Bush,  33-6x77-6. 

Four-storj'  and  basement  reinforced 
concrete  office  building. 

Owner — Roos,  Dunn  &  Williams. 

Architect — G.  A.  Lansburgh,  604  Mis- 
sion St.,  San  Francisco. 

Contractor — MacDonald  &  Kahn,  130 
Montgomery  St.,  San  Francisco. 


Contract  Awarded. 

OFFICE   BLDG.  Cost,   $65,000 

SAN  FRANCISCO.        S   Market      385     JS 

Second  Street. 
Two-story    and    basement    brick    office 

building. 
Owner — H.  L.   Simon. 
Architect — None. 
Contractor — H.      P.    Hoyt,      Monadnock 

Bldg..  San  Francisco. 
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Segregated    Figures   Being   Taken. 

STORE    BLDG.  Cost.    J80.000 

BERKELEV.  Alameda  Co.,  Cal.  W 
Shattuck  Ave.  Between  Bancrott 
Way  and  Durant  Avenue. 

One-story  reinforced  concrete  store 
building   (13   stores). 

Owner — \V.  W.  Whltccotton.  VVhitecot- 
ton  Hotel.  Berkeley. 

Architect — Jas.  \V.  Plachek.  2014  Shat- 
tuck  Ave.,   Berkeley. 


Owner — Jas.    11.    Adams. 
Architect — Richard  D.  King,  Van  Nuys 
Bldg.,  Los   Angeles. 


Plani   Being   Figured — Bids   flose   Dfc. 

5.  1»21. 

STORE   BLUG.  Cost,   i 

SAN    FRANCISCO.     S  Geary   Street    \\ 

Jones  Street. 
One-story      and      basement      reinforced 

concrete  store   building. 
Owner — Thos.  U.  Smyth. 
Supervising     Architect   —   August      G. 

Headman.  Call  Bldg..  San  Francisco 


Plans  Being  Figured. 

OFFICE    BLDG.  Cost,    $ 

LONG  BEACH.  Cal.     Twenty-sixth  and 

Figueroa  Streets. 
Three-story  Class  A  office  building,  267 

xZOT. 
Owner — Automobile    Club    of    Southern 

California. 
Architects  —  Hunt   &  Burns,  Laughlln 

tsidg.,  Los  Angeles. 
NOTE: — The  basement  and  first  fioor 
are  already  constructed. 
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Owner — Archie  and  Irene  M.  Offleld, 
Burllngame. 

Architects — Alfred  Kuhn  and  Thos.  M. 
Edwards,  833  Market  St.,  San  Fran- 
cisco. 

Contractor  —  Frank  H.  Boring,  514 
Santa  Inez  St.,  San  Mateo. 


Contracts   Awarded. 

AUTOSALES    BLDG.  Cost,    ?15,000 

SAN  FRANCISCO.  NW  Geary  and  2nd 
Avenue. 

O^c-story  brick  autosales  bldg. 

Owner — L'lrich  Remensperger,  695  Do- 
lores  St. 

Architect — T.  Paterson.  Ross,  310  Cali- 
fornia St. 

Concrete,  carpentry,  brick,  iron,  mJll- 
iTork,  rooflng,  sheet  metal,  marble, 
hnrdirnrcetc,  awarded  to  A.  W. 
Lawson,   ISO  Jessie  St.,   $13,044. 

Painting  to  F.  E.  Shenehan  and  E.  H. 
De   Bord.    1040   Howard   St.,   $443. 

Electric  work  to  Schwartz  Elec.  Co., 
922   Clement  St.,   $515. 

ReTising  Plans. 

OFFICE.    ETC.  Cost.   $300,000 

LONG    BEACH.      S    Ocean    Blvd.    S    of 

Chamber   of  Commerce  Bldg. 
Six-slory  reinforced  concrete  office  and 

theatre    building. 
Owner — Long      Beach    Bathhouse      and 

Amusement     Co..   Col.     Charles     R. 

Drake.  President. 
Architects — John   C.   Austin   and   W.  H. 

Austin.    1st    National    Bank    Bldg.. 

Long  Beach. 


Contract   Awarded. 

OFFICE,  WAREHOUSE,  GAR.  BLDG. 
Cost,    $11,500. 

SAN   JOAQUIN,   Fresno   Co.,   Cal. 

One-story  brick  and  stucco  offices, 
and  warehouse,  and  brick  garage 
building. 

Owner — San  Joaquin  Light  &  Power 
Company. 

Plans  by  Engineering  Dept.  of  Own- 
ers; E.  G.  Stahl,  in  charge  of  con- 
struction. 

Contractors — W.  F.  Stout  and  F.  S. 
Snyder,    San   Joaquin,    Cal. 


Contract  Awarded. 

DEPT.  STORE  BLDG.  Cost,  $500,000 

LOS  ANGELES,  Cal.  5th  St.  and 
Broadway. 

Concrete  work,  brick  work,  and  plas- 
tering for  a  11-story  Class  "A" 
department  store  bldg. 

Owner — Fifth  Street  Store. 

.\rchitcct — Aleck  E.  f^urlett.  Merchants 
Natl.  Ba-nk  Bldg.,  Los  Angeles,  Cal. 


Plan   to   Start   Construction   Shortly. 
OFFICE    BLDG.  Cost.    $1,250,000 

SACRAMENTO.    Cal.      SE    Seventh    and 

K  Street.-?. 
Eighteen-story  Class  A  bank  and  office 

building. 
Owner — Sacramento-San  Joaquin  Bank. 
Architects — Weeks  &  Day.  Phelan  Bldg 

San  Francisco. 


<ontiai-t    to   be  Awarded. 

STORE  &  SHOP  BLOC!.         Cost.  $15,000 

S.VN    P'RANCISCO.        Valencia      Street 
near  Twentieth  Street. 

One-story   brick  store  and  shop   build- 
ing. 

Owner — Withheld. 

Architect — Albert  Fabre,  110  Sutter  St., 
S.in  Francisco. 
Geo.  A.  Bos,  Hearst  Bldg.,  submitted 

the    lowest    bid   at   $15,865   and   he   will 

be  awarded  the  contract. 


Ready  to  Take  Figures  Friday. 

FILM  EXCHANGE.  ETC.     Cost.   $45,000 

SAN      FRANCISCO.         NE      Turk      and 

Leavenworth    Streets. 
Two-story     and    basement     reinforced 

concrete   film    exchange   and    labra- 

tory  building. 
Owner — Louis  R.  Lurie. 
Architect — Albert    Schroepfer,     Nevada 

Bank  Bldg.,  San  Francisco. 


LODI.  San  Joaquin  Co..  Cal. — William 
H.  Thompson  of  Lodi  has  purchased 
the  corner  of  Oak  and  School  streets 
and  proposes  to  ei-ect  a  two-story 
brick  business  block.  Site  has  front- 
age of  240  feet. 

Geo.  H.  Casey  of  Sacramento  has 
purchased  the  Mcintosh  property,  with 
a  frontage  of  175  ft.  on  two  streets, 
and  proposes  to  build  a  modern  office 
building  in  the  immediate  future. 


Plans   Completed   . 

CLASS   A   BLDG.  Cost.    $ 

LOS  ANGELES.  Cal.  Olive  Street  near 
Eighth    Street. 

Ten-storv  and  basement  Class  A  tele- 
phone   building,    100x146. 

Lessee — Southern  California  Telephone 
Company. 


Contract  Awarded. 

LOFT  BLDG..  '='TC.  Cost.  $15,000 

BURLINGAME,  San  Mateo  Co.,  Cal.    N 

Burlingame  Ave.  75   W  Main  St. 
Two-story      concrete     store    and      loft 

building   and    alterations    to    Otlield 

Building. 


OAKLAND.  Cal.— It  is  reported  that 
Dunn-Williams  Co.  and  MacDonald  & 
Kaahn  of  San  Francisco  have  pur- 
chased the  property  on  Broadway  ad- 
joining the  Hutchinson  Building  iTi 
Oakland  and  are  planning  the  erection 
of  a  four-story  commercial  building 
to   cost   $75,000. 
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Official    Proposals 


ninS    WANTED   FOR    SCHOOL 


NOTICE  TO   CONTRACTORS 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  proposals  will  be  received  and 
opened  by  the  Board  of  Trustees  of  the 
Napa  School  District,  ot  Napa  County, 
State  ot  California,  at  their  rooms  in 
the  Napa  High  School  Building  in  the 
City  ot  Napa,  County  ot  Napa,  and 
Sta"te  ot  California,  at  8  o'clock  P.  M., 
December  H>,  ]921,  for  the  erection 
and  completion  of  a  school  building  to 
be  built  on  the  Lincoln  School  lot,  in 
the  City  ot  Napa,  State  of  California, 
accordingr  to  plans  and  specifications 
prepared  for  the  same  by  W.  H. 
Weeks.  Bids  will  be  received  on  the 
general  construction  with  its  alternate 
propositions,  together  with  separate 
bids  on  the  vacuum  cleaning-  plant,  the 
program  clock  system.  Also  on  the 
heating  and  ventilating  system  in  said 
school  building  and  in  the  John  L. 
Shearer    School    Building    combined. 

Plans  and  specifications  may  be 
seen  at  the  office  of  the  Clerk  of  the 
Board,  in  the  Citv  ot  Napa,  or  at  the 
office  of  the  Architect,  W.  H.  Weeks, 
369  Pine  ."i'treet,  San  Francisco,  Calif. 

All  bids  should  be  presented  on  Bid 
Form  furnished  by  the  Architect.  Each 
bid  must  be  accompanied  by  a  certified 
check  on  some  responsible  California 
bank  in  the  sum  of  not  less  than  ten 
(10%)  per  cent  of  the  amount  bid,  made 
payable  to  Mrs.  Percy  S.  King,  Presi- 
dent of  the  Board  ot  Trustees  of  the 
Napa  School  District,  for  the  purposes 
stated  in   the  speciflcationa. 

Each  bid  must  be  enclosed  in  a 
sealed  envelope  and  addressed  to 
Howard  E.  Koper,  Clerk  of  the  Napa 
School  District,  Napa,  California,  and 
endorsed  "Proposal  for  Building  School 
House." 

The  Board  of  Trustees  expressly  re- 
serves the  right  to  reject  any  and  all 
bids.  Bids  may  be  delivered  to  the 
undersigned,  Clerk  of  said  Board  of 
Trustees,  at  his  residence  in  said  City 
of  Napa,  or  handed  in  to  the  said 
Board  of  Trustees  at  the  time  and 
place  of  meeting  above  stated,  at  any 
time  up  to  the  hour  of  opening  said 
bids, 

HOWARD  E.  ROPER. 
Clerk  of  the  Board  of  Trustees  ot  the 
Napa      School      District      of      Napa 
County,  State  of  California. 
« 

BIDS   WANTED   FOR   SCHOOIi 


NOTICE  TO  BIDDERS 


Notice  is  hereby  given  th.at  the  Board 
of  Education  of  Petaluma  City  High 
School  District.  SoTioma  County.  Cali- 
fornia, will  receive  se.'iled  bids  for  the 
furnishing-  of  all  labor  and  material 
necessary  in  the  erection  and  comple- 
tion of  a  Junior  High  School  Building 
and  Gymnasium  EuiUlins  on  the  lands 
recently  purchased  by  the  said  Board 
of  Educatiom  for  th.'it  purpose,  which 
said  lands  are  bounded  by  F'air,  Bas- 
sett,  Broadway  and  English  Streets, 
according  to  the  plans  and  specifica- 
tions therefor  prepared  by  Brainerd 
Jones,  Architect,  of  the  City  of  Peta- 
luma, and  which  said  plans  'and  speci- 
fications are  now  on  file  in  the  office 
of  the  s.nid  Board  of  Education  at  the 
City  Hall  ifn  the  City  of  Petaluma. 
County  of  Sonoma.  State  of  California, 
and  copies  of  which  .iiaia  plans  and 
specifications  can  be  procured  at  the 
office  of  the  said  architect  in  the  said 
City  ot  Petaluma.  upon  d(iio.«iling  with 
the  said  architect  the  sum  of  Fifteen 
and  00-100  ($1.5.00)  Dollars,  wliich  said 
sum  will  he  returned  upon  the  return 
of   the    said    plans   and    specificatioTis. 

Said  sealed  bids  will  be  received  np 
to  eight  o'clock  P.  M.  of  nie  37tl»  day 
of  Deceiii!»cr,  1021,  by  the  undersigned 
Secretary  of  the  Board  of  Education  ot 
Petaluma  City  High  School  District, 
Sonoma  County,  California,  at  -vrhich 
time  said  bids  will  be  opened  at  a 
meeting  of  the  Board  of  Education  ol 


Petaluma  City  High  School  District,  in 
the  City  Hall,  in  the  said  City  of  Peta- 
luma. 

Said  sealed  bids  must  be  accompa- 
nied by  a  certified  check  in  a  sum 
equal  to  at  least  10  per  cent  (ten  per 
centum)  of  the  amount  of  bid  to  do  the 
work  mentioned,  which  shall  be  for- 
feited if  such  bid  is  accepted  and  such 
bidder,  or  bidders  shall  fail  to  enter 
into  a  contract  for  the  construction  of 
paid  buildings  in  accordance  therewith 
within  fifteen  days  after  acceptance  of 
such  bid. 

No  bids  will  be  considered  unless 
made  out  on  blamk  forms  furnished  by 
said  architect. 

The  successful  bidder,  or  bidders, 
will  have  to  give  bonds  in  the  sum 
of  50  per  cent  (fifty  per  centum)  cov- 
ering labor  and  materials,  and  in  addi- 
tion a  20  per  cent  (twenty  per  centum) 
bond   for   faithful  performance. 

The  said  Petaluma  City  High  School 
District,  Sonoma  County,  California 
(as  owners),  reserve  the  right  to  re- 
ject   any    and    all    bids. 

All  bids  to  be  addressed  to  P.  J. 
Blim,  Secretary  of  the  Board  of  Edu- 
cation of  Petaluma.  City  High  School 
District,  Sonoma  County,  California. 

By   order  ot   the  said  Board   of   Edu- 
cation   of    Petaluma   City    High    School 
District,   Sonoma  County,   California. 
P.    J.    BLIM, 
Secretary. 


BIDS    WANTED    FOR    SCHOOL 


NOTICE   TO    CONTRACTORS 


vo-story   Concrete   and   Brick    Struc- 
tnre    With   Tile   Roof,   $165,000) 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Board  of  Education  of  the  Sacramento 
City  School  District  for  the  complete 
erection  of  a  school  building  in  ac- 
cordance with  plans  and  specifications 
on  file  in  the  office  of  the  Secretary  of 
the  Board  of  Education  of  the  Sacra- 
mento City  School  District.  Room  300. 
City  Hall,  Sacramento,  California,  and 
also  in  the  office  of  Hemmings-Peter- 
.sen-Hudnutt-Inc.  Architectural  and 
Engineering  Commission.  Sacramento 
Elementary  Schools,  third  floor  ot  City 
Library.  9th  and  I  Streets,  Sacramento, 
California. 

The  said  school  building  is  to  be 
erected  on  the  property  owned  by  the 
School  District,  at  24th  and  25th 
Streets,  Castro  Way  and  Fourth  Ave- 
nue, situated  in  the  City  ot  Sacra- 
mento, State  of  California. 

On  a  deposit  of  $20.00  with  the  Board 
of  Education,  or  the  Architectural  and 
Engineering  Commission,  complete 
sets  of  plans  and  specifications  may  be 
had  by  any  prospective  bidder,  and  re- 
tained for  a  period  of  15  days.  The 
deposit  will  be  returned  to  the  bidder 
on  the  return  of  the  plans  and  speci- 
fications in  good  condition. 

Bids  must  be  made  on  proposals  ob- 
tained at  the  office  of  the  Architectural 
and  Engineering  Commission,  and  he 
signed  by  the  bidder,  accompanied  by 
a  certified  check  for  at  least  10%  of 
the  amount  of  the  bid  or  proposal,  cer- 
tified to  by  some  responsible  bank  or 
banker,  and  made  payable  to  the  Sec- 
retary of  the  Board  of  Education  of 
the  Sacramento  City  S-chool  District, 
said  check  to  be  forfeited  to  and  re- 
tained by  the  School  District,  should 
the  party  or  parties  to  whom  the  con- 
tract shall  be  awarded  fail  to  enter 
into  the  contract  after  the  award,  or 
to  give  bonds  as  required.  Bids  must 
be.  plainly  marked  on  the  exterior 
"Proposals  for  Highland  Park  School 
Building." 

All  bids  must  be  filed  with  the  Scc- 
retarv  of  the  Board  of  Education  of 
the  Sacramento  City  School  District. 
Room  300,  City  Hall,  Sacramento.  Cali- 
fornia, not  later  than  7:30  o'clock  P. 
M..  Monday,  December  12th,  1»21. 

The  Board  of  Education  of  the  Sac- 
ramento  City   School   District   reserves 


the  rig-ht  to  reject  any  and  all  bids. 

BOARD  OP   EDUCATION 
SACRAMENTO    CITY     SCHOOL.    DIST- 
RICT. 

Chas.   C.   Hughes,   Secretary. 

BIDS     WANTED    FOR    PHYSICAIi 
TRAINING  QUARTERS 


NOTICE   TO    CONTRACTORS 


Notice  is  hereby  given  that  bids  arei 
requested  for  the  erection  ot  a  build- J 
ing  for  Boys'  Physical  Training  Quar- 
ters  at   the   Santa  Cruz   High   School. 

Plans     and      specifications     for     the  \ 
building    may    be    seen    at    the    office    of  j 
the   City   Superintendent   of  Schools,  J. 
W.   Linscott.    in    the    City   Hall. 

Bids  will  be  opened  at  the  offices  of 
the  Board  of  Education  at  8  P.  M. 
o'clock  on   Dec.  13,  1921. 

The  right  is  reserved  to  reject  any 
and   all    bids. 

SANTA  CRUZ  CITY  BOARD   OP  EDU- 
CATION. 

J.  H.  GARRETT,  Clerk. 
Dated   Nov.   26,   1921. 


NOTICE   TO    CONTRACTORS 


Office  of  the  Clerk  of  the  Board  of 
Supervisors,  Alameda  County,  Cali- 
fornia. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County,  at  his  office,  until 
Tuesday.  December  27th,  1921,  nt  10 
o'clock  A.  M.  (the  day  when  said  bids 
will  be  opened  and  the  contract  award- 
ed) for  the  furnishing  of  equipment 
consisting  of  Furniture  and  Hospital 
Supplies  for  use  at  the  Alameda 
County  Hospital,  near  San  Leandro, 
Alameda  County,  California. 

Specifications  on  file  in  the  office  of 
the  County  Clerk   open   to  inspection. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of  the 
amount  of  the  bid  or  proposal,  certified 
to  by  some  responsible  bank,  and  made 
payable  to  Geo.  E.  Gross,  Clerk  of  the 
Board,  to  be  forfeited  to  the  County 
of  Alameda  as  agreed  and  liquidated 
damages  should  the  party  or  parties  to 
whom  the  contract  shall  be  awarded 
fail  to  enter  into  the  contract  after  the 
award  or  to  give  the  bond  required  by 
the  Board  for  the  faithful  performance 
of  the  Contract. 

(SEAL)  GEO.    E.    GROSS, 

Clerk    of   the   Board    of   Supervisors   of 

the  County  of  Alameda. 
Dated  November  28.  1921. 


NOTICE  TO  CONTR.\rTORS  FOR 
ELECTRICAL  AVORK  AT  THE  HIGH 
SCHOOL     SCIENCE     BUILDING 


The  Board  of  Education  of  the  City 
of  Berkeley  and  of  Berkeley  School 
District  in  the  County  of  Alameda, 
State  of  California,  invites  and  the  un- 
dersigned will  receive  at  his  office,  2133 
Allston  Way,  Berkeley,  California,  np 
to  the  hour  of  4  o'clock  P.  M.,  Decem- 
ber l.t,  1»21,  sealed  proposals  for  fur- 
nishing the  necessary  matcri.ils,  tools 
and  labor  for  the  doing  of  certain  elec- 
trical work  at  the  High  School  Science 
Building,  situated  on  .Mlston  Wav  near 
Grove    Street,    Berkeley,    California. 

The  work  is  to  be  done  and  per- 
formed in  accordance  with  the  plans 
and  specifications  on  file  in  the  office 
of  the  Secretary  of  the  Board  of  Edu- 
cation. 2133  Allston  Way,  Berkeley, 
California. 

All  bids  must  be  sealed  and  addressed 
to  the  Secretary  of  the  Board  of  Edu- 
cation and  must  be  accompanied  by  a 
certified  check  in  the  amount  of  ten 
per  cent  of  the  bid.  pavable  to  the 
Berkeley  Board  of  Education. 

The  successful  bidder  must  carry 
adequate  Insurance  or  give  bonds  in- 
demnifying the  Board  of  Education 
against  liability  for  compensation  pro- 
vided by-  "Worklngmens"  Compensation 
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Insurance  and  Safety  Act.  approved.. 
May  "26.  1913."  satisfactory  to  the  sala  ■ 
Board  of  Education.  ,    .       ,». 

All  bids  must  be  delivered  to  the 
Secretary  of  the  Board  of  Education  at 
his  office.  2133  Allston  Way.  Berkeley. 
California,  prior  to  the  hour  of  four 
o'cloclc  P.  M..  on  Tuesday.  December  IS. 
1921.  and  will  be  opened  by  said  Board  • 
of  Education  at  or  after  the  hour  of 
4-] 5  P  M.  in  the  Board  of  Education 
rooms.  2133  Allston  Way.  Berkeley.- 
California.  .         .    ..     , 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  or  any  portion  ot 
any  bid. 

By  order  of  the  Board  of  Education 
of  the  City  of  Berkeley  and  Berkeley 
School  District  in  the  County  of  Ala- 
meda. State  of  California.  November  1, 

'*^^'  CLYDE   BL.\NCHAnD. 

Acting  Secretary  of  said  Board  of  Edu- 
cation. 


HII-LSBOROIGH      SCHOOL     DISTRICT 
HilUboroneh.    Cnlifornin 


BIDS  WA^fTED  FOR  BROKEX  STONE 
STATE    OF    C-VLIFORNI  V 


«   \I,L  FOR  BIDS  FOK  CONSTRVCTION 
OF    TKN-VIS    COURTS 


Bv  resolution  of  the  Board  of  Trus- 
tees' of  Hillsborough  School  District, 
bids  are  invited  for  the  supplying  of 
all  material  and  labor  in  and  about 
the  construction  of  one  or  two  tennis 
courts  on  the  lot  of  Hillsborough  Dis- 
trict School.  Hillsborough.  San  Mateo 
Countv.  California. 

All  bids  shall  be  submitted  in  sealed 
envelopes  addressed  to  Thomas  H. 
Breeze.  Clerk  of  Hillsborough  School 
District.  433  California  Street.  han 
Francisco,  California,  on  or  before  the 
irth  daj-  of  December,  1921.  :it  the 
hour  of  ten  .\.  M.,  that  being  the  time 
and   place  for  opening  such  bids. 

Plans  and  specifications  may  be  seen 
at  the  office  of  W.  C  Hammatt.  Civil 
Engineer.  Hearst  Building.  San  Fran- 
cisco, and  at  the  office  of  the  Clerk. 

By  order  of  the  Board  of  Trustees  of 
Hillsborough  ?-chool  Di.'trict. 

Dated  this  2Sth  day  of  November. 
1921. 

THOM-A.S  H.  BREEZE.   Clerk 
433   California   Street.   San  Francisco. 


SE.ALED    PROPOS.A.I,S — STREET 
SWEEPING    M.iCmXES 


DEPARTMENT     OF     PUBLIC     WORKS 


DIVISION      OF      E.VGINEERING      AND 
IRRIG.ATION 


NOTICE   TO    CONTR.ACTORS 


Sealed  proposals  will  be  received  at 
the  Office  of  «he  Division  of  Rnirlneer- 
Ins  and  Irrigation,  627  Fomm  Bnlldlne, 
Sacramento,  Ciilif..  nntil  2  o'clock  p,  m., 
on  December  19th,  1931  at  which  time 
they  will  be  publicly  opened  and  read. 
for  the  furnishing  and  placing  of 
broken  stone  In  accordance  with  the 
specifications  therefor,  to  which  spe- 
cial reference  is  made,  for  protection 
of  the  Sacramento  River  bank  at  the 
Edinger-.Iohnson  place  near  Hood 
about  20  miles  by  river  below  the  City 
of  Sacramento. 

Engineer's  Estimate: 
1723  cubic  yards  of  broken  stone. 
The  foregoing  quantity  is  approxi- 
mate only,  being  given  as  a  basis  for 
ihe  comparison  of  bids  and  the  De- 
partment of  Public  Works  does  not. 
expressly  or  by  implication,  agree  that 
the  actual  amount  of  work  will  corre- 
spond therewith,  but  reserve  the  right 
to  increase  or  decrease  the  amount  as 
may  be  deemed  necessary  or  expedient 
by  the  Division  of  Engineering  and  Ir- 
rigation. J  .1, 

xn  bids  are  to  be  compared  on  the 
basis  of  the  engineer's  estimate.  Plans, 
forms  of  proposal,  bonds,  contracts 
and  specifications  may  be  obtained  at 
the  said  office.  No  bids  will  be  re- 
ceived unless  it  is  made  on  bl.%'nk  form 
furnished  by  the  Division.  The  spe- 
cial attention  of  prospective  bidders  is 
called  to  the  Instructions  to  Bidders, 
annexed  to  the  blank  form  of  proposal 
with  full  directions  as  to  bidding. 

The  Department  of  Public  Works 
acting  by  and  through  the  office  of  the 
Division  of  Engineeringr  and  Irrigatiom 
reserves  the  right  to  reject  any  or  all 
bids  and  accept  the  bid  deemed  for  the 
best  interests  of  the  State. 

DEPUTY    CHIEF    OF    DIVISIO.V. 
Dated  Nov.  19,  1921. 


Sealed  proposals  will  be  received  by 
the  undersigned  in  the  Council  Cham- 
ber of  the  Sacramento  City  Ha'.l  be- 
tween the  hours  of  8  and  9  o'clock  p. 
m.  on  date  of  December  8,  1921,  for 
furnishing  the  City  ot  Sacr.ime-nto 
with  either  one  (1)  or  two  (2)  street 
sweeping  machines,  as  the  city  may 
desire  to  purchase:  said  machines  to 
be  either  of  the  revolving  broom  or 
of  the  suction  type,  proposals  stating 
the  approximate  cost  of  performing 
work  by  these  machines  and  the 
maintenance  and  operating  cost  based 
on  actual  service  that  has  occurred 
over  a  period  of  at  least  one  (1>  year. 
Bidders  will  be  required  to  furnish 
upon  signi-ng  a  contract  a  faithful 
performance  and  guarantee  bond  In 
approximately  fifty  (50'Z)  per  cent  of 
the  amount  of  contract  that  the  ma- 
chines will  operate  in  a  satisfactory 
manner  and  be  free  from  a  1  /truc- 
tural  and  inherent  mechanical  defects 
for   at    least    nine    (9)    months. 

A    certified    check    made    payable    to 
he  City  Controller  for  an  amount  not 
ss    than    five     (S%)    Per    cent    of    the 
•.tal     amount     bid.     will     be     required 
,vith  filing  of  the  bid  „„„i- 

All  such  proposals  must  comply 
with  the  requirements  of  the  new 
Charter  of  the  City  of  Sacrainento.  ef- 
fective June  30.  1921.  and  b'^'K^rs  are 
herebv  cautioned  that  no  bid  which 
fails  "to  comply  therewith  can  be  con- 

^Btds  must  be  submitted  upon  printed 
forms,  with  1-nstructions  to  bidders 
prepared  by  the  city,  copy  of  ;'■  ^  ^h 
will  be  supplied  free  upon  application 
to    the    undersigned. 

The  City  Council  reserves  the  right 
to  reject  any  one  of  the  bids  submlt- 
Ua,  or  all  of  them,  as  in  its  judcrment 
aeemB    for    the    best    Interests    of    the 

"•*'•  M.  J.  DESMOND, 

City  Clerk  of  the  City  ot  Sacramunio, 
State  of  California. 


BIDS      WANTED    FOR       STATE    HIGH- 

w.VY  i:mprovemf.nt 


ST.VTE    OF    C.VL,IFORNI-V 


DEP.\RTMENT     OP     PUBLIC     'WORKS 


CALIFORNIA  HIGHWAY  CO.MMISSION 


NOTICE  TO  CONTR.ACTORS 


15 


AUSTIN  B.  FLETCHER, 

State  Highway  Engineer. 
JOHN  F.  UALVIN, 

Secretary. 
Dated    November    21.    1921. 


STATE    OP    C.ALIFOR.M.A 


DEP.VRTMENT     OP     PUBLIC     WORKS 
C.VLIFORNIA  HIGHWAY  COMMISSION 


NOTICE    TO    CO.\TR\CTORS 


SEALED  PROPOS.\LS  will  be  re- 
ceived at  the  office  of  the  fallfomla 
HiKhnny  Commlanlon,  '>l't  Forum 
Buildin;;.  Sacrainento,  Cal.,  until  2 
o'clock  P.  Mn  on  December  12th,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  Is 
made,  portions  of  State  Highway  as 
follows; 

San  Joaquin  County,  between  Tracy 
and  a  point  %  miles  easterly  (III-SJ- 
.i-A).  about  seven-tenths  (0.7)  miles  In 
length,  to  be  surfaced  with  asphalt 
concrete. 

Merced  County,  between  %  miles 
northwest  of  Merced  and  Gerard  Ave- 
nue (VI-Mer-4-A  &  C).  about  two  and 
eight-tenths  (2.8)  miles  In  length,  to 
be    surfaced    with    asphalt    concrete. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  .and  specifica- 
tions may  be  obtained  at  the  said 
iillice  and  they  may  be  seen  at  the 
olTices  of  the  Division  Engineers  at  Los 
.Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  offices  .are  lo- 
cated at  Willits,  Dunsmuir.  Sacramen- 
to, San  Francisco.  San  Luis  Obispo. 
Fresno  and  Los  Angeles. 

No  bid  will  be  received  unless  it  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  ca'led  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
ti.  be  done,  etc. 

The  Department  of  Public  Works. 
pe'ing  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
t.rest    ot    the   State. 

NEWELL  D.  DAULINGTON, 
CH-ARLES  A.   WHITMORB, 
GEO.  C.   MANSFIELD. 
California  Highway  Commission. 
AUSTIN   B.    FLETCHER. 

State   Highway   Engineer. 
JOHN   F.   OALVIN. 

Secretary. 


SEALED  PROPOS.A.LS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  Commission,  MS  Forum 
Iluildin;:,  Sacramento,  Cal,.  until  a 
o'clock  P.  M.,  on  December  19th,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made,  portions  of  State  Highway  as 
follows:  „ 

San  Francisco  and  San  Mateo  Coun- 
ties, between  Sloat  Boulevard  and 
Sneath  Road  (IV-SF&SM-o5-A),  about 
seven  and  three  tenths  (7.3)  miles  In 
length,   to   be  graded. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contract  and  specifica- 
tions mav  be  obtained  at  the  said 
office  and  thev  may  be  seen  at  the 
offices  ot  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineers'  offices  are  lo- 
cated at  Willits.  Dunsmuir.  Sacramento, 
San  Francisco.  San  Luis  Obispo.  Fresno 
and  Los  Angeles. 

No  bid  will  be  received  unless  It  is 
made  on  a  blank  form  turni.shed  by  the 
Commission.  The  special  attention  of 
prospective  bidders  Is  called  to  Ihe 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  10  bidding,  quantities  of  work 
to  be  done.  etc. 

The     Department     of  Public     Works, 
acting  by  and     through  the     California 
Highway      Commission,      reserves      the 
right    to    reject    any    or    nil    bids    or    to 
accept  the  bid  deemed  for  Ihe  best   In- 
terest of  the  State.  ,.,„„„„ 
NEWELL  D.  DARLINGTON. 
CHARLES  A    WHITMORE. 
GEO.  C.  MANSFIELD, 
California  Highway  CommlMlon. 


.\OTICE   TO   BIDDERS    ON    CAFETER- 
IA      CHAIRS      AND      TABLES      FOR 
THE   BERKELEY   HIGH   SCHOOL 


'ihe  Board  of  Education  of  the  City 
of  Berkeley,  and  of  Berkeley  High 
School  District  of  Alameda  County, 
State  "t  California,  invites,  and  the  un- 
dersigned will  receive  at  his  office, 
'J  133  .MIston  Way.  Berkeley,  California, 
lip  tn  the  hour  of  4  p,  m„  TnCMday,  De- 
cember 13,  1921,  sealed  proposals  for 
furnishing  cafeteri.a  chairs  and  tables 
for  the  Berkeley  High  School,  situated 
cm  Kittredge  Street,  near  Grove  Street, 
in  accordance  with  specifications  now 
on  file  at  the  office  of  the  secretary 
ot  the  Board  of  Education,  2133  .Allston 
V  ny.    Berkeley,  California. 

Envelopes  containing  bids  must  be 
sealed  and  endorsed  "Bids  for  High 
School  Cafeteria  Chairs  and  Tables," 
and  must  be  accompanied  by  a  certified 
check  for  an  amount  equal  to  ten  per 
cent  (10%)  of  the  amount  of  the  bid 
and  made  payable  to  the  Berkeley 
i;.  ;.rd  ot  Education. 

.Ml  bids  must  be  delivered  to  the 
Secretary  of  the  Board  of  Education  at 
Ills  olllce.  2183  Allston  Way.  Berkeley, 
Cal.fornla,  prior  to  the  h.mr  ui  4 
o'cI.)ck  p.  m..  Tuesday.  I  lee.inl.er  13. 
II  '21  Bids  will  be  opened  by  said  High 
School  Board  of  Educatiim  on  Tuesd.iy, 
December  IJ.  1921,  at  or  after  the  hour 
of   4  15    p.   m. 

The  Board  reserves  the  right  to  re- 
Jtc!  .mv  or  all  bids,  or  any  portion  of 
nnv    hid. 

P.v  order  of  the  said  Board  ot  Edu- 
riiti'on,  November  29,    1921. 

CLYDE    BLA.NCIIARD, 
Acting  Secretary  of  said  Eoard  ot  Bdu- 

cation. 
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BRWG'ES,   DAMS   &   HARBOR 
WORK 

FRESNO,  Fresno  Co.,  Cal. — Follow- 
ing bids  received  by  Supervisors  for 
constructing    bridges: 

E.  K.- Angle.  Dos  Pajos,  $28,790. 

DeWard  &  Cobham,  San  Diego,  $32,- 
790. 

J.  D.  Webster,  Modesto,  $27,896. 

Fredericksem  &  Shannon,  Fresno, 
$31,00.0. 

West  Coast  Construction  Company, 
San  Fj-ancisco,  $34,387. 

Noble  Construction  Company,  Vi- 
salia,, -$28,496. 

Pacific  Coast  Construction  Company, 
Modesto.   $26,484. 

California  Constr.  Company,  $2»,- 
600.  Chris.  P.  Jensen,  County  Sur- 
veyor,, •■ 


OAKLAND,  Cal.  ^Ralph  Beebe  has 
been.  .'n^Lraed  Harbor.  Engineer  of  the 
City  of  Oakland. 


FRESNO,  Fresno  Co.,  Cal. — ^Until 
Dec.-ie-,-2-P.  M.,-bids  will  be  received 
by  D.-M;  Barnwell,  County  Clerk,  for 
constructing  3  bridges  and  25  culverts 
on  AMerville-Dunlap  road,  involving: 
243  ft.  cancr.  pipe,  12-in.  to  30-in.;  172 
ft.  corru.  metal  pipe,  8  to  18-in.;  324 
cu.  yds.  reinf.  concr. ;  18.900  lbs.  reinf. 
steer;  59,319  ft.  K.  B.  bridge  lumber. 
Chris.  ■?.  Jeftsem,  County  Surveyor,  306 
Cory  Bldg.,  Fresno. 


LOS  ANGELES,  Cal. — Plans  and  spe- 
cifications for  the  proposed  Cave  Creek 
flood  ■  control  darn  to  be  built  near 
Phoegix,  Ariz.,  may  be  seen  at  the  of- 
fices of  A.  L.  Harris,  consulting  engi- 
neer, 1101  Central  Bldg.,  Los  Angeles. 
Contractors  who  are  interested  may 
inspect  the  plans  and  obtain  informa- 
tion concerning  the  work  from  Mr. 
Harris.  Bids  for  this  project  will  be 
opened  at.  Phoenix,  Dec.  17. 

TOJVIBST6nE,  Ariz.— Until  2:30  P.  M., 
Dec.  .6!  bids  will  be  received  by  Super- 
visors of  Cochise  County  for  construc- 
tion of  a  steel  .bridge  across  San  Pedro 
River  on  the  Palominas-Ash  Canyon 
road.  M.  C.  Hankins.  Clerk  ot  Board. 
Plans  and  specifications  on  file  at  office 
of  County  .Engineer,  Tombstone. 


FLORENCE,  Ariz. — The  Indian  De- 
partment announces  work  will  be 
started  soon  on  construction  of  pro- 
posed Sacaton  bridge  across  the  Gila 
River. .  -  ■.    .. 


LOS  ANGELES.  Cal. — Plans  are  be- 
ing prepared:in  the  Los  Angeles  Coun- 
ty Road  Department  for  a  concr.  gir- 
der bridge,' 150"ft.  in  length,  to  be  built 
in  Tejunga  canyon  on  the  Coast  State 
Highway  north  of  Santa  Momica.  The 
bridge'win  be  built  by  the  county. 


TUBA  CITY.  Sutter  Co.,  Cal. — Wm. 
M.  Carruthers,  John  W.  Kuhn  and 
Manuei:, Foster,  Trustees  of  Reclama- 
tion District  No.  2,054,  covering  acre- 
age along--".the  Snake  River  west  of 
Live  Oak,  have  filed  with  the  County 
Clerk  plans-  for  proposed  work  to  be 
done  in  the  di.<5trice  at  a  cost  of  $199,- 
470.  Plans  will  also  be  filed  with  the 
State  ReblaVhation  Booril  at  Sacra- 
mento; 


PLACERVILLE,  El  Dorado  Co..  Cal. 
— Jennings  &  Ward,  Sacramento,  at 
$3, 2-15  awarded  contract  by  Supervisors 
for  constructing  concrete  bridge  over 
Weber  Creek  on  Big  Cut  road.  Other 
bidders:  E.  H.  Martin,  Oakland,  $3,- 
570;  less  fill.  $3,300;  Arthur  Lyons, 
Placerville,  $5,554.  Henry  Lahiff,  Coun- 
ty Surveyor. 


OAKLAND,  Cal. — Council.  Eugene  K. 
Sturgis.  City  Clerk,  has  appropriatetl 
520.000  to  finance  purchase  of  piles  and 
lumber  for  use  of  Harbor  Department 
for  fiscal  year  1921-22.  Ralph  Bebee, 
Harbor   Engineer. 


LOS  ANGELES,  Cal. — ^United  Dredg- 
ing Co.,  Central  Bldg.,  was  awarded 
contract  at  $37,340  on  an  alternate  bid 
for  dredging  an  area  about  2000  ft.  in 
length  at  site  of  proposed  drawbridge 
in  Cerritos  channel  at  Los  Angeles 
harbor  and  filling  roadway  in  Badger 
Ave.,  involving  about  110. "00  cu.  yds. 
earth  work.  The  dredging  will  not  be 
sutHcient  to  make  the  fill.  Under 
specifications  requiring  earth  for  fill  to 
be  taken  from  excavation  for  bridge 
abutments  this  company  bid  $53,995. 
The  alternate  bid  is  based  on  complet- 
ing the  fill  from  other  sources.  Other 
bids  were:  San  Francisco  Bridge  Co.. 
$83,000;  P.  B.  Engh.  constructing  fill 
with  earth  from  side  ot  roadway.  $38.- 
750:  Los  Angeles  Dredging  Co.,  dredg- 
ing  only.    533,125. 


FRESNO.  Fresno  Co.,  Cal. — Until 
December  23,  2  P.  M..  bids  will  be  re- 
ceived by  D.  M.  Barnwey,  County 
Clerk,  for  constructing  four  reinforced 
concrete  bridges  in  Fowler-Lalon  road, 
involving  569  cu.  yds.  concrete;  47.850 
lbs.  reinforcing  steel  and  6.020  lin.  ft. 
piling   for   footings. 

Separate  bids  will  be  received  the 
same  date  tor  constructing  3  reinforced 
concrete  bridges  on  Fowler-Laton  road 
involving  170  cu.  yds.  concrete  and  12,- 
180  lbs.  reinforcing  steel.  Certified 
check  for  10%  required  "with  each  bid. 
Chris.  P.  Jensen.  Cory  Bldg..  County 
Surveyor. 


FULLERTON,  Orange  Co.,  Cal. — ^Until 
7  P.  M..  December  13,  bids  will  be  re- 
ceived by  City  Clerk  F.  C.  Hezmal- 
halch  for  constructing  a  reservoir  for 
the  city  water  system.  It  will  be  320x 
240    ft.    with    excavation    and    embank- 


Engineers    and    Contractors 
PLEASE  NOTE 

^Ve     Carry     In     Stock     Here    and 
Sell     at     Eastern     Factory     Price 

Dlilbnrn  Carbide  Flare  Lights 

in  candlepower  from   50  to   12,000 

Milbum  Oxy-Acetylene 
'Welding  and  Cutting  Apparatus 

All  Safety  Appliances 

As  Required   by   Accident 
Commission 


E.  D,  BULLARD 

Distributor    for 
Alexander  Milburn  Co. 

268  Market  St.,   San  Francisco 

Phone   DonKliui   1118 


ment  on  2  to  1  slop*-,  involving  about 
20,000  cu.  yds.  earth  work;  slope  to  be 
covered  with  t-in.  concrete  slab  rein- 
forced with  6x6  in.  No.  6  electric 
welded  wire  mesh;  depth  15  ft.;  \vood- 
en  roof.  Cost  about  $60,000.  Plans  and 
specifications  may  be  obtained  at  oflice 
of  J.  B.  Lippincott,  Consulting  Engi- 
neer, Central  Bldg..  Los  .Angeles. 


IRRIGATION  PROJECTS 


LIVE  OAK.  Sutter  Co.,  Cal.— E.  W. 
Stanton  of  Live  Oak  has  been  appoint- 
ed Chief  Engineer  for  the  Morrison 
Slough   Irrigation   District. 


SUTTER  CITY,  Sutter  Co..  Cal.— 
Organizatiom  of  the  proposed  irriga- 
tion district  in  the  interest  of  Sutter 
City  growers  has  been  deferred  for 
this  season,  following  several  meet- 
ings held  with  the  heads  of  the  Sutter- 
Butte  Canal  Company.  About  2500 
acres  was  to  be  brought  under  water 
through  a  big  ditch  to  be  dug  to  a 
point  near  Sutter  City,  where  the 
water  will  be  pumped  to  the  higher 
lands.  The  present  high  cost  of  labor 
to  place  the  ditches,  the  costly  figures 
on  pumping  plant,  the  water  rates  and 
other  items  all  served  to  discourage 
organization. 


MODESTO,  Stanislaus  Co..  Cal. — W. 
H.  Webb.  Modesto,  at  30c  lin.  ft.  has 
been  awarded  a  contract  by  Modesto 
Irrigation  District  to  furnish  and  lay 
400  lin.  ft.  24-in.  pipe  in  Curtis  Drain 
on  Stafford  ranch.  Percy  Jones,  Chief 
Engineer  for  District. 


TURDOCK,  Stanislaus  Co.,  Cal. — 
Directors  of  Turlock  and  Modesto  Irri- 
gation District  (acting  jointly)  direct 
secretary  to  advertise  for  bids  for  fur. 
and  del.  a  minimum  of  50,000  barrels 
of  cement  and  a  maximum  of  200,000 
barrels  to  complete  the  Don  Pedro 
dam  project.  Percy  Jones  is  Chief 
Engineer  for  the  Modesto  District  and 
R.   V.  Meikle   for   the  Turlock  District. 


SAN  FRANCISCO,  Consulting  Engi- 
neer E.  N.  Bryan,  601  Clunie  Bldg., 
is  preparing  plans  for  improvements 
in  the  West  Stanislaus  Irrigation  Dis- 
trict. Two  pumping  plants,  estimated 
to  cost,  $1,200,000  are  planned,  or,  in 
lieu  thereof  a  direct  diversion  by 
gravity  system,  near  Firebaugh,  Stan- 
islaus County,  from  the  San  Joaquin 
River,  to  cost  approximately  $1,300,000. 
Lloyd  Mc-Aulay  is  secretary  of  the  dis- 
trict with  offices  at  Crows  Landing. 


-AUBURN,  Placer  Co..  Cal. — J.  A. 
Livingston.  Placer  County  ranch  own- 
er, promoting  scheme  for  formation  of 
a  new  irrigation  district  to  supply  the 
needs  of  the  Mt.  Vernon,  Mt.  Pleasant 
and  Gold  Hill  fruit  districts.  Living- 
ston's  plan,  as  presented  to  the  Farm 
Bureau,  consists  of  impounding  of  the 
flood  waters  of  the  Bear  River,  near 
the  Reed  ranch.  He  asserts  sufficient 
water  to  supply  30.000  acres  of  fruit 
land  can  be  obtained  in  this  way.  Liv- 
ingston will  present  his  plan  to  the  lo- 
cal Farm  Bureau  units  concermed.  to 
ascertain  if  he  can  interest  enough  of 
them  in  the  project  to  carry  it  through. 
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LIGHTING  SYSTEMS 


OXXAliD,  Ventura  Co..  Cal. — Until 
8  r.  M.,  Dec.  13.  bids  will  be  received 
by  City  Clerk  Frank  B.  Pettis  tor  con- 
structing an  ornamental  lightingr  sys- 
tem in  Street  Lighting  District  N'o.  1. 
requiring  86  concr.  posts.  Plans  and 
speciflcatioms  on  file  in  office  of  City 
Clerk  and  office  of  City  Engineer. 
This    Is  a   cash   job. 


RENO.  Xevada — City  Council  is 
planning  to  extend  street  lighting  sys- 
tem in  the  business  district  and  add  27 
more  street  lights  in  the  resid>»nce  sec- 
tion.    Harry  Chism.  City  Engintcr. 


RAILROADS 


SAX  FRAXCISCO. — Supervisors  are 
considering  four  routes  to  extend  Mu- 
nicipal Railway  System  into  Sunset 
District:  Duboce  .\ve.  Route,  estimated 
cost.  »2, 467. 000;  Eureka  Valley  Route, 
Jl. 900. 000;  Grove  St.  Route  $1,300;  La- 
guTia  Honda  Route  $914,000.  The  es- 
timated cost  iTi  each  instance  includes 
the  cost  of  constructing  tunnel  which 
■will   be  required  for  each  extension. 


MACHINERY 


BEKKEL.EV,  Alameda  Co..  Pal. —  The 
Council.  E.  M.  Hann.  IMty  I'lerk.  ap- 
propriates 52500  for  constructing  ex- 
tensions to  police  and  fire  alarm  sys- 
tems.     C.    L.    Huggins.    City   Engineer. 


OROVIL.LE,  Butte  Co.,  Cal.— County 
Surveyor  Harry  H.  Hume  authorized  to 
purchase  a  Best  cruiser  type  tractor 
for  County  Engineering  Department 
lor  $4,400.  a  Holt  tractor  to  be  accepted 
as  payment   of  $1,500. 


EUREKA.  Humboldt  Co..  Cal. — 
John  A.  Roebling  &  Sons  of  Xew  Jer- 
sey, have  been  awarded  a  contract  by 
the  Council  to  furnish  5,000  feet  ot 
copper  wire,   2,015   lbs.  at   lei^c  per   lb. 


fALlSTO'iA,  Napa  Co..  Cal. — Until 
December  8  P.  M..  bids  will  be  received 
by  J.  G.  Finch,  Town  Clerk,  for  the 
purchase  or  one  tank  house  and  water 
tank.  Materials  may  be  inspected  on 
application   to  clerk. 


REDWOOD  CITY,  San  Mateo  Co..  Cal. 
— Until  December  ».  bids  will  be  re- 
ceived by  Henry  Steinberger,  Secretary 
Redwood  City  School  District,  for  fur- 
nishing and  delivering  a  school  bus; 
capacity,  Zb  children.  Specifications 
may  be  had  from  the  secretary. 


SEATTLE,  Wash.  —  Allis-Chalmers 
Co.,  Seattle  branch,  at  $30,207,  f.  o.  b. 
Georgetown  shops,  awarded  contract 
by  City  Council  to  furnish  116  air 
compressors  for  use  ol  Municipal 
Railway  Department. 


O.A.KLAXD.  Cal.— City  Council  has 
appropriated  $1,000  lor  the  purchase 
of  pontoon  pipe  for  the  fiscal  year 
1921-1922.    Geo.   JIattis.    City   Engineer. 


AXAHEIM,  Orange  Co.,  Cal.— Until 
8  P.  M..  Dec,  8,  bids  will  be  received  by 
City  Clerk  Edw.  B.  Merritt  for  672  ft. 
12-ln.,  11.216  It.  10-ln.  and  400  ft.  6-in. 
Class  C  cast  iron  pipe  and  fittings  f. 
o.  b.  Anaheim.  Certifled  check  or  bond 
for  10%. 


SACRAMENTO.  Cal— Until  Dir.  K. 
»  P.  M-.  bids  will  be  received  by  M.  J. 
Desmond.  City  Clerk,  lor  fur.  and  dil. 
one  or  two  street  sweepinc  m.ii-hines 
Srr  call  for  hidai  under  oHlrinl  prnpn- 
Mll  colamn  In   Ihlfi   Imiae, 


OAKLAXD,  Cal. — Until  Dec.  22.  11  A. 
M..  bids  will  be  received  by  Eugene 
K.  Sturgis.  City  Clerk,  tor  fur.  and 
del.  saturated  paper  insulated  lead 
covered  combination  cable  lor  fire 
alarm  purposes.  Bond  ol  $4,000  re- 
quired ol  successful  bidder.  Specifi- 
cation on  file  in  office  of  City  Clerk. 
Geo.   Mattis,  City  Engineer, 


ORANGE,  Orange  Co..  Cal. — Until  1 
P.  M..  Dec.  13,  bids  will  be  received  by 
City  Clerk  W,  A.  White  for  one  deep 
well  turbine  pump  and  motor;  speci- 
fications on  file  at  office  of  City  Clerk. 


LOS  BAXOS,  Merced  Co..  Cal.— 
Searcy  D.  McPhail.  City  Clerk,  has  for 
sale  machinery,  pumps,  motors,  engine, 
boiler,  switchboards,  tower  and  other 
appliances  necessary  to  equip  and 
operate  a  water  distributing  system. 
The  equipment  may  be  seen  in  opera- 
tion on  application   to  the  clerk. 


FULLERTON.  Orange  Co..  Cal. — Until 
7  P.  M..  Dec.  13.  bids  will  be  received 
by  City  Clerk  F.  <:.  Hezmalhalch  for 
transporting  about  2400  tons  ot  cast 
iron  pipe  from  Los  Angeles  harbor  to 
Fullerton.  Specifications  may  be  ob- 
tained at  the  office  of  J.  B.  Lippincott. 
Consulting  Engineer.  Central  Bldg.. 
Los  Angeles. 


ANTIOCH.  Contra  Costa  Co..  Cal. — 
Until  Dec.  12.  8  P.  M..  bids  will  be  re- 
ceived by  J.  E.  McElheney,  Town 
Clerk,  lor  drilling  well  in  Antioch 
Town  Park.  Cert,  check  10%  payable 
to  Board  ol  Trustees  required  with 
each  bid.  Specifications  on  tile  in  ih-,' 
olflce  of  the  clerk. 


SAX  FRAXCISCO.— Consulting  Engi- 
neer Ray  J.  Barber,  950  Balfour  Bldg.. 
is  taking  bids  for  approx.  4  miles  of 
lo-in.  in  diameter  steel  pipe  to  be  in- 
stalled by  Sierra  Highland  Mining 
Company  in  the  vicinity  of  Lake  Haw- 
ley,  Sierra  County.  Other  improve- 
ments planned  by  the  company  will 
represent  an  expenditure  ol  approxi- 
mately $200,000. 


FULLERTOX.  Orange  Co..  Cal.— Un- 
til 7  P.  M..  Dec.  13,  bids  will  be  re- 
ceived by  City  Clerk  F.  C.  Hezmalhalch 
tor  8000  It.  »i-in..  1000  ft.  1-in.  and 
5000  ft.  2-in.  standard  screw  pipe;  all 
pipe  under  2-in.  to  be  galvanized  and 
2-in.  pipe  to  be  standard  black  dipped. 
Certified  check  or  bond  lor  5%.  J.  C. 
Uppincott,  consulting  engineer.  Cen- 
tral Bldg.,  Los  Angeles. 


OAKLAXD,  Cal. — Council,  Eugene  K. 
Sturgis.  City  Clerk,  appropriates  $650 
to  purchase  one  35-H.P.  motor  and  one 
reversible  drum  controller,  etc.  Geo. 
Mattis,  City   Engineer. 


ELK  GROVE,  Sacramento  Co.,  Cal, 
—Until  Dec.  9.  7:30  P.  M.,  bids  will  be 
received  by  S.  R.  Gage,  clerk.  Elk 
Grove  Union  High  School  District,  lor 
fur,  and  del.  one  2-ton  truck  chassis, 
White  or  equal.  Specifications  may 
be    had    Irom   clerk. 


TURLOCK.  Stanislaus  Co.,  Cal. — Di- 
rectors ot  the  -Modesto  and  Turlock  Ir- 
rigation Districts,  in  joint  session,  au- 
thorize contract  with  S.  Morgan  Smith 
Co.  ol  New  York  to  fur.  and  del.  elec- 
trical machinery  for  the  Don  Pedro 
dam  project,  bid  $93,750,  Manning, 
Maxwell  &  Moore,  Inc.,  let  contract  to 
fur.  and  del.  traveling  crane  for  $8,516. 
Percy  Jones,  chlet  engineer  tor  Modes- 
to District  and  R.  V.  Melkle,  lor  Tur- 
lock  District. 


TAPT,  Kern  Co..  Cal — Bauchman  & 
LaMontagne.  T:ift.  awarded  contract 
by  Taft  Union  High  School  District  to 
erect  wireless  towers  amd  install  SO- 
watt  wireless  equipment.    Bid  is  $2,500 


for  equipment  and  $2,900  tor  erecting 
towers.  Other  bids  were:  Kern  Val- 
ley Electric  Co.,  Bakersfleld,  equip- 
ment $1,985.  towers  $4,000:  Talt  Elec- 
tric Co..  $2466  equipment  only:  Currle 
&  Dulgar  Bakersfleld,  $3,400  towers 
'inly;  United  Electric  Co.,  Taft,  $2,575 
equipment  only;  Western  Iron  Works 
San  Francisco,  $4,694,  towers  only; 
Linsay  Winser,  $2,135.  equipment  omly. 
Plans  were  prepared  by  Architect  Or- 
ville  L.  Clark  Brower  Bldg.,  Bakers- 
field. 


LOS  AXGELES,  CaL — Until  3  p.  m., 
Dec.  6.  bids  will  be  received  by  Board 
of  Public  Service,  207  S.  Broadway,  lor 
30  tons  of  lead  for  caulking  cast  iron 
pipe;  Specification  581-1.  Jas.  P.  Vro- 
man.    Secretary. 


EUREKA,  .  Humboldt  Co..  Cal.— 
Westlnghouse  Electric  &  Manutactur- 
ing  Co..  at  $5,721.  awarded  contract  by 
Council  for  lur.  and  del.  one  rotary 
converter  for  use  of  Eureka  Street 
Railway  System.  Bid  is  f.  o.  b.  Eu- 
reka. General  Electric  Co.  bid  $5.- 
727.S0.  Harry  H.  Hannah.  City  En- 
gineer. 


ALAMEDA.  Alameda  Co..  Cal.-:-Until 
Dec.  20  bids  will  be  received  by  City 
Manager  Clifton  E.  Uickok  lor  con- 
structing municipal  garbage  incinera- 
tor; estimated  cost.  ;5U.UU0.  i'lans  on 
file  in  office  of  City  Clerk. 


SEWERS,    STREET    WORK, 
ROADS   &    WATER    SYSTEMS 


FRES.no,  Fresno  Co.,  (_'al.— T.  A.' 
Hanrahan.  at  approximately  $18,681  a 
mile,  has  been  awarded  a  contract  for 
Whites'  bridge  ayenue  unit  ol  the 
county  highway  system.  8.04  miles  in 
length.  Type  A  specifications.  Four 
bids  were  submitted  as  follows: 

Specification  3.  type  A.  non  patented 
construction. 

T.  A.  Hanrahan,  earthwork  0.50; 
paving  .2121;  culvert,  $600. 

California  Construction  Co..  earth*- 
work  $1.25;  paving  .2148;  culverts. 
$1,035.  ■ 

A.  Teichert.  earthwork.  $1.50;  paving, 
$252;  culverts,  $790. 

Engineer's  estimate,  earthwork, 
$1.43;    paving,    .2148;   culverts,    $1,036, 

Specification    No,    4,     Warrenite    lop. 

Warren  Constr.  Co..  earthwork.  .Hi; 
paving.  .217:   culverts.   $935.  i. 

A.  Teichert.  earthwork.  $1.50;  paving, 
.2.'^.2:    culverts.    $790. 

Chris.  P.  Jensen.  County  Surveyor. 


BAKERSKIKLD.  Kern  Co..  Cal.— 
Council,  V.  Van  Riper,  City  Clerk,  de- 
clares intention  to  improve  portions  of 
A,  D.  E.  K.  G  streets  and  two  alleys 
by  grading,  concrete  curbs,  gutters 
and  sidewalks,  paving  with  3>i-in..  as- 
phalt concrete  base  with  IH-ln.  War- 
rcpite-Bitulithlc  wearing  surface  and 
constructing  8-ln.  vltrlllod  sewer  In 
alleys  of  blocks  237.  -238  and  2SV: 
Street  Improvement  District  No.  7(; 
Improvenifnl  Act  1911.  I'rotests  will 
be   heard    i>ecember   12. 

Council  declares  Intention  to  Im- 
prove Kentucky  St.  between  liakcr  and 
Union  .Htreets  by  grading,  concrete 
gutters.  12-ln.  vltrllled  storm  sewer, 
culverts  and  manholi^s.  paving  with 
3',4-ln.  asiihalt  concrete  b.iae  with  IM- 
In.  Warrenlte-Bllullthic  wearing  sur- 
face. Street  Improvement  District  No. 
80.  Improvement  Act  1911.  Protests 
will   he  h«ard   Decemb<r   12.  . 

Council  declares  Intention  to  con- 
struct 8  and  6-ln.  vitrlhed  sewers. 
nianholi'N.  etc..  In  Sewer  District  Noj 
48.  Improvement  Act  19IL  Protests 
December  12.  R.  11.  Hubbard,  City 
Engineer. 
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-^  ^      ■         .,1.        .     „„„  y,^=t  r.f  hiffh-  vitriaed    pipe    sewer,    1    concrete    man- 

^AinroRNIA— FallovvMng     bids    re-  county  is  will  n&  to  P^V  cost  o^  "'S>  improving   3-tt.   easement  adjoln- 

■■'f^lf^tlt  mghwav   Commission  way  If  the  railway  companies  will  pay  P     ^^  |      inclusive,  in  Crescent 

^jelved   by    State   Hlgnwa.v  ^^^^    ^^   overhead    crossings.  p,^^^^    ^^    constructing      vitrified      pipe 

■'"^■"^■o  J     miles     in     Santa     Barbara  Aneeles     Cal  — Geo.    R.    Curtis,  sewer    with    7    6-in.    vitrified    wyes,    1 

county     bet.    2% -miles   east   of  Naples  "            f    ^j'   was  awarded  the  con-  6-in.    vitrified    flusher    branch,    1    con- 

„^^    r^nada    de    las    Llagas    and    bet.  I47.36a.20    for   paving   College  Crete    manhole;      improving      easement 

LOS  Chtnue.  OS  creek  and  Gaviota  creek.  ^"^^f  from  Ve^"°"  ^"<^  °°^""^  '■°^^  '°  adjoining  lots  20  to  24  of  Crescent  Park 

'!;    be    oaved    with    concrete    shoulders  (^;allatin   with  asphaltic  concrete.  by  constructing  vitrified  pipe  sewer    10 

to   be-  pavea    '■^'•■"        ...eiring  surface,  ^"i'""-'"                J g.jn      vitrified   wyes,      1   6-in.     vitrifled 

'■^"vorvmrsa^rcu.   yds.   Class   "A"    ce-  pillmORE,    Ventura    Co.,    Cal.-The  flusher  branch.     Albert  Givan,  City  En- 

rtgnt   concrete    (shoulders   and    repairs  chamber   of   Commerce   has   decided   to  gineer.                   

'to    old   base):   425   cu.    yds.    removal   of  ^^^^   jj^^   pacing   ^j   Central  Ave.,   Ses- 

broken  concrete  in  existing  base;  11,000  ^^  ^^^  Main   Sts.   at  a   cost  not   to  ex-  ^^^     ^^^^      OBISPO,      Cal.-County 

.tons  asplv  concrete  surface     b  41. miles  eeed   520,000.       .  Surveyor      Warren      Burch      preparimg 

-:sradins  earth  shouweisi.^                ^^^^^  ,  plans  for  grading  13  y*  miles  of  Arroyo 

furnish  reinforcing   steei.                       ^^^  TUCSON,     Ariz.    —   Borderland     Con-  Qrande-Huasna      road     and     bids     will 

, jjRd^oarse  'isgregai--  io>   ^               •    ^^_  gtruction  Co.  of  Tucson   submitted  low  probably    be    called    in    January.      Bids 

.broken  stone,  ^''-"'l',''""^"  cement   for  bid  at   ?53,630   for  grading  streets  and  ^^^  surfacing  the  road  (with  a  type  of 

■pUalUc   dust   ana   aspnaii.  constructing    curb    and    sidewalks    and  surfacing   vet    to    be    selected)    will   be 

ijsphaH,   coiicrete  laying      water     mains      in      University  called   when    grading   is    completed. 

Isairchild-Gilmore-Wilton      ^"-,^  ^^g  ^q  Manor  add.     Claude  Fisher  of  Phoenix  

■';••:  Los  Angeles    •■■■•■ *   q2'884  25  only  other   bidder  at   J58,560.  REDWOOD   CITY,      San      Mateo     Co., 

Southwest  Paving,  J-..  A.... ^.          .       •  Cal.— City    Trustees    are    planning    the    ■ 

Clark    &    Hener^'    consi.    v.-  -.   ^^^^5^5^  SEATTLE,     Wash.  —Olympic     Con-  installation    of    new    and    larger    water 

...■Stockton    ■; ■••■■          •        ■  struction    Co.,    1326    Northlake    Ave.,    at  mains    to    better    tire    protection.      First 

:,Warren     Constr.     Co.,                     ^^^  ^^^  ^^  $324,604    (using  either  clay   or  concrete  ^^^^^^   pj.  .jyork   will   involve   an   expendi- 

V      land .■•■• 113'692  50  pipe)    submits    low    bids   to    City   Coum-  ^^g    ^j    approximately    .?15,000.      Work 

-.K  It.'Ritchie,  b.  *...-.•■ --          ■  cil  for  improving  Elliott  Ave.     The  bid  will  be  under  the  supervison  of  Edward 

.iHunter   &    Richardson,   bania   ^^^  ^^^  ^^  .^    $4,604    over    estimate    of    City    Engl-  Dearborn,  Street  Superintendent.     C.  L. 

.,ii-{-  Barbara    ....:.■■ iir'204'63  neer.     Ten  bids  were  submitted.  Dimmitt,    City    Engineer. 

-..Engineers' ^estimate    ■■■;  ^^^X  het  Scalzo   &   Co.,    1708    22nd   Ave.    South,  

For    2.3    miles   m   f,^^""  ^';"" thwesi  submits      low      bid      for      constructing  OAKLAND,  Cal.-George  Mattis,  City 

Fresno  and  a  pomtjI.J  nines  "  trunk  and  lateral  sewer  system  m  53rd  Engineer,    completes    specifications    for 

10-be  surfaced  with  a^P"f ''^,^""^  ■'     .  ^ve    S    W.     Bid,  concrete  pipe,   $95,077:  constructing   7S5    lin.    ft.    8-in.    sewer,    2 

volving    4320    tons    asphalt    ^'>"'='^;   ;",  ^^           jpe,   $95,612.  lampholes      and    3!)    wye      branches      in 

face;    2.27    miles    grading    eaithshoui  >pp                 Montgomery      St.,      from      Mather      St., 

aers,    commission     to     ^'^""^"-  ^^t     Z!  LOS     ANGELES,     Cal.— The  City  At-  northeasterly. 

■stone,    sand,    stone    dust   and    aspn.    ce-  ^^^.^^y    has   ruled    that    bids    tor   the    De  

mtint  for  asph.  concr.  to!!  q4?  SO  la  Sacatella  storm  sewer,  a  $2,500,000  VALLEJO,  Solano  Co.,  Cal. — Coun- 
Federal  CoTist.  Co.,  S.  F ,7,0,^0  project,  must  be  taken  for  the  work  as  j,jj  ^^jj  j,  Eagecumbe,  City  Clerk,  de- 
Thompson    Bros.,    Fresno    ....    ;'''"-°g  a  unit.     The  Board  of  Public  Works  de-  clarcs      intention      to      construct      6-ft. 

Engineer's   estimate    ii,*vn.  gjres  to  let  the  work  in  sections  but  the  wide,    4-in.    thick    cement    sidewalks    in 

: T.           ,.y      Cal City   Attorney    held    this    could    not    be  portions     of    Main     and     Pennsylvania 

SAN    .lOSB.    ^""';';    I      ,,'       ,-,,grii    de-  legally   done.  Sts.,  fronting  property  totaling  1100  ft. 

council,  John  J.  Lynch.  oty>len<,^Q^_  Imp.    Act    1911.      Protests    Dec.    19.      T. 

i^^Vir^V^tTVl^vLst     between    26th  SACRAMENTO,    Cal.— Clark    &    Hen-  D.    Kilkenmy,    City    Engineer. 

t}    vlfh     sts      except    'where    already  ery    Construction    Co.,    Ochsner    Bldg., 

fit.   Jlr^     r,v     recrading     paving    with  awarded    contract    by    Council    for    im-  SAN   LEANDRO.    Alameda   Co.,   Cal.— 

Tn    conferee  bas^ewi  if  IV- -i"-  asphalt  proving    9th    Ave.    bet.    33rd    ^d    35th  Town    Trustees,    J.    J.    Gill,    Clerk,    de- 

4-in.  concrete  oasew^^^ ^^72        concrete  sts,    const,    concr.    curbs    and    gutters;  dared  intention  to  construct  5-tt.  wide 

"^ntrprs\nd  boK  culverl.     Improvement  s-in.    C.    I.    gutter    drains    connected    to  cement     sidewalks     in     East     14th     St.. 

Bond  let   1915.'    Wm.   I'opp,  City  Engi-  sewer   with   6-in.  vit.   pipe;   resetting   :  from    Williams    to    southeast    boundary 

Bono  Aci  e-utter    drains,   const.   1    concr.    manhole  line    ot    city.       Improvement    Act    1911. 

Z^?^'"-                        a„j     reconst.     2;     grading    and     paving  Protests  December  12.      R.   H.  Goodwin, 

o     EUREKA,   Humboldt  Co..   Cal.— Until  With    S^^-in.    asph.    comer.  City  Engineer.   

■Ti^^     I'!     ■>    p    M      bids   will   be   received  Clark    &    Henery    also    awarded    con-  

S^    Fred\l     Kay,    County    Clerk,    for  tract    for   improving  T   St.   bet.    Sacra-  SANTA     ROSA,     Sonoma    Co..    Ca:.- 

^V,,tJ\t,tini   3  S8    miles   of   wagon   road  mento  Blvd.   and   34th  St.,  const,   concr.  Until  Dec.  16,  12  M.,   (to  be  opened  1:30 

^om  ^mof  north  along  the  peninsula  curbs  and  gutters,  placing  4   C.  I.  gut-  P.  M.),  bids  will  be  received  by  W.  W. 

ow^;^Trrata      n    Koacf  Districts   Nos.  ter   drains  connected   to   sewer   with   6-  Felt,    Jr.,   County  Clerk,    for   construct- 

toward  Aicata,    in^^    ^^^     Ponnty    Sur-  m     vit.    pipe;    1    concr.    manhole;    8-in.  i-ngapprox.      8,000      SBM      R.      W.      box 

-1    anu    0 o      .  ^.^                  sewer     grading    and    paving  Hume,    involving    7,000    lln.    ft.    stand- 

^Veyor.               ■ ^.^^  5%-ii.  asp'h.   concr.,   and   32nd  St.  ard    R.    W.    guard    rail    and    36    lin.    ft. 

{.'L  MONTE    Los   Angeles  Co.,   Cal.—  from  Y  to  manhole  at  T  and  X  Sts.,  by  corrugated    iron    culvert,    on    Sebasto- 

citv'   Eneineer   O    A.   Gierlich    has   pre-  const.,    8-in.    vit.    pipe    sewer.      Albert  pol-Forestville    unit    of    County    High- 

nared    preliminarv    plans    tor    improve-  Qiyan.  City   Engineer.  way    system.       Estimated    cost,    $1,300. 

•^ne'nt   of    streets    north    of   Main    street  R.  Press  Smith,  County  Surveyor. 

and  uro'ceedings   will  be  started  at   the  sAN     LUIS      OBISPO,      Cal.-County  

next  iheeting  ot   the   city   trustees.  Surveyor      Warren      Burch      completes  SANTA    ROSA,    Sonoma    Co,,    Cal.— 

specifications    and    bids    will    be    asked  County  Surveyor  R.  Press  Smith   com- 

■  ■'  -^BaKeRSFIELD,  Kern  Co.,  Cal, —  shortly  for  constructing  cement  side-  pletes  specifications  tor  right-of-way 
■tTntil  December  12,  5  P.  M.,  bids  will  walks.  4-in.  thick,  5-ft.  wide,  in  por-  fence  through  Chisholm  ranch,  approx- 
tjc-  received  by  V.  Van  Kiper,  City  tions  of  Main  and  Fifth  Sts.,  Toivm  of  imately  6,810  ft.  long.  Bids  are  being 
■i'lork^  for  constructing  li-iii.  vitrified  Morro,  Road  Imp.  Dist.  No.  2;  esti-  taken  for  construction  by  the  Super- 
sewer   in   alley   in   Blocks   104.   105   and  mated  cost,   $3,500.  visors.     W.  W.  Pelt,  Jr.,  County  Clerk. 

106,     from    a    point     IT.T.'i     It.    west    ot  Specifications      also      completed      and  

O'Vi-ens   street,    east    960    tt.,    1    manhole,  ^^^^^    ^jjl    ^le    asked    shortly    for    con-  QUINCY,     Plumas     Co.,    Cal. — Quincy 

•  m-mphole-  ,  and    wyes.      Sewer      District  gtructing   concr.    comb,   curbs   and   gut-  Water  Works.   Mattie   L.    Goodwin   and 

'irhliroverhehl    'No.    47.         Improvement  ^^^.^    -^^    portions    of    3rd,    4th,    5th,    6th,  Grace     Webb,     owners,     instructed     by 

■•Act    191 1.      R.    H.    Hubliard,    City    Engi-  -jj^    g^g^    town    of    Morro,    Road    Imp.  State    Railroad    Commission    to    install 

rieer,  Dist.   No'.   3;   estimated  cost,   $35,000.  before  April  1,  next,  pipe  lines  of  suf- 

'                                ficient  capacity  to  give  adequate  serv- 

■■' TUCSON     Ariz. — Geo.    It.    Singleton   ot  SANTA    ROSA.      Sonoma      Co..    Cal.  jce      to      oomsumcrs.      The      commission 

Tucson,    submitted    lo-nest    bid    at    $18.-  County  Surveyor     R.   Press  Smith      has  holds  that  it  is  without  jurisdiction  to 

459  ''0    for  constructing   fi    sewer   in    the  i^een   instructed   to   prepare   plans   for  a  require   the   utility   to   construct  a   res- 

fa'ueedway  and  Olive  road.     S.  E.  Snum-  road    between    Guerneville    and^  Monte  ervoir    of    SOO.OOO-gallon     capacity    for 

'  W&y    bid    $;i2,002.50    and    Claude    Fisher  iiio;   also  for  Section  B  of  the  Guerne-  (j^g   protection  as  asked  by   the  Quincy 

"•'bid   $37  875  42  ville-Jenner    highway,    estimated    cost.  Fire   District. 

$10,000.      W.    W.  Felt  Jr.,  County  Clerk.  

^■cS°'^Engi^rerrng"t;pa?t''men'i'"-7f  SACRAMENtS-I^:I:^J.     W^  TerrelU  BERKELEY,  Alameda  Co     Cal^--Un- 

■fSraft^e'      County      estim.-it.-^      cost      of  nu     29th     St..     Sacramento,     has    been  til    D.eo.    13,    10    A.    M.,    bids   will    be    re 

'Sug-W-   second  St    at  $76,248  77,  of  awarded  a  contract  by  the  Council  for        ceived  by   E.   M.   Hann,   City  derk/or 

'•^ylTlch-'    $45  7'i0       is      for      constructing  improving  Santa  Ynez   Way  from  man-  constructing    6-in.    vit.    pipe    sewer    in 

highway    and%3M6s?       is    for    over!  kole    in    place    between    N    street    and        portions  of  San  Antonio  Ave.,    ncluding 

hiid    crossing     over     Salt     Lake     and  Folsom  Blvd.,  to  a  point  148.5  ft.  north        construction    of    manho  es.      Imp.    Act 

IShern  P^o^fl<=    -^  'way   IrfTct^^^^     The  of  center  line  ot  N  St.,  by  constructing       1911.     C,  L,  Hugglns,  City  Engineer. 
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LOS  ANGELES,  Cal.— Fairchild-Gil- 
more-WIIton  Co.,  Los  Angeles  Ry. 
Bldgr.,  submitted  lowest  bid  to  Board  of 
Public  Works  Nov.  28  at  about  $40,- 
409.75,  involving  106,770  sq.  ft.  grading- 
at  4c  ft.;  106,770  sq.  ft.  6-in.  concr.  pav- 
ing- at  26c  ft.;  716  ft.  curb  at  75c  ft; 
8119  sq.  ft.  sidewalk  at  25c  ft.;  sani- 
tary sewer  manhole  at  J300:  656  ft. 
house  connection  sewers  at  %2  ft.; 
monolithic  comer,  storm  sewer  at  $3000 
and  concr.  pipe  sewer  at  $1200.  Geo. 
R.  Curtis  submitted  only  other  bid  at 
about  $41,935.90,  his  unit  pric.-s  being 
4c  for  grading,  27c  for  paving,  65c  for 
curb,  20c  for  walk,  $200  tor  manhule, 
$1.75  for  house  connection  sewers, 
$3200  for  monolithic  sewer  and  $1300 
for  pipe  sewer. 
Eng     21 


OAKLAND,  Cal. — M.  Bau.  Oakland, 
awarded  contract  by  Council  to  sewer 
portioTis  of  22nd  Ave.;  8-in.  vit.  sewer, 
$2.25  lin.  ft.;  brick  manholes.  SIT.".;  vit. 
pipe  lampholes,  $23;  wye  branolii;.^,  $1. 
Geo.   Mattis,   City    Engineer. 


S.\N  BERNARDINO,  Cal.— Until  7:30 
I'.  M.,  Dec.  12,  bids  will  be  received  by 
I'ity  Clerk  J.  H.  Osborn  tor  con- 
structing 8-in.  vit.  pipe  sewer  with  3 
maTiholes,  1  flush  tank,  1  flush  tank  to 
be  converted  into  manhole  and  116 
4-ln.  connecting  sewers  in  Base  Line 
St.  bet.  I  St.  and  Mt.  Vernon  Ave.;  1911 
Act. 


CALIFORNIA. — .Vs  previously  noted, 
bids  will  be  received  by  State  Highway 
Commission,  Forum  Bldg.,  Sacramento, 
until  Dec.  12,  2  P.  M..  for  surfacing 
with  asph.  concr.  0.7  miles  of  highway 
in  San  Joaquin  County  bet.  Tracy  and 
a  point  %  mile  easterly.  Involves  900 
tons  asph.  concr.  surface. 

Bids  will  be  considered  on  same  date 
for  surfacing  with  asph.  concr.  2.8 
miles  of  highway  in  Merced  County 
bet.  %  mile  northwest  of  Merced  and 
Gerard  Ave.,  involving  approx.  3,340 
tons  asph.  concr.  surface.  Commission 
will  furnish  broken  stone,  samd.  stone 
dust  and  asph.  cement.  Austin  B. 
Fletcher.    Highway    Engineer. 


HILLSBOROUGH.  San  Mateo  Co., 
Cal. — Bids  will  be  received  until  De- 
cember 17.  1921,  at  10  o'clock  A.  M..  by 
the  Hillsborough  School  District  for 
the  construction  of  one  or  two  ten- 
nis courts  on  the  lot  of  the  Hills- 
borough District  School.  For  further 
particulars  see  otticial  proposal  in  this 
issue. 


VALLEJO,  Solano  Co.,  Cal.— Coun- 
cil, Alf.  E.  Edgcumbe.  City  Clerk,  de- 
clares intention  (Res.  No.  75)  to  con- 
struct concrete  sidewalks  in  portions 
of  Arkansas,  Illinois,  Tennessee,  Flor- 
ida, Capitol,  York,  Grant  Sts.,  etc., 
etc.  Work  under  Imp.  Act  1911.  Pro- 
tests Dec.  19.  T.  D.  Kilkenny,  City 
Engineer. 


SAN  FRANCISCO— City  Engineer  M. 
M.  O'Shaughnessy  completes  specifica- 
tions for  improving  Louisburg  St.  bet. 
Niagara  and  Geneva  Aves.;  estimated 
cost,  $5,000.  Project  involves  S98  lin. 
ft.  corner,  curbs  and  13,470  sq.  ft.  a.«ph. 
concr.   pavement. 


SAN  FRANCISCO.— C.  B.  Eaton,  407 
11th  St.,  at  $788  submits  only  bid  to 
Board  of  Public  Works  for  Improving 
EUerl  St.  bet.  Bennington  St.  and  And- 
over.  involving  1.476  sq.  ft.  asph  concr. 
pavement  and  99  lin.  ft.  concr.  curb. 
M.  M.  O'Shaughnessy,  City  Emgineer. 


SAN  F'RANCISCO— Point  Lobns  Im- 
provem<-Ml  (Tub  appoint.^  eonimille.-  to 
assist  City  Engineer  in  the  project  to 
Improve  Lake  St.  and  avenues  run- 
ning north  of  Lake  St.  into  Mountain! 
■yie-w-  Park.    It  Is  proposed  to  ask  each 


property  owner  to  contribu'.-  51  p.r 
front  foot  of  his  property  toward  the 
extra  expense  to  be  Incurred  in  carry- 
ing out  the  parking  plan. 


■JVALLA  WALLA,  Wash— Until  Dec. 
24,  bids  will  be  received  by  City 
Council  for  Installing  approx.  4  miles 
of  water  pipe  to  connect  proposed  res- 
ervoir   with    city    distributing    system 

SAN  FRANCISCO.— Until  Dec.  12.  3 
P.  M..  bids  will  be  received  by  J.  S. 
Dunnlgan.  Clerk,  Board  of  Supervisors, 
2.^5  City  Hall,  for  furnishing  the  city 
with  lumber  and  millwork,  street  anil 
sewer  material  required  for  the  three 
month  period  ending  March  31.  1922. 
Blanks  for  bidding  will  be  furnished 
on  application  to  the  Clerk  of  the 
Board. 


EUREKA.  Humboldt  Co.,  Cal.— A. 
Walter  Kildale,  City  Clerk,  instructed 
to  advertise  tor  bids  for  furnishing  and 
delivering  gravel  for  street  improve- 
ments. Harry  H.  Hannah,  City  Engi- 
neer. 


WHITTIER,  Los  Angeles  Co.,  Cal. — 
Fairchlld-Gilmore-Wilton  Co.,  Los 
Angeles  Ry.  Bldg.,  Los  Angeles, 
awarded  contract  at  about  $84,908.49 
for  pavi-ng  Hadley  St.  bet.  Alta  Ave. 
and  southwest  city  limits  with  6-in. 
concr.  and  the  contract  at  about 
$8992.01  for  paving  Franklin  St.  bet. 
Painter  Ave.  and  the  east  city  limits 
with  5-in.  concr.  Project  involves: 
Hadley  St.:  Fairchild-Gilmore-Wilton 
Co.,  340,985  sq.  ft.  6-in.  concr.  paving, 
340,985  sq.  ft.  grading,  8076  ft.  curb, 
4998  sq.   ft.  sidewalk,   1   catch   basin. 


FRESNO,  Fresno  Co.,  Cal.— Until 
Dec.  23,  2  P.  M.,  bids  will  be  received 
by  D.  M.  Barnwell,  County  Clerk,  for 
constructing  4.3  miles,  16  ft.  wide,  of 
the  Fowler-Laton  road  (alternative 
specifications),  involving*:  Specifica- 
tion No.  1,  8,600  cu.  yds.  earthwork, 
5,530  cu.  yds.  5-in.  concr.  base,  360.920 
sq.  ft.  IH-in.  asph.  top.  Type  A;  12 
culverts.  Specification  No.  2,  same  as 
No.  1,  except  Warrenite  top.  Specifi- 
cation No.  3.  8600  cu.  yds.  earthwork, 
360,920  sq.  ft.  asph.  concr.  pavement, 
5-in.  (Type  A  top),  12  culverts.  Speci- 
fication No.  4,  same  as  No.  3,  except 
^Varre^ite   top. 

Separate  bids,  same  date,  construct- 
ing 3.6  miles,  16  ft.  wide,  Sanger-Cen- 
terville  road,  involving:  Specification 
No.  1,  5,300  cu.  yds.  earthwork.  314,995 
sq.  ft.  asph.  concr.  pavement  5  in. 
thick.  Type  A  top.  Specification  No.  2, 
same  as  No.  1,  except  Warrenite  top. 

Separate  bids,  same  date,  for  con- 
structing 4.1  miles  of  macadam  high- 
way, Centerville-Dunlap  road,  16  ft. 
wide,  involving:  8050  cu.  yds.  earth- 
work a-nd  10,600  tons  gravel.  Certified 
check  10%  required  with  each  bid. 
Chris.  P.  Jensen,  306  Cory  Bldg.,  Coun- 
ty  Surveyor. 


SANTA  AN.\,  Orange  Co.,  Cal— B.  R. 
Ford,  Santa  Ana,  was  awarded  con- 
tract for  constructing  a  vit.  pipe  sewer 
In  Greenleaf  Ave.  and  other  streets, 
involving  2485  ft.  8-ln.  pipe  at  SOc  ft.; 
2820  ft.  6-in.  pipe  at  70  c  ft.;  5  man- 
holes at  $100  each;  2  flush  tanks  at 
$110  each  and  2  lampholes  at  $15  each. 
Tenn   other   bids   were   received. 


SANTA  ANA,  Orange  Co.,  Cal.— W. 
O.  Potter.  Long  Beach,  submitted  low- 
est bid  at  $31,ll.'i.67  for  widening  Gar- 
den Grove  Ave.  west  of  Garden  Grove, 
Sec.  1.3  mi.  from  16  to  18  ft.  and 
building  up  4-in.  concr.  base  to  6-ln. 
Other  bids  were:  Graham  Bros.  & 
Bruce,  Lone  Beach,  $32,112.03;  Wells 
&  Bressler.  $32. 35s. 25;  H.  R.  Ford.  $32,- 
488.15;  H.  Clay  Kellogg,  $32,832.97; 
Riley  &  Peterson  San  Olego,  $34.- 
iei.&8;  Baisch  Bros.,  Los  Angeles,  $42,- 
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222.62.  The  bids  of  W.  O.  Potter  and 
Graham  Bros.  &  Bruce  were  taken 
under  advisement  until  Dec.  6;  other 
Ijids  rejected. 


OAKLAND,  Cal.— Council.  Eugene  K. 
Sturgis,  City  Clerk,  declares  intention 
to  construct  6-ft.  wide  cement  side- 
walks, where  not  already.  In  south 
side  of  Hopkins  St.  bet.  Sheflleld  St. 
and  Sausal  creek.  Geo.  Mattis,  City 
Engineer. 

FRESNO,  Fresno  Co.,  Cal. — Council, 
R.  Y.  St.  George,  City  Clerk,  declares 
intention  to  improve  Wilson  St.  bet. 
McKinley  and  Olive  Aves.,  grading, 
concr.  curbs,  gutters  and  sidewalks, 
corru.  culvert,  paving  with  3>4-in. 
a.sph.  cooicr.  base  with  l^-in.  War- 
renite-Bltullthlc  surface.  Imp.  Act  1911. 
Protests  Dec.  22.  Wm.  Stranahan,  City 
Engineer. 

S.V.VTA  CRUZ,  Santa  Cruz  Co..  Cal. — 
Until  Dec.  12,  5  P.  M..  (to  be  opened 
Dec.  13.  9:30  A.  M.)  bids  will  be  re- 
ceived by  S.  A.  Evans.  City  Clerk,  for 
< unsiructing  6-ln.  vitrlHed  sewer  in 
portions  of  Cedar  street,  with  22  4-in. 
w.vf.x.     James  K.  James.  City  Engineer. 


S.\.\'TA  ANA,  Orange  Co..  Cal. — T.  W. 
Oglesby.  Santa  Ana.  a-warded  contract 
at  about  $38,872.50  for  paving  X.  and  S. 
Fowler  St.  and  part  of  First  St.  with 
5-in.  cement  concrete  base  and  IH-in. 
asphaltic  concrete  surface,  involving 
2114.900  sq.  ft.  regrading  and  paving  at 
28c  fi.;  435  ft.  curb  at  50c  ft.;  1060  ft. 
house  connection  sewers  at  90c  ft.;  310 
ft.  6-in.  sewer  at  SOc  ft.  and  1  flush 
tank  at  $55. 


BERKELEY.  Alameda  Co..  Cal.  — F. 
E.  Nelson,  3090  King  St..  Berkeley,  at 
$4.9'.iO  awarded  contract  by  the  Board 
of  Education  for  constructing  side- 
walks .-It  high  school  building.  Other 
litiili-r.-^:  Barrett  &  Hilp,  $5,117;  I.  M. 
.-^otnmer  &  Co.,  $5,557,  and  T.  E.  Clinch, 
S-5.4M(). 


OAKDALE,  Stanislaus  Co..  Cal. — H. 
D.  Watts,  engineer,  of  Modesto,  has 
been  selected  by  the  City  Trustees  to 
act  as  consulting  engineer  on  the  pro- 
lio.'-ed  paving  project  to  be  undertaken 
in  the  near  future.  George  D.  Macom- 
ber  i.s  city  engineer. 


EUREKA,  Humboldt  Co.,  Cal. — City 
Engineer  Harry  H.  Hannah  has  been 
instructed  to  prepare  speciflcation.s  for 
siraifihtening  of  Wabash  Ave.,  bet.  C 
and  Lowell  streets. 


SPOKANE,  Wash.— Miracle  Concrete 
Corporation,  Great  Falls.  Montana,  at 
$318,000  submits  low  bid  for  construct- 
ing sewer  system  in  business  district. 
Other  bidders  were:  James  C.  Broad. 
Spokane.  $327,965;  James  F.  Shea,  Port- 
land, $335,460;  Chas.  H.  Helmer,  Boise, 
Idaho  $337,000;  D.  G.  -Munro  and  S.  G. 
Morin.    Spokane,    $354,300. 


SAN  FERNANDO.  Los  Angeles  Co.. 
'al— Geo.  R.  Curtis.  2140  E.  26ih  St.. 
Los  Angeles,  was  awarded  a  contract 
at  $21,845.30  for  Improving  Porter  Ave, 
about  880  lin.  ft..  Involving  about  38.- 
" '"  .•^•1.  ft.  S-ln.  Wlllite  pavement  at 
lump  sum  of  $15,000;  oulverls  at  lump 
sum  of  $1300;  ornamental  llghllnK  sys- 
I  -m  ;il  lump  sum  of  $2500;  stduwalk  at 
2.".c  .«■!.  ft.  and  curb  at  75c  lin.  fi  Braun, 
Bryant  &  Austin,  Inc.,  bid  $22,550.33 
and  Fnirchild-Gllmore-Wllton  Co.  bid 
122.844. 80. 


<Ai.lFORNIA.— J  P.  Holland.  540 
li-.iiinan  St.,  San  Francisco,  at  $170,- 
2;>!)  has  lieen  awarded  a  contract  by  lh«« 
-Slate  Highway  Commission  for  grading 
12  miles  of  highway  in  .Mendocino 
Couiiiy  between  Klynn  Creek  and  the 
111. Mill.  ..f  Navurrn  River.  Involving 
ISO. 111.")      cu.    yds.    excavation      without 
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clas.sltication;  450  cu.  yds.  Class  "A" 
rortlana  cement  concrete,  (culverts 
and  monuments;  17ia  lin.  ft.  12",  994 
lin.  ft.  15",  260  lin.  ft.  18"  and  692  lin. 
tl.  24"  corrugated  metal  pipe;  800  lin. 
ft.  6"  tUe  drain;  0.3  mile  moving  and 
resetting  property  fences;  436  monu- 
ments. Commission  will  furnish  rein- 
forced steel,   pipe  and  cement. 
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BUSINESS  OPPORTUNITIES 


FRESNO.  Fresno  Co.,  Cal.— Until  Deo. 
22,  3:30  P.  M.,  bids  will  be  received  by 
K.  Y.  St.  George,  City  Clerk,  for  im- 
proving Roosevelt  Ave.  bet.  Pine  and 
Olive  Aves.  by  grading,  concr.  curbs 
and  sidewalks,  reinf.  concr.  culverts, 
paving  with  5-in.  concrete.  Imp.  Act 
1911. 

Separate  bids,  same  date,  for  improv- 
ing Roosevelt  Ave.  bet.  Belmont  and 
Olive.  Aves.,  grading,  concr.  curbs  amd 
sidewalks,  reinf.  concr.  culvert,  paving 
with  5-in.  concrete.  Imp.  Act  1911. 
Cert,  check  10%  payable  to  city.  Wm. 
Stranahan.  City  Engineer. 


X'lSALlA.  Tulare  Co..  Cal. — Freder- 
icKson  &  Shannon.  Cory  Bklg..  Fresno, 
at  ?9,566.81  have  been  awarded  a  con- 
tract, by  the  Supervisors  for  construct- 
ing Kingsburg  south  division,  a  dis- 
tance of  0.9  mile;  involving  1228.29  cu. 
yds.  Glass  A  concrete  and  2700  cu.  yds. 
excavation. 

Pacitic  Coast  Constr.  Co..  San  Fran- 
cisco, has  been  awarded  a  contract  at 
J31,080.7C  for  constructing  Naranjo- 
l.icmon  Cove  highway,  a  distance  ot 
2.84  miles,  involving  3471.84  cu  .yds. 
Class  A  concrete  and  9750  cu.  yds.  ex- 
cavation, unclassified  yardage. 

Ijaurence    Moye,    County    Surveyor. 


PHOENIX,  Arizona. — White  &  Mil- 
ler, 1623  W.  Washington  St..  Phoenix, 
awarded  contract  for  improving  7th 
St.,  involving  21,082.19  sci.  yds.  paving 
at  $2.70  yd.;  21,082.19  sq  yds  grading 
at  33c  yd.  9963.08  lin.  ft.  combined  cem. 
curb  and  gutter  at  Jl-SO  ft.;  918.05  ft. 
curb  at  $1  ft;  382  lin  ft  gutter  at  $1 
ft.;  945.22  lin.  ft.  valley  gutter  at  $1.50 
ft.  and  minor  items,  i'ncluding  concr. 
and  vit.  pipe  culverts,  storm  water 
manholes,  gutter  inlets  and  sheet  iron 
irrigating    gates 


MODESTO.  Stanislaus  Co..  Cal. — Un- 
til Dec.  14,  7:30  P.  M.,  bids  will  be  re- 
ceived by  L.  A.  Love,  City  Clerk,  for 
constructing  storm  sewer  in  9th  St. 
bet.  K  and  P  Sts.  Segregated  bids  will 
be  taken  as  follows;  (1)  For  con- 
structing sewer;  (2)  for  furnishing 
pipe  for  sewer;  (3)  laying  pipe  to  be 
furnished  by  city;  (4)  for  furnishing 
and  laying  pipe;  (5)  construction  of 
trenches  and  laying  pipe.  Bids  may 
be  submitted  on  all  or  any  proposition. 
Geo.   Freitas,   City   Engineer. 


r-ETALUMA,  Sonoma  Co..  Cal. — A 
petition  has  been  filed  with  the  County 
Supervisors  seeklTig  the  formation  of 
the  Petaluma  Municipal  Water  Dis- 
trict. December  16th  is  the  date  set  to 
have  a  formal  hearing.  Following  the 
hearing  a  date  will  be  set  to  decide  on 
the  formation  ot  the  district,  following 
which,  should  it  be  favorable,  a  bond 
election  will  be  held  to  raise  the  nec- 
essary funds  to  finance  the  project. 


Cal. — 


MODESTO,  Stanislaus 
Council,  U  A.  Love.  City  Clerk,  de- 
clares intention  to  improve  6th  St.  bet. 
"I"  and  "K"  Sts.  by  grading.  pavlTig 
with  4-in.  concr.  base  wltli  1%-ln. 
Warrenite-Bltulithic  "wearing  surface, 
ctiucr.  curbs  and  fjutters.  Imp.  Act 
1911.  Protests  will  be  heard  Dec.  2S. 
Geo.  Freitas,  City  Engineer. 


SANTA  ROSA.  Sonoma  Co.,  Cal. — 
County  Surveyor  R.  Press  Smith  is  com- 
pleting surveys  tor  Jenner  to  Mendo- 
cino county  unit  ot  county  highway 
^iystem,     approximately     3.",     miles     of 


grading;  estimated  cost,  $140,000.  Bids 
will  probably  be  asked  in  February, 
1922. 

Bids  will  be  asked  by  the  county  su- 
pervisors in  January  for  steam  shovel 
grading  approximately  2  miles  of  the 
Pocket  Canyon  road  in  the  Fifth  Dis- 
trict; estimated  cost.  $20,000.  Work 
will  be  financed   through  direct  tax. 

Bids  will  be  asked  by  the  Supervis- 
ors in  the  immediate  future  for  grad- 
ing approximately  3  miles  of  the  Guer- 
nevilie  Jenner  Highway,  Section  B; 
estimated  cost,   $40,000. 

Bids  for  constructing  Valley  Ford- 
Freestone  road  at  Guerneviiie-Jenner 
highway,  approximately  19  miles  of 
grading,  will  be  asked  by  the  Super- 
visors about  March,  1922;  estimated 
cost,  $75,000. 


CALIFORNIA — Southwest  Paving  Co.. 
Washington  Bldg.,  Los  Angeles,  at  $92,- 
884.25  has  been  awarded  a  contract  by 
the  State  Highway  Commission  for  8.4 
miles  of  highway  in  Santa  Barbara 
County,  between  21/2  miles  of  Naples 
and  Canada  de  las  Llagas  and  between 
Los  Chiqueros  creek  and  Gaviota  creek, 
by  paving  with  concrete  shoulders  and 
asphaltic  concrete  wearing  surface,  in- 
volving 5225  cu.  yds.  Class  A  concrete 
(shoulders  and  repairs  to  old  base);  425 
cu.  yds.  removal  of  broken  concrete  in 
existing  base;  11,000  tons  asphaltic  con- 
crete surface;  8.41  grading  earth 
shoulders.  Commission  is  to  furnish 
reinforcing  steel,  cement,  sand  and 
coarse  aggregate  for  concrete,  and 
broken  stone,  sand,  stone  dust  and  as- 
phaltic dust  and  asphaltic  cement  for 
asphalt  concrete. 

Federal  Construction  Co..  Call  Bldg.. 
San  Francisco,  at  $23,043.80  awarded 
contract  for  2.3  miles  in  Fresno  County 
between  Fresno  and  a  point  2.3  miles 
northwest  to  be  surfaced  with  asphalt 
concrete,  involving  4320  tons  asphalt 
concrete  surface;  2.27  miles  grading 
earth  shoulders,  commission  to  furnish 
broken  stone,  sand,  stone  dust  and  as- 
phaltic  cement   for   asphalt   concrete. 


FRESNO.  Fresno  Co.,  Cal. — Council 
has  decided  to  pave  the  following 
.streets  under  1915  bond  act:  McKinley 
from  Lucerne  to  the  city  limits;  Car- 
men from  Lucerne  to  Wishon:  Home 
from  Lucerne  to  Van  Ness;  Pine  from 
Lucerne  to  Wishon;  Floradora  from 
Lucerne  to  Wishon;  Linden  from  Olive 
to  McKinley;  Lucerne  and  Echo  from 
Olive  tc  McKinley  and  Lucerne  and 
Olive    to    Floradora. 

Council  has  approved  plans  tor 
sewers  in  Kearny  Boulevard  Heights 
and  has  ordered  plans  prepared  tor  im- 
proving Calaveras  street,  between  H 
and  Divisadero  streets,  with  5-in.  War- 
renite  paving.  Wm.  Stranahan,  City 
Engineer. 


Harry  Caltolt,  Brookings,  Ore.,  de- 
sires to  get  in  touch  vrith  San  Fran- 
cisco lumber  firms  dealing  in  Cali- 
fornia laurel. 

Frank  Parker  Sr..  323  East  Mag- 
nolia street,  Stockton,  Cal.,  is  in  the 
market  for  dairy,  hotel,  restaurant 
and   kitchen   utensils   and   supplies. 

Geo.  Ericsson.  107  Nash  St.,  Bridge- 
port, C^onn..  wishes  to  communicate 
with  painting  and  decorating  firms  in 
this  city. 

A.  S.  Campbell  Co.,  161  Prescott  St.. 
East  Boston  28,  Mass.,  would  like  to 
arrange  for  a  representati've  to  handle 
the  sale  of  metal  Cello  products  in  this 
market. 

R.  G.  Gibson,  care  of  Madoc,  Port 
Worth,  Tex.,  desires  to  represent  San 
Francisco  manufacturers  or  whole- 
salers in  a  sales  capacity  in  that  ter- 
ritory. 

Harry  D  Eiltman.  2931  Holmes  St., 
Kansas  City,  Mo.,  desires  to  get  in 
touch  with  producers  ot  magnesite  in 
California. 

Robert  Joy,  Auburn,  Cal.,  wishes  to 
get  in  touch  with  manufacturers  ot 
portable  houses. 

Slocum  &  Co..  321  Broadway,  New 
York  City,  are  seeking  a  market  tor 
calking  cotton,  such  as  is  used  in  ship- 
building. 

John  Miles.  R.  3,  box  101.  El  Centre. 
Cal.,  is  in  the  market  tor  canning  ma- 
chinery,   including    a    huller    for    peas. 

Paul  Wissmach  Glass  Co.,  1256  Mo- 
nadnock  Bldg..  Chicago,  desires  to 
communicate  with  San  Francisco  deal- 
ers  in   plate  and   window  glass. 

Scanlan  &  Hayes  Piston  Ring  Co., 
3001  La  Salle  St..  St.  Louis.  Mo.,  would 
like  to  arrange  for  a  representative  to 
act  in  a  sales  capacity  in  this  terri- 
tory. 

Y'oumans  &  Webber,  130  East  Or- 
tega St.,  Santa  Barbara,  wishes  to  get 
in  touch  with  wholesale  dealers  In 
household  articles  and  kitchen  equip- 
ment in  this  city. 

Ordinator  Co.,  229  East  41st  St.,  New 
York  City,  would  like  to  get  iTi  com- 
munication with  San  Francisco  deal- 
ers in  window  shades. 

Stettler  Meat  Co.,  Stettler,  Alberta 
is  in  the  market  tor  refrigerating 
equipment. 

W.  L.  Ridgway,  406  Citizens  Bank 
Bldg.,  Columbus,  Ohio,  wishes  to  ar- 
range with  a  San  Francisco  firm  to 
take  over  the  manufacturing  and  sale 
ot  steel  casement  windows  for  this 
territory. 

W.  Nelson,  2119  O  St.,  N.  W.,  Wash- 
ington, D.  C.  desires  to  get  in  touch 
with  manufacturers  of  imitation  glass 
wind  shields  for  motor  cars. 


The  only  daily  newspaper  In  the 
West  whose  columns  are  deToted 
exclnslTely  to  Building  News. .  CoTcrs 
San  Francisco  and  Bay  Counties. 
$1.25  per  month,  payable  in  advance. 
Send  for  sample  copy. 
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Contracts    Awarded    Liens. Acceptances.  Et 


BUILDING  CONTBACTS 


SAN   FRANCISCO   COV.VTY 


The    following    Is    an    Index 
contracts  (or  this  issue: 


No. 

Owner 

Contractor 

Amt. 

2S36 

Heilly 

Owner 

500 

2837 

Hawaiian 

Taylor 

1900 

2838 

Symon 

Malloch 

12000 

2839 

Puccinetti 

Polati 

500 

2S40 

Voorhies 

Owner 

12000 

2841 

Perish 

Jensen 

700 

2842 

Bean 

Bean 

4200 

2843 

Zeller 

Barrett 

750 

2844 

Harrison 

Kronnick 

2500 

2845 

HadeitT 

Munster 

iyj^.j 

2846 

McDonougrh 

Owner 

8000 

2847 

Corel 

Owner 

900 

2848 

Aronson 

Michel 

7350 

2849 

Same 

Kapheld 

1792 

2850 

Jacobowslci 

Kohl 

9900 

2851 

Gerstbacher 

Boe 

5265 

2852 

Cahn 

Morris 

9000 

2853 

Lefhovitz 

Morris 

1U500 

2854 

ONiei 

Goodwin 

600 

2855 

Simon 

Hoyt 

65000 

2856 

Lowe 

Coburn 

500 

2857 

Allen 

Owner 

20000 

2858 

Jacobowski 

Hoin 

9900 

2859 

Peterson 

Owmer 

6500 

2860 

Monete 

Moneta 

7000 

2861 

Delucchi 

Owner 

700 

2862 

Aurbough 

Owner 

500 

2S63 

Boss 

Owner 

22500 

2864 

Wagstaff 

Zinkand 

6920 

2S65 

Donigan 

McCarthy 

2000 

2866 

Williams 

Franocchia 

3160 

2S67 

Standard 

Owner 

1000 

2868 

Cohn 

Soules 

3000 

2869 

Moscone 

Carauzi 

2500 

2870 

Mizzaro 

Sorbi 

2875 

2871 

Morgan 

Owner 

20000 

2872 

Standard 

Owner 

1000 

2873 

Serpo 

Owner 

1400 

2874 

ATiderle 

Owner 

1000 

2875 

Bothin 

Arras 

31000 

2876 

Silverman 

Sockolov 

950 

2877 

Elliot 

Steiger 

650 

287S 

Gerard 

Owner 

500 

2879 

Moyer 

Owner 

750 

2880 

Aronson 

Richardson 

5922 

2881 

Remensperger 

Lawson 

13044 

2^82 

Same 

Shenehan 

443 

2883 

Same 

Schwartz 

515 

2884 

Dwyer 

Owner 

800 

2885 

ISO 

Owner 

900 

28S6 

Smith 

Moran 

10000 

28S7 

Brazil 

Hannah 

1000 

2S8S 

Colander 

Crowley 

650 

2889 

Rednall 

Owner 

16000 

2890 

Same 

Same 

12000 

2891 

Hill 

Owner 

900 

2892 

Standard 

Owner 

1000 

2893 

Same 

Same 

1000 

2894 

Same 

Same 

1000 

2985 

Same 

Same 

1000 

2896 

Lear 

Leigh 

5000 

2897 

California 

Taylor 

23912 

2898 

Hind 

Hind 

6000 

2899 

Torre 

Knittle 

4711 

2900 

Wledeman 

Carlson 

8860 

2901 

Merrltt 

Prouf 

12000 

2902 

Cirimele 

Nonce 

600 

2903 

Eppstein 

Britt 

600 

2904 

Uullmes 

Owner 

2500 

2905 

Chiapella 

Owner 

960 

2906 

West 

Owner 

800 

2907 

Lcighton 

Little 

1000 

2908 

Creighton 

Jackson 

6000 

2909 

Cerrutl 

Owner 

1500 

KWO 

Schaadt 

Owner 

2000 

2011 

Fecrlck 

Owner 

8000 

PER.MITS 

REPAIRS 

(2836)       NE    COLLINGWOOD    &    22ND 
Sta.     Repair  Are  damage  to  dwell- 


img. 
Owner — V.   F.    Reilly.   No.   2857    Howard 

Street. 
Architect — None. 
Day's  work.  $500 


REPAIRS 

(2837)     E  DAVIDSON  150  N  Lane.     Re- 

pair  Are  damage  for  warehouse. 
Owner — Hawaiian     Fertilizer    Co.,     No. 

236   California   St. 
Architect — None. 
Contractor — Taylor    and    Goericke.    No. 

220  Sharon  Bldg.  $1900 

FLATS 

(2S3S)  NW  DIVISADERO  AND  WAL- 
ler  and  N  Waller  55  W  Divisadero. 
Two  2-story  and  basement  frame 
(4   in  each)   flats. 

Owner — George  Symon,  11th  and  Mar- 
ket  Sts. 

Architect — None. 

Contractor — J.  S.  Malloch,  No.  180  Jes- 
sie St.  $6000  ea. 


CAP  A.OE 

(2839)      SW   GREENWICH   &   LAGUNA 

Sts.       One-story     frame      (private) 

garage. 
Owner — H.  Puccimetti.  No.  3097  Laguna 

Street. 
Architect — None. 
Contractor — G.    Polati,    No.    2229    Union 

Street.  $500 


FLATS 

(2840)     W  14TH  AVE  168  &  192  S  Anza. 

Two    2-story    and    basement    frame 

(2    in    each)    flats. 
O^vner — Voorhies-Newman   Co.,  No.  180 

Jessie  St. 
Architect — V.'m.      Gunnison,      No.      1666 

Golden   Gate  Ave. 
Day's  work.  Cost.   $6000   each 


PLASTERING.    ETC. 

(2841)  NO  2589  MISSION  ST.  Plaster- 
ing;   fixtures,    etc..    for    restaurant. 

Owner — M.  M.  Perish,  No.  2589  Mission 
Street. 

Architect — None. 

Contractor — James  Jemsen.  No.  550 
Valencia  St.  $700 


RESIDENCE 

(2842)     N  MONTECITO  105  E  Monterey 

Ave.        One-story      and      basement 

frame   residence. 
Owner — Mrs.    Mary    L.    Bean.    No.    4241 

22nd  St. 
Architect— Ida     F.      McCain,      No.      318 

Kearny  St. 
Contractor — Clarence     Bean, 

22nd  St. 


No.     4241 
$4200 


HOOP 

(2843)  E  MISSION  150  N  19th.  Con- 
struct wood  roof  over  storage 
rooms. 

Owner — Mr.   Zeller.  No.   235  Post  St. 

Architect — None. 

Contractor — Barrett  and  HIlp,  No.  918 
Harrlsom  St.  »750 


REMODEL,  ETC. 

(2844)  NO  1200  VAN  NESS  AVE.  Con- 
struct galvanized  Iron  around  4 
show  windows:  repair  marquise 
and  Install  new  marquise. 

Owner— H.  O.  Harrison  Co..  No.  1200 
Van   Ness  Ave. 

Architect— J.  R.  Miller,  No.  213  Lick 
Bldg. 

Contractor — Kronnick  Bros.,  No.  16B9 
O'Farrell    St.  12600 


iiK.sinK.\(_:io 

(2S4.^.)  NW  MIS.SION  ROAD  AN  I  > 
Farragut.  One-story  and  base- 
ment frame  residence. 

Owner  —  CJaus  Hadcler.  2294  Mission 
St..  San  Francisco. 

.\rchiiect — None. 

Contractor — Munster  &  Bornholdt.  15.10 
Broderlck  .St.,  S.  F.  J40nn 


FRAME    FLATS 

(2846)      N   FULTON    81-8    E   Ninth   Ave. 

Two-story  and  basement  frame  (2) 

flats. 
Owner — M.    McDonough,    22    Fairmount 

St..  San   Francisco. 
.\rchitect — None. 
Day's    work.  $8000 


A  DDITION 

(2847)      NO.    3545   MISSIO.N.      Two-room 

addition       to    residence;      concrete 

foundation,    etc. 
Owner— S.    Covel,    2208    15th    St.,    S.    P. 
.Architect — None. 
Day's    work.  »9MU 


KECORDKD 

KLKVATOR  ENCLOSUKKS 

(2848)  NE  NKW  MONTGOMERY  AND 
Mission.  Elevator  enclosures  tor 
Crossley   Building. 

Owner — A.   Aronson.   L.   Metzger  and   L. 

Schoenberg. 
.\rchitect — Mel  I.  Schwartz.  -Nevada  Bk. 

Bldg..  San  Francisco. 
Contractor — Michel  &  Pfefter  Iron  Wks 

1415    Harrison    St..   San    Francisco. 
Filed  Nov.  25,  '21.     Dated  Nov.  21.  '21. 

Elevator    backs   in    $  450.00 

Main    stairs    in 2659.00 

Rear    stairs    in 1170. oo 

Side  stairs   in 618.75 

(Completed    and   accepted 616.75 

Usual    35   days 1837.50 

TOTAL  COST,  $7350.00 
Bond.  none.  Limit.  90  days.  Forfeit, 
none.     Plans   and   specirtcatlons.   none. 

(2849)  ROOFING  ON   ABOVE. 
Contractor — J    L.   Rapheld   Roofing  Co.. 

Monadnook  Bldg..  San  Francisco. 
Filed  Nov.  25.  '21.     Dated  Nov.  22.  '21. 
Main    roof   and   east    light     court 

completed    $1094 

I'ompleted    and    accepted 250 

I'sual    35    days 4411 

TOTAL  COST,  $1792 
Bond.  none.  Limit.  10  days.  Forfeit. 
none.     Plans  and  speclHcations.  none. 

.\LTO    SALES    ROOM 

(2S5U)      N  TURK  181-3   W   Larkin   W   25 
xN     131-6.      All    work    for    one-story 
brick    building    (auto   sales    room)    . 
Owner — Salmon    Jacobowski.    Care    Ar- 
chitect. 
.Vrchitect — Mel.     I.     Schwa^z,     Nevada 

Bank  Bldg..  San  Francisco. 
Contraclar — Theo.  S.   Hoin.  1739   Wa.sh- 

ington    St..    San    Francisco. 
Filed  Nov.  25.  '21.     Dated  Nov.  25.  '21. 

r.eady    tor    roof   Jol.sts $300" 

Tar  and  gravel  work  and  plaster- 
ing done    2200 

Completed    and    accepted 222S 

Usual  35  days 2475 

TOTAL  COST.  $9900 
r.ond.  $4460.  Surety.  Minnie  A.  Hoin. 
Limit.  40  days.  Forfeit,  none.  Plans 
unci  specifications  tiled. 

NOTE: — Permit      reported      Nov.      22, 
I'.iL'l.  No.  2787. 


i:i:siDENCE 

ijs.il)      W    DOLORES   64   N   30th   N    25x 

U    90.     All   work  (or  six-room  and 

baaentent  residence. 
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Owner    —    fhas.     A.    Gerstbacher,     DTT) 

Hearst  Ave.,  San   Francisco. 
Architect — None. 
Contractor — Anders    M.    Boe,    730    Joost 

Ave.,  San  Francisco. 
Filed  Nov.  25,  '21.     Dated  Nov.  25,  '21. 

Roof    on     ?130U 

Brown    coated     130U 

Accepted     l!i»U 

Usual    35    days 1365 

TOTAL  COST,  $5265 
Bond.  none.  Limit,  70  days.  Forfeit, 
plans   and   specifications,    none. 

jvjOTE — Permit  also  applied  for  today 
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FRAME    BUILDING 

(2852)      VV     ELEVENTH     AVE     87-6     N 

Cabrillo  N  37-6  W   120  S  25  B  25  S 

12-6  E  95.     All  work  for  one-story 

and  basement   frame   building. 

Owner — Nathan   A.   and   Millie   L.  Cahn. 

1045  Anza  St..  San  Francisco. 
Architect — None. 
Contractor— Alfred   T.    Morris,    501    11th 

Ave.,  San  Francisco. 
Filed  Nov.  25,  '21.     Dated  Nov.   18,  '21. 

Frame   up    ?2250 

Brown    coated     2250 

Standing    finish    on 2250 

Completed     2250 

TOTAL  COST.  $9000 
Bond.  none.  Limit,  90  days  after  Nov. 
21.  Forfeit,  none.  Plans  and  specifica- 
tions filed. 

NOTE: — Permit      reported      Nov.     22. 
1921.      No.    2779. 


FRAME  FLATS 

(2853)      W    EIGHTEENTH    AVE    125    S 
Anza.  All    work     for    two-story 

frame  flats. 
Owner — Harry     and  Minnie     Lefkovitz, 

1351  Anza  St.,  San  Francisco. 
Architect — None. 

Contractor — Alfred   T,    Morris,    501    11th 
Ave.,  San  Francisco. 

i'iled  Nov.  25,  '21.     Dated  . 

Roof    on     $2625 

Brown    coated    2625 

Standing    finish    on 2625 

Completed  and  accepted 2625 

TOTAL  COST,  $10,500 
Bond,  none.  Limit,  90  days  after  Oct. 
20,  1921.  Forfeit,  none.  Plans  and 
specifications   filed. 

NOTE: — Permit      reported      Oct.      22, 
1921,    No.    2400. 


ALTERATIONS 

(2854)      NO.    1853   GREENWICH.     Alter 

front,  rearrange  rooms  in  flats. 
Owner — VVm.      O'Niel.    1857      Greenwich 

St.,   San   Francisco. 
Architect — None. 
Contractor — T.    B.    CJoodwin,    ISO    Jessie 

St.,  San  Francisco.  $600 


OFFICE   BLDG. 

(2855)      S  MARKET  385  E  Second.  Two 

story      and    basement    brick      office 

building. 
Owner — H.   L.   Simon. 
Architect — None. 
Contractor — H.      P.    Hoyt.      Monadnock 

Bldg..   San   Francisco.  $65,000 


REPAIRS 

(2856)  NE  POST  AND  STEINER.  Re- 
pair fire  damage  to  flats. 

Owner — J.  Low,  Care  W'm.  E.  Dowd, 
Bush  St.,  between  Kearny  &  Mont- 
gomery Sts.,  San  Francisco. 

Architect — None. 

Contractor — Chas.  Coburn.  180  Jessie 
St.,   San   Francisco.  $600 


RESIDENCES 

(2857)      N    LAKE    60    E    Thirtieth    Ave, 

and  NE  Corner.  Two  two-story  and 

basement    frame    residences. 
Owner — Allen  &  Co.,  168  Sutter  St.,  San 

Francisco. 
Architect — Earle   B.    Bertz,    K8    Post  St., 

San  Francisco. 
Day's  work.  $10,000  each 


liKCOKDED 

HHICK    BUILDING 

(2S58)      N  TURK  181-3   W   Larkin  W   25 
xN   137-6,     All   work   for   one-story 
brick  building. 
Owner — Salmon    Jacobowski. 
Architect — Mel  1.  Schwartz,  Nevada  Bk. 

Bldg.,  San  Francisco. 
Contractor — Theo.    S.   Hoin,   1739    Wash- 
ington St.,  San  Francisco. 
Filed  Nov.  26.  '21.     Dated  Nov.  26,  '21. 
Brick  walls  ready  for  roof  joists.  $3000 
Roof  on  and  plastering  done...    2200 

Completed  and  accepted 2z2o 

Usual  35  days 247.^ 

TOTAL  COST,  $9900 
Bond,  $4950.  Surety,  Minnie  A.  Hoin. 
Limit,  40  days.  Forfeit,  none.  Plans 
and  specifications  filed... 

NOTE: — Permit      reported      Nov.      22. 
1921.  No.  2787. 


FLATS 

(2859)      S    CALIFORNIA    132-6    E    24th 

Ave.        Two-story      and      basement 

frame  (2)  flats. 
Owner — Arvid    Peterson,    2165    Sanchez 

St.,    San    Francisco. 
Architect — None. 
Day's    work.  $6500 


DWELLINGS 

(2860)  E  PARKER  AVE  103  and  125 
S  Geary.  Two  one-story  and  base- 
ment  frame  dw^ellings. 

Owner  —  Moneta  Investment  Co.,  233 
Pacific  Bldg.,  San  Francisco. 

Architect — None. 

Contractor  —  Moneta  Investment  Co., 
233   Pacific  Bldg.,  San  Francisco. 

$3500    each 


REMODELING 

(2861)  NO  4S4  FRANCISCO  ST.  Re- 
arrange store  for  3-room  flat. 

Owner — P.  Delucchi.  No.  484  Francisco 
Street. 

Architect — None. 

Day's  work.  $700 


ADDITION 

(2S62)      NO   2443   15TH  AVE.      Addition 

of  one   room  for   cottage. 
Owner — Dr.    Aurbough. 
Architect — None. 
Day's  work.  $500 


APARTMENTS 

(2863)  S  O'FARRELL  110  E  Hyde. 
Three-story  Class  B  (13)  apart- 
ments. 

Owner — Geo.  S.  Boss,  No.  1120  Market 
Street. 

Architect — Edw.  E.  Toumg,  No.  251 
Kearny  St. 

Day's   work.  $22,500 


RECORDED 

RESIDENCE 

(2864)  E  FORTY-FIRST  AVE  223-S 
N  Balboa  25x120.  All  work  for 
two-story  and  basement  frame 
residence. 

Owner — Alexander    Wagstaff,    551    37th 

Ave..   San   Francisco. 
Designer — A.    Wagstaff,    551    37th    Ave., 

San  Francisco. 
Contractor —    Ed    Siinkand    &    Sons,    43-i 

10th   Ave..    San    Francisco. 
Filed  Nov.  28,  '21.     Dated  Nov.  23.  '21. 

Roof    on     $1730 

Brown   coated   and  rough  plumb- 
ing   in     1730 

Completed    and   accepted 1730 

Usual    35    days 1730 

TOTAL  COST,  $6920 
Bond,  none.  Limit,  90  days.  Forfeit, 
plans  and  specifications,  none. 

NOTE — Permit  also  applied  for  today 

ALTERATIONS 

(2865)  W  TENTH  AVE  100  S  Kirk- 
ham  25x120  No.  1509  Tenth  Ave. 
Alterations  and  additions  of  frame 
residence   into   flats. 

Owner — Rose    Donigan.    1509    10th    Ave.. 

San   Francisco. 
Architect — None. 


Contractor — John     E.     McCarthy,     1479 
12th  Ave.,  San  Francisco. 

Filed  Nov.    28,   '21.      Dated    Nov.   25,  '21. 

Brown    coated    $666.66 

Completed    and    accepted 666.66 

Usual    35   days 666.68 

TOTAL    COST,    $2000.00 

Bond,    none.      Limit.    30    days.      Forfeit, 

none.     Plans   and  specifications   filed. 
NOTE — Permit  also  applied  for  today 


ADDITIONS 

(2866)      NO     1037-9    BROADWAY.         All 

work   for  additions   to   building. 
Owner — Emily  E.   Williams  and  Lillian 

Palmer,   Premises. 
Architect — Emily  E.    Williams. 
Contractor  —  Farnocchia    &    Co.,    1814 

Powell  St.,  San  Francisco. 
Filed   Nov.   28,   '21.      Dated  Nov.    25,  '21. 

When    roof    on $700.00 

Ready    for    inside    finish 900.00 

On    completion     762.50 

Usual   35    days 787.50 

TOTAL  COST,  $3150.00 
Bond.  $1575.  Sureties,  G.  Mosa  and  L. 
Lombardi.  Limit,  forfeit,  none.  Plans 
and   specifications   filed. 

NOTE: — Permit   reported  Nov.  5,  1921 
No.    2596. 


SEVICE   STATION 

(2867)      SE    BRANNAN    &    FIFTH    STS. 

One-story   steel   service   station. 
Owner — Standard  Oil  Co.,   298  Bush  St., 

San  Francisco. 
Pians  by  Owner. 
Day's    work.  $1000 


RE.SIDENCE 

(2868)  W  BRIGHTON  225  S  HoUoway. 
One-Story  and  basement  frame  res- 
idence. 

Owner — E.  B.  Cohn,  Care  Chronicle, 
Kearny  and  Market  Sts.,  S.  F. 

Architect — C.  E.  Soules.  163  Brighton 
Ave.,   San   Francisco. 

Contractor — C.  E.  Soules,  163  Brighton 
Ave.,  San  Francisco.  $3000 


STORE 

(2869)      S  GEARY     26-8   W  22nd     Ave. 

One-story  frame  store. 
Owner  —  Giacomo   Moscone,    5817   22nd 

Ave.,  S'an  Francisco. 
Architect — None. 
Contractor — Geo.  Carauzi,  420  17th  Ave. 

San  Francisco.  $2500 


RESIDENCE 

(2870)      GENEVA   AVE.    Lot    6    Blk    21, 

Crocker  Amazon  Tract.     Two-story 

and  basement  frame  residence. 
Owner — A.   Mizzaro,   131   Curtis   St.,   San 

Francisco. 
Architect — L.    Traverse,    854    Union    St., 

San  Francisco. 
Contractor — A.  Sorbi.  Premises. 

$2875 


STORE  BLDG. 

(2871)  S  MISSION  75  E  Sixth.  Two- 
story  and  basement  concrete  store 
building. 

Owner — J.  S.  Morgan  &  Sons,  425  Kear- 
ny  St.,   San   Francisco. 

Architect — W.  H.  Crim  Jr.,  425  Kearny 
St.,  San  Francisco. 

Day's   work.  $20,000 


SERVICE    STATION 

(2872)      SE     SECOND    AND    HOWARD. 

One-story   steel   service   station. 
Owner — Standard  Oil  Co.,   298  Bush  St., 

San  Francisco. 
Plans  by  Owner. 
Day's    work.  $1000 


REMODELING 

(2873)  NO  1640  Broderick  St.  Re- 
place bearing  partition  in  base- 
ment with  steel  girder;  terrazzo 
stepe;    cement    floor. 

Owner — A.  F.  Serpo,  No.  1640  Broder- 
ick  St. 

Architect — None. 

Day's  work.  $1400 
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HESIODELIXG 

(2874)      XO    907    DIAMOND    ST.      Erect 

partition   in   second   floor   tor  flats; 

alter  for  basement  garage. 
Owner — J.    Anderle,    No.    907    Diamond 

Street. 
Architect — None. 
Day's    work.  JIOOO 


ELEC.  SUPPLY   SHOP 

(287B)  N  FOLSOM  50  E  2nd.  Two- 
story  concrete  electric  supply 
shop. 

Owmer — Bothin  Real  Estate  Co..  Atlas 
BIdg. 

Architect — Arthur  S.  Bugbee,  No.  26 
Montgomery   St. 

Contractor — Adam  Arras  Co..  No.  185 
Stevenson    St.  J31.000 


UNDERPIN 

(2876)  NO  1327  LEAVENWORTH  ST. 
Underpin  rear  wall  of  present 
building. 

Owner — Moritz  Silverman,  No.  1060 
Market    St. 

Architect — None. 

Contractor — J.  Sockolov  (Superintend- 
ent),  No.   2558  Clay  St.  J950 


AI,TERATIONS 

(2877)       NO    898    OAK    ST.      Alter    for 

private  garage;  fireproof  sidewalks 

and  ceilings,  etc. 
Owner — Mrs.    Elliott,    No.    81B    Ashbury 

Street. 
Architect — None. 
Contractor   —   H.      Steiger,      No.      1630 

Haight  St.  $650 


REMODELING 

(2878)  XE  POST  &  HYDE  STS.  Re- 
arrange partitions;  painting;  mi- 
nor plumbing  improvements;  re- 
move elevator,  etc.,   for  garage. 

Owner— Gerard  Investment  Co.,  No.  110 
.      Sutter  St.  ' 

Architect — Rousseau  &  Rousseau,  No. 
110   Sutter   St. 

Day's  work.  $500 


DWELLING 

(2879)      E  RHODE  ISLAND  121  N  19th. 

One-Story  frame   dwelling. 
Owner — John   Moyrr.      Xo.      669      Rhode 

Island  St, 
Architect — None. 
Day's  work.  $750 


RECORDKD 

TILE    LIGHT    COURT 
(2880)       NE     NEW    MONTGOMERY     & 
Mission   Sts.      Tiling  of  light   court 
for  the   Crossley  Bldg. 
Owner — A.  Aronson,  L.  Metzger  and  L. 

Schoenberg.  Merchants   Ex.   Bldg. 
Architect — Mel     I.     Schwartz,     N'evada 

Bank    Bldg. 
Contractor — Erl     H.      Richardson.      506 

9th  St. 
Filed  Nov.   29.  '21.     Dated  Nov.  25,    21. 

One-third   completed    $1480 

Two-thirds    completed     1480 

Completed   and   accepted    1480 

Usual    35    days    K82 

TOTAL  COST,  $5922 
Bond,  sureties,  forfeit,  none;  limit,  30 
days.      Plams    and    specifications,    none. 


CARPENTRY.   ETC. 

(2881)  NW  GE.\RY  AND  SEf^OND 
Ave  W  61-5xN  100.  Carpentry,  con- 
crete, brick,  iron,  mill,  hardware, 
roofing,  sheet  metal,  marble,  etc., 
for  one-story  brick   building. 

Owner  —  Ulrich  F.  Remensperger,  695 
Dolores  St.,  San  Francisco. 

Architect — T.  Paterson  Ross,  310  Cali- 
fornla  St.,  San  Francisco. 

Contractor — A.  W.  Lawson,  180  .Jessie 
St..  San  F'ranclsco. 

Piled  Nov.  29,  '21.     Dated  Nov.  26.  '21. 
On  1st  and  15th  of  each  month     76% 

Usual    35    days 25% 

TOTAL  COST.    $13,044 

Bond.   $7000.     Sureties,   C.   G.   Bcrcr  and 

D.  J.  Sullivan.    Limit,  60  days.    Forfeit, 


none.     I'lan.^  and  sp*-citication.s  tiiod, 
.NOTE: — Permit  reported  Nov.  15.  l'J2l 

No.    2699. 

(2882)      PAINTING    ON    ABOVE. 

Contractor — F.   E.   Shenehan  and  E.  H. 
De    Bord.    1040    Howard   St..   S.   r'. 

Filed  Nov.  29.  '21.     Dated  Nov.  26,  '21. 

Payments   same   as   above 

TOTAL  COST.  $443 

Bond,    limit,    forftit,    none.      Plans   and 

specifications  filed. 


(2883)      ELECTRIC  WORK  ON  ABOVE. 
Contractor — Schwartz   Electric  Co.,   922 

Clement  St..  San  Francisco. 
Filed  Nov.  29.  '21.     Dated  Nov.  26,  '21. 

I'ayments    .«ame    as    above 

TOTAL  COST.  $51.i 
Bond.  none.  Limit,  30  days.  Forfeit, 
none.     Plans  and   specifications   filed. 


ALTERATIONS 

(2884)  XO  673  CASTRO  ST.  Cement 
floor,  terrazzo  steps,  etc.,  for  al- 
tering  basement  garage. 

Owner — J.  Dwyer,  No.  673  Castro  St. 

Architect — None. 

Day's  work.  $800 


GARAGE 

(2885)  E  DE  HARO  56  .N  23rd.  One- 
story  frame   (private)   garage. 

Owner — Mrs.  S.  Iso,  Xo.  1182  De  Haro 
Street. 

Architect — X'^one. 

Day's  work.  $900 


FLATS 

(2S86)  W  14TH  150  S  Cabrillo.  Two- 
story  and  basement  frame  (2) 
fiats. 

Owner — Charles  Smith,  Xo,  760  Cabril- 
lo St. 

Architect — None. 

Contractor — Harry  Moran.  Xo.  778  10th 
Ave.  $10,000 


REMODEL,    ETC. 

(2887)      XO  77  JACKSON  ST.     Remodel 

store      front;      erect     partition     In 

store. 
Owner — Brazil     and     Euginio,     No.     77 

Jackson  St. 
Architect — None. 
Contractor — Hannah      Bros.,      No.      142 

Sansome  St.  $1,000 


ALTER.\TIONS 

(288S)  NO  18  WARE  ST.  Raise  dwell- 
ing:  underpin;   ratprooflng,   etc. 

Owner — Philip  Lea  Colander,  —  San 
Bruno  Ave. 

Architect — ^None. 

Contractor  —  Tom  Crowley  (Supt.), 
Lankershim  Hotel,   City.  $650 


FRAME   FLATS 

(2889)      XE     GREEN     AND     OCTAVIA. 

Two-story  and  basement  frame  (4) 

fiats. 
Owner  —  W.   W.   Rednall.   2500   Filbert 

St..  San  Francisco. 
Plans  by  Owner. 
Day's   work.  $16,000 


FRAME    FLATS 

(2890)      E      OCTAVIA      55-2    N      Green. 

Two-story  and  basement  frame  (4) 

flats. 
Owner— W.    W.    Rednall,    2500    Filbert 

St.,  San  Francisco. 
Plans   by   Owner. 
Day's  work.  $12,000 


ALTERATIONS 

(2891)  NO.   115  DAVIS.     Change  three 
partitions   for  paint   store. 

Owner— Hill  Hubbell  &  Co.,  Premises. 

Architect — None. 

Day's   work.  »900 

SERVICE    STATION 

(2892)  SW    ARMY    AND    HOLLODAY. 
One-story   steel    service   station. 

Owner— Standard  Oil  Co..  298  Bush  St.. 

San  Francisco. 
Plans  by  Owner. 
Day's   work.  »!'""' 


S'ERVP'E    STATION 

(28.13)      SE    KEARNY    ,\.ND    JACKSO.V 

One-story    steel    service    station.     . 
Owner — .Standard  Dil  Co..  298  Bush  St., 

San   Francisco. 
Plans  by  Owner. 
Day's  work.  $10f>n 


SERVICE    STATION 

(2894)  SW  MISSION  AND  HIGHLA.VP 
Ave.  One-Story  steel  service  sta- 
tion. 

Owner — Standard  Oil  Co.,  298  Bush  SI.. 
San    Francisco. 

Plans   by  Owner. 

Days    work.  JiOtKi 


SERVICE    STATION 

(2895)      SW       VAN    NESS      AVE      ANI> 

Union    St.     One-story   steel   service 

station. 
Owner — Standard  Oil  Co..  298  Bush  St., 

San   Francisco. 
Plans  by  Owner. 
Days   work.  $lufiii: 


DWELLING 

(2896)      E  TENTH  AVE  256-6  S  Balboa. 

One-story      and      basement      frame 

dwelling. 
Owner — Fred    Lear,    320    18lh    Ave..   San 

Francisco, 
.\rchitect- — ^None. 
Contractor — David  Leigh.  840  44th  Ave.. 

San    Francisco.  $.'>n(ti» 


RBCORDKD 

CO.MMLNITY    HOUSE 
C.i897)      E  DE  HARO  200  N  22nd.  N  10" 
xE    100.      All   work   for  frame  com- 
munity house. 
Owner  —  California    Synodical    Soctety 

of  Home  Missions.  ^    '' 

.\ri-hlteet  —  Julia    Morgan.    MerchajilS"- 

E-xchange   Bldg..  San  Francisco. 
Contractor — Taylor  &  Jackson.   290  Te- " 

h.ima    St..    San   Francisco. 
Filed  Xcv.   30.  -21.     Dated  Nov.   5.  '21, 

On   5th   of  each  month 7.5% 

Csual    3.1    days 25% 

TOT.XL  COST,    $23,912  . 
Bond.    none.        Limit,    without  -  delay.' 
Forfeit,  none.     Plans  and  specifications  " 
Hied. 
NOTE — Permit  also  applied  for  today 


DWELLINGS 

(2898)      N    CHARLES    A.N'D    ACADEMY 
NE   47   NW   89-6  SW  47  m   or  1   SB  to 
beg.  All     work     for    two    frame 

dwellings. 
Owner— .-Mfred  E.  Hind,  Colusa,  Cilif. 
Architect— W.    G.    Hind.    3886    WebsteJ'' 
St..  Oakland.  '     ' 

Contractor  —   Harry     W.     Hind.     JD12 

Channing    Way,    Berkeley. 
Filed  -Nov.  30,  '21.     Dated  Nov.  10,  '21. 

P.ustic  and  roof  boards  on .$1500 

Brown     coated     150<l 

'"omplcted  and  accepted 1500 

Csual    35    days ISOO 

TOTAL  COST.  $800« 
Bond.  none.  Limit,  60  day*.  Forfeit, 
none      Plans  and   specifications  filed. 

NOTE; — Permit      reported      Nov..    12, 
1921.  No.   2650. 


STEA.M    BOILER.    ETC.  :   ' 

(2^99)      NO.    101    TO    107    BAY    ST.      All 

work     for    steam     boiler,     fuel    oil 

t-auipment  and   laundry  machinery. 

Owner^c.    B.    Torre    &    Sons.    103    Bay 

.St..  San  Francisco. 
Architect — None. 
Contractor  —  Knittle    Cashcl    Co..    2'J4 

5th   SI..  San   Francisco. 
Filed  Nov.  30.  '21.     Dated  Nov.  25.  '21. 
.Ml  payments  to  be  made  to  con.-i 
tractor  on  presentation  of  bills        , 
of    purchase      and    time      cards 
,Tnd    last    payment    to    be    yiade 
not    later  than     3S   days  after 
corai>letlon. 

TOTAL  t^OST  nor  to  exceed  $4711 
liiiiid.  limit,  forfeit,  plans  and  speci- 
fic n  lions,    none. 

NOTE: — Owner   to   pay   all   costs   plus 
l.S';    u>  contractor. 
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BUILDING 

(2SO0)      W     HYDE     63-6     N     Ellis     25x 

62-6.      All    work    except    iilumbing. 

heating-,       glass,    finish       hardware, 

fixtures,       shades,     roof,       painting, 

hardwood    floors,    sheet    iron    work, 

marble,      tile   and      plastering     for 

;:        building. 

Owner — Henry  Wiedeman,  3485  21st  St., 

v^        San  Francisco. 

Architect— C.  O.  Clausen,   Hearst  Bldg., 

San   Francisco. 
Contractor — O.    E.    Carlson,    180    Jessie 

St.,    San    Francisco. 
Filed  Nov.   30,  '21.     Dated  Nov.  14,  '21. 
..Concrete  poured  to  2nd  story...  ?H00 
Concrete  poured  tor  fire  walls..    1100 

Interior  ready  for  lathing 1100 

■••    Interior   ready   for   painting 1100 

*  .  Completed  and  accepted .........  2200 

Usual    35    days • 2200 

TOTAL  COST.  $8860 
Bond,  none.  Limit,  100  days.  Forfeit, 
plans   and   specifications,   none. 

NOTE: — Permit  reported  Nov. 
No".    2656. 


1921 


JP^gSlDENCES 

(2!)0i)      E   ALLSTON  WAY   100  and  136 
S   Claremont.      Two    two-story   and 
basement  frame  residences. 
Owner — George      N.      Merritt,      Crocker 

Bldg.,   San  Francisco. 
Architect — ^^Walter      C.     Falch,     Hearst 
-.»:•    Bldg.,    San   Francisco. 
Contractor — J.     Prout,     2020     Turk     St., 
'■      San  Francisco.  J6000  each 


REPAIRS 

'^aSOay    NO.      164      church.         Repair 
'^■'  ''  tronfc' steps;  other  repairs  for  resi- 
dence. 
Owner — Frank    Cirimele,     Premises. 
Architect — None. 
Contractor — C.      A.      Nace, 
■  'Ave.,    San    Francisco. 


512 


CONCRETE    FLOOR 

1(2903)      S    GROVE    lUO    W    Polk.      Con- 

■        Crete  floor,   etc.,   for  paint  shop. 
■•'' '"'bwner — M.   J.   Epstein,   68   Post  St.,  San 

"I*'  •    Francisco. 
'••■''^Architect  —  Bam    Lightner    Hyman,    68 

•"'■'■      Post  St.,  San  Francisco. 

Contractor — O.   W.  Britt,    1257    1st   Ave.. 
t-,-.-v'.-     San  Francisco.  ?500 


RESIDENCE 
"^904)   N  JERSEY   150  E  Church.  Two 
*'^        story   and     Basement    frame      resi 
dence. 

•  Owner — V.     Gullmes,     1828     Castro     St 
'''       &an  "Francisco. 

Architect — None. 

•  Day's   work. 


00 


DWELLING 

(?905)      NO.     1015     JAMESTOWN    AVE. 
'■  '      One-story     and      basement      frame 
dwelling. 

Owner — Louis   Chiapella,   Premises. 
'■Architect — None. 

Day's   work. 


REPAIRS 

(2906)      NO.        134        MIRAMAR 

Raise    building,    repairs,    etc. 
O'vner — A.  S.   West,   Premises. 
Architect — ^^None. 
bay's'  worlf.    ■ 


$950 


$800 


ALTERATIONS 

(b07>      NO.    971    MARKET.      Construct 

mezzanine  flobr  in  store. 
Owner —  Leighton      Co-Operative      In- 
•'"•V      dustries.    Flood    Bldg.,    S.    F. 
Architect — E.     E.     Young,  251     Kearny 
■^     St.,   San  Francisco. 
Contractor — M.  A.   Little,   805  Bush  St., 
•San   Francisco.  $1000 

RESIDENCE 

(2908)  '  E       PACHECO    100       S      Alton. 

Two-story      and    basement      frame 

r'esldence. 
Owner — W.   D.   Creighlon,   1217   Shrader 

St.,  San  Francisco. 
Architect — None. 


Jackson,       1843 
San    Francisco. 

$6000 


ALTERATIONS 

(2909)      NW  COLUMBUS   &   LOMBARD. 

Alter  for  store  and  hotel. 
Owner — Edw.    Cerruti,    Premises. 
Architect — Righetti     &     Hirschfield,   12 

Geary  St.,  San  Francisco. 
Day's   work.  $1500 


RESIDENCE 

(2910)      E     HOWTH       100     N       Geneva. 

One-story      and      basement      frame 

residence. 
Owner — R.    M.    Schaadt,    31    Howth    St., 

San  Francisco. 
Architect — None. 
Day's   work.  $2000 


RESIDENCES 

(2011)  E  NINETEENTH  AVE  175  and 
200  N  Fulton.  Two  two-story  and 
basement    frame    residences. 

Owner — Bryan  and  P.  J.  Peerick,  253 
Downey  St.,'  San  Francisco. 

Designer — B.  Feerick,  253  Downey  St., 
San   Francisco. 

Day's    work.  $4000    each 


COMPLETION  NOTICES 


SAN  FRANCISCO   COUNTY 


Recorded  Accepted 

Nov.  30,  1921 — E  FORTY-THIRD  AV 
175  N  Irving,  120x25.  Hilda  Marian 
to  Mr.   Wengard Nov.    30,    1921 

Dec.  1.  1921 — N  BUSH  60  E  Grant 
Ave  E  50  N  137-6  W  30  S  60  "VV  20 
S  77-6.  Julius  Eisenbach  to 
Kiernan   &    O'Brien Dec.    1,    1921 

Dec.  1,  1921 — E  SIXTEENTH  A"VE 
125  »  Balboa  25x127-6.  John 
Charles  Thomas  to  whom  it  may 
concern Dec.    1,    1921 

Dec.  1.  1921— NW  CLAY'  &  WEBSTER 
The  Board  of  Trustees  of  Leland 
Stanford  Jr.  University  to  The 
Sartorius    Co Nov.    23.    1921 

Dec.  1,  1921 — SW  NINETEENTH  AVE, 
and  Taraval  S  33-4x120.  Parkside' 
Realty  Co  to  whom  it  may  concern 
Dec.    1,    1921 

Dee.  1,  1921 — S  CLAY  167-6  W  La- 
guna  W  30xS  127-8%.  Esther  J 
Mitchell  to  F  A  Legault,  Christen- 
sen  &  Anderson  and  American 
Electrical    Engineering    Co — • 

Nov.  30.  1921 — LOT  50x155  on  SE 
line  Howard  150  SW  Fourth.  Mac- 
Gruer  &  Simpson  to.  Mission  Con- 
crete Co Nov.  30,   1921 

Nov.  30,  1921— E  SHOTWELL  145  N 
25th  N  25xE  122-6.  A  S  Muller  to 
T   Jones Nov.    30.    1921 

Nov.  30,  1921 — E  CASTRO  100  S  17th 
S  99-9  E  80  S  75-3  E  68  N  175  W 
148.  Nasser  Bros  to  Golden  Gate 
Iron    Works Nov.    28,    1921 

Nov.  30,  1921— S  SUTTER  100  W 
Powell  W  44xS  137-6.  A  F  Rousseau 
to  whom  it  may  concern.  .Nov.  30.  '21 

Nov.  30,  1921 — E  FORTY'-FIRST  AVE 
50  S  Cabrillo.  John  Bros  to  whom 
it   may    concern Nov.    30.    1921 

Nov.  30.  1921 — NO.  1083  LOMBARD. 
Mary  Thomas  to  whom  it  may  con- 
cern  Nov.    30.    1921 

Nov.  23,  1921 — LOT  1  BLK  3196. 
Westwood  Park.  VV  B  Hill  to  Oscar 

Wilson     and    Andrew     Benson 

Nov.    22.   1921 

.\ov.  29.  1921 — E  T.-VYLOR  62-6  N 
Pacific  N  75xE  125.  Jos  Pasqualetti 
to  whom  it  may  concern. Nov.  29,  1921 

Nov.  29,  1921 — W  FOURTH  .A^VE  25 
N  Cabrillo  N  25xW  95.  Max  Gold- 
stein  to  John  E  Beck... Nov.   29,   1921 

Nov.  29.  1921 — LOT  3  BLK  4  ST 
Francis  Wood.  Herbert  V  Towle 
to    Nelson    Bros Nov.    26.    1921 

Nov.  28,  1921 — W  FIFTEENTH  AVE 
175  N  Balboa  W  127-6xN  25.  Mrs 
George  Sheehan  to  IC  H  McKenzie 
Nov.     25,    1921 


Nov.  28,  1921 — W  RAILROAD  AVE 
276-6  S  Bayview  S  25x58.  No.  1652 
Railroad  Ave.  L  Schibi  to  Richard 
Dutge Nov.    25,    1921 

Nov.  28,  1921 — SE  GRANT  AVE  & 
Pine  S  77-6  x  E  60.  Fong  Kim  to 
Vukicevich  &  Bagge Nov.  25,  1921 

Nov.  28,  1921— S  SUTTER  150  E 
Stockton  E  50  X  S  120.  Lena  Eis- 
ner, Helen  E  Friedman,  Milton  D 
Eisner,  Henry  A  Friedman  and 
Helen  E  Friedman,  Milton  D  Eis- 
ner, extrs  est  M  S  Eisner,  to  Bar- 
rett  &    Hilp Nov.    2,    1921 

Nov.  26,  1921 — E  TWENTIETH  AVE 
200  S  Balboa  S  25xE  120.  Michael 
McDonough  to  whom  it  may  con- 
cern     Nov.    22,    1921 

Nov.  26,  1921— E  EIGHTEENTH  AVE 
275  S  Cabrillo  S  25xB120;  E  18th 
Ave  300  S  Cabrillo  S  25xE  120. 
Elizabeth  Lagomarsino  to  whom  It 
may  concern Nov.  26,  1921 

Nov.  26,  1921 — W  BARTLETT  90  S 
21st.  L  Glickfeld  to  C  L  Knight 
Nov.    17,   1921 

Nov.  26,  1921 — LOT  25x85  on  E  Fill- 
more 85  N  Union.  G  H  Walker  to 
whom   it   may   concern.  .Nov.   26,    1921 


LIENS  FILED 


S.4N    FR.\XClSCO    COUNTY 

Recorded'  Amount 

Dec.  1,  1921- E  THIRTY-SECOND 
Ave  175  X  Geary  25x120.  Frank 
Xeubert  (as  Inlaid  Hardwood  Co) 
vs  Herman  Budan    J  .$100 

Nov.  28,  1921— S  TURK  S4-2  E  Tay- 
lor S  112-2  W  84-2  N  112-8  E  84-2. 
Johns-Manville,  Inc.,  vs  Julius  H 
Berghauser,  John  Hoist  and  West- 
ern   Cooperative    Cafeteria   Co... $145 

Nov.  28,  1921 — N  SUTTER  160  E 
Franklin  E  57-6  x  N  120.  Pierre 
Martinet  vs  Mendel  Weisbleet  and 
Anetta    Wise    $160.00 

Nov.  25,  1921 — E  DIVISADERO  150  N 
Fell  N  25  X  E  132-6.  Guy  L  Wayne 
vs  Eugene  Cerf  and  Chas  Andrua. 
$74.08 

Nov.  25,  1921— E  32ND  AVE  175  N 
Geary  E  120  x  N  25.  J  S  Guerin  & 
Co  vs  Herman  Budan $72.35 


RELEASE  OF  LIENS 


SAN    FRANCISCO    COUNTY 


Recorded  Amount 

Doc.    1,    1921— S    CL.\Y'    167-6    W    La- 
guna     W    30xS   127-8%.        Western 
Builders   S'upply     Co    to   Esther     J      » 
Mitchell     $83.38§ 

« ■ 

Notice  of  Non-Responsibility 

SA>    FR.VXCISCO    COl  IVTY 

Dec.  1.  1921 — W  MISSION  217-5  S  21st 
W  90  S  35  m  or  1  E  90-2y2  m  or  1 
N  29  m  or  1.  Caroline  Sahlein  as 
to    improvements    on    property 

Nov  29.  1921 — S  SUTTER  86  W  Taylor 
W  70x100.  California  Pacific  Title 
Insurance  Co  as  to  improvements 
on   property    

Nov.  28.  1921 — W  CASTRO  248  N 
18th  N  25  X  W  125.  George  Bred- 
horst  as  to  improvements  on  prop- 
erty      

Nov.  28.  1921 — N  SUTTER  between 
Pierce  and  Scott,  No.  2222  Sutter. 
Alice  Cook  Swan  and  M  N  Haren, 
extrs  est  Inez  A  Noble,  as  to  im- 
provements   on    property 

Nov.     26,     1921 — NW     L.A.nKlN     AND 

Cedar  No.  931  Larkin.     D  A  Albert! 

as  to  improvements  on  property... 

♦ 

RELE.*SE    OP    BUILDIXG    COXTR.\CT 

S.4IV    FRANCISCO     COUNTY 

Nov.   30,   1921 


Blk  25,  S 
No.  2.  . 
Swanson. 


-PTN  LOTS  17   AND  18 
Francis   Wood   Extension 
R     Young     with     Ernest 


Saturday,     December    3,     1921 
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BUELDma  CONTRACTS 


ALAMBDA     COl^NTY 


The    following    is    an    Index    for    the 
contracts  tor  this  issue: 


No. 

4185 
4186 
41»7 
4188 
418i) 
4HI0 

iiyi 

41»2 
4193 
4194 
4195 
4196 
4197 
4198 
4199 
4200 
4201 
4202 
2403 
4204 
4205 
4206 
4207 
4208 
4209 
4210 
4211 
4212 
4213 
4214 
4215 
4216 
4217 
4218 
4219 
4220 
4221 
4222 
4223 
4224 
4225 
4226 
4227 
4228 
4229 
4230 
4231 
4232 
4233 
4234 
4235 
4236 


4241 
4242 
4243 
4244 
4245 
424B 
4247 


4254 
4255 
4256 
4257 
4358 
4259 
4260 
4261 
4262 
4263 
4264 
4265 
4266 
4267 
4268 
4269 
4270 
4271 
4272 
4273 
4274 
4275 
4276 


Owner 

Sione 

'lOldwortliy 

Cofraii 

Dallas 

Liockman 

Noble 

Kopf 

Noble 

Marquis 

Ament 

Morton 

Coof 

Thomas 

Miller 

Norris 

Grant 

Higgins 

Rigden 

Kwaica 

Whitecotton 

Same 

Same 

Same 

Same 

Same 

Same 

Bowman 

Price 

Crairotto 

Picard 

Peterson 

Debert 

L'arr 

McL'ausland 

Nochbaun 

Shoemaker 

Bell 

Porter 

Rose 

Frockett 

Burns 

De  Bra 

Huber 

Locke 

Tessore 

Kushins 

VV'halen 

Same 

Mikel 

Pedersen 

Canalizo 

Jurgevick 

> I rusee 

j'  ■•]:n 


4239  :.ocke 

4240  Bartels 
Block 
Kinkead 
Chichester 


Williford 

Barker 

Spence 

Barker 

Owner 

Owner 

Owner 

Owner 

Texdahl 

Owner 

Searr 

Geary 

Standard 

Owner 

Bailey 

Gratt 

Goed 

Johnson 

Nottingham 

Barrett 

Catton 

Howden 

Irwin 

Rochester 

Cook 

Long 

Owner 

Kleishcer 

Rose 

Rose 

Mullen 

Omo 

Owner 

Owner 

Owner 

Bell 

Owner 

Rose 

Sprague 

Owner 

n-\ner 

Owner 

Burks 

Parker 

\V2stlund 

Owner 


Khret 

Milton 

Koda 

Jenkins 

Same 

Luhn 

Roberts 

Williams 

Healy 

Hall 

First  Presb. 

Traux 

Fisher 

Sowles 

Benevides 

Scott 

Sander 

Miller 

Anderson 

Bkly  Bldg  Co 

Waterbury 

Garzzana 

Burgess 

Millaway 

Lozier 

Wilkinson 

Lebrocht 

Kahl 

Crane 

Vallelga 

Piatt 

Martin 


ime 


Se- 


rvice 

Andersen 

Owner 

W.-issel 

'>wner 

■ivitr 

J)0';!-i 

McOscar 

MoKibb'-n 

Na:tinsc.n 

NeUon 

J. 111. in  ;n  1 

Almquist 

Bertelsen 

Owner 

Morrison 

Same 

Owner 

Baird 

Owner 

Owner 

Clarke 

Cederborg 

Owner 

Owner 

Owner 

Owner 

Corbett 

VVieben 

Robbins 

Owner 

Owner 

Long 

Wessel 

Owner 

Owner 

Blabon 

Owner 

Rich 

Mcintosh 

Grlmmltt 

Owner 

Irving 

Christensen 


Amt. 

ibUO 
2850 

400 
2310 

400 
4000 
4000 
3.')0U 
3500 
2500 
30000 
2000 

SOO 

800 
3000 
2800 

800 
2250 
2000 

999 
20869 
2799 
2275 
1487 
1072 
1000 
4800 
4000 

700 
2000 
12000 

800 
2000 
2700 

400 
3500 
2000 

450 
6500 
3000 
JOOO 
lyui: 


luoo 

lOO  . 
l.i'JO 
4000 
lOOJ 
2000 


liibO 

:-<oo 

4900 
"5(10 
3000 
8900 
7000 
4500 

SOU 
4500 
3900 
3500 
3000 
4  300 
9000 

500 
8000 
1750 

500 

V39 
8000 
3750 
1300 
3000 
10000 

500 
2000 
2500 
1000 

400 
4750 

890 

500 
3250 

490 
3825 


4278 
4279 
42!'0 
42S1 
42S2 
4283 
4284 
4285 
4286 
4287 
4288 
4289 


Owner 
Newman 
Brown 
Burns 
Werner 
Built-In-Fi.> 
Marquis 
Stephenson 
MacGregor 
Haskell 
Nichols 
Lockes 
MacGregor 
Bonnell 


Contractor 

Baker 

Bettencourt 

Corbett 

Owner 

Owner 

Owner 

Williams 

MacGregor 

Haskell 

Owner 

Burks 

MacGregor 

MacGregor 


400 
2500 

300 
2950 

450 
3000 
2800 
4500 
2950 


Plilt.MITS 

UWiiLLlNGS 

(4185)      BAY  FARM  ISLAND.  Alameda. 

Three   one-story   5-room  dwellings. 
Owner — E.      B.      &  A.     L.  Stone.     Ulaus 

Spreckels   Bldg.,   San   Francisco. 
Architect — None. 
Days   work.  ?250O   each 


J)\\  KLLING 

(4186)  NO.  3249  CKNTUAL  AVE.,  Ala- 
meda.    One-story   5-room   dwelling. 

Owner — Richard  Gold  worthy,  3255  Cen- 
tral Ave.,  Alameda. 

Arcaitect — None. 

Contractor  —  Howard  Williford.  3266 
Central    Ave.,    Alameda.  S28.'jU 


Ala- 


ADDITION 

(4187)      NO.   2306   CLINTON  AVE., 
meda.     Addition. 

Owner — L.   A.   Cofran,   Premises. 

Architect — None. 

Contractor — E.    S.    Barker,    1224    Chest- 
nut St.,  Alameda.  $4im) 


DWELLING 

(4188)      NO.    820    HAIGHT    AVE.,    Ala- 
meda.    One-story  5-room  dwelling. 

Owner — H.   R.  Dallas,     1417   St.  Charles 
St.,  Alameda. 

Architect — None. 

Contractor — A.  T.  Spence,  Alameda. 

$2310 


ALTEKATIO.XS 

(4189)      NO.   1354  PEARL  ST.,  Alameda. 

Alterations. 
Owner — J.  Lockman,  Premises. 
Architect — None. 
Contractor — E.  S.  Barker.  S400 


DWELLl.NG 

(3190)      NO.   1017  PEARL  ST.,  Alameda. 

One-story  5-room  dwelling. 
Owner — G.    H.    Noble,    2205    Santa   Clara 

Ave.,  Alameda. 
Architect — None. 
Day's  work.  ?40U0 


DWELLING 

(4191)  NO.  845  PACIFIC  AVE..  Ala- 
meda. One  and  one-half-story  i - 
room   dwelling. 

Owner — Ben  F.  Kopf. 

Architect. — None. 

Days  work.  If4000 


DWELLl.NG 

(4192)      NO.    2612      VVASHI.NGTON      ST.. 

Alameda.     One-story   5-rooni   dwig. 
Owner — G.    H.   Noble,  .2205    Santa    Clara 

Ave.,  Alamed.i. 
Architect — None. 
Day's    work.  JSaOO 


DWELLING 

(4193)      E  S  ALAMEDA  55  S  EI  Dorado. 

Berkeley.  One-story  5-room  dwcll- 

i'ngr. 
Owner — R.     E.     Marquis,     1023     Oxford. 

Berkeley. 
-Vrchitect — None. 
Day's   work.  $3500 


ALTERATIONS 

(4194)  2545  BENVENUE  AVE.  Berke- 
ley.    Alterations. 

Owner — 10.  M.  Ament,   Premises. 

Architect — None. 

Contractor — C.  Texdahl,  5375  Belgravc 
PI.,    Berkeley.  $2500 


DWELLINGS 

(4195)      W   ELLSWORTH  Sfli.and  110  S 

Bancroft,    Berkeley.      Two    2-story 

18-room   dwellings. 
Owner — Mathew    Morton.    2911    Benve- 

nue,  Berkeley.  ,    . 

Architect — None. 
Day's  work.  $15,000   ea. 


ALTERATIONS 

(4196)       2509    STUART    S'T..'    Berkeley. 

.^Iterations  to  apartme^t8. 
Owner — H.  A.  Copf,  Premise?.  - . 
Architect — None. 
Contractor — W.    F,    Searr,    2J06    Gra'nt, 

Berkeley.  $2000 


ALTERATIONS 

(4197)      2247    TELEGRAPH.    Berkeley. 

Alter  storel 
Owner — T.    H.    Thomas,    Premises. 
Architect — None. 
Contractor — L.   G.   Geary,   524   58th   St., 

Oakland.  $800 


ALTERATIONS 

(1198)      S  E-FOL'RTEENTH   6i  W,  46tn 

Ave..  Oakland.     Alterations. 
Owner — Muller    Bros.,.    E-14th    St.    and 

46th   Ave.,   Oakland. 
.Architect — None, 
tontractor — Standard    Constr.    Co..    639 

Call  Bldg.,  Saii  Francisco.  $800 


DWELLING 

(4199)      E  FORTY-SECOND  AVE205  N 

San  Carlos.  Oakland.     One-story  5- 

room   dwelling. 
Owner — Justius   Norri?,   423   Hill   Lane, 

Oakland. 
Architect — None. 
Days  work.  Cost.  $3000 


1>  WELLING 

(420U)      N       FIFTY-EIGHTH       411       E 

Shattuck   Ave.,  Oakland.   One-story 

5-room  dwelling. 
Owner — J.  H.  and  E.  A.  Grant,  546  58th 

.■\ve.,   Oakland. 
Architect — None. 
Contractor — B.    L.    Bailey.    1524    Linden 

St..   Oakland.  $28nu 

G.MtAGE 

(1201)    SW    LAKESHORE    &    COTTAGE 

Oakland.     One-story  garage. 
Owner — J.     F.     Higgins.     355     12th     St.. 

Oakland. 
A  rch  i  teet — None. 
Contractor — E.  C.   Graft.  $800 


ALTERATIO.N'S 

(4202)      W    NAPIER    170    N    Richmond 

lilvd.      Alterations   and    additions. 
Owner — T.     A.    Hlgden.    31    Napier    St.. 

Oakland. 
Architect — None. 
Contractor — Frances    Goed, 

land    Ave.,    Oakland. 


731    Cleve- 
$2250 

DWELLING 

(,J"3)      W   QUIGLEY   300   E   39th    Ave., 

Oakland.     One-story   5-room   4wlg. 
Owner — Sam    Kwaica,    3341    Abbey    St.. 

Oakland. 
.\rchitcct — None, 
'■oniractor — Hans  Johnson.  3328  Abbey 

St..    Oakland.  $2000 

A 


urriON 

04)  PTN  BLK  2,  Shattuck  Tel  No. 
2.  Berkeley.  Heating  syj^tem  tor 
iwo-Btory  and  basemint  reinforced 
roricrete  addition  to  hotel  (plaster 
i?xterlor). 
\Mi.r  —   W.      W.     Whitecotton,     Hotel 

W  hitecolton.  Berkeley. 
rchiU-ct — J.     W.    Plachck,    201*4    Shat- 
tuck   Ave.,    Berkeley. 
onirnctor — W.      K      Nottingham,     868 

loth   St..   Oakland. 
11.  d  .N'ov.  26,  '21.     Dated  Nov.  2£,  '21. 
I  in    Isl   and    15th   of  each  monll)     75% 

I  ^ual     36     days ; 26% 

TOTAL  COST.  $999 
nnil,  limit,  forfeit,  none.  Plans  and 
h<  ( mentions   tiled. 
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lii.da),    EXCAVATING,  GRADING  AND 

"Concrete  work  on  above. 
Contractor — Barrett   &    Hilp.    918    Har- 
rison St.,  San  Francisco. 
Filed  Nov.  26,  '21.     Dated  Nov.  25,  '21. 

-.faymenta   same   as  above 

TOTAL  COST,  J20,869 
Bond,  limit,  forfeit,  none.  Plans  and 
siiecittcations  tiled. 


(4206)      PLUMBING  ON   ABOVE, 
contractor  —  Thos.    R.      Catton,      232/ 
;i;  :  f  rince  St.,  Berkeley. 
Fi^e^  Nov.  26,, ■21..    Dated  Nov.  25,  '21. 

Payments   satiie   as   above 

TOTAI>  COST,  J27HII 
IJondi  limit,  forfeit,  none.  Plans  and 
SJ?eciticalJons  tiled. 


(4307)      TILE  WORK  ON  ABOVE. 
Contractor    —    Robert      Howden,      1117 

Webster   St.,   Oakland. 
Filed   -Xov.   26,   '21.      Dated   Nov.    25,   '21. 
Pavmeiits    same    as   above. 

TOTAL  COST,  $2275 
r.oiui,  sureties,  forfeit,  limit,  none. 
Plans  -'and   specifications  filed. 


(4208)  PAINTING,    TINTING,    WALL 
^^."Baper■  an  above. 

Contractor — C.    E.    Irwin.    1732    Califor- 
nia St.,  Berkeley. 
Filed  Nov.   26,  '21.      Dated  Nov.    25,   '21. 
•  -Payments    same   as   above. 

TOTAL  COST   (Interior)    $1302 
Painting   exterior  plaster        185 
Bond,      sureties,      forfeit,      limit,      none. 
p/ans  and   specifications   filed. 

(4209)  ELECTRICAL  ON  ABOVE. 
Contractor — Rochester    Elec.    Co.,    2134 

University,'  Berkeley. 
Filed  Nov.  26,  '21.  Dated  Nov.  25,  '21. 

Payment.s   same    as   above 

TOTAL  COST,  $1072.50 
Bond,  sureties,  forfeit,  limit,  none. 
Plans   and   specificatioms   filed. 


(4210)      M.\RP.LE   WORK    ON    .ABOVE. 
Contractor — Ray  Cook  .Marble  Co.,  3020 

Grove  St..  Oakland. 
Filed  Nov.  26.  '21.     Dated  .\ov.  25,  '21. 

Payments    same    as    above 

TOTAL  COST.  $1000 
Bond,  limit,  forfeit,  none.  F'lans  and 
specifications  filed. 


DWELLING 

(4211)      NE    FLORENCE    AND    ASHBY, 

Berkeley.   Two-story   5-room   frame 

dwelling. 
Owner — Miss  L.  M.  Bowman.  2927  Flor- 

'    '  enoe  St.,  Berkeley. 
Architect — Chester    H.    Miller.    414    13lh 

St.,  Oakland. 
(Contractor — Homer  Long.  2927  Florence 

St.;  Berkeley.  $4800 


DWELLING 

(4212)  N  TACOMA  275  W  Colusa,  Ber- 
•■■     keley.     One-story  5-room    dwelling. 

Owiiel- — ^T.  W.  Price,  1734  Tacoma  Ave., 
^         Berkeley. 

Architect — None. 

Day's   work.  $40011 


ADDITION 

(4213)      NO.    1007    VIRGINIA    S'l'., 

■  •  ';kWey;     Additioii. 
^Wiieif^—J.  Cralrotto,  Premises. 
■Jfrchitect- — None. 
Contractor  —  Chas.    H.    Fleischer 
Bancroft    Way,  Berkeley. 


2032 
$700 

ALTERATIONS     - 

(4214)  NO.  5656  COLLEC.K  .WE.,  Oak- 
-  >! ill  lariifl'    Alterations. 

Owner — W.  H.  Picard. 

Architect — .Noner.     : 

Contractor — M.  P.  Rose.  1615  Stuart  St.. 
•J-'.'^  Bet-keley.  $200i) 


PIjATS 

(4215)  NW  COTTAGE  A.\n  WAKE- 
.'•   field,  Oakland.     Twu-.iiorv  n-room 

'    .    flats.         .     - 

O'wner — H.  B.  Peterson,  16',i3  Lincoln 
St.,  Berkeley. 

Archltecl — None, 


Contractor — M.  P.  Rose,  1645  Stuart  St., 
Berkeley.  $12,000 

ALTERATIONS 

(4216)  SW  E-FOURTEENTH  AND 
Twenty-third  Ave.,  Oakland.  Alter- 
ations. 

Owner — Debert  Drug:  Co. 

Architect — None. 

Contractor — Mullen  Mfg-.  Co.,  86  Rauscli 
St.,   Kan   Francisco.  $800 


DWELLING 

(4217)      SE    EIGHTY-FIRST   AVE    AND 

Birch    St.,    Oakland.      One-story    2- 

room  dwelling  and  store. 
Owner — Mrs.  Pearl  Carr,  2821  Baker  St., 

Berkeley. 
Architect — None, 
(-"ontractor — Fred    Omo.    2178    11th    Ave.. 

Oakland.  $2000 


DWELLING 

(4218)      E    FIFTY-SECOND   .A.VE    509    N 

B-14th,  Oakland.   One-story   5-room 

dwelling. 
Owner — Martha     McCausland,     5021     E- 

14th  St.,  Oakland. 
Architect — None. 
Day's  work.  $2700 


DWELLING 

(4219)      W  HOPKINS  250  S  Simmons  St., 

Oakland.     One-story  2-room  dwig. 
Owner — J.  Nochbaun. 
.Architect — None. 
Day's    work.  $400 


DWELLING 

(4220)  NW  LINCOLN  AVE  AND  E- 
Thirty-ninth  St.,  Oakland.  One  and 
one-half-story  8-room  dwelling. 

Owner — R.  S.  Shoemaker,  1059  46th  Ave 
Oakland. 

Architect — None. 

Day's   work.  $3500 


.ALTER.ATIONS 

(4221)      NO.   96   MONT.A   CRESTA    AVE.. 

Oakland.      Alterations. 
Owner — Mrs.  A.  T.  Bell. 
Arcihtect — None. 
Contractor — C.   S.   Bell.  $2000 


DWELLING 

(4222)      S      SIMMONS    125    W      Hopkins 

St.,    Oakland.        One-story      2-room 

dwelling. 
Owner — I.    H.    Porter.    2130    57th    Ave.. 

Oakland. 
Architect — None. 
Day's   work.  j4,r,() 


FL.ATS 

(4223)      S    SIXTY-FIRST    190    E    Grove 

St.,   Oakland.        Two-story     8-room 

flats. 
Owner — Rosina      B.    Rose,     5801      Dover 

St.,  Oakland. 
.Architect — None. 
Contractor— M.  A.  Rose,  1645  Stuart  St.. 

Berkeley.  $6500 


DWELLING 

(4224)  N  TAFT  .AVE  700  E  College 
Ave..  Oakland.  One-story  5-room 
dwelling. 

Owner — R.  T.  Frockett. 

Arcihtect — None. 

Contractor — J.  .  E.  Sprague,  351  12th 
St..    Oakland.  $3000 


OFFICE    BLDG. 

SE    ALSTON       AND       HAROLD    WAYS. 

Berkeley.         Two-story      reinforced 

concrete   office   building. 
Owner  —   W.      W.     Whltecotton.     Hotel 

Whitecotton,  Berkeley. 
.Architect— Jas.    W.   Plachek.   2014   Shat- 

tuck   Ave.,   Berkeley. 
Segregated   Contracts.  $40,0(i(i 

NOTE: — Recorded   contracts    reported 
.N'ov.   28.     No.    4204    to   4210. 


DWELLING 

(4225)      S    AGUA    VISTA    AVi:    200     W 

Ro5;l.xle.    Oakland.       u--';.i\-     1.- 

room  dwelling. 
Own«>r— C,  G,  Burns,  1885  89th  St„  Oka, 


Architect — None. 
Day's   work. 


$3000 


DWELLING 

(4226)      N   ARKANSAS      350      B    Laurel 

Ave.,    Oakland.      One-story    4-room 

dwelling. 
Owner  —  L.  L.  De  Bra,   3344  Arkansas 

St.,  Oakland. 
Architect — None. 
Day's    work.  $1900 


DWELLI.NG 

(4227)    E  FOREST  HILL  600  N  Whittle- 

Ave.,  Oakland.        One-story   2-room 

dwelling. 
Owner— L.    J.    Huber,     1046     48th    Ave., 

Oakland. 
Architect — None. 
Day's  work.  $400 

DWELLING 

(4328)  N  FIFTY-THIRD  200  B  San 
Pablo  Ave.,  Oakland.  One-story  4- 
room  dwelling. 

Owner— F.   H.   Locke. 

-Architect — None. 

Contractor  —  C.  B.  Burks,  4129  Ran- 
dolph  Ave.,  Oakland.  $2800 


DWELLING 

(4229)      W   FIFTY-FOURTH   A'VE    50   S 

E-8th,  Oakland.     One-story   5-room 

dwelling. 
Owner  —  M.    Tessore,    5323    E-8th      St., 

Oakland. 
Architect — None. 
Contractor — John    W.    Parker,    841    52nd 

.Ave.,  Oakland.  $1500 


RESIDENCE 

(4230)  N  LONGRIDGE  ROAD  350  E 
Lakeshore,  Oakland.  Two-story  9- 
room  residence  and  garage. 

Owner — Chas.    Kushins.    San    Francisco. 

-Architect — None. 

Contractor — F.  J.  Westlund,  351  12th 
St.,    Oakland.  $15,500 


DWELLINGS 

(4231)  E  MANILA  AVE  158  and  220 
N  Forty-fifth.  Oakland.  Two  one- 
story  5-room  dwellings. 

Owner — Whalen  &  Carlos,  407  Federal 
Bldg.,  Oakland. 

Architect — None. 

l')ay's  work.  $3500   each 


DWELLING 

(4232)      W  MANILA  AVE  81  S  4!ith  and 

NE    Cor.    Oakland.     Two   one-story 

5-room  dwellings. 
Owner — Whalen    &    Carlos.    407    Federal 

Bldg.,    Oakland. 
.Architect — None. 
Day's  work.  $3500  each 


DWELLING 

(4233)      N    NEVY    AVE     60    W    Parker  , 

Ave.,   Oakland.        One-story  4-room  < 

dwelling. 
Owner — C.   V.   Mikel,   Berkeley. 
.Architect — None. 
Contractor   —   C.    A.    Service,   Ney   and 

Foothill  Blvd..   Oakland.  $1500 


DWELLING 

(4234)  N  PENNIMAN  AVE  275  W 
High.  Oakland.  One-story  6-room 
d-welling. 

Owner — I.     Pedersen.     2930     Union     St., 

Oakland. 
Architect — None. 
Contractor — .A.   T.   .Andei-sen.   9302  Birch 

St.,  Oakland,  $4000 

.ADDITION.    ETC. 

(4235)  NO.  5560  PRY.AL  .AVE..  Oak- 
land. One-story  addition  and  ga- 
rage. 

Owner — E.   A.   Canalize. 

.Architect — None. 

Day's   work.  $1000 


.ALTER.ATIONS 

(4230)     NO.    1658    SEVENTH   ST.,   Oak- 
land.    Alterations  and  additions. 
Owner— K,  M.  Jurgeylch. 
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Architect — None. 

Contractor  —  Harry    VVassel,    794    llth 
St.,    Oakland.  *2UO0 


ADDITION 

(1237)      NO.     1425       SEVKNTY-SKCOXU 
Ave.,  Oakland.     Ono-story  addition 
Owner — Victor  J.  Aljrusee. 
Architect — None. 
Day's   work.  ?45i) 


nVVELLINU 
i  -38)      S   TRESTLE    GLEN    ROAD    700 

E  Lakeshore  Blvd.,  Oakland.     Two 

srtory   12-room  dwelling, 
owner — J.    B.   Peppin.    San    Leandro. 
Architect- — None. 
Day's    work.  ?12.0(I0 


DWELLING 

(4239)      E    SEVE.VTY-SIXTH    AVE    24S 

S    E-14th,    Oakland.      One-story    5- 

room  dwelling:. 
I  nvner — E.  J.  Locke,  San  Francisco. 
.V  re  hi  tec  t — None. 
Contractor — Dolan    Wrecking    Co. 

?:;750 


DWELLING 

(4240)      S    WELLINGTON    100    E    Park 

Blvd.,   Oakland.      One-story   4-room 

dwelling. 
Owner — W.      H.      Bartels.    720      Oak   St., 

Oakland. 
Architect — None. 
Contractor — W.     H.     McOscar,     3341     E- 

23d  St..  Oakland.  $3000 


ALTERATIONS 

(4241)  NO.  1024  KENNEDY  ST..  Oak- 
land.     Alterations  and   additions. 

Owner — Peter  Block,  Piedmont. 

Architect — None. 

I'ontractor — C.  H.  McKibbcn,  1548  13th 
Ave..   Oakland.  SISOO 


(;.\RAGE 

(4242)  NO.  853  CONTRA  COSTA  AVE.. 
Berkeley.     Garage. 

Owner — E.    G.    Kinkead,   Premises. 

Architect — None. 

Contractor — J.  Nattinson,  925  The  Ala- 
meda,   Berkeley.  1900 


J  DWELLING 

(4243)  NO.  1953  NAPA.  Berkeley.  One 
story    5-room    dwelling. 

Owner  —  J.  H.  Chichester,  1917  Howe 
St.,  Berkeley. 

Architect — None. 

Contractor — O.  E.  Nelson,  2634  High- 
land St.,  Berkeley.  J4900 


DWELLING 

(4244)  NO.  2738  NINTH  ST.,  Berkeley. 
One-story  5-room  dwelling. 

Owner— W.   Rose,   2321    10th  St.,  Bkly. 

Architect — None. 

Contractor — G.  Johanson.  1337  North- 
brae  Ave.,  Berkeley.  $2500 


I  '\s  ELLING 

(4245)    E  MADERA  AVE  54  N  Fleming 

Ave..    Oakland.      One-story    5-room 

dwellling. 
Owner — C.     N.     Ehret,     2476     Mavin     St.. 

Oakland. 
Architect — None. 
Contractor — John  Almnuist,  5356  Trask 

St.,   Oakland.  J300(J 


DVVELLIN(i 

(4246)      N      ASIIMONT       AVE     lOOrt       W 

Mandana.    Oakland.      Two-story    8- 

room   dwelling. 
Owner   —    Mrs.    Laura    A.    Milton,    2832 

Summit  St .  Oakland. 
Architect — None. 
Contractor — S.  J.  Bertelsen,  30  Estrella 

Ave.,  Piedmont.  $8900 


DWELLING 

(4247)      NW      BAY   VIEW      AVE      AND 

Elliott  St.,  Oakland.     Two-story  9- 

room  dwelling. 
Owner — W.   E.   Roda.   3538   Emerson   St., 

Oakland. 
Architect — None, 
Pgy'B  work.  J7000 


DWELLING 

(42i8)    NW    DOLORES   &    EL   CENTRO 

Ave..   Oakland.      One-story      6-room 

dwelling  and  store. 
Owner — H.    J.    Jenkins,    2319    Haste    St.. 

Berkeley. 
Architect — None. 
(Contractor    —     Wallace    Morrison,    180 

Kempton  Ave.,  Oakland.  $1500 


GARAGE 

(4249)  NO.  4601  DOLORES  AVE..  Oak- 
land.    Garage. 

Owner — H.  J.  Jenkins,  2319  Haste  St., 
Berkeley. 

Architect — None. 

Contractor — W.  Morrison,  180  Kempton 
Ave.,   Oakland.  $500 


DWELLLN'G 

(4250)      E      DANA    180      S   Woolsey   St.. 

Oakland.      One-story    6-room    dwlg. 
Owner — G.     W.     Luhn.     6629     Dana     St.. 

Oakland. 
Architect — None. 
Day's  work.  $4500 


DWELLING 

(4251)  S  E-THIRTY-THIRD  .ST.  300 
W  Elliott  St.,  Oakland.  One-story 
5-room  dwelling. 

Owner — Mrs.  E.  Roberts,  1224  Excel- 
sior Ave.,  Oakland. 

Architect — None. 

Contractor — L.  W.  Baird,  14  50  Alice  St.. 
Oakland.  $3900 


DWELL1.\(; 

(4252)  S  EL  CENTRO  AVE  60  W 
Edgewood,  Oakland.  One-story  5- 
room  dwelling. 

Owner  —  C.  J.   Williams,   715   Kirkham 

St.,  Oakland.' 
Architect— None. 
Day's  work.  $3500 

DWELLING 

(4253)  S  FORTIETH  100  W  Market  St.. 
Oakland.      One-story    5-room    dwlg. 

Owner — P.      J.    Healy,      39    Nace      Ave., 

Piedmont. 
Architect — None. 
Day's   work.  $3000 


BLVD     80     E 
One-story   6- 


DWELLING 

(4254)        S     FOOTHILL 

Vicksburg.   Oakland 

room  dwelling. 
Owner— E.  C.  Hall. 
-Architect- — None. 
Contractor — Clarke  &  Allen,  5805  Har 

mon,  Oakland. 


$4300 


AUDIT.   &   GYM. 

(4255)       E    GRAND    AVE    107    N    Lake 

Park     Ave.,     Oakland.       One-story 

auditorium  and  gymnasium. 
Owner — First       Presbyterian       Church, 

26th  amd  Broadway,  Oakland. 
Architect — None. 
Contractor — A.   Cederborg.  1445   E  37th 

St..  Oakland.  $9000 


ADDITION 

(4256)      2609    ORANGE   AVE..    Oakland. 

Addition. 
Owner — J.  T.  Traux,   Premises. 
Architect — None. 
Day's  work.  $500 


FLATS 

(4257)     S  PARK  BLVD  183  E  Hopkins, 

Oakland.     Two-story  lO-room  flats. 
Owner — IT.    P.    Fisher,   Syndicate   Bldg., 

Oakland. 
Architect — None. 
Day's  work.  »8000 


DWELLING 

(4258)  E  61ST  AVE  105  S  E-14th  St., 
Oakland.  One-story  4-room  dwell- 
ing. 

Owner— A.  J.  .Soules.  4130  Howe  St., 
Oakland. 

Architect — .None, 

pay'3  work  |1750 


DWELLING 

(4259)  W  22ND  AVE  200  N  E-30th  St., 
Oakland.  One-story  3-room  dwell- 
ing. 

Owner — J.  C.  Benevides,  3119  22nd  Ave.. 
Oakland. 

Architect — None. 

Day's  work.  $500 


ALTERATIONS 

(4260)  4902  TELEGRAPH  AVE.,  Oak- 
land.     Alterations. 

Owner — Scott  &  Bathwell. 

A  rch  i  tect — None. 

Contractor — Corbett  &  Eayliss,  1110 
FYanklln    St.,    Oakland.  $73» 


DWELLINGS,    ETC. 

(4261)       AV     VIEW    ST     300     &     335     N 

Mather,   Oakland.     Two    1-story   5- 

room   dwellings  and   garages. 
Owner — E.    Sandner,      2022      Francisco. 

Berkeley. 
Architect — None. 
Contractor — Alex       C.       Wieben,       2602 

Frultvale,   Oakland.  $4000   ea. 


DWELLING 

(4262)  E  WARFIELD  350  S  Broad- 
way, Oakland.  One-story  6-room 
dwelling. 

Owner — Mrs.  J.  C.  Miller,  5117  Broad- 
way.  Oakland. 

Architect — None. 

Contractor  —  R.  L.  Robbins.  5117 
Broadway,    Oakland.  $3750 


DWELLING 

(4263)      NW    CURTIS    AND    VIRGINIA. 

I'.irkeley.     One-story   4-room   dwlg. 
Owner — A.    T.    .\nderson.    1202    Hopkins 

St.,  Berkeley. 
Architect — None. 
Day's   work.  $1300 


DWELLI.NG 

(4264)      NW    MAIN    AND   MODOC    ST3.. 

Berkeley.     One-story   6-room  dwlg. 
Owner — Berkeley    Bldg.    Co.,    Colusa    uc 

Solano  Aves.,  Berkeley. 
.\rchitect — None. 
Days  work.  $3000 

SHOP 

(426.".)  NO.  1941  UNIVERSITY  AVE.. 
Rcrkeley.  One-story  2-room  con- 
crete and  brick  paint  and  tinning 
shop. 

Owner — Mrs.   J.   R.   Waterbury. 

.Architect — None. 

Contractor — Roy  O.  Long  Co..  2114 
Sliatluck  Ave..   Berkeley.         $10,000 


.\l    liORATlO.NS 

(42(10  NO.  853  CAMPBELL  ST.,  Oak- 
land.    Alterations. 

owner — .\.    Garzzana. 

.\T-i-lillect — None. 

Coiitr.Tctor  —  Harry  Wessel,  794  11th 
St..  Oakland.  $500 


STORES 


I'M 


NE  FORTIETH  AND  SHAFTER 
.    Oakland.      One-story   stores. 
— Burgess   &    Bickford,    72    Bruce 
't'.,   San   Francisco. 
e.-t — None. 

work.  $2000 


|i\\  KI.LING 

1  IJi.S)      S  NEY  AVE  150  W  Ritchie  St.. 

Oakland.      One-story    4-room    dwlg. 
Own.r—Harry    Mlllaway.    711    3Sth    St.. 

(.>nkland. 
.Anhllect — None. 
Diiy'.i   work.  $2500 


A  I.TK  RATIONS 

(42(;;>)      NO.     23     NAPIER     AVE..    Oak- 

l.'ind.      Alterations. 
(iwiHT — C.    Lozler,    Premises. 
.\iililiect — None. 
Coiilrnctor — E.      R.    Blabon.      2482    63rd 

.Ave.,  Oakland.  $1000 


l>\\  in.LlNG 

ilL'T'M  E  103HD  AVE  200  N  Sunny- 
side.  Oakland.  One-storjr  l-r99tn 
awtlUng. 
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Owner— E.  Wilkinson,  2118   102nd  Ave., 

Oakland. 
Architect — None. 
Day's   work. 
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$400 


DWELLING  „„     „   , 

14271)     720  WALLA  VISTA  AVE.,  Oak- 
land.     One-story   6-room   dwelling. 

Owner— M.    Lebrecht,    1420    Linden   St., 
Oakland. 

Architect— A.    W.    Smith,    1010 
way,   Oakland. 

Contractor — Jas.  L 
Oakland. 


SHED 

(4281)      NO.     1911    SAN    PABLO    AVE., 

Berkeley.     Shed. 
Owner— Built-in-Fixture  Co.,  Premises. 
Architect — None. 
Day's  work.  *■""' 


Broad- 


Kich,   943    42nd  St., 
$4750 


ADDITION 

(4272)  1275  CAROLINE  ST.,  Alameda. 
Addition. 

Owner— A.   E.   Kahl,   Premises. 

Architect— Hamilton  Murdoch,  Syndi- 
cate   Bldg..    Oakland. 

Contractor— Mcintosh  Bros,  180  Jessie 
St.,  San  Francisco.  ♦»9U 


ALTERATIONS 

(4273)      2969  JOHNSON  AVE.,  Alameda. 

Alterations. 
Owner— L.  H.  Crane,  Premises. 
Architect — None. 
Co'ntractor— S.  Grimmitt,  1440  Caroline 

St.,  Alameda.  ♦500 


DWELLING 

(4274)       2900    MADISON    ST.,    Al 
One-story   5-room   dwelling. 
Owner — L.    Vallerga. 
Architect — None. 
Day's  work. 


$3250 


WORK    SHOP  .„^ 

(4275)  2410     SANTA     CLARA     AVE., 
Alameda.     One-story  work  shop. 

Owner— L.    S.    Piatt,   Premises. 
Architect — None. 

Contractor— A.  D.  Irving,  1533'  Ralston 
Ave.,  Burlingame.  ♦*90 

DWELLING 

(4276)  1190   SHERMAN   ST.,   Alameda. 
One-story    6-room   dwelling. 

Owner — W.  V.  Martin.  Alameda. 
.\rchitect — None. 

Contractor — A.  C.   Christensen,  78  Glen 
Ave.,    Oakland.  $3825 


RECORDED 

DWELLING 

(4277)      MANOR  DR..    Piedr 

story    dwelling. 
Owner — -Sam   J.   Newman,    585    ISth    St., 

Oakland. 
Architect — None. 
Contractor- William      J.      Baker, 

Ransome   Ave.,   Oakland. 
Filed   Nov.   30,   '21.     Dated  Nov.   29,   "21. 

1st  and  15th  day  each  month 90% 

Usual   35   days    10% 

TOTAL  COST,  $7000 
i:ontl.  .-sureties,  forfeit,  none;  limit,  75 
days.     Plans   and  specifications  filed. 


Two- 


2255 


DWELLING 

(4282)       S     CARRINGTON     35     E     40th 

Ave.,    Oakland.      Ome-story    4-room 

dwelling. 
Owner — E.    M.     Marquis,     2827 

St.,    Berkeley. 
Architect — None. 
Day's    work. 


Russell 


$2500 


ROOF  REPAIRS 

(4283)      SE    COR    8TH    AVE   &    E-12TH 
St.,   Oakland.      Roof  repairs. 

Owner — L.    A.    Stephenson. 

Architect — None. 

Contractor — C.    G.     Williams.    351 
St.,    Oakland. 


12  th 
$300 


DWELLING 

(4284)      SW    COR    E    32ND    ST    &    23RD 

Ave.,    Oakland.      One-story    5-room 

dwelling. 
Owner — Leighton     D.    MacGregor. 
.■Architect — None. 
Contractor — C.  M 

St.,    Oakland. 


MacGregor,   470    13th 
$2950 


SERVICE    STATION 

(4285)      E   FRUITVALE   AVE   25    N    E- 

27th    St.,    Oakland.      One-story    tile 

service    statiom. 
Owner- C.    R.    Haskell.    2901    Fruitvale 

Ave.,    Oakland. 
Architect — None. 
Contractor— L.    F.    Haskell,    161    Santa 

Clara  Ave.,  Oakland.  $450 


DWELLING 

(4286)      E  FIFTH  AVE  bet.  E-20th  and 

E-21st  St.s..  Oakland.     One-story  5- 

room  dwelling. 
Owner — C.     S.     Nichols,     2048     5th    Ave.. 

Oakland. 
Architect — None. 
Day'.s   work.  $3000 


Nov.  30,  1921 — ALAMEDA.  Asso- 
ciated     Oil    Co    to      Healy-Tibbitts 

Constr   Co Nov.   17,  1921 

Nov.  30.  1921— S  BOND  100  E  46th 
Ave,    Oakland.      Albert    Port    to    I 

M   Sommer  &   Co Nov.   22,   1921 

Nov.  30,  1921— NW  ERIE  45.61  NE 
Prince  NE  45xNW  100,  Oakland. 
Herman   Newman   to   whom   it  may 

concern Nov.     22,     1921 

Nov.  29,  1921 — 1819  7TH  AVE.  Louis 
Wilner     to    W    H    Little     (lathing 

and  plastering)    Nov.   26,   1921 

Nov.  28,  1921— NE  COR  ALAMEDA 
Ave  and  Union  St  73x100,  Alameda. 
Max  Claussenius  to  W  Mcintosh 
and  D  Mcintosh,  as  Mcintosh  Bros. 

Nov.   25.  1921 

Nov.  28,  1921 — 51  YORK  DR.,  Pied- 
mont.    Burritt  &  Shealey  to  whom 

it    may    concern    Nov.    26,    1921 

Nov.  28,  1921— LOT  9  BDK  4  MAP  B 
Piedmont  Heights  Extemsion,  Oak- 
land.     Victor    Guyot    to    whom    it 

may  concern    Nov.   26,   1921 

Nov.  28,  1921— POR  LOT  12  DARWIN 
Place,   Oakland.     C  Ugland  to  B  B 

Leonard    Nov.    22,    1921 

Nov.  26,  1921—51  YORK  DRIVE,  W 
York  Drive  180  N  Hally  Place,  Okd. 
J    H    A    Shealey    to    whom    it    may 

concern Nov.    26,    1921 

Nov.  26.  1921— LOT  9  BLK  4,  East 
Piedmont  Heights,  Oakland.  V 
Guyot  to  whom  it  may  concern... 

Nov.    26,    1921 

Nov.  25,  1921— LOTS  13  AND  14  BLK 
"A"  Map  of  Fourth  Avenue,  Oak- 
land.    H  P  Evans  to  whom   it  may 

concern Nov.     19.     1921 

Nov.  25,  1921 — NE  ALAMEDA  AVE  & 
Union     St.,    Alameda.    W   Clausius 

to  Mcintosh  Bros Nov  23,  1921 

Nov.  23,  1921— S  LINCOLN  AVE  160 
W  Eighth  \V  40xS  140.  Alameda. 
Louis  Cranz  to  Oakley  i.>t  Kolmodin 

Oct.     23,     1921 

Nov.' 23,  1921 — LOT  16  BLK  16.  Lake- 
shore    Highlands,      Oakland.        Ann.. 
Walters    Heyn    to    W    E    McChesney 

Nov.   19,    1921 


DWELLING 

(4287)      S    FIFTV-FOURTH    200    E    San 

Pablo  Ave.,  Oakland.     One-story  5- 

room    dwelling. 
Owner — F.   K.  Lockes. 
Architect — None. 
Contractor — C.     E.     Burks,     4129 

dolph   Ave..   Oakland. 


Ran- 
$2800 


BLVD.      221 
One-story 


DWELLING 

(4288)      N    MANDANA 

Paloma,    Oakland. 

room   dwelling. 
Owner — Charlotte    F.    MacGrego 
Architect — None. 
Contractor — C.    M.    MacGregor.   4 

St..    Oakland. 


■0    13th 
$4500 


(4278)  E  CALIFORNIA  60  S  Rose  St.. 
Berkeley.  One  and  one-half-story 
5-room  dwelling. 

Owner — D.    M.    Brown.    1116    Union     St.. 

Oakland. 
.Vrchitect — None. 
Coiiti-actor  —  Geo.  .1.   Bettencourt,   1211 

Evelyn   Ave..   Berkeley.  $3500 

rl;pairs 

(4279)  NO.  2914  DURANT  AVE..  Ber- 
keley.    Fire  repairs. 

Owner — J.  D.  Burns.  Premises. 
Architect — None. 

Contractor — Corbett  &  Bnyliss,  1110 
Franklin  St.,  Oakland.  $1000 


DWELLING 

(4280)  E  GRANT  268  S  Rose  St.,  Ber- 
keley.    One-story   5-room  dwelling. 

Owner — Chas.  A.  Werner,  2416  10th  M., 
Berkeley. 

Architect — None, 

Day's  work,  $2000 


DWELLING 

(4  289)    NW   PLYMOUTH  AND  AUKEON, 

Oakland.     One-story  6-room  dwlg. 
Owner — C.    E.    Bonnell.    1833    38th    Ave., 

Oakland. 
Architect — None. 
Contractor — C.   M.    MacGregor.    470    13th 

St.,    Oakland.  $295(1 


COMPLETION  NOTICES 

ALAMEDA     COUNTY 

r.ecorded  Accepted 

Nov.  30,  1921 — LOT  9  BLK  G  MAP 
Excelsior  Heights,  Oakland.  Wm 
Daul  and  Alpha  G  Daul  to  E  Maas- 
berg Nov.    29,    1921 

Dec.  1.  1921— W  45  LOTS  1  AND  2 
Blk  A  Map  Whitney  Tract,  Ber- 
keley. Helen  M  Johnson  to  Harry 
C  Knight    Nov.  30,    1921 

Dec.  1,  1921 — SW  E-8TH  ST  40  SE 
6th  Ave  SE  35  SW  100.  Oakland. 
Marie  M  and  T  L  Scares  to  Ben  P 
Kopt   Nov.  30,  1921 


LIENS  FILED 


ALAMEDA    COUNTY 


Recorded  Amount 

tiec.  1,  1021— LOTS  12.  13,  14,  16,  17 
and  Ptn  Lot  15  Blk  "A"  Map  Sbdvn 
Ptn  Blocks  I,  A,  E  and  F,  Revised' 
Map  Prospect  Hill  Tract,  Oakland. 
Oakland    Building   Materials    Co    vs 

T  L  and   Mary  J    Wand    $145.20 

Dec.  1,  1921— LOT  3  BLK  6,  Map 
Lakeshore  Highlands.  Oakland. 
Powell  Bros  Inc  vs  F  N  Strang.  W 
Leese     and    ,Lakeshore     Highlands 

Co      ?92.35 

Dec.  1,  1921— NW  THIRTEENTH  AV 
and  NE  Lake  View  Ave  NW  35xNE 
112.50.  Oakland.  Chas  Matthews 
vs   Howard   Nethken   and   Lillian    B 

Breeding     $163.45 

Nov.  30,  1921— S  4  LOT  14  &  N  36 
Lot  15  Blk  C,  Map  Brya-nt  Tract, 
Berkeley.     August  Hendrickson  vs 

Herman  Joutsen    $220.00 

Nov.  30,  1921 — W  E-21ST  390  S  5TH 
Ave  S  125  E  40,  Oakland.  S  J  Cin- 
namond  vs  William  and  Amelia 
Henry,  William  J.  Wilkinson. .  $365.00 
Nov.  29.  1921 — LOT  3  BLK  O.  MEL- 
rose    Acres.      John    P.    Maxwell    vs 

W  J   Scott    $136.67 

Nov.  28,  1921— LOT  12  BLK  8  MAP 
Lake  Shore  Highlands,  Oakland. 
W  H  Pollard  Jr  vs  W  Loyd.  .  .  .$84.00 
Nov.  2S.  1921 — LOT  3  BLK  6  LAKE- 
shore  Highlands,  Oakland.  W  H 
Pollard   Jr   vs   W   Leese,   F   Strang 

et    al J32.50 

Nov.  28,  1921— LOT  24  BLK  E  EAST 
Piedmont   Heights.  Oakland.     W  H 

Pollard  Jr  vs  W^  Price $145.00 

Nov.  28,  1921— PTN  BLK  124  HIG- 
ley's  Map.  Clinton.  Oakland.  Blrd- 
Rymer,  $539.35,  J  P  Maxwell 
$438.19,  vs  W  Henry 
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Nov.  28,  1921 — LOT  24  BLK  E  East 
Piedmont  Heights  Tract.  Oaltland. 
F.  C.  Meyer  vs  Fred  M  Strang.. $46. 65 

Nov.  28.  1921— LOT  3  BLK  6  LAKE- 
shore  Highlands;  Lot  24  Blk  E, 
East  Piedmont  Hts.;  Lot  12  Blk 
8,  Lakeshore  Highlands  W  H 
Pallord  Jr  v.s  W  ljer>se,  F  l>  Strang 
et  al,  painting,  J32.50;  W  Price,  F 
L  Strang  et  al,  painting,  $145,00; 
W  Lloyd,  F  L  Strang  et  al,  paint- 
mg'     $S4.00     

Nov.  25.  1921— FOR  LOT  D  BLK  124 
Hegley's  Map  of  Cemtors.  Man- 
grum  Otter  Inc  vs  William  Henry 
and    Amelia    Henry     $366.42 

Nov.  25,  1921 — LOT  52  BLK  5  Map  of 
Briggs'  Tract.  W.  P  Garett  et  al 
vs   M  Cabrall    $116.84 


RELEASE  OF  LIENS 


ALAMED.V     COUNTY 


Recorded  Amount 

N".>v.    30,    1921 — LOT    14    AND    SE    13 

Lot     13      Blk     1      Map     Lakeshore 

Highlands,    Oakland.      W    P   Puller 

&    Co   to  Fred   Strang    $175.00 


Notice  of  Non-Responsibility 


.\I,.\MKD.\    fOUNTY 


Nov.  28,  1921— SW  li  LOT  60  BLK 
7  Map  of  Boulevard  Park.  B  Rose, 
wife    of    Joseph    Rose $3500 

Nov.  28,  1921- W  54  FT  LOT  25  BLK 
1364  Map  of  Porier  Tract,  Oakland. 
L  W  Strang,  wife  of  Fred  N  Strang 
$5,000 


HOMESTEADS 


ALiAMESDA   COCNTT 


Recorded  Amount 

Dec.  1.  1921 — LOT  10  ELK  "S"  Map 
Knowles  &  Potter  Sbdvn  of  the 
Kennedy  Tract,  Oakland.  Jermana 
Pestana     $3000 

Dec.  1,  1921— \V  McPHERSON  ST.  or 
Ninth  St.  200  N  Santa  Clara  Ave 
N  50xVV  125.  Alameda.  Laura  J 
Strang  (wf  V  N)    $5000 

Nov.  30,  1921— LOTS  1  AND  2  BLK 
16  Map  No.  4,  Regents  Park.  Al- 
bany.     John    Krinkel    $3000 

Nov.  30,  1921 — LOTS  14.  13  .VND  16 
Blk  "I"  Amended  Map  Moss  Tot. 
Okd.  Addie  E  Martin  (wf  J  D) 
$4000 

Nov.  30.  1921- PTN  PLOTS  19-A  & 
19-C  Map  Meek  Town  Tract.  Eden 
Tp.  Gertrude  Aronson  (wf  Max) 
$4800 

Nov.  28,  1921— LOT  10  BLK  4  MAP 
of  Northbrae,  Berkeley.  I  V  Burr, 
wife   of  Daniel   Burr  Jr $8750 

Nov.  29.  1921 — POR  LOTS  61  &  62 
Lull  Subd  of  Vernon  Park  Tract. 
Eva  M  Miller,  wife  of  John  T  Mil- 
ler     $3,000 

Nov.  29,  1921— WEST  15  FT  LOT  NO 
7  E  20  ft.  Lot  8,  Map  No.  2  of 
Mitchell  Tract.  L  Dawson,  wife  of 
Ernest    L   Dawson $4,500 

Nov.  23.  1921 — N  47  LOT  7  BLK  1  Map 
Martin  Killogg  Ppty,  Berkeley. 
Vida  JI    Fo.ss    (wf  V    W) S.MHiii 


BUILDING     CONTRACTS 


SACRAMENTO    COUNTY 

DVVliLLlNG 

NO.  2798  MARSHALL  WAY.  Sacra- 
mento. One-story   5-room   dwelling. 

Owner — South  Curtis  Oaks  Co.,  1750 
Stockton  Blvd.,  Sacramento. 

Architect — None. 

Day's  work.  $31oo 


DWELLINGS 

NO.    3042,    3046,    3050    FREEPORT    ST., 

Ai!acramento.       Three  one-story     4- 

room  dwellingrs. 


Own.r— Soulh     ( 

'Ul 

li.s 

Oak.s 

r 

Stockton  Bl\ 

a. 

.Sa 

■rame 

no 

Architect — None 

Day's  work. 

$2'. 

each 


DWELLINGS 

NO.    3931    N   ST.   and   No.    13i9    39th   St.. 
Sacramento.      Two    one-story    5-room 

dwellings. 
Owner — South    Curtis    Oaks    Co..    175a 

Stockton  Blvd..  Sacramento. 
Architect — .N'ono. 
Day's   work.  $5500   each 


inv  ELIDING 

NO.3016    U   ST..   Sacramento.     One-story 

6-room  dwelling. 
Owner — W,    C    and    Annie    Billmer.    809 

8th  St.,  Sacramento. 
Architect — None. 
Contractor — Mendenhall   &   Foster.   2901 

35th    St.,    Sacramento.  $:i8.')(l 


DWELLINGS 

557  &  649  SAN  MEGUL,  616  SAN  AN- 
tonio,  Sacramento.  Three  one-story 
5-room    dwellings. 

Owner — L.  B.  Keller,  1008  8th  St.,  Sac- 
ramento. 

Architect — None. 

Contractor — Thos  Hunt,  2826  Sth  St, 
Sacramento.  $2950  ea. 


REPAIRS 

1217   "L"   ST.,   Sacramento.    General   re- 
pairs. 
Owner — Lizzie   Beesley. 
Architect — None. 

Contractor — Dept.     of     Public     Works, 
Capitol   Bldg.,   Sacramento.  $3193 


DWELLING 

509    21TH   ST.,    Sacramento.     One-story 

5-room   dwelling. 
Owner — A.    P.    Francis,    2647    Stockton 

Blvd.,    Sacramento. 
Day's  work.  $3000 


DWELLING 

2403    "X"    ST.,    Sacramento.      One-story 

5-room   dwelling. 
Owner — Jas.     Harrigan.     708    "J" 

Sacramento. 
Architect — None. 
Day's  work.  $2000 


St., 


DWELLINGS 

S  hi  LOT  S  BLK  D.  Oak  Grove,  and 
No.  3221  6th  St..  Sacramento.  Two 
1-story    5-room    dwellings. 

Owner — B.  H.  Bill,  3252  Marshall,  Sac- 
ramento. 

Architect — None. 

Day's  work.  $2500  ea. 


DWELLINGS 

2024  5TH  &  2028  5TH.  Sacramento.  Two 
1-story   4-room   frame   dwellings. 

Owner — M.  F.  Terra.  2315  9th  St..  Sac- 
ramento. 

Architect — None. 

Day's  work.  $2200  ea. 


REPAIRS 

1011    "K"   ST..   Sacramento.     Repairs. 

Owner — Empress      Theatre      Co..      San 

Francisco. 
Architect — None. 
Contractor — Bartln    &    Dudley,    619    "J" 

St.,   Sacramento.  $9000 


COMPLETION  NOTICES 


SACRAKEiNTO  COPNTT 


Recorded  Accepted 

Nov.  26,  1921 — LOT  2902  ELMHURST, 
Sacramento.  Annie  F  Beere  to 
whom   it  may  concern.. Nov.   17,   1921 


Notice  of  Non-Responsibility 


SArR.\Ml;.\TO     COIXTY 


Nov.  29,  1921— LOT  3405,  Elmhurst. 
<^  M  Goetho  as  to  improvements 
on   property    


BUILDING  CONTRACTS 


FRESNO    COUNTY 


1>U  ELLl.NG 

.\'0.   537    WELDON  ST..  Fresno.      DWlg. 
Owner — J.  K.  Douglas. 
Architect — None. 

Contractor — O.    D.    Atkins.    3338    Lowe 
St.,  Fresno.  $4800 


DWELLINGS 

NO.    1201,    1209   &    1217   S-FOURTH    ST., 

Fresno.      Three   dwellings. 
Owner — W.     R.      Groshell      and    C.       P. 

KLL.sling,    3358    Lowe    .St..    Fresno. 
Architect — .None. 
Days  work.  $2000  each 

DWELLING 

1601  THOMAS  AVE.,  Fresno.  Dwell- 
ing. 

Owner — R.  Hawthorne,  851  Glenn  St.. 
Fresno. 

Architect — None. 

Contractor— C.  E.  Buckmaster,  3220 
Piatt,  Fresno.  $4000 


DWELLING 

1222    POTTLE   ST..    Fresno.      Dwelling. 

Owner — Mairo    Papagni,    Fresno. 

.■Architect — None. 

Day's  work.  $4425 


ADDITION 

CALWA.     All  work  for  reinforced  con- 
crete addition  to  ice  plant. 
Owner — Pacific    Fruit    Express    Co..    65 

Market  St..   San    Francisco. 
Architect — None. 
Contractor  —  Daniel    K.    Wagner,    Call 

Bldg..  San  Francisco. 
Filed  Nov.  30.  '21.     Dated  .\ov,  28,  '21.' 

End  of  each  month 75% 

fsual     35    days 26<-„ 

TOTAL  COST,  $52,050 
r>ond,  $39,037.50.  Surety,  Fidelity  De- 
posit Co.  of  Maryland.  Limit.  35  day.s. 
Forfeit,  none.  Plans  and  specifica- 
tions filed. 


COMPLETION  NOTICES 


FRESNO    COUNTY 

Recorded  Accepted 

Nov.  29,  1921 — LOTS  22.  23  BLK  2. 
Maywood  Add..  Fresno.  Ben  F 
Carter    to    whqm    it    may    concern. 

Nov.    17.    1921 

Nov.  25,  1921— LOTS  1  TO  10  BERN- 
hard  Tract.  Fresno.     R  C  Kennedy 

to     whom      it     may     concern 

Nov.    22.    1921 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 

Nov.  25.  1921— LOTS  17.  23.  BLK  8 
F  H  B  Palm  Villa  Tract.  Fresno.  H 
F    Starliuck    vs   Geo   Norvian ..  $300.00 


BUILDING  CONTRACTS 


SANTA    CL.^RA     COl  NTY. 


( 'OT'l'AGE 

OAK    AN1.>      LOCUST   .S'l'S..      ftiii      Jose. 

Four-room  cottage. 
Owner — T.  Baslle. 
Arch  Heel — None. 
I'ontractor — M.  M.  David.  361  V.   Vine  St.. 

San   Jose.  J240O 


LAl'NDRY 

ORCHARD    AND    BALBACH    STS..    San 

Jose.     Frame  laundry. 
Owner — Individual    Wa.^h    Laundry 
Architect — None. 
D«y's   work.  jsnnii 


RRCORDEI) 

COTTAGE 

12Tir   AND   VIRGINIA   STS..   San   Jose, 
Cnllf.      Four-room   cottage. 
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Owner — Blanche  C.  Turoninet,  San  Jose, 

Calif. 
Architect- — None. 
Contractor— William   H.    Q-Neil,    500   N. 

15th.   San   Jose.   Calif. 
Filed  Nov.  30.  '21.  Dated  Nov.  2S,  '21. 

When   roof  is   shingled .....$630 

When   finish   plaster  is  on 630 

When     notice    of    completion     is 

filed     630 

Usual  35  days   630 

TOTAL  COST,  $2520 
Bond,  sureties,  forfeit,  none;  limit, 
January  28,  1922.  Plans  and  specifica- 
tions filed. 


COMPLETION  NOTICES 

SANTA    CLARA    COUNTY 


Recorded  Accepted 

Nov.  25.  1921 — HOBSON  ST,  San  Jose. 
Cal.  Board  of  Education  of  the 
City  of  San  Jose  to  R  O  Summers. 

Oct.    25.    1921 

Nov.'  25.  1921— SAN  JOSE,  Cal.  Rob- 
ert B  Johnson  to  whom  it  may 
concern    Nov.   22,   11121 


BUILDING  CONTRACTS 

SAN  JOAftUlN  COUNTY 


RESIDENCES 

WEST  MAGNOLIA  ST  &  ON  NORTH 
San  Jose,  Stockton.  Three  resi- 
dences. 

Owner — Eozzo    &    Jeffery.    Stockton. 

Architect — Nome. 

Day's  work.  $4000   ea. 


RESIDENCE 

EAST    ADAMS    ST..     Stockt.m. 
dence. 


Owner — H.      Stuart     Holmes.      1433      N. 

Center   St.,    Stockton. 
Architect — None. 
Day's    work.  $3200 


COMPLETION  NOTICES 


SAN    MATEO    COUNTY 


Recorded  Accepted 

Nov.  30,  1921— LOT  14  BURLINGAME 
Hts.,    Burlingame,    Cal.      Ernest    A 

Olson  to  whom  it  may  concern 

Nov.   26,   1921 

Nov.  26.  1921 — IN  THE  HOMESTEAD 
adjacent  to  the  Town  of  San  Mateo. 
Wisnom  Lumber  Co  Inc  vs  Antoine 
Alfred    Borel     $2871.67 

Nov.  23,  1921 — LOT  30  BLK  41  Eas- 
ton  Add  No  3  to  Burlingame,  Bur- 
lingame, Cal.  H.  J.  Hughes  to 
whom    it    may   concern.. Nov.    23,    191^1 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


RELEASE  OF  LIENS 


SAN  MATEiO   COUNTY 


Recorded  Amount 
Nov.    23,    1921 — HOMESTEAD    NEAR 
San   Mateo   on   tract   of   S.204   acres 
of  land.      Frank   H.   Boring  vs   An- 
toine    Alfred    Borel $10,125.57 


Notice  of  Non-Responsibility 

SAN  MATEO  COUNTY 


Nov.  30.  1921 — LAND  IN  MENLO 
PARK.  Bertha  Rack  and  Matilda 
C  Welsh  as  to  improvements  on 
property     


STEKL    INGOT    OUTPUT    SHOWS    BIG 
INCREASE 


Production  of  steel  ingots  in  Octo- 
ber by  thirty  companies  whose  output 
represents  approximately  84.2  per 
cent  of  the  country's  total  was  1.616.- 
SIO  gross  tons,  according  to  the  re- 
linrt  of  the  American  Iron  and  Steel 
Institute.  This  is  an  increase  of  442,- 
070  tons  over  September,  and  is  more 
than  double  the  production  of  the 
thirty  compa'nies  in  July,  which  was 
803,376    tons. 

October  output  of  1,616,810  tons  for 
the  thirty  companies  was  at  the  an- 
nual rate  of  approximately  23,000,000 
tons  for  the  entire  country,  or  about 
41  per  cent  of  rated  capacity.  This 
compares  with  an  annual  rate  of  16,- 
.'>81,000  tons,  or  30%  capacity  in  Sep- 
tember. 


There's  enough  raw  material  in  this 
country  to  provide  gasoline  for  IBS 
years. 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PinSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CnOCKER   BUILDING  TEON  BUILDING 

San   Francisco,   Cal.  Portland.  Oregon 


Tel.  Market  1935 


Skilled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Elecflrical 

Contradlor 


221  OAK  ST. 


San  Francisco 
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John  L.  Clymer  Appointed 
Business  Manager  of  S.  F. 

Builders'  Exchange 

A  new  era  In  the  expansion  and 
growth  of  the  work  of  the  San  Fran- 
cisco Builders'  Kxchange  will  be  mark- 
ed today  with  the  induction  in  ofllce  of 
John  Li.  Clymer  as  executive  manager 
of  the  Kxchange. 

Clymer  will  bring  to  the  work  of 
this  organization  a  rich  experlfnce 
gathered  through  a  period  of  years 
devoted  to  work  of  this  type.  At  the 
outbreak  of  the  world  war  In  1914  he 
came  to  the  Pacific  Coast  as  the  repre- 


ij<;ntative  o£  the  National  Red  Cross  to 
make  a  survey  of  the  situation  as  it 
then  existed  in  the  western  states  and 
lay  the  foundation  for  such  an  organi- 
zation as  might  be  required  in  the 
event  of  this  country  being  drawn  Into 
the  great  conflict. 

From  the  Canadian  boundary  to 
Mexico,  Clymer  carried  the  Red  Cross 
message  of  preparedness  into  hundreds 
of  communities  and  created  an  organi- 
zation that  was  ready  to  function 
when  this  country  made  its  decisive 
step  and  called  upon  the  people  to 
gird  themselves  for  war. 


Subsec|uently  hi'  was  active  in  the 
organization  oi  the  variou.s  war  loan 
campaigns,  and  from  this  .stepped  into 
tlnanclal  work  of  a  kindred  character. 
Last  Spring  he  lead  The  Salvation 
Army's  state  campaign  a.s  <lirector  ot 
its  appeal  for  funds  and  rtcorded  one 
of  the  most  successful  campaigns  ot 
this   organization   since   the   war. 

He  comes  to  the  Builders'  Exchange 
from  the  newly  organized  Retail  Mer- 
chants Association,  where  he  served  as 
membership  secretary. 

Clymer  will  maintain  otiices  in  the 
Builders'  Exchange.  180  Jessie  Street, 
and  will  be  pleased  to  have  members  of 
the  various  crafts  ot  the  building 
fraternity  call  on  him  offering  sug- 
gestions that  might  benefit  the  in- 
dustry   in    general. 


November  Building  Totals 

The  Bureau  of  Building  Inspection 
of  the  S*an  Francisco  Board  of  Public 
Works  for  the  month  of  November, 
just  closed,  reports  the  issuance  of  61.i 
permits  representing  construction 
totaling    J2. 144. 606. 

Following    is    a    complete    report,    as 
issued    by    the   Department: 
("lass  Permits 


C 


Public  Bldgs. 
Alterations 


23 


415 


Cost 

i  3,000 

500,250 

1,054. 75r. 

272.851 

313,750 


Total  613  $2,144,606 

During  the  month  of  November,  1920, 
the  Bureau  issued  384  permits  "with  an 
aproximate  value  of  $1,469,940. 


STAXDIXG     TIMBKR     I.V     CAN.\D.4 


In  the  whole  of  Canada  there  are 
1065  billion  board  measurement  feet 
of  standing  timber,  according  to  an 
estimate  of  the  Federal  Government. 
Of  this  360  billion  feet  are  located  in 
British  Columbia  and  200  billion  feet 
in    the    prairie    provinces. 


Telephone:     West   1726 

J.  A.  MOHR  &  SON 

General  Painting  Contractora 

Specialists  in 

COMPRESSED     AIR     PAINTING 

AND     SAND     BLASTING 

Builders'  Exchange,  180  Jessie  St. 

2216-18   Fillmore   St., 

San   Francisco 


NK«      I>>i'rl«l  MF-\T     TO      Ul''.)«iql^- 
BHIDGF.S 

A  new  instrument  which  II  is  be-, 
lieved  will  do  away  with  uncer,<aiat3r 
in  designing  and  building  -bridg*;)  ,ne.s 
been  devised  by  the  Bureau  of  .Public' 
Roads  of  the  Department  of. Agricul- 
ture. 'J'hc  Instrument  measureH.  ,  with 
scientlHc  perclslon  every  shock.,  and' 
blow  delivered  by  moving  vehiclas  in 
crossing  a  bridge. 

The  device,  which  can  be  attarhed 
to  any  part  of  the  liridge  structure., 
makes  a  photographic  record  of  the, ef- 
fect of  the  moving  load.  The  amount. 
of  stretching  or  shortening  due"  to 
shock  is  represented  by  a  fine  black- 
line  on  the  photpgraph.  No  blow  or 
shock  can  be  delivered  so  quickly  that 
the  instrument  will  not  record,  tt.  > 

.\s  engineers  heretofore  have  been- 
unable  to  measure  the  effect  of  quickly^ 
delivered  impacts  or  to  proportion  the» 
various  parts  of  a  bridge  withabsoluiej 
assurance,  it  has  been  necessary  to 
make  a  liberal  allowance  for  this  un-- 
known  quantlt.v.  In  some  cases  the  al- 
lowance has  not  been  sufHclcnt  and 
bridges  have  collapsed  under  moving 
loads. 

Recent  experiments  with  motor 
trucks  have  shown,  it  is  said  at  the 
bureau,  that  a  swiftly  moving  truck 
may  strike  a  blow  equivalent  to  seven 
times  Its  actual  weight. 


TESTS    OK    FIR.V-VCE    CASINGS 


Fifty  tests  to  determine  the  proper. 
di;imeter  of  furnace  casings  in  warm 
air  furnaces  for  house  heating  are 
planned  by  the  department  of  mechan-  ' 
ical  engineering  of  the  University  ot 
Illinois.  This  work  is  being  conducted 
under  a  co-operative  agreement  '  bCr 
twcen  the  National  Warm  Air  Heating 
and  Ventilation  Association  and  the' en- 
gineering experiment  station  of  the 
University.  It  involves  the  determina- 
tion of  the  efficiencies  and  capacities  of 
the  warm-air  furnaces,  and  attUtdKOt' 
the  proper  conditions  of  install'aQon 
and  operation  so  that  furnaces  may  be 
accurately  rated  and  properly  seleAed 
to  do  the  work  required  of  them.l  A 
permanent  stalT  of  at  least  three  fnil- 
tiiiie  men  Is  constantly  employed- on 
this  work. 


A 


The  Republic  of  Georgia";  formfcrly 
part  of  Russia,  contains  9T0  mlla<  of 
railways.  j--  ; 


^>tlU 


LIBERTY 

WALtBOfARD 

M«NuVAC.TU0tO    »V 

KEY-HOLD  PLAftTEd  LATH  COMPANY 

c: 


Liberty  W  all  Board 

Nothing  better  foi-  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  —  V4  inch  thick,  32  and  48  inches  wide,       > 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot.        ', 


A  Flbered  Gypsum 
Board  thit  will  not 
warp   or   buckle. 


PROMPT     DELIVERY  ! 

WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Oflfice  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Folding  Gates 


Ornamental  and  Miscellaneous 
Iron  Work 


Steel  Sash 


Wire  Work 


Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 
San  Francisco 


Phones 


Market  730 
Market  731 


iCarapit  (UnnHtrurtion  Exports 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  tor  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested". 
500  MISSION   STRKET  SAN   FRANCISCO,   CAL. 


Reinhart  Lumber  and  Planing  Mill  Company 

GENERAL   LUMBER   YARD 

Dry  Kiln  Capacity,  10  Million  Feet  per  Annum 
General    Mill    and    Cabinet    Work,    Stock    Doors,    Sasli 

Frames    and    Mouldings 
17TH    *    KANSAS    STS.  -  SAN    FRANCISCO 

Phone   Market   1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

734-T44  Bush  St. 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Just    FLUSH    it    on! 
lAPIPOIITH 

■■MM^M     TRADE    MARK      ■■^■^ 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIMMEBORM  SOIMS,  Inc. 

355  Pacific  Electric  Building,  Us  Angeles  77  QTarrell  Street.  San  Francisco 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


■■ 

.     BJ^MiriVJ.' 

Hf  '''^i^H 

^^P     iJrP^t^ 

A 

|f) 

gjM 

!'^S 

Ml 

1 

^^^H 

■'■ 

Jj 

HHHIil 

Hter''!S« 

"S 

A  One  Piece 

Wall  Can 

Be  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield   17 


FOR  SALB  BY  ALL.    I.UMnEK   DEALBRS 
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LliER|Y 

WALL  BOARD 

MJtNutACTUflEb   Sr 

KEY-HOLO  Pl/JpTEieUtH  COHPAHY 

i 


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and. vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  —  i^  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


A  Pibered  Gy; 
Board  that  wil 
warp   or   buckle. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 


Telephone:     West   1726 

J.  A.  MOHR  &  SON 

General  Painting  Contractors 

Specialists  in 

COMPRESSED      AIR     PAINTING 

AND    SAND    BLASTING 

Builders'  Exchange,  ISO  Jessie  St. 

2216-18   Fillmore   St., 

San   Francisco 


KEEP  POSTED--BUSINESS  IS  REVIVING 

The     Larsen     Construction     Reports    will   give    you    tips    that   are   worth 
thousands   of   dollars    to   you.     Daily   service.     Send   for   samples. 

560    Mission   Street,   San    Francisco.     Tel.    Douglas   2372. 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Cnpacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

oakland  san  francisco 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  nn  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 


CROCKER   BUILDING 

San    Francisco,   Cal. 


TEON  BUILDING 

Portland.  Oregon 


Tel.   Market  1935 


Skilled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledlrical 

Contradlor 
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Issued    Every    Saturday 
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Building  G> 
Engineering 


San  Jose  Builders  Meet  in 
Annual  Session 


No.    560    Mission    Street, 

San   Francisco,   Calif. 

>IIIS.    L.    \.    L.\RSE:X,    l>ablUher 

J.    P.   F.\RRELI>,    Blanagrlngr   Editor 


Devoted  to  the  Engineering,  Archi- 
tectural, Building  and  Industrial  Ac- 
tivities   of    the    Pacific    Coast. 


Subscription  terms,  payable  in  advance 
V.  S.  and  Possessions,  per  year... J4. 00 
Canadian  and  Foreign,  per  year..  5.00 
Single   Copies    15c 

Entered  as  aecond-class  matter  at 
San  Franciiiro  Post  Office  under  act  of 
CODsreMH    of    March    3,    1870. 


ST.A'IE    W.\TER    MEET    AT 
.  FRESNO,    DECEMBER    ISTH 

I  December  12  is  the  date  set  for  a 
meeting  in  Fresno  of  the  survey  board 
which  is  to  investigate  water  problems 
of  the  state  under  the  |200,00  voted  by 
the  last  Legislature  for  this  purpose. 
The  money  was  secured  as  the  result 
of  pressure  of  advocates  of  the  Mar- 
shall plan.  Among  those  who  will  at- 
tend is  B.  A.  Etcheberry,  professor  of 
Irrigation  of  the  University  of  Califor- 
nia. Professor  Etcheberry  is  one  of 
the  foremost  authorities  in  the  coun- 
try on  irrigation,  and  has  been  identi- 
fied with  large  projects  in  California. 
Washington,  Oregon  and  British  Co- 
lumbia. For  four  years  he  has  served 
on  the  assessment  board  of  the  drain- 
age district  comprising  the  entire  Sac- 
ramento and  San  Jose  Valley  areas. 
The  State  Reclamation  Board  is  the 
executive  body  of  the  district  and  the 
eight-million-dollar  flood  control  proj- 
ect which  is  nearing  completion  will  be 
assessed  against  the  Sacramento  Val- 
ley lands,  a  work  in  which  Professor 
Etcheberry    is   engaged. 


SAN      JOAQII.X     COIXTY      SURVEYOR 
FAVORS   MACADAM    ROADS 


County  Surveyor  F.  E.  Quail  Is  rjuot- 
ed  as  stating  that  he  does  not  regard 
the  concrete  highway  as  the  ideal  type 
of  road  for  San  Joaquin  County  at  this 
time.      He  is  quoted   as   follows: 

■By   using   the  oil   macadam   type   we 

iile    to    give    the    people    of    San 

ji  County  twice  as  much  mileage 

iroved  highway  and  at  the  same 

tin.,    sive   them  service. 

"Furthermore,  the  oil  macadam  can 
be  salvaged  when  the  road  is  torn  up, 
■omething  you  cannot  very  well  do 
with  concrete.  The  roadbeds  we  are 
putting  in  are  permanent.  When  we 
becr.mo  belter  fixed  fln:incially  we  will 
be  in  a  position  to  lay  the  a.sphaltlr 
top  on  a  concrete  base  without  the  ex- 
peffise  of  constructing  a  new  road. 


The  twenty-third  annual  banquet  of 
the  San  Jose  Builders'  Exchange  was 
held  Wednesday.  December  7,  in  the 
Greek  dining  room  of  the  Hotel  Mont- 
gomery. Representatives  from  var- 
ious Exchanges  throughout  the  state 
attended  the  meeting  and  subjects  of 
great  importance  to  the  gathering 
were   discussed. 

One  of  the  principal  talk^  was 
given  by  George  Gompertz  of  San 
Francisco,  who  spoke  on  what  the 
American  plan  has  done  for  that  city, 
not  only  for  the  employer,  but  for 
the  employe  as  well.  He  pointed  out 
how  money  is  now  going  into  buildings 
for  investments  and  that  the  employer 
no  longer  pays  tribute  to  have  his 
work  done  without  interference  while 
the  mechanic  is  now  able  to  work  at 
any  rate  of  speed  and  has  not  the  bur- 
den of  dues  or  assessments  as  they  did 
under  the  old  system. 

S.  G.  Tompkins,  whom  President  Her- 
man spoke  of  as  the  "shepherd"  of  San 
Jose,  ever  ready  to  work  and  do  good, 
and  who  Mr.  Herman  declared  should 
be  put  to  work  "planning  our  new^ 
city,  running  our  county  and  city  gov- 
ernments and  even  building  the  new 
Memorial  auditorium,"  spoke  as  pres- 
ident of  the  local  Better  American 
Federation.  He  described  this  organ- 
ization, said  it  educates  everyone, 
creates  and  fosters  a  living  standard 
and   a    better    government. 

J.  K.  Xelson  of  Oakland  spoke  of  the 
great  opportunity  Oakland  and  San 
Jose  are  losing  by  not  expanding  their 
city  limits  so  they  will  meet.  He 
pointed  out  that  a  southern  city 
reached  out  farther  and  grew   large. 

jV.  E.  Rowe  then  delivered  an  ex- 
tended address  on  co-operation  and 
told  what  the  Builders'  exchanges  of 
the  state  stand  for. 

"The  exchanges  do  not  boost  prices, 
deceive  the  public,  fight  the  working- 
men  or  get  the  name  of  robbers,"  he 
said.  "Instead  the  exchanges  give  and 
want  honest  treatment.  Any  investor 
dealing  through  the  exchange  is  as- 
sured of  honest  treatment  and  of  low 
prices,  honest  competition  and  a  bet- 
ter building  for  the  money  expended. 
The  state  exchange  forces  these  princi- 
ples on  all  locals.  They  compel  all  ex- 
changes to  give  the  public  free  serv- 
ice and  maintain  their  exchanges  on 
dues,  without  one  cent  of  taxes  or 
other  things  that  will  increase  the  cost 
of   the    buildings." 

E.  H.  Noack  of  Stockton  also  spoke 
briefly  on  the  growth  of  the  exchanges 
during  the  last  few   years. 

The  meeting  was  one  of  the  best 
held  by  the  exchanges  in  a  number  of 
years,  not  only  in  regard  to  attendance 
but  also  In  regard  to  the  enthusiasm 
shown. 


TO  STOP  HIGHWAY  DAM.\GE 


The  California  Highway  Commission 
has  received  an  ofTer  from  the  Super- 
visors of  Orange  County  to  co-operate 
with  the  commission  in  every  way  pos- 
sible to  put  an  end  to  overloading  on 
state  and  county  highways,  which  is 
declared  to  be  responsible  for  great 
damage  to  Improved  roads. 


Stockton  to  Educate  Public  with 
Fads  Through  Exhibit 

Frer       Vclnii>.>ii>ii — Ihratrrs      Will      DU- 
pl.-ij     I'Valure))   on    <icreen — Commit- 
tees      .\|>|iuluteil     to       Comiiletc 
.ArranKrmenlH. 


The  Building  .Material  Exhibit 
planned  by  the  .Stockton  architects 
will  be  held  during  the  week  of  Jan- 
uary 21st-28th,  in  the  Fountain  room 
of   Hotel   Clark.   .Stockton. 

The  object  of  the  exhibit  is  to  place 
before  the  general  public  a  compre- 
hensive display  of  new  and  modern 
building  materials  and  new  and 
economical  systems  and  methods  of 
building  construction  and  building 
efficiency  brought  out  during  the  past 
few  years,  when  all  energies  were  bent 
toward  economy  and  eltlclency.  Also, 
to  create  on  the  part  of  the  public  a 
general  knowledge  of  the  great  reduc- 
tions that  have  taken  place  in  the 
prices  of  nearly  all  building  materials, 
and  in  connection  therewith  to  have  an 
interesting  display  of  architectural 
drawings,  photographs  and  models  and 
to  create  a  general  interest  in  build- 
ing operations  and  to  impress  on  the 
public  that  now  is  the  time  to  build, 
and  that  the  way  to  have  a  city  is  to 
build   one. 

In  addition  tc^  the  foregoing,  the 
local  theatres  will,  during  the  week 
of  the  exhibit,  run  special  aflded  fea- 
tures in  the  form  of  educational  films 
featuring  the  production  and  manu- 
facture of  various  building  materials, 
also  vaudeville  ai  the  Colonial  the- 
ater featuring  Roy  Hiram  Clair  and 
company  in  "Hiram  the  Architect"  and 
"Hiram  the  Builder."  with  special 
scenery  and  stage  settings  designed 
by  the  Stockton  Association  of  .Archi- 
tects. 

Entertainment  features  will  be  pro- 
vided at  the  exhibit  rooms  every  night 
in  the  form  of  interesting  talks  on 
building  construction,  materials,  etc.. 
good  singing  and  music  every  night, 
and  the  last  night,  January  28th,  will 
be  devoted  to  a  fancy  dress  masque- 
rade ball.  Admission  to  the  exhibit 
will  be  free  each  afternoon  and 
evening.  Admission  to  the  ball  will 
be  by  invitation  only. 

The  following  offlcers  and  commit- 
tees  have  charge  of  the  exhibit: 

Glenn  Allen,  president,  and  J.  M. 
Burke,    secretary. 

Exhibit  committee — E.  B.  Brown, 
Wm.  J.  Wright,  I.  C.  Satterlee.  Victor 
Galhrath  and  L.  S.  Stone. 

Architectural      display      committee 

E.  B.  Brown,  J.  U.  Clowdsley  and  L. 
S.  Stone. 

Finance  committee — J.  U.  Clowdsley, 
Peter  La  Sala  and  Franklyn  E. 
Warner. 

ruliliclly  committee — J.  M.  Burks, 
i:.   l\  .Morrell  and  Frank  V.  Mayo. 

Entertainment  committee — Peter  L. 
Sala.   Jos.    Losekan    and   Chas.    Young. 


I.I  MDER     COMPANY     BirSY 


The  Tilden  Lumber  Co.,  of  Richmond, 
Cal  reports  an  unusual  run  of  bus- 
iness. The  company  has  contracts  to 
supply  lumber  tor  the  Republic  Steel 
Package  Plant  in  the  north  section 
of  Richmond,  for  a  storage  shed  at  the 
municipal  wharf  and  the  Rlcbmond 
High  school  building. 
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The  Observer 


Practically  every  section  of  the  Pacific  Coast  reports  the  erection  ol 
homes  as  the  most  active  construction  during  the  month  of  November 
p-nllnwine  is  a  report  of  building-  operations  from  twemty-nine  Pacific  Coast 
cities  for  the  past  month,  as  compiled  exclusively  for  BUILDING  AND 
KN'OINEERIXG  NEWS: 

Los   Aneeles 4242    permits.   i|l8.6S5,775.     Housing   construction   represents 

approximately  43.4  per  cent  of  the  total  number  of  permits  and  64  per  cent 
of  the  total  valuation  for  the  month. 

San  Francisco — 613  permits,  $2,144,000.  Frame  buildings  erected,  mostly 
residences    Hats  and  apartments,   172    im   number;   total,   $2,144,606. 

Portland,  Ore— 10S2  permits,  i|il .«74,ai5.  61G  new  buildings,  $1,198,820: 
460   repairs,   $175,795.      llesidences  most  active  construction.     Outlook:  good. 

Long   Beach — 390    permits   *l,254„'i0t).      Conditions   not    reported. 

Oakland— 646  permits,  !|!1,3,SS,174.  532  new  buildings,  $1,127,323;  114  re- 
pairs,   $107,851.      Homo    building    most   active.      Outlook:    good. 

Pasadena — 362  permits,  $701.»I>S.  239  for  new  buildings,  $647,590;  123 
repairs,  $54,408.     Home   buildlTig   most  active. 

Seattle,  Wash.— 735  permits,  $503,800.  413  new  buildings.  $486,275;  322 
repairs.  $107,525.     Home   building   most  active.     Outlook:   "steady." 

Sacramento — 288  permits,  $4iMi,2:t5.  S7  new  buildings,  $394,809;  201  for 
alterations  and  repairs,  $101,426.  Outlook:  good  in  every  way.  Home 
building  most  active. 

Fresno — 253  permits,  $40.%,»S8..  174  new  buildings,  $320,068;  79  repairs. 
$85,920.     Home  building  most  active.     Outlook:   good. 

Anaheim — 79  permits,  $380,937.,  66  new  buildings,  $284,437;  13  repairs, 
$5,500.     Outlook:  very   good. 

Santa  Barbara — 95  permits,  $240,775.  51  residences.  $175,545;  3  commer- 
cial buildings,  $37,000;  repairs.  $2i8,230.  Home  building  most  active.  Out- 
look,  excellent. 

San  Jose — S9  permit.s,  $235,210.  57  new  buildings,  $210,730;  32  repairs, 
$24,830.  Home  building  most  active.  Outlook:  very  promising,  consider- 
able work   in   most  lines  being  contemplated. 

Tacoina,  Wash. — 263  permits,  $180,542..  128  new  buildings.  $140,540;  135 
repairs.   $40,002.     liesidenco  construction   most  active.     Outlook:   good. 

Stockton — 93  permit.s.  $105,130..  70  new  buildings,  $154,155;  23  repairs, 
$10,975.     Home   buildiing   most   active.     Outlook:    very   good. 

Huntington  Park — $104,130.  Outlook:  very  good.  Home  building  most 
active.     Steady   increase   in   activities   since   October. 

San  Bernardino— -7  S  permits,  $128,525.  65  new  buildings,  $105,000;  13 
repairs,    $23,525.      Homes    most   active    construction. 

Spokane,  Wash.— 183  permits,  $1184205.  136  new  buildings,  $95,445;  47 
repairs,  $22,760.     Home  building  most  active.     Conditio'ns  not  reported. 

Barbank — 54  permits,  $117,575,  all  new  buildings.  Stores  and  apart- 
ments, $50,000;  dwellings,  $67,575.  Outlook:  good.  Total  valuation  of  year 
to   date,   $1,008,248. 

Bakersfleld — 42  permits,  .^97,405.  32  new  buildings,  $90,050;  10  altera- 
tions. $7,355.       Home  building  most  active.     Outlook:   very  good. 

Alameda — 69  permits  $84,464.  21  new  buildings,  $70,600;  48  repairs, 
$13,964.     Frame   homes  most  active.     Outlook:   fair. 

Palo  Alto — 30  permits,  ¥83,357.  Residence  construction  most  active. 
Total   for  year  to   date    is    $570,019. 

Klvcrsidc — 6S  permits,  $S1,S95.  45  new  buildimgs,  $71,480;  23  repairs, 
$10,415.      Home    building    most    active.      Outlook:    excellent. 

Pullerton— 45  permits,  $81,700..  41  for  new  buildings,  $76,950;  4  repairs. 
$4,750.     Outlook:   very  good.      Homes  and  store   building   most   active. 

Turloek — $78,995,  an  increase  of  $55,345  over  the  same  period  for  1920. 
Outlook:   good.      Several   business    blocks  are  contemplated. 

Oakdale — 11  permits,  $68,000,  all  new  buildings;  $40,000  for  new  school. 
Home  building  most  active.     Outlook:   good. 

Snn  Leandro — $20,:i00.  Increase  of  $2,570  over  October.  Outlook  mot 
reported. 

yallejo— 66   permits,   $23,518.      18   new   buildings,    $7,000;    48   repairs,   $16,- 
garases    most    active    construction.      Outlook:    "nothing 


518.      Homes 

extra — will   be  dull   until   Spring 

Oxnard — $13,600.     Home   building  active.      Outlook:    "looking  up  " 
Salinas_$10,912,     $7,500     for    new    buildings,     $3,412     for    repairs.       Hon 
Outlook:    emcciuraging. 


building   most   activ 


If  $250,000  worth  of  stock  will  be 
taken  up  on  the  Peninsula,  the  Doble 
Motors  Corporation,  manufacturers  of 
steam  automobiles,  will  erect  a  $300.- 
000  plant  in  Burlingame,  according  to 
an  announcement  of  the  Three  Cities 
Chamber  of  Commerce.  G.  H,  Landfleld 
is  representing  the  Doble  iiiterests  in 
the   proposal. 


Members  of  the  Impartial  Wage 
Board,  appointed  by  the  Industrial  As- 
sociation of  San  Francisco,  express  the 
belief  that  the  board's  final  decision 
on  building  trades  wages  could  be  an- 
nounced within  ten  days.  The  board 
already  has  had  digests  made  of  the 
great   mass  of  testimony  secured  from 


contractors  and  umion  labor  repre- 
sentatives during  the  hearings  of  the 
last  month. 

Directors  of  the  National  Lumber 
Manufacturers'  Association,  represent- 
ing the  combined  membership  of 
twelve  regional  organization^,  havq 
adopted  a  resolution  urging  Governor 
Small  of  Illinois  to  immediately  com- 
plete the  waterways  link  between 
Lockport  and  Utica  in  order  that 
southern  lumber  may  reach  Chicago 
and  lake  ports  by  all-water  routes  at  a 
great  saving  in  freight  costs.  The 
cost  of  transporting  lumber  by  rail 
exceeds  the  cost  of  manufacturing  the 
material,   the   directors  said. 


A  national  gathering  of  engineers 
will  assemble  in  Washington.  January 
5  and  6,  to  discuss  social,  technical, 
economic  and  political  questioms.  it 
Avas  announced  by  Calvert  W.  Town- 
ley,  first  vice-president  of  the  Ameri- 
can Engineering  Council  of  the  Fed- 
erated American  Engineering  Socie- 
ties, At  this  meeting,  with  practically 
every  state  in  the  country  represemt- 
ed.  reports  will  be  submitted  showing 
the  progress  of  federation  activity  in 
America  since  the  formation  of  the 
council  under  the  presidency  of  Her- 
bert Hoover  in  November,  1920.  Dean 
Mortimer  E.  Cooley,  recently  chosen 
to   succeed  Mr.   Hoover,   will   preside. 


Articles  of  incorporation  have  been 
filed  by  the  Federal  Iron  and  Steel 
Corporation  of  Spokame,  Wash,  The 
company  is  capitalized  at  $1,000,000. 
Incorporators  are:  F.  M.  Handy,  J.  C. 
Haas,  A.  M.  Baldwin.  Louis  Moss  and 
A.   H.   Stedman. 


Harvey  J.  RIckard,  chief  accountant 
of  the  Fresno  County  Road  Depart- 
ment, died  December  11  at  his  home, 
2909    Illinois    avenue,    Fresno. 


The  Cliff  Commercial  Company  has 
been  incorporated  to  conduct  a  gen- 
eral export  a'nd  import  business,  with 
offices  at  593  Market  street,  San  Fran- 
cisco. William  Schwartz  of  Myers  & 
Schwartz,  electrical  Jobbers,  is  presi- 
dent: R.  H.  Ohea,  secretary  ol  the  Par- 
affine  Companies,  Inc.,  and  W.  A.  Gal- 
vin,  insurance,  are  vice-presideTits  and 
Victor  W.  Galvln.  formerly  associated 
with  MacDonald  &  Co.,  is  secretary 
and    general    manager. 


According  to  a  survey  made  by  the 
National  Lumber  Manufacturers'  As- 
sociatiooi.  only  410  cities  in  the  United 
States  (27%)  have  a  building  law.  Of 
the  larger  cities  (those  over  26,000 
population)  223.  or  80%,  have  building 
codes.  It  is  not  uncommon  for  these 
building  codes  to  be  contained  in  min- 
utes of  the  common  council  or  In  a 
bulky  code  of  ordinances  which  is  dif- 
ficult to  use  for  reference,  and  expens- 
ive  to   purchase. 


James  Archer,  engineer  in  charge  of 
State  Highway  construction  in  Men- 
docino County,  was  killed  in  an  auto 
accident  near  Cloverdale.  December 
3rd. 


The  Sacramento  Brick  Co..  of  Sacra- 
mento, which  is  developing  toward  a 
30,000,000  annual  capacity,  is  plannlmg 
to  install  new  machinery  and  equip- 
ment, not  only  for  the  manufacture  of 
brick  but  roofing  material,  according 
to  an  announcement  of  H.  H.  Bartells, 
manager  of  the  oomcern. 


The  Seattle  offices  of  H.  B.  Pearce, 
architect.  Arcade  Building,  announces 
the  opening  of  a  Portland  office  at  418 
Board  of  Trade  Building,  im  charge  of 
R.   F.    McClelland. 


The  M.  Stulsaft  Company,  wholesale 
plumbing  concern,  has  purchased  a 
site,  83  by  100-feet,  in  Eleventh  street 
between  Alice  and  Harrison  streets, 
Oakland,  on  which  it  proposes  to  lo- 
cate the  Oakland  branch. 
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RKPAIRING    A8PHAI.T    STREBT8     IN 
WINTER 


A  method  of  repairing  asphalt  pave- 
ments during  the  winter  months, 
when  municipal  and  county  asphalt 
plants  usually  are  closed  down,  has 
been  evolved  with  success  by  Charles 
L.  Harrison,  eng-ineer  in  charge  of 
street    repairs    at    Cincinnati. 

The  old  asphalt  pavement  is  re- 
moved from  the  streets  and  hauled  to 
the  yards  during  the  regular  working 
season,  the  pavement  being  broken 
down  to  approximately  two  and  one- 
half  inches.  The  heating  plant  con- 
sists of  four  horizontal  tour-wheeled 
kettles,  each  of  one-hundred-gallon 
capacity.  The  old  asphalt,  broken  to 
proper  size,  is  placed  in  the  kettles  in 
the  afternoon  and  the  fire  started  at 
5  o'clock  the  next  morning.  Four  or 
Ave  gallons  of  water  are  added  and 
the  covers  are  placed  on  the  kettles. 
After  being  allowed  to  steam  for  half 
an  hour  the  mixture  is  turned  over 
with  heavy  bars,  is  spaded  at  one  end 
and  then  allowed  to  steam  again.  The 
operation  is  repeated  until  at  the  end 
of  three  hours  the  water  has  evapo- 
rated and  the  mixture  is  ready  for 
use  at  a  temperature  of  325  to  375  de- 
grees Fahrenheit.  It  is  then  trans- 
ferred to  another  kettle  under  which 
a  hot  flre  has  been  built,  and  is  hauled 
therein  to  the  street  where  it  is  laid 
in  the  same  manner  as  "new  stuff," 
except  that  it  is  tamped  into  place 
instead  of  being  rolled.  The  four  ket- 
tles are  never  allowed  to  be  more 
than  half  full,  as  the  mixing  cannot 
be  done  in  an  economical  manner  if 
the   kettles   are   full. 

The  force  engaged  in  breaking, 
heating  and  laying  the  asphalt  in  Cin- 
cinnati oonsists  of  only  seven  men.  who 
are  kept  during  the  winter  as  the 
nucleus  for  the  spring  force  and  a 
driver  for  a  two-horse  wagon.  No 
additional  bitumen  or  dust  filler  la 
added  to  the  old  asphalt  and  the  cost 
Is  slightly  less  than  the  average  cost 
per  square  yard  for  repairs  with  new 
material. 


TWO  BILLION      FEET  AI^.*.SKAX 

PI  LPWOOD    OFFERED    FOR    SALE 


Two  billion  feet  of  .Alaskan  pulp- 
wood,  the  largest  amount  of  National 
Forest  timber  ever  offered  for  sale,  is 
described  in  a  prospectus  recently  is- 
sued by  the  Forest  Service,  United 
States    Department    of    Agriculture. 

The  timber  is  within  the  Tongass  Na- 
tional Forest,  on  the  west  side  of  .Ad- 
miralty Island,  and  covers  about  SO.OOU 
acres  with  a  frontage  of  48  miles  on 
navigalili-  water,  and  24  miles  by  boat 
from  Juneau  and  900  miles  from 
Seattle.  Four-tlflhs  of  the  timber  is 
western  hemlock  and  one-fifth  Sitka 
spruce,  both  of  which  make  excellent 
grades  of  paper,  as  has  been  demon- 
strated by  the  mills  of  Oregon  and 
British   Columbia. 

Th-  sale  period  will  be  thirty  years, 
and  a  large  plant  will  he  required  i') 
utilize  all  the  timber  within  thai  tinif 
The  sales  contract  requires  that  a  pulp 
manufacturing  plant  of  not  less  than 
100  tons  daily  capacity  shall  be  eslah- 
lished  in  Alaska  by  the  purchast-r 
within  three  years.  This  section  of 
Alaska  has  many  unappropriated 
power  sites  of  suitable  capacity  for 
large  pulp  and  paper  plants. 

Til.-  need  of  developing  our  pulp  in- 
dustry is  emphasized  by  forestry  ex- 
perts who  point  thai  although  prior  lo 
la09  all  the  paper  consumed  in  this 
country  was  manufactured  here.  In 
1920  two-thirds  of  the  newsprint  used 
In  the  United  States  was  made  from 
timber  grown  on  foreign  soil.  Reduced 
to  dollars  and  cents  this  represents  an 
annual  payment  of  J191.000.000  for  pulp 
wood,  wood  pulp  and  paper  which  thl.s 
county  has  been  obliged  to  Import  due 


Immigration  and   Housing  Commission 
Urges  More  and  Better  Homes 


"More  and  better  homes'  is  the  slo- 
gaTi  of  the  California  Commission  of 
Immigration  and  Housing,  which  is 
rendering  invaluable  assistance  to  the 
various  municipalities  of  the  State 
In  their  efforts  to  improve  housing 
conditions  and  to  make  it  possible  for 
the  workingman  to  acquire  a  comfort- 
able and  attractive  home  at  a  minimum 
cost. 

As  a  part  of  the  housing  program 
of  the  commission.  Edward  Glass. 
State  Director  of  Housing,  a  practical 
architect  who  ramks  high  in  his  pro- 
fession, has  evolved  a  type  of  bunga- 
low, consisting  of  four  rooms  and 
bath,  of  fireproof  construction  and 
modern  in  every  respect,  that  can  be 
constructed  at  a  total  cost  of  $1400. 

This  particular  type  of  dwelling  was 
planned  especially  for  Bakersfleld  and 
vicinity,  where  frequent  disastrous 
fires  caused  the  city  officials  to  seek 
the  assistance  of  the  California  Com- 
mission of  Immigration  and  Housing 
in  solving  their  housing  problem. 
Snltnble  Anywhere  in  State 

However^  according  to  Glass,  this 
type  of  bungalow  is  suitable  for  a 
home  in  any  part  of  the  State  and 
should  not  cost  more  than  his  esti- 
mate of  $1400. 

In  investigating  conditions  in  Ba- 
kersfleld. Glass  said  he  discovered 
that  many  of  the  fires  in  homes  were 
caused  by  Mexicams.  As  Glass'  plans 
call  for  absolutely  fireproof  construc- 
tion, including  the  floors,  all  danger 
from  flre   will   be  eliminated. 

The  plans  provide  for  a  combination 
kitchen  and  dining-room,  a  living-room 
two   bedrooms   and   a   bath. 

Under  the  direction  of  Edward 
Glass.  State  Housing  Director,  assisted 
by  Leo  T.  Mott.  Chief  Housing  inspect- 
or, a  housimg  survey  is  being  conducted 
in  San  Jose  by  the  Housing  Inspector 
of  I  hat  city  with  a  view  to  eliminating 
the  dark,  inside  rooms  in  apartmept 
houses,    flats    and    lodging   houses. 

This  is  part  of  a  state-wide  program 
planned  by  the  commission,  which  vol- 
unteers its  services  to  any  city  or  town 
desiring  to  Improve  its  housing  condi- 
tions. 

Many  cities  have  already  availed 
themselves  of  the  proffered  assistance 
of  the  commission,  with  the  result 
that  housing  conditions  have  been 
greatly  improved  and  plans  have  been 
perfected  for  more  sanitary  and  at- 
tractive type  of  dwellings  in  the  fu- 
ture in  several  cities  of  the  state. 
Brines   Bettor   OivillKatian 

Convinced  that  the  home  is  the 
basis  of  all  civilization  a-nd  that  better 
homes  make  for  a  better  civilization, 
the  Commission  of  Immigration  and 
Housing  is  making  an  exhaustive  in- 
vestigation  of  the  practicability  of  the 


State  of  California  making  loans  to 
workingmen  to  acquire  and  build 
homes. 

This  is  in  line  with  the  provisions 
of  a  bill  introduced  im  the  Legislature 
at  Its  last  session  by  Senator  Law- 
rence J.  Flaherty  of  San  Francisco. 

In  its  investigation,  the  commission 
has  already  made  a  study  of  plans, 
similar  to  those  proposed  by  Senator 
Flaherty,  that  are  now  in  operation 
and  in  some  instances  have  been  siTice 
1850.  in  every  country  in  Europe  as 
well  as  Australia  and  Central  Ameri- 
can countries;  also  in  several  states 
in  the  United  States. 

Out  of  this  investigation,  the  com- 
mission hopes  to  evolve  a  practical 
plan  for  assisting  worki'ngmen  In  ac- 
quiring homes,  and  to  make  a  report 
and  recommendations  on  the  subject  to 
the  next  Legislature. 

"The  people  of  any  nation  are  no 
better  or  no  worse  than  the  homes  In 
which  they  live,"  is  the  contention  of 
Paul  Scharrenberg,  a  member  of  the 
California  Commission  of  Immigration 
and  Housing,  who  says,  "the  home  la 
the  basis  of  all  civilization,  and  the 
best  %vay  to  improve  civilization  is  to 
improve  the  housing  conditions  of  the 
people."  The  same  views  are  enter- 
tained by  Archbishop  Edward  J.  Han- 
na  and  other  members  of  the  commis- 
sion. 

It  is  the  hope  of  every  member  of 
the  commission  that  the  State  of  Cali- 
fornia will  make  it  possible  for  every 
workingman  to  own  his  own  home,  and 
that  the  home  shall  be  sanitary,  com- 
modious and  attractive. 

Model   Camps 

The  Commission  of  Immigration  and 
Housing  points  with  particular  pride 
to  the  results  achieved  in  its  work  of 
cleaning  up  and  making  sanitary  and 
attractive  "workingmen's  camps,  such 
as  coTistruction  and  highway  camps 
and  housing  conditions  in  the  seasonal 
industries,  such  as  fruit  and  hop  pick- 
ing, and  the  canning  and  packing  of 
fruit  and  vegetables. 

Without  fear  of  contradiction,  the 
Commission  of  Immigration  a'nd  Hous- 
ing declare  that  conditions  in  such 
camps  are  the  best  to  be  found  any- 
where in  the  world  and  serve  as  mod- 
els for  all  other  states  in  this  country 
and  the  countries  of  Europe.  .Austra- 
lia. Central  and  South  America. 

This  particular  work  of  the  commis- 
sion is  and  has  been  for  years  under 
the  persomal  direction  of  Edward 
Brown,  a  San  Francisco  workingm.in. 
who  has  gained  a  national  reputation 
as  an  expert  in  this  special  field  of  en- 
deavor and  who  has  refused  many 
flattering  offers  from  big  corporations 
to  leave  the  commission  and  enter 
their  employ  as  an  Industrial  and 
housln.g    manager. 


to    lack    of    raw    material    available    to 
existing    pulp    mills. 

.\  partial  solution  of  this  problem, 
state  foresters.  Mrs  in  establishing 
pulp  mills  in  Alaska,  where  there  .s 
new  a  large  supply  of  spruce  and  hem- 
lock, and  where  wood  can  be  grown  at 
a  rate  sufficient  to  furnish  Indefinitely 
one-third  of  the  present  American 
newsprint     requirements. 

More  than  60  per  cent  of  the  factory 
workers  In   Japan  are  women. 


HEDVrTIOX    IX    PRICK    OF 
CL.W    PRODFCTS 


Clay  products  are  being  reduced  in 
price  In  the  New  Philadelphia.  Ohio, 
district.  Quotations  on  building  block 
and  hollow  ware  have  dropped  from  10 
to  15  per  cent  In  the  last  week.  Brick 
for  ornamental  purposes  has  declined 
from  10  to  20  per  cent  Sewer  pipe 
dropped  from  5  to  in  per  cent.  Fire- 
brick has  declined  50  per  cent  In  the 
lait    year. 
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APARTMENT  HOUSES 

Plumbing      and      Heating       Contracts 

Awarded. 
APARTMENTS  Cost,   $525,000 

SAN  FRANCISCO.     NW   Washington  & 

Gough  Sts. 
Seven-story    and    basement    reinforced 

concrete   apartments. 
Owner  —  Two    Thousand    Washington 

Street,  Inc. 
Architect — C.     A.     Meussdorfer,     Hum- 
boldt  Bank   Bldg. 
Pliunbing  to   C.   Petersen   Co.,   730  Lar- 

kin    St..    ?14,045. 
Heating    to    Scott    Co..    243    Minna    St., 

?6,924. 


Plans  Complete. 

APARTMENTS  I'ost.    ?  12,000 

OAKLAND,  Alameda  Co..  Cal.  Lake- 
shore  Avenue. 

Two-story  frame  and  plaster  apart- 
ments  (4  apts.) 

Owner — Joseph  Sinai. 

Architect — Jas.  T.  Narbett,  Syndicate 
Bldg.,  Oakland. 


Plans   Being   Prepared. 

APT.   HOUSE  Cost,    $45,000 

SAN  FRANCISCO.     Mission  District. 

Three-story  frame  apt.  house  (fifteen  2, 
3  and  4-room  apts.). 

Owner — Name  withheld. 

Architect — W.  F.  Gunnison,  1666  Gold- 
en Gate  Ave. 


Plans  Being  Figured. 

APT.   HOUSE  Cost,   $45,000 

SAN  FRANCISCO.  NE  Leroy  and  Sac- 
ramento. 

Three-story  brick  and  frame  apt.  house 
eighteen  2  and   3-room  apts.). 

Owner — Name  withheld. 

Architect — W.  F.  Gunnison.  1666  Gold- 
en Gate  Ave. 


Contract  Awarded. 

APARTMENTS  Cost,  $13,500 

BERKELEY,    Alameda    Co.,    Cal.       SW 

Hillegass  and  Ashby  Avenue. 
Two-story    IB-room    frame   apartments. 
Owner — Mr.   Jeftery.   San   Leandro. 
Architect — None. 
Contractor — Edw.   Larmer,   90   Fairview 

Ave.,  Piedmont. 


Segregated  Figures  Being  Taken. 
STORE   &    APM.XTS.  Cost.    $75,000 

MARYSVILLE.    Yuba    Co.,    Cal. 
Five-story    brick    store    and    apartment 

house   (15  tour-room  apts.) 
Owner — Withheld. 
Architect — A.    H.    Knoll,    Hearst    Bldg., 

San  Francisco. 


Contract   Awarded. 

APARTMENTS  Cost.    $26,000 

SAN  FRANCISCO.  Van  Ness  Avenue 
between    Vallejo    and    Green    Sts. 

Three-story  and  basement  frame,  stuc- 
co and  brick  veneer  apartment 
house    (11   2 -room  apts.). 

Owner — Mrs.    Louise    Thomas. 

Architect — O.  R.  Thayer.  110'  Sutter  St.. 

San    Francisco. 
.  Contractors — Kincannon       &       Perego, 
159    Sutter   St. 

To  Be  Done  By  Day's  Work. 
APARTMENTS  Cost,   $20,000 

SAN    FRANCISCO.      North    Point    137-6 

E  Hyde  St. 
Three-Story  and  basement  frame   (18) 

apartments. 


Owner— C.  S.  Allred,  159  Liberty  St. 
Architect. — None. 


BANKS 


Figures  To  Be  Taken  Next  Week. 

BANK   &  OFFICE  BLDG.       Cost,   $ 

VAN  NUYS.  Cal. 

Two-story   brick   bank   and   office   bldg. 
Owner — Bank    of   Van    Nuys. 
Architect — Allison    &   Allison.    1405    Hi- 
bernian  Bldg.      Los  Angeles,  Cal. 


LODI,  San  Joaquin  Co.,  Cal. — Appli- 
cation for  a  national  charter  has  been 
filed  at  Washington  for  the  proposed 
Citizens  National  Bank  of  Lodi.  It  will 
have  a  paid  up  capital  of  $100,000,  with 
a  surplus  of  $50,000.  Sites  are  being 
co'nsidered  by  the  directors,  whose 
names  have  not  yet  been  announced, 
on  which  it  is  proposed  to  erect  a  mod- 
ern banking  structure.  Jno.  B.  Cory 
and  Wilson  H.  Thompson,  formerly 
connected  with  the  First  National 
Bank  of  Lodi  are  interested. 


BONDS 

OROVILLE.  Butte  Co.,  Cal.— Peti- 
tions will  be  presented  to  the  City 
Trustees  seeking  an  election  to  vote 
bonds  to  finance  constructioTi  of  a 
lighting  system  and  a  municipal  elec- 
tric distributing  system.  The  petitions 
will  ask  the  city  board  to  secure  esti- 
mates of  costs  on  such  improvementa 
immediately. 


HOLLISTER.  San  Benito  Co..  Cal. — 
An  election  will  be  held  January  17th 
to  decide  the  question  of  issuing  an^ 
selling  bonds  of  $32,000  to  finance  the 
construction  of  a  soldiers'  war  memor- 
ial. 


PARADISE.  Butte  Co..  Cal. — Until 
December  28,  11  A.  M..  bids  will  be  re- 
ceived by  G.  C.  Bille.  Secretary.  Para- 
dise Irrigation  District,  for  the  pur- 
chase of  $70,0110  in  bonds  to  finance 
construction  of  improvements  in  the 
district. 


FAIRFIELD,  Solano  Co.,  Cal. — Bonds 
of  $10,000  of  Hunter  School  District 
has  been  sold  by  the  Eoipervisors.  pro- 
ceeds of  sale  to  finance  construction  of 
a  new  school  building.  Supervisors 
also  sell  $4,000  bond  issue  of  Fall.s 
School  District,  proceeds  of  sale  to 
linance   improvements. 


STOCKTON,  San  Joaquin  Co..  Cal. — 
Bonds  totaling  $104,000  to  finance  con- 
struction of  new  schools  and  additions 
to  standing  structures  have  been  sold 
by  the  Stockto'n  High  School  District 
for  a  premium  of  $727.  Davis-Heller 
&  Pearce  Co..  Delta  Bldg..  Stockton, 
are  the  supervising  architects. 


MARYSVILLE.  Yuba  Co..  Cal. — City 
Council  at  its  last  meeting  discussed 
proposal  to  call  election  to  bond  for 
*150.000  for  Ellis  Lake  Improvements 
and  paving  street  intersections.  W,  M. 
Meek,  City  Engineer. 


SAN  JOSE.  Santa  Clara  Co..  Cal  — 
December  28  is  date  set  in  Hester 
School  District  to  decide  the  question 
of  issuing  and  selling  bonds  of  $13.0uii 


to  finance  construction  of  a  new  school  ] 
building.  Trustees  of  the  District  are:  | 
G.  A.  Bean,  Paul  Rudolph  and  Vivian  j 
Losse  Blair. 


REDWOOD  CITY.  San  Mateo  Co..  Cal. 
— Supervisors  have  sold  balance.  $14,000  \ 
block,  of  $70,uon  bond  issue  of  Burlin- ' 
game  School  District  for  a  premium  of  : 
$89,60.  Proceeds  of  the  sale  are  to  j 
finance  school  improvements  from  plans 
of  Architect  Ernest  L.  Norberg.  Bank-  | 
ers'    Investment    Bldg..    San    Francisco. 


REDAVOOD  CITY,  San  Mateo  Co..  Cal. ' 
— Bids  have  l)een  ordered  received  by  | 
the  County  Supervisors  for  the  pur-  i 
chase  of  the  $360,000  bond  issue  of  the  i 
San  Mateo  Union  High  School  District;  I 
proceeds  of  the  sale  to  finance  con-  | 
struction   of  a  new  high  school. 

Bids  for  the  purchase  of  the  $200,000  I 
issue  of  the  San  Mateo  Grammar  School  < 
District  will  be  received  on  the  same  i 
date.  Proceeds  of  this  sale  will  finance  i 
school     improvements,  ; 


TUCSON.  Ariz.  — A  bond  issue  of  ( 
$250,000  to  complete  the  Ajo-Yumal 
road  is  being  agitated  by  the  Chamber  ( 
of  Commerce.  '} 


FACTORIES  &  WAREHOUSES} 


Sub-Figures    to    be    Taken    Shortly    byi 

Owner.  I 

ICE   PLANT.  Cost,   $75,000  J 

SACRAMENTO,    Cal.       SE    13th    and    Si 

Streets.  j 

One-story    brick    ice    plant,    80x160    (201 

feet   high).  ' 

Owner — A.   B.    Atkinson.    3526   5th  Ave.,  f 

Sacramento. 
Architect — P.  A.  S.  Foale,  Sacramento,    i 


S.OOOJ 
11th  < 


Sub-Figures  to  be  Taken  Shortly. 
CONCRETE    BLDG.  Cost.    $75,0 

OAKLAND,    Alameda    Co.,    Cal. 

St.   bet.  Alice  and  Harrison  Sts. 
Two-story     reinforced     concrete     build-. * 

ing   (wholesale  plumbing  supplies)  i 
Owner — The    IM,    Stulsaft    Co.,    647    Mis-,( 

sion  St.,   San   Francisco.  ^ 

Architect    &     Contractor — H.    P.    Hoyt. » 

Monadnock  Bldg.,  San  Francisco.     ^ 
'( 


Contract  Awarded. 

COFFEE  ROASTING  PLANT  ;i 

Cost,   $12,000.  '1 

S.A.N    FRANCISCO.       S    Mission    325    w] 

Seventh  Street.  .1 

One-story      concrete      coffee      roasting! 

plant.  j 

Owner — Mrs.   E.   S.   Wilson.   766  Market| 

St..   San    Francisco. 
Architects — Weeks      &      Day.      Phelani 

Bldg..  San   Francisco. 
Contractor— MacDonald     &     Kahn.     130 

Montgomery   St.,   San   Francisco. 


Specifications  Approved — Bids  to  Be 
Asked   Shortly. 

WAREHOUSE,    ETC.        Cost.    $2,500,000 

SAN   FRANCISCO.      Area    between   Em 
barcadero,    China    Basin,    3rd    and; 
Berry  Sts. 

Six  -  story  reinforced  concrete  ware- 
house, 122x812;  sea  wall,  railroad 
tracks,    etc. 

Owner — State    of   California. 

Architect — Frank      G.      White,      Perry 
Bldg.,   San   Francisco. 
Specifications    for    the    project    have 

been    approved   and   are   being   printed.; 

Bids  for   the   foundation   work  will  be 

asked  In  the  Immediate  future.  StrqO' 
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ture  will  have  concrete  caissons  on 
outer  Bide  with  concrete  and  green 
piles  inside.  Twelve  freight  elevators 
will  be  Installed,  each  9x15  ft.  Gan- 
try cranes,  roof  cranes  and  spiral 
chutes   will    be    installed. 


Contract   to   be   Awarded. 

WAREHOUSE  Cost,   $30,000  approx- 

imately. 

SAN  FRANCISCO.  Corner  E-econd  and 
Stillman  Streets. 

Two-story  and  mezzanine  reinforced 
concrete  warehouse. 

Owner — WiUard   Storage   Battery  Co. 

Architects— O'Brien  Bros..  240  Mont- 
gomery St.,  San   Franci-sco. 

Contractor — Alfred  H.  Vogt.  18.5  Stev- 
enson St.,  San  Francisco. 


Plans    To    Be    Complete    End    of    This 

Month. 
PAINT   PLANT  Cost,   $100,000 

FRESNO,  Fresno  Co.,  Cal.     Los  Angeles 

and  M  Sts. 
Two-story    concrete    and    stucco    paint 

jobbing   (branch)   plant,  145x244  ft. 

Owner  —   W   P.   Fuller   Co.,   Beale   and 

Mission  Sts.,  San  Francisco  (Chas.  O. 

Norton,  San  Joaquin  Valley  Repre- 
sentative). 
Architect  —  Eugene  Mathewson,   Cory 

Bldg.,  Fresno. 
Engineer — H.  J.  Brunnier,  Sharon  Bldg., 

San   Francisco. 


SAN  FRANCISCO — The  Board  ol 
State  Harbor  Commissioners  received 
the  following  bids  on  December  1st  for 
furni.shing  and  installing  steel  rolling 
or  steel  lift  doors  in  Bulkhead  Build- 
ing. Pier  .1.  on  the  waterfront  of  San 
Francisco. 

All  bids  were  taken  under  advi.sc- 
ment  until  December  8th. 

Waterhouse-VVilcox     Co $6.»73 

'■- -itic    Materials    Co 7,n:iv) 

■  :'Uvard  Ogdon   Co 9.1S.') 


iACOMA,  Wash. — Until  Dec.  29,  2  P. 
M.,  bids  will  be  received  by  G.  W.  Os- 
good, manager  and  engineer  tor  Port 
of  Tacoma  Commission,  612  Tacoma 
Bldg..  for  constructing  transit  shed  on 
Pier  No.  2.  first  unit  of  the  port  ter- 
minals. Structure  1040  feet  Icmg.  180 
feet  wide,  concrete  and  tile  with  tim- 
ber trusses  and  roof.  Plans  may  be 
had  from  engineer  on  depo.sit  of  $75. 


MADEKA,  Madera  Co.,  Cal. — E.  Y. 
Foley,  through  S.  Canatella  of  Madera, 
announces  he  will  build  a  fruit  packing 
plant  In  this  city  employing  between 
100  and  I.'jU  women.  The  structure  will 
be   of  brick   construction. 

VALLEJO,  Solano  Co.,  Cal. — A.  W. 
Kitchen  Co.,  110  Market  St.,  San  Fran- 
cisco, at  $3470,  submits  low  bid  to 
City  Council  for  repairing  city  wharf 
at  foot  of  Virginia  St.  Healy,  Tibbetts 
Co.,  9  Main  St..  San  Francisco,  bid 
$3485.  Perry  Lumber  Co..  Vallejo,  low 
bidder  for  lumber  at  $938.  Only  other 
bidder,  Vallejo  Builders'  Supply  Co.. 
\allejo,  $1,350.  Bids  referred  to  City 
Kiiuineer  T.  D.  Kilkenny  for  report. 


i:ESNO.  Fresno  Co.,  Cal. — Elmer  H. 
I'resident  of  the  Sugar  Pine  Lum- 
'  o..  has  notified  the  Fresno  Cham- 
.>r  Commerce  that  tlie  proposed 
1,00(1  mill  of  the  company  will  be 
•  d  on  a  575-acre  tract  on  the  S:in 
inin  river.  Project  includes  the 
t  ruction    of  a   »2,50«.000    railroad. 

.\.\  MATEO,  San  Mateo  Co.,  Cal. — 
1'he  Doble  Motors  Corporation,  manu- 
facturers of  the  Doble  (steam)  auto- 
mobile. Is  conferring  with  the  Three 
Cities  Chamber  of  Commerce  repardinR 
the  establishing  of  a  plant  In  Burlln- 
gume    east      of    the      Southern       Paeill- 

i  Companys  right-of-way.  The  plain 
will    he    located    In    North    Burllngame 

'.near  Eaiton,     and  $260,000     wortb     of 


stock  Is  taken  up  on  the  I'eninsula.  A 
$300, OUU  plant  IS  contemplated,  accord- 
ing to  G.  H.  LandUeld,  representing  the 
motors  corporation. 


OAKLAND,  Cal. — City  <"ouncll,  Eu- 
gene K.  Sturgls.  contemplating  an  ap- 
propriation to  nnance  construction  of 
a  municipal  warehouse  at  the  foot  ot 
Water  or  Franklin  streets. 


FIREHOUSES  AND  JAILS 


Commissioned    to    Prepare    Plans. 

REMODEL    JAIL  Cost,    $ 

S'-'iN   JOSE.    Santa   Clara   Co.,   Cal. 
Remodeling   interior   of   County   Jail. 
Owner — County  of  Santa  Clara,   Henry 

A.    Pfister,    Clerk. 
Architect — Binder       &       Curtis,       255% 

S-lst   St.,   San   Jose,   Cal. 


EL  CERRITO,  Contra  Costa  Co.,  Cal. 
— City  Trustees  are  planning  construc- 
tion of  a  "steel  tank"  for  a  jail  build- 
ing. Marshal  A.  H.  MacKinnon  has 
been  instructed  to  secure  estimates  of 
cost. 


SANTA  ANA.  Orange  Co..  Cal. — Edw. 
C.  English,  Citizens  National  Bank 
Bldg..  Los  Angeles,  was  low  bidder  at 
$99,900  on  the  general  contract  for  the 
new  county  jail  building  at  Santa  Ana 
for  Orange  County.  John  Parkinson 
and  Donald  B.  Parkinson.  420  Title  In- 
surance Bldg..  Los  Angeles,  are  the  ar- 
chitects. Low  bidders  on  other  con- 
tracts were:  S.  Hill  &  Son,  Santa  Ana. 
on  plumbing  and  heating  combined  at 
$3.T,9<)5;  Brombacher  Iron  Works  on  Jail 
cells  at  $81,710:  and  Burnett  Mfg.  Co. 
on  elevators  at  $3098  and  dumb  waiter 
at  $975.  The  building  is  to  be  of  rein- 
forced concrete  construction.  The  hids 
received  by  the  Board  of  Supervisors 
were: 

General  Contract — Edward  C.  Eng- 
lish. $99,900;  Frank  Hudson,  $110,989; 
John  Simpson  &  Co..  $117,427;  C.  Mc- 
Neil. $121,000;  Dow  Constr.  Co..  $121.- 
800;  Lange  &  Bergstrom.  $131,000;  and 
J.   C.   Bannister,   $132,800. 

Heatinsr  and  Venlilating — S.  Hill  & 
Son.  $10,972:  Thos.  Haverty  Co..  $11,050; 
John  McFadden.  $11,207;  Jas.  A.  Nelson. 
J12,7.".5;  Arthur  Hess,  $14,500. 

Plambinit — Thos.  Haverty  Co.,  $25.- 
195;  John  McFadden,  $25,490;  S.  Hill  & 
Son,   $25,493;   Arthur   Hess,    $26,600. 

Jnll  Cells — Brombacher  Iron  Works. 
$81,710;  I'auly  Jail  Bldg.  Co..  $85,400; 
Van   Dorn  Iron   Works.  $85,550. 

Klcvntors — Burnett  Mfg.  Co..  $30!);! 
for  elevators  and  $975  for  dumb  waiter; 
Otis  Elevator  Co.,  $5485  for  elevator 
and  $2407  for  dumb  waiter;  Llewellyn 
Iron  Works.  $7855  for  both;  and  Van 
.  Emon  Elevator  Co..  $7900  for  both. 
Bids  taken  under  advisement. 


FLATS 


Contracts   Awarded. 

FLAT    BLDG.  Cost,    $ 

SAN  FRANCISCO       E   22nd  Ave.   150  N. 

Lake   St. 
Two-story    and     basement     frame    and 

plaster     flat     bldg.      (two     7-room 

mission   style). 
Owner — G.   McDonald. 
Architect— Kenneth       MacDonald       Jr., 

234  Pine  St. 
Cnriirntrr    work    to    Matthies    &    Gale. 

180   Jessie  St. 
KIretrlr    iTork,   Crescemt    Elec.    Co.,    289 

Sth   St. 
llooHnK.   Malott   &   Peterson,  2412   Har- 
rison St. 
Pnlntine.  H    draper,  40  Fallen  St. 
Plnnihlni;.   J.    H.   Plnkerton,    180   Jessl« 

Street. 
Ilentlne,   J     H.    Plnkerton. 
I.nthlnic       :<Mil        PlDNterlnB,        Patrick 
O'Brien. 


'  'jntract    Awarded. 

FLATS.  Cost,    $16,000 

SAN    FRANCISCO.      SW    Lake  and   24th 

Avenue. 
Two-story    and     basement     frame     (4) 

Hats. 
Owner — W.    F.     Wilson,    3337    Clay    St., 

San   Francisco. 
.•Architect — None. 
Contractor — A.     J.     Falvey,     2099     Lake 

St.,  San  Francisco. 


C'ontract   Awarded. 

FLATS  Cost,  $14,000 

SAN  FRANCISCO.     SE  California  Street 

and  Thirtieth  Avenue. 
Two-story      and    basement    frame      (4) 

Hats. 
Owner — Harry   Wallach. 
Architect — Earle   B.   Bertz,   68    Post   St., 

San  Francisco, 
('ontiactor — Allen  &  Co..   168  Sutter  St., 

San  Francisco. 


I  on  tract  Awarded. 

FLATS,   ETC.  Cost.    $10,000 

OAKL.VND.  Alameda  Co.,- Cal.     N  E-14th 

St.  75   W  34th  Avenue. 
Two-story      reinforced    concrete      flats 

:ird  stores. 
Owner — Jos.  Le  Barce,   Willitts,  Calif. 
Architect — None. 
Contractor — J.    B.    Petersen,    2053    38th 

Ave..  Oakland. 


Contract  Awarded. 

FLAT  BLDG.  Cost,  $10,700 

OAKLAND.      W.    Wakefield   Ave.    120    N 

Wickson. 
Two-story  12-room  flat   bldg. 
Owner — C.    C.    Meyers,    4302    West    St., 

Oakland. 
Architect — Not  given. 
Contractor — A.    T.    Hendricks,    47    Fair- 
view  Ave.,  Piedmont. 


GARAGES 


Contract    Awarded. 

GARAGE  Cost.  $20,000 

OAKLAND,  Alameda  Co..  Cal.  S  Fourth 
St.   60  E  Broadway. 

One-story   concrete    garage. 

Owner — Buzzone  Estate,  2d  and  Frank- 
lin Sts.,  Oakland. 

Architect — None. 

Contiactor — H.  J.  Christensen,  Federal 
Bldg.,  Oakland. 


Cost.   $25,000 


Plans  Being  Prepared. 

GARAGE 

SANTA  CRUZ,  Cal. 

One-story    reinforced    concrete    garage. 

Owner — Andy  Balich. 

Arcihtects — O'Brien  Bros.,  240  Mont- 
gomery St.,  San  Francisco. 

Contractor — Hamilton  &  Church,  Santa 
('ruz.   Cal. 


Figures  to  be  Taken  This  Week. 

<  OJI.   <1ARAGE.  Cost.   $40,000 

SAN    FRANCISCO.      W    Jones   Street    75 
N  O  Farreli  Street. 

One-story      and      basement      reinforced 
concrete  commercial  garage. 

Owner — R.   W.  Kern. 

Architects — O'Brien     Bros.,     240     Mont- 
gomery St.,  San  Francisco. 
Figures   will   be   taken   for  a  general 

contract. 


GOVERNMENT    WORK    AND 
SUPPLIES 


SA.N  FRANCISCO.— Until  Dec.  15,  10 
A.  M..  under  Circular  No.  22-32  bids 
will  be  received  by  Quartermaster  Sup- 
ply Dlliccr.  Fort  Mason,  for  fur.  and 
del  .-,,000  ft.  B.  M.  spruce  lumber,  l-ln.» 
l-iii  ,  1"  and  14-ft.,  s2s;  10.000  ft.  B.  M. 
O.  P.  lumber;  5.000  ft.  l-ln.x6-ln.,  sis, 
and  5.000  ft.  l-lTi.xl2-ln  s28:  lO.liOO  lbs. 
cotton  waste;  50  5-ln.  lap  Joint  pliers; 
3   sewer  flushing  pipes. 


8 

SAN  FRANCISCO— Until  Dec.  9.  11 
A  M.  under  Order  No.  3426,  bids  will 
be  received  by  U.  S.  Engineers'  Office, 
240  Montgomery  St.,  tor  fur.  and  del. 
wharf  Rio  Vista.  Solano  County,  1,000 
lbs  babbitt  grade  No.  4;  approximate 
composition,  S5%  lead  and  15%  anti- 
mony. 


WASHINGTON,  P.  C— R  B.  C.  Back- 
enhus  has  been  named  Acting  Chief  ot 
the  Bureau  ot  Yards  and  Docks,  Navy 
Department,  succeeding  Admirial  Chas. 
W.  Parks,  who  has  been  r 
Rear  Admiral. 
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WASHINGTON.  D.  C. — Until  Decem- 
ber 16,  10;30  A.  JM..  bids  will  be  re- 
ceived under  Circular  No.  1462,  by  the 
Panama  Canal  Commission,  for  the 
purchase  of  scrap  melal  approximately 
205,000  lbs.  scrap  brass  and  35,000  lbs. 
copper  and  bronze  screenings,  delivered 
f.   o.  b.  dock.  New  York  Harbor. 


WASHINGTON,  D.  C. — Eureka  Boiler 
Works,  Eureka,  Cal.,  awarded  contract 
by  Bureau  ot  Yards  and  Docks.  Navy 
Departmemt,  to  construct  300-ft.  radio 
tower  at  Eureka,  Cal.,  under  Specifi- 
cation No.  4533.  Accepted  bid:  Item 
1,  $6,890,  time  for  completion  150  cal- 
endar days;  unit  price  for  Item  4,  6.7 
cents  per  lb.  for  steel  in  excess  of  60,- 
000  lbs. 

C.  F.  Martens,  4120  Dayton  Ave.,  Se- 
attle, Wash.,  awarded  contract  to  erect 
200-ft.  radio  tower  at  Keyport,  Wash., 
under  Specification  No,  4538.  Accepted 
bid:  Item  1,  $5,713;  time  for  comple- 
tion 120  days;   item   2,   10  cents  per  lb. 


WASHINGTON,  D.  C  — The  following 
bids  were  received  by  the  Supervising 
Architect,  Treasury  Department,  for 
installing  mechanical  equipment  in  U. 
S.  Public  Health  Service  Hospital, 
Walla  Walla,  Wash.:  G.  E.  Engineer- 
ing Co.,  449  W.  42nd  St.,  New  York 
City,  $178,500;  Austin  Engineering  Co., 
121  W.  42nd  St.,  New  York  City,  $223,- 
375. 


WASHINGTON,  D.  C. — W.  C.  Merritt 
Co.,  727  7th  St.,  San  Diego,  Cal.,  sub- 
mits only  bid  to  Bureau  of  Yards  and 
Docks,  Navy  Department.  Specification 
No.  4551,  for  drinking  fountains  and 
water  coolers  at  Marifne  Corps  Base, 
San  Diego:  item  1,  $3,967,  60  days;  item 
2,  $132.25. 


WASHINGTON.  D.  C. — The  budget 
sent  to  Congress  carries  an  appropria- 
tion of  $400,000  for  flood  control  of  the 
Sacramento  River  and  $1,213,000  for 
the  Klamath  Irrigation  project  in 
California  and  Oregon.  For  the  New- 
lands  Irrigation  project  in  Nevada,  $1,- 
488,000  is  asked.  Fort  Bidwell  and 
Greenville  Indian  schools  each  get 
$30,000.  Modoc  Point,  Sand  Creek,  Fort 
Creek  and  Crooked  Creek  Irri- 
gation projects,  on  the  Klamath 
Reservation,  are  allotted  a  total 
of  $8,600.  Recommendation  that 
$100,000  be  expended  for  an  addi- 
tion to  ammunition  depot  at  Mare 
Island  and  that  $300,000  be  expended 
for  dikes  and  rebuilding  quay  walls 
and  wharves  is  also  contained  in  the 
budget  reports.  For  Alameda  it  is  rec- 
ommended that  $100,000  be  expended 
for  preliminary  work  for  the  develop- 
ment of  a  fleet  base  and  also  the  ac- 
ceptance of  the  gift  of  .'■.,340  acres  of 
land. 


WASHINGTON,  D.  C— Bids  are  be- 
i'ng  received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  for  the 
following  materials;  date  for  opening 
bids  as  noted  at  the  end  of  each  para- 
graph: 

Shedule  9106,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  ranges  and  spare  parts,  etc., 
Dec.   27. 

Schedule  9110,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of   steel  pipe,  Dec.   27. 

Schedule  9112,  Mare  Island,  15,000 
feet  copper  wire  cloth,  Dec.   27. 

Schedule  9115,  Mare  Islamd,  75  reams 
emery   cloth,   Dec.   27. 

Schedule  9133.  various  eastern  and 
western  yards.  195,000  pounds  boiler 
compound,  Dec.   27. 

Schedule  9134,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  white  cotton  waste,  Dec.  27. 

Schedule  9135,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity  of   hair  felt,  Dec.   27. 

Schedule  9138,  Mare  Island,  300  cubic 
feet  building  sand,  3500  cubic  yards 
broken  stone  and  screenings,  1000  cu. 
yards  gravel  and  3000  cubic  yards 
bank   sand,    Dec.   27. 

Schedule  9139.  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  cotton  insulating  tape  and  a 
miscellaneous  quantity  of  rubber  insu- 
lating   tape,   Dec.    27. 

Schedule  9140,  various  eastern  and 
western  yards,  a  miscellameous  quan- 
tity of  flashlights  and  batteries,  Dec, 
27. 

Schedule  9141.  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  calcium  magnesium  chloride. 
Dec.   27. 

Schedule  9142.  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity  of   dry  cells.  Dec.   27. 

Schedule  9143,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of   toilet   paper,  Dec.   27. 

Schedule  9144,  various  eastern  yards, 
175   rolls  template   paper,  Dec.   20. 

Schedule  9145,  various  eastern  and 
western  yards,  42,000  deck  scrub 
brushes,  Dec.  27. 

Schedule  9146,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  rubber  pump  valves,  Dec.   27. 

Schedule  9147.  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  marine  glue.  Dec.   27. 

Schedule  9148,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity  of   gum   gaskets,   Dec.    27. 

Schedule  9152,  various  eastern  and 
westera  yards,  a  miscellaneous  quan- 
tity  of   Portland  cement.   Dec.   27. 

Schedule  9154.  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  steel  wire  nails,  Jan.  3. 

Schedule  9169,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  magnesia  pipe  covering,  etc., 
Dec.  27. 

Schedule  9160.  Mare  Island,  3000  gal- 
lons spar  varnish,  Dec.  27. 

Schedule    9162,    various    eastern    and 
western    yards,   a   miscellaneous    quan- 
tity of  electric  wire  and  cable.  Dec.  27. 
Schedule   9163.   Mare   Island,   30   stor- 
age batteries.  Dec.  27. 

Schedule  9164,  various  eastern  yards. 
a  miscellaneous  quantity  of  electric 
wire  and  cable,  Dec.   27. 


Chaplin  of  the  Supervising  Architect's 
Otnce  is  in  Walla  Walla  to  handle  con- 
struction. 


Sealed  proposals  will  be  opened  by 
the  superintendent  fo  lighthouses,  San 
Francisco,  at  2  o'clock  p.  ni.,  (date  not 
set),  for  constructing  hollow  tile  dwell- 
ings and  fog  signal  building  at  Point 
Vincente,  Calif.  Information  on  appli- 
cation. 


WASHINGTON.  D.  C,  The  contract 
for  the  construction,  complete  (except 
mechanical  equipment),  of  semi-ambu- 
lant quarters,  ambulant  quarters,  and 
boiler  and  laundry  building,  including 
stack,  etc.,  at  the  U.  S.  Public  Health 
Service  Hospital.  Walla  Walla,  Wash., 
has  been  awarded  to  J.  H.  Wiese,  W. 
O.  W.  Bldg.,  Omaha,  Neb.,  at  $123,880. 
Work  to  be  completed  in  six  months. 


HALLS  AND  SOCIETY  BUILD- 
INGS 


PAIiO  ALTO,  Santa  Clara  Co.,  Cal. —  I 
Palo  Alto  Parlor  of  the  Native  Sons  of 
the  Golden  West  has  purchased  the 
post  offlce  block  and  will  remodel  the 
second  floor  ot  the  structure  tor  lodge  i 
and  club  room  purposes.  The  building 
Is  located  at  Emerson  and  Hamilton 
avenue.  The  exterior  of  the  building 
will  also  be  remodeled. 


WALLA  WALLA,  Wash.  —  Berg- 
Griggs  Co.,  Tacoma,  Wash.,  at  $121, 3Tj. 
submits  low  bid  lor  plumbing,  heating 
and  wiring  U.  S.  Public  Health  Service 
buildings  at  Fort  Walla  Walla.  Bids 
were  also  opened  at  Washington.  D.  C, 
by  the  Supervising  Architect's  Office. 
Other  bids  received  at  Walla  Walla 
were:  Sutherlin  &  Co.,  Walla  Walla, 
$U6,076;  Eckart  Plumbing  &  Heating 
Co.,  Seattle,  $139,889;  Finnegan-William 
Co.,   Portland,     Ore..   $167,945.        Sedley 


VALLEJO,  Solano  Co.,  Cal. — Vallejo 
Post,  No.  104,  American  Legion,  with 
other  organizations  is  planning  a  cam- 
paign for  funds  to  finance  construction 
of  a  war  memorial  home.  Committees 
will  be  named  in  the  immediate  future 
to  handle  the  campaign. 


HOSPITALS 


Cost,    $289,930 
Cou'nty   Hospital 


Contract    Awarded. 

WARD    BLDGS. 

SACRAMENTO,    Cal. 
Grounds. 

Erection  and  completion  of  (1)  Serv- 
ice and  Children's  Ward;  (2)  In- 
fectious Ward;  (3)  Women's 
Ward  and  Men's  Medical  Ward 
Buildings. 

Owner — County  of  Sacramento,  Harry 
W.  Hall,  County  Clerk. 

Architect — R.  A,  Herold.  430-37  Forum 
Bldg.,  Sacramento. 

Contractor — Wm.      C.      Keating,      1714 
27th   St.,   Sacramento. 
Contracts   were  awarded  as  follows: 

(1)    $122,850.    (2)    $85,460,    (3)    $78,620. 


Commissioned  to  Prepare  Plans. 

ADDITION  Cost,    $60,000 

.S.AN  JOSE,  Santa  Clara  Co.,  Cal. 
County  Hospital  Grounds. 

Three-story  and  basement  reinforced 
concrete  service  building  (addi" 
tion);  laundry,  engine  room,  cold 
storage  plant,  X-Ray  rooms,  lab- 
oratories, etc. 

Owner — County  of  Santa  Clara.  Henry 
A.   Ptister,   Clerk. 

Architects^Binder  &  Curtis,  255%  S- 
First  St.,  San  Jose. 


Figures  To  Be  Taken  in  February. 
HOSPITAL  BLDG.  Cost,    $100,000 

YREKA.  Siskiyou  Co. 
One-story   reinforced   concrete   hospital 

building. 
Owner — Siskiyou    County. 
Architect — Geo.   C.   Sellon   &  Co..  Mitan 

Bldg..    Sacramento,    Cal. 


Plans    Completed. 

X-RAY   LABORATORY  Cost,  $19,200 

SAN  FRANCISCO.  Block  bounded  by 
Fell,  Lyon,  Hayes  and  Baker  St*. 

One-story    brick    X-Ray    laboratory. 

Owner — Southern  Pacific  Co.,  65  Mar- 
ket  St.,   San   Francisco. 

Architect — J.  H.  Christie,  65  Market  St., 
San   Francisco. 


HANFORD.    King   Co.,      Cal.— County  ' 
Surveyor    Roy    May    has    been    directed 
to   prepare   plans  tor  a  four-room  pest 
houss  to  be  erected  on  the  county  hos- 
pital srounds. 
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HOTELS 


Cost,  U75.000 


Plans   Being  Prepared. 

HOTEL  BLDG. 

TAHITI 

Five-story     reinforced     concrete     hotel 

bldg,   130   rooms. 
Owner — Withheld. 
Architect — Albert     Fabre,      110     Sutter 

St.,    San   Francisco. 


Additional   Contracts  Awarded. 

HOTEL    BLUU.  Cost.    J25O.0OO 

EUKEKA.    Humboldt    Co..    Cal. 

Three-slory  frame  hotel,  100  rooms 
(Eureka   Inn). 

Owner — Eureka  Hotel  Co. 

Construction  Manager — F  r  e  d  e  r  i  c  k 
Whitton,  3B»  fine  St.,  San  Fran- 
cisco. 

Paintins— A.  A.  Zelinsky,  1735  Mc- 
Allister St..  San  Francisco,  J7485. 

Heatlns  and  Plomblne  (Combination 
bid) — J.  H.  Finkerton,  180  Jessie 
St..    San    Francisco,    J10,876. 

PlnaterlJiK— Herman  Bosch.  180  Jessie 
St..   San   Francisco,   J1»,2D0. 

TJle  Work  —  Mangrum  &  Otter.  827 
Mission    St..    San    Francisco,    i 


Preliminary  Plans  Betag  Prepared. 
HOTEL  BLDG.  Cost.  5500,000 

FRESXO.    Fresno   Co..   Cal.      Tulare    St. 

and  Broadway    (Hughes  Hotel). 
Ten-story     reinforced     concrete     hotel 

(300    rooms,    150    bathrooms    and   a 

store). 
Ovner — Fred  Dodd  and  F.  W.  "Williams. 
Architect — B.    G.    McDougall,    3S1    Bush 

St.,  San  Francisco. 


Plans  Being  Prepared. 

HOTEL    AA'XEX.    ETC. 

Cost,    $750,000    approximately. 

SAN  FRANCISCO.  SE  Geary  and  Tay- 
lor Sts,   facing   Geary  St. 

Feurteen-story  CHass  "A"  annex  for 
Clift  Hotel  (200  rooms)  and  re- 
model residence  into  tea  rooms. 
etc. 

Owner— Clift  Hotel  Co.  (Fred  C.  Cllft, 
president). 

Architect   —    George      A.      Applegarth, 
Claus    Spreckels    Bldg. 
Construction    will  not  be   started   for 

about  a   year  on   the   hotel.     However. 

work  cm  remodeling  the  Dr.  Allen  rea- 

Idence    into    a     tea     room     and     dining 

rooms  will  be  started  Immediately. 


PUBLIC  BUILDINGS 


STOCKTON.  San  Joaquin  Co..  Cal. — 
City  Council  has  approved  specifica- 
tions for  constructing  two  tennis 
courts  in  Oak  Park;  estimated  to  cost, 
»3,800.  Plans  were  prepared  by  City 
Engineer   W.   B.   Hogan. 


YUBA  CITY.  Sutter  Co..  Cal. — Tuba 
County  Grand  Jury  recommends  the 
construction  of  a  vault  in  the  County 
Treasurers  office.  Fund.s  and  county 
documents  are  now  stored  In  banks  of 
the  city. 


MADERA,  Madera  Co.,  Cal. — Prop- 
erty at  D  and  Fifth  StB.,  150  by  150  ft., 
haa  been  purchased  by  City  Trustees, 
on  which  it  is  proposed,  at  a  later  date, 
to  erect  a  permanent  city  hall  and 
municipal  auditorium.  The  Trustees 
recently  let  a  coTitract  for  a  temporary 
city  hall  and  flrehouse.  plans  for  which 
were  prepared  by  Architects  Swartz  & 
liyland,   Rowell    Bldg.,    Fresno. 


BAKEHSFIELD.  Kern  Co..  Cal. — »■ 
Keut/.ner  &  Co..  Bakerslleld.  submitted 
low  hid  to  the  Supervi.sors  for  the  con- 
struction of  libraries  at  (1)  Wasco  and 
(2)  Maricopa.  (1)  5i),«4»;  (2)  59,4i5. 
Currie  &  Dulgar,  Bakersheld.   bid   tI9.- 


000  for  both  structures.  Bids  were 
taken  under  advisement.  Chas.  Biggar. 
First  National  Bank  Bldg..  Bakersfield. 
is  the  archltecL 


FRESNO.  Fresno  Co..  Cal. — Until 
January  4,  2  P.  M..  bids  will  be  received 
by  D.  M.  Barnwell.  County  Clerk,  for 
constructing  two  public  comfort  sta- 
tions in  Courthouse  Park.  See  call  for 
blda  under  ofileliil  propo«al  colamn  fn 
thin   Uaae. 


RESIDENCES 


Sub-Figures   Being  Taken. 

BUNGALOW 

SAN   JOSE.   Santa   Clara  Co.,   Cal.      Sth 

and   Williams  St. 
One-story  frame  and  plaster  bungalow 

(6    rooms). 
Owner — J.  T.   Corpstein,  Saratoga. 
Architect      and      Contractor — Hastings 

Bros..     524     E-St     James    St.,     San 

Jos*. 


To  be  Done  by  Day's  Work. 

RESIDENCE  Cost,     J5000 

BERKELEY,  Alameda  Co..  Cal.  Flor- 
ence and  Ashby  Avenue. 

One  and  one-half-story  frame  resi- 
dence and  garage. 

Owner — Myrtle   Bowman. 

Architects — Miller  &  Warnecke.  Perry 
Bldg..   Oakland. 


Sub-Figures  Being  Taken. 

COTTAGE.  Cost,    »4,000 

SAN  JOSE.  Santa  Clara  Co.,  Cal.  Wil- 
liams  and   Saratoga   Avenue. 

One-story   5-room  frame  cottage. 

Owner — F.  Brightonstein. 

Architects  and  Contractors — Hastings 
Bros.,  624  E-St.  James  St.,  San 
Jose. 


Snb-Figures  Being  Taken. 

BUNGAI.OW  Cost,    $7250 

SAN  JOSE,  Santa  Clara  Co.,  Cal.  To- 
semlte   S    E-Rice. 

One-story  frame  and  plaster  bunga- 
low   (6    rooms). 

Owner— Mrs.  Ida  Allyn,  818  Delmas, 
San  Jose. 

Architect  and  Contractor — Hastings 
Bros.,  524  E-SL  James  St.,  San 
Jose. 


Contract  Awarded. 

RESIDENCE  Cost,   $19,248 

BERKELEY.  Alameda  Co..  Cal.  Lot  7 
and  W  25  Lot  6  Blk  A  Map  Whit- 
ney Tract. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Mrs.  Estelle  S.  Clark. 

Architect — B.  R.  Maybeck.  Lick  Bldg., 
San  Francisco. 

Contractor — Lawton  &  Vezey.  Plaza 
Bldg.,  Oakland. 


Materials  Being  Purchased. 
RESIDENCES  Cost.     $3,500    each 

SAN  FRANCISCO.     Foerster  near  Flood 

and  on  Staples  near  Forester. 
Eleven    one-story   and    basement    frame 

residences. 
Owner — Moneta     Investment     Co.,     233 

PaclUc  Bldg..   San   Francisco. 
Architect — None. 


Plans  Complete — Figures  To  Be  Taken 

In  About  a  Week. 
RBiSIDENCE  Cost,  $30,000 

BERKELEY,    Alameda   Co.,    Cal.      Ava- 

lon    Ave. 
Two-story  frame  and  plaster  residence. 
Owner — J.    B.    Havre.    Kohl    Bldg.,    San 

Francisco. 
Architect  —  Benj.    G.    McDougall,    381 

Bush  St.,  San  Francisco. 


Contract  .■Vwarded. 

RETAINI.NG    WALLS  Cost.    $13,670 

OAKLANT>.     Lots  42  to  47   Map  Poplar 
Tract,    Eden    Tp. 


Terra  cotta  walls  and  reinforced  con- 
crete supporting  for  a  one-and  2- 
story    residence. 

Owner — Maud  M.  Gibson.  1414  Le  Roy 
St..  Berkeley. 

Architect  —  Kenneth  MacDonald,  Jr., 
234    Pine  St.,  San   Francisco. 

Contractor — R.  J.  H.  Forbes,  Monad- 
nock   Bldg.,  San   Francisco. 


LONG  BEACH.  Los  Angeles  Co.,  Cal. 
Hargrave  &  Whiteley.  148  Locust  Ave., 
Long  Beach,  announce  intention  of 
erecting  a  $90,000  group  English  ga- 
ble-roofed dwellings  and  a  garage 
structure  on  E.  Ocean  Blvd.  near  19th 
PI.,  Long  Beach,  for  the  firm.  The 
work  will  include  a  tunnel  entrance 
for    autos. 


SCHOOLS 


Plans   Being   Figured — Bids  Close   Dec. 
16.    1921.   7:30   P.    M. 

SCHOOL  BLDG.  Cost,  $ 

VENICE,   Los  Angeles   Co.,   Cal. 

Six-room  brick  school. 

Owner — Venice    City    School   District. 

Architect — Edwin  Bergstrom,  1128  Cit- 
izens  Natl.  Bank  Bldg.,  Los  Ange- 
les. 
Separate   bids   will   be    taken   for    the 

general    work,    plumbing,    gas    heaters, 

electric    wiring,    pai'ntlng,    and    black- 
boards. 


Completing  Plans. 

SCHOOL    BLDG.  Cost,    $130,000 

ORANGE.  Orange  Co.,  Cal. 

Brick  school  bldg.  (6  rooms,  audito- 
rium, lilirary  and  study  hall). 

Owner — Orange    High    School    District. 

Architect — Allison  &  Allison,  Hiber- 
nian  Bldg.,   Los  Angeles,    Cal. 


Plans    Being    Prepared. 

M.VN.  TRAINING  BLDG.     Cost.  $200,000 

COLTON,  San  Bernardino  Co.,  Cal. 

One-story    reinforced    concrete    manual 
training  bldg.,  45x  270. 

Owner — Colton  High  School  District. 

.■\rchitect — Allison    &  Allison.    1405    Hi- 
bernian  Bldg.,  Los  Angeles.   Cal. 
Bonds   have    been    voted. 


Commissioned  to  Prepare  Plans. 
SCHOOL  Cost.   $50,000 

CORDA  .MADERA.  Marin  Co..  Cal. 
One-story  concrete  school. 
Owner    —    Corda      Madera      Grammar 

School  District. 
.■Vrchitect   —   Norman      R.      Coulter,    46 

Kearny  St.,  San  Francisco. 


Contracts  Awarded. 

SCHOOL  Cost.  $ 

SUTTEK  COUNTY.  Center  -  Gaither 
School  District. 

One-story  hollow  tile  school  (3  rooms 
and  an  auditorium). 

Owner  —  Center  -  (Jaither  Grammar 
School  District. 

Architects — George  C.  Sellon  &  Co.. 
.Mitau    Bldg..    Sacramento. 

Cur|>«nter  and  MaNon  Work,  William 
Kuating.  1714  27th  St.,  Sacramento, 
api)ro.\imately,   J20,uoo. 

I'laaterInK,  Thos  ScoUan,  2919  T  St.. 
Sacramento,   approximately,   $5500. 

Mpohanloal  Equipment,  Lataurette-Fi- 
cal  Co.,  3431  Sacramento  Blvd..  Sac- 
ramento,   approximately.    $6300. 

itonflng,  Johns-Manville  Co.,  Post  and 
.Mason  Sts..  San  Francisco,  approxi- 
mately.   $900. 

I'niniins  all  bids  rejected  on  account  of 
being  too  high.  New  bids  to  be 
calltu    tor  shortly. 


Commissioned  to  Prepare   Plans. 
.'SCHOOL  Cost.   $80,000 

LKIAH.  Mendocino  Co..  Cal. 
Two-story    reinforced    concrete    school 
buildingr. 
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Owner — Ukiah    Grammar     School     Dis- 
trict. 

Architect  —  Norman     R.     Coulter,     4« 
Kearny  St.,  San  Francisco. 
Bonds   to  the  amount   of  $80,000   will 

be  voted  shortly. 
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Figures    To    Be    Called    For    Shortly. 

TEMPORARY   BLDGS.  Cost,    $20,000 

CENTERVILLE,    Alameda    Co.,    Cal. 

One-story  frame  gymnasium  and  com- 
mercial arts  department  buildimgs 
(temporary    buildings). 

Owner — Centerville  Hig'h  School  Dis- 
trict. 

Architect  —  John  J.  Donovan,  Pacific 
Bldg.,  Oakland. 

BEKKEIjEV,  Cal. —  The  Berkeley 
Board  of  Education  received  the  fol- 
lowing bids  on  December  6th  for  al- 
terations and  additions  to  the  Jeffer- 
son School.  Plans  were  prepared  by 
Architect  Wm.  C.  Hays,  First  National 
Bank  Bldg.,  San  Francisco.  All  bids 
were  taken  under  advisement. 
1.      Bxcnvntiug,    Gradinir   and    Concrete 

Work 
F.    W.    Maurice.    351    12th    St..    Oakland, 

$3425;   alternate    (1)    ?50;   alternate 

(2)   $106. 
Jcpson    Bros.,    Oakland $5250 

(1)    $55;    (2)    $234.50. 
1.    M.    Sommers,    San    Francisco.  .$6915 

(1)    $110:    (2)    $4S8. 
Barrett    &    Hilp.    San    Francisco.  .  $7273 

(1)    $99;    (2)    $142. 
2,      Carpentrj-    and    Millwork 
Walter    Murch,    Oakland $21,990 

(1)     $360;     (2)     $2308. 
Barrett  &  Hilp.  San  Francisco.  .  $22,323 

(1)    $1766;    (2)    $4711. 
Connor    &    Connor,    Berkeley ...  .$23,690 

(1)    $200;    (2)    $3200.     . 
Walter    Sorenson,    Berkeley $24,665 

CD    $455;    (2)    $3392. 
John   Morton,   San   Francisco.  ..  .$25,235 

(1)    $580;    (2)    $3500. 
F.    W.    Maurice,    Oakland $25,250 

(1)    $450;    (2)    $3300. 
Schnebly-Hostrawser,    Oakland.... 

$25,331;    (1)    $598;    (2)    $3737. 
I.     M.    .Sommers $27,391 

(1)    $788;    (2)    $3536. 
8.      loathing    and    Plastering 
Ijeonard    Bosch,      180      Jessie      St.,    San 

Francisco,  $6080;  (1)   $275;   (2)   $650 
Wm.    Makin.    Oakland $5373 

(1)    $195;    (2)    $185. 
T.     Sexton $5985 

(1)    $150;    (2)    $600. 
R.    D.    Felt $6190 

(1)    $217;    (2)    $330. 
Geo.  Dixon    $6287 

(1)    $80;   (2)    $350. 
F.    W.    Maurice $6300 

(1)    $120;   (2)   $430. 
J.    F.    Smith $6500 

(1)    $200;    (2)    $570. 
John    Thomas    $6960 

CD    $240;    (2)    $520. 
A,  Knowles,  San  Francisco $7329 

CD    $200;    C2)    $875. 
Peffer    Bradley,    San    Francisco. ..  .$8200 

CD    $320;    C2)    $1198. 
4.      Masonry   and   Tile   Work 
M.    B.    McGowan,      180    Jessie      St.,    San 

Francisco,  $2100;   CD    $45;   C2)   $165; 

C3)    $196. 
B".    W.  Maurice,  Oakland $2125 

CD    $7;    (2)    $— . 
Mealey  &  Collins,  San  Francisco.  .$2290 

(1)    $10;    (2)    $— . 
Herold    Larson    $2400 

CD    $— •;    (2)    $— . 
John  Morton,  San  Francisco $2350 

CD   $10;   C2)    $— . 
White   &    Gloor,    San    Francisco.  ..  $2493 

CD    $10;    C2)    $— , 
John    Thompson    $2574 

CD    $10;   C2)    $— ;   C3)    $350. 
Herbert    Beckwith     $3230 

CI)    $.0o;    C2)    $— . 

5.       Eleetrlcal     AVork 
Berkeley    Elec.     Co..     2142     Center    St., 

Berkeley,   $1398;    CD    $21;    C2)    $70. 
Advance    Electric    Co $1440 

CD   $21;   (Z>   $62. 


Kohlwey,  Smith   Co.,  S.  F $169ii 

(1)   $23;   C2)   $109. 
Turner   Co $221ii 

(1)    $21;    C2)    $60. 
(i.      Heating   and    Ventilating 
Scott    Co $4281 

CI)    $97;    C2)    $297. 
F.    W.   Snook,  San  Francisco $4694 

CD    $105;    C2)    $410. 
J.   E.    O'Mara,    San   Francisco^  ....  $4677 

(1)   $92;   C2)   $290. 
W.    K,    Notting-ham,    Oakland $4788 

(1)   $77;   C2)   $309. 
Picard    &    Edwards,    Oakland $486« 

(1)    $75;    (2)    $250. 
John     I.    Collins $5200 

CD    $57;    (2)    $270.50. 
Turner    Co.,    San    Francisco $5480 

(1)    $80;    C2)    $280. 
Carl    T.    Doell.   Oakland $6840 

CD    $70;    C2)    $196. 

7.       Plumbing 
Thos.    R.    Catton,    2327    Prince   St..    Ber- 
keley,   $2435;    CD    $349;    C2)    $— . 
John   1.  Collins $2517 

CD    $250;    C2)    $— . 
Scott    Co $2.t72 

CD    $358;    C2)    $92. 
J.    E.    O'Mara $2673 

CI)    $345;    C2)    $95. 
Carl    T.    Doell $2703 

CI)    $332;    C2)   $129. 
Turner    Co $2860 

CI)    $260;   C2)    $40. 
Picard   &   Edwards .$2913 

CD    $355;   C2)   $— .       ' 
V.    W.    Snook   Co i ..$3355 

(1)    $375;    C2)    $18. 

S.      Painting 
Burden    &    Kirkhouse,    1426    Macdonald 

Ave.,     Richmond,     $1642;     CD     $45; 

C2)    $80. 
R.    Zelinsky,    San    Francisco $16S0 

CD    $60;    C2)    $210. 
Tessler  Co.,    San    Francisco $2750 

CD   $110;   C2)   $320. 
(■     E.    Irwin,    Oakland $2340 

CI)    $60;    (2)    $220. 

9.      8bades 

D.  N.  &  E.   Walter,  S.  P $304 

CD    $9;    C2)    $61. 

10.      Linoleum 
D.  N.  &  E.   Walter,  S.  F $295.70 


SANTA  MARIA,  Santa  Barbara  Co., 
Cal. — The  Board  of  Trustees  of  the 
Santa  Maria  Union  High  School  Dis- 
trict received  th«  following  bids  and 
awarded  contracts  for  the  construc- 
tion of  one  and  two-story  reinforced 
concrete  school  buildingrs.  Plans  were 
prepared  by  Architects  Allison  & 
Allison.  Hibernian  Bldg..  Los  Angeles. 
Contract    Xo.    1»    Exc:ivatins,    Concrete, 

Carpentry    Work     and     Iron 
Frank      Hudson,      231      Higgins 
Bldg.,   Los    Angeles,   award- 
ed   Contract    $109,487 

C-.  L.   Wold  Co.,  S.  F 113.760 

West  Coast  Constr.  Co.     S.  F. .  .    114.517 

Daniel- R.    Wagner,    S.   P 120,000 

Daniels    &   Farris    133,74:; 

Appleton    &    Davis 114.280 

Contract   No.  2,  Masonry 

(_'.    L.    Wold    Co..    40    Montgomery 

St.,    San    Francisco,    aivarded 

Contract      $53,000 

H.    Reimers    63,700 

Daniel    R.    Wagner,   S.   F 63,57:; 

Alonzo    G.     Reed 59,303 

H.    E.    Knerr 68,602 

Daniels     &     Farris 63,787 

Contract  Vo.  3.  Sheet  Metal  Work 
Chas.      Strangman   Co.,      137    Rose 
St.,    Los      Angeles.       awarded 

contract     $2,590 

National     Cornice     Works 3,384 

Munger    iVi    Munger 3.318 

Emil     Brown     Co 3,183 

Frank    Hudson     2,860 

St,    Louis    Cornice    Works 3.880 

A.    H.    Froom 3.100 

Frank    Crosson     2.710 

Contract    >io.   4,   Composition    Ronnns 
.lohns-Manville  Co.,  L.  A.,  award- 
ed   contract     $1,013 

Standard    RooHng   Co 870 

Hosier   &  Bailey  Co 1,340 


Johns-Manville    Company's    bid      waa 
according  to   specifications. 

Contract   No.  5,  Tile  Roofing 
c.    L.    Passmore,    1439    Hayworth    Ave., 
Los    Angeles,       awarded      contract. 
$14,600;    $14,000. 
Gladding,     McBean  &  Co.,     San     Fran- 
cisco.   $16,638;    $12,582. 
W.  R.   Tobias,   $15,760;   $17,058.  ■ 

Contract    No.    (i,    Plastering 
E.     v.       Fallgren,       228       Marsh- 
Strong    Bldg.,      Los    Angeles, 

awarded  contract $20,990 

J.    P.     Walsh 26,800 

Burt    E.    Dequine 24,490 

A.    Knowles,    San    Francisco....   21,500 
C.  C.  Morehouse,  San  Francisco.   23,600 

Thomas  Carroll    29,865 

Gus.   Johnson    27,776 

Contract  Tio.  7»  Blackboards 
Pacific      Coast      Blackboard      Co. 

(awarded    contract) $1,227 

Rucker-Fuller   Desk    Co.,    S.    F...   1,312 

Contract  No.  8,  Painting 
G.   C.   Hewitt,   459   S.   Flower  St., 
Los    Angeles     (awarded    con- 
tract)      $  7,3-86 

Wormell    &    Drawbaugh 12,220 

Alhambra    'Wall    Paper    &    Paint 

Co 9,500 

Arenz-'Warren    Co 10,449 

Meyerink   &   Stuart    17,447 

C.  T.   Bates    11,928 

R.   Zelinsky,   San   Francisco 11,767 

Contrnct   No.   0,   Hardware 
Bennett-Montgomery       Co.,       323 
South     San     Pedro     Street,    Los 
Angeles     (awarded     contract) .  .$5,973 

California    Hardware    Co 6,590 

Union  Hdw.  &  Metal  Co 6,686 

Holser  &   Bailey    6,094 

Contract  No.  10,  Plumbing 
Munger     &     Munger.     174     East 
Union    St.,    Pasadena    (award- 
ed contract)    $12,698 

Carver    &    Aschma-nn    15,262 

Froom   &    Bidaraon    15,020 

W.    P.    Mc.\rthur    16,260 

W.    W.    Trumbull    18.301 

Alfred    Thomas    19,464 

Contract     No.    11,    Electric    'Wiring 
Neilson-Smith    Co.,    Santa     Bar- 
bara   (awarded   contract)     ....$   8,884 

John  B.   Hurst    14,440 

F.   E.  Newbery  Electric  Co 12,769 

H.   H.   Walker    10,239 

Krelle   Electric   Co 13,969 

Standard  Electric  Co 10,976 

Prewitt    Electric    Co 10,480 

George   J.    'Wheat    9,480 

Contract  No.  12.  Program  Clocks 
Standard       Electric      Time      Co. 

(.awarded    contract)     $   1,270 

Pacific  Electric  Time  Co 1,349 

.Xeil.son-Smith  Electric  Co 1,428 

Contract    No.    IS,    Heating    and    Ventil- 
ating 
James  A.  Nelson  Co.,  San  Pram- 
cisco     and     L.     A.     (awarded 

contract     $20,9«0 

W.   P.   McArthur    21,0SS 

W.   W.  Trumbull    26,626 

Alfred    Thomas    27,948 

Munger  &  Munger   21,376 

B.   V.    Ezell    22,000 


SAN  FRANCISCO.— E.  E.  Etherton 
Co.,  Monadnock  Bldg.,  at  $45,342 
awarded  contract  by  Board  of  Public 
Works  for  general  construction  of 
McKinley  School  in  Castro  St.  bet 
14th  and  Henry  Sts.  Electric  work 
awarded  to  Standard  Electric  CJom- 
struction  Co..  80  Natoma  St.,  $1390. 
Heating  and  Ventilating  to  J.  H- 
O'Mara,  449  Minna  St.,  at  $7235. 


SACRAMENTO,  Cal. — Following  bids  1 1 
received  by  the  Board  of  Education  for  i 
furnishing  and  delivering  approximate-  I. 
ly  500  movable  school  chair  desks:  ■ 

■  H.  S.  Crocker  Co.,  $16,50  to  $16.70  ea.;  ,! 
C     F     Webber   &    Co.,    $15.45    to    $15.96; 
Rucker-Fuller  Co.,  $15.90  to  $16.90.  Bids 
taken  under  advisement. 
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TAFT,  Kern  Co.,  Cal. — Bids  for  con- 
structing two  tennis  courts  for  the 
Taft  Union  Higli  Scliool  District  have 
been  rejected  and  bids  will  be  re-ad- 
vertised for  in  the  near  future.  Bids 
received  were:  Worden,  Wimmer  & 
Jones,  Baltersfleld,  $7,S6S.34;  Currie  & 
Dulgar,  Bakersfleld,  ?8,B00;  W.  F. 
Cross,  Taft,  $9,280.  Orvllle  L.  Clark, 
Browcr   Bldg..   Bakersfleld,   architect. 

OLIG.  Kern  Co.,  Cal.— Vitelle  &  Vi- 
telle,  Taft,  at  J2.694.90,  awarded  con- 
tract to  iTistall  Clow  gas  steam  radia- 
tion in  Olig  school.  Other  bidders 
were;  Smetzer  &  Howard,  Bakersfleld, 
(Clow)  $2,717.30;  Standard  Plumbing 
Co..  Taft  (Claw),  $2,929;  radio  gas  ra- 
diation. $2,334.40;  Mercel  gas  radia- 
tion. $1,610;  Gunlach  Plumbing  Co., 
Taft,  gas  steam,  $3,200;  Potter  warm 
air  gas  radiators,  $2,036.  Orville  L. 
Clark.  Brower  Bldg.,  Bakersfleld,  ar- 
chitect. 


LODI,  San  Joaquin  Co..  Cal. — Wm 
Inch,  principal  of  the  Lodi  Union  High 
School,  has  been  instructed  to  secure 
from  architects  estimates  of  cost  for 
improving  the  present  school  and  for 
erecting  a  science,  shop  and  junior 
college  buildings. 

FULLERTON.  Orange  Co..  Cal. — Until 
2  1".  M..  December  23,  bids  will  be  re- 
ceived by  Trustees  of  Fullerton  Union 
High  School  at  Fullerton  for  new 
study  hall  extensions  with  connecting 
arcades,  and  an  addition  to  present  ga- 
rage. Bids  will  be  taken  separately  on 
general  contract,  electric  wiring,  heat- 
ing and  ventilating  and  plumbing  and 
gas  fitting.  Carleton  Monroe  Winslow. 
Van  >Juys  Bldg.,  Los  -\ngeles.  .\rchitect 


PlTTSBUllG,  Contra  Costa  Co.,  Cal. — 
Erection  of  a  junior  iiigh  school  build- 
ing is  contemplated  by  the  Trustees  ot 
the  Pittsburg  High  School  District. 


VALLEJO,  Solano  Co.,  (.'al. — Until 
December  20,  8  P.  M.,  bids  will  be  re- 
ceived by  Elmer  L.  Cave.  Secretary  ot 
the  Board  of  Education,  for  furnishing 
and  installing  school  furniture  in 
school  buildings.  See  cull  for  bids  un- 
der oflieial  propoNul  ciilunin  in  tblM 
iMSUe. 


SAN  FRANCISCO.— Until  December 
21,  3  P.  M.,  bids  will  be  received  by 
Board  of  Public  Works  for  construct- 
ing annex  and  altering  present  Adams 
school  in  Ellis  St.  bet.  Polk  and  Van 
Ness  Ave.  Building  will  be  two  stor- 
ies ill  height  ot  reinforced  concrete 
construction  and  will  contain  6  class- 
rooms. Segregated  bids  will  be  taken 
for  general  contract,  estimated  cost 
$50,000;  heating  and  ventilating,  $3,- 
000;  plumbing,  $5,000;  electric  work, 
$1,500.  Plans  for  the  structure  were 
prepared  by  Architect  Morris  M. 
Bruce,  John  Reid,  Jr.,  City  Architect. 
Plans  may  be  had  from  Bureau  of  Ar- 
chitecture.  2nd   floor.  City  Hall. 


MONTE  VISTA.  Stani.slaus  Co.,  Cal.— 
Until  December  19,  8  P.  M..  bids  will 
be  received  by  D.  S.  Anderson,  Clerk, 
Monte  Vista  School  District,  for  con- 
structing a  new  masonry  grammar 
school  from  plans  prepared  by  Archi- 
tect Jas.  H.  Hoose.  Ramont  Bldg..  Mo- 
desto. See  call  for  bidN  nndrr  ntllciiil 
propoHnl  eulaiiin  in  thin  Innuo. 

BAKBRSFIELD.  Kern  Co.,  Cal.— 
Until  Dec.  21.  3  P.  M.,  bids  will  be  re- 
ceived by  W.  H.  Bemis,  clerk.  Miller 
School  District.  for  erecting  tank 
house,  store  room  and  garage  and 
drilling  well  at  Miller  school.  J.  M. 
Saftell.  architect.  Bakersfleld.  Sm-  cnll 
for  bidN  under  offlcial  propaanl  column 
la  tliiB  lamne. 


AUBURN.  Placer  Co..  Cal. — Trustees 
of  Placer  Union  High  School  District 
is  planning  to  purchase  additional 
ground  and  construct  additions  to  the 
high  school.  Funds  will  be  raised 
through  a  bond  issue.  John  F.  Engle  is 
principal  ot  the  school. 


school  building,  according  to  William 
II.  Hanlon,  County  Superintendent  of 
Schools. 


SAN  MATEO.  San  Mateo  Co.,  Cal. — 
Until  December  22,  2  P.  M..  bids  will  be 
received  by  J.  J.  Casey,  Clerk,  San  Ma- 
teo School  District,  for  finishing  one  or 
two  rooms  of  Homestead  School.  See 
call  for  bids  under  oflioinl  pruponal  in 
this  ls«ue. 


SAN  FRANCISCO. —  Following  bid8 
received  by  Board  of  Public  Works 
for  constructing  addition  to  Columbus 
school  iTi  Thirteenth  Ave.  between 
Kirkham  and  Lawton.  Plans  were 
prepared  by  Architect  Herman  Barth, 
Phelan  Bldg.  John  Reld,  Jr.,  Is  City 
Architect: 

General  Coiutmctlon 

Architect's     estimate     $56,000 

J.    S.    Hannah    (low    bidder),    142 

Sansome     St 31,671 

Farrell    and    Reed 39,700 

Alfred    H.    Vogt     38,643 

Matthies    and    Gale    42,443 

Elmer    Carlson     37,600 

F.  L.    Hansen    39,880 

Jas.    L.    McLaughlin    35,000 

Mahoney    Bros 46,789 

A.    B.    Smith    39.661 

G.  P.    W.    Jensen    40,800 

P.    F.    Reilly     39,417 

Anderson     and    Ringrose     36,248 

E.    E.    Etherton    Co 33,800 

Barrett  &   Hilp    35,400 

John     Spargo     39,360 

John    Morton    36,350 

Plumbing 

Architect's     estimate     $  3,500 

Scott      Co.      (low      bidder),      243 

Minna     St 3,137 

Herman    Lawson     3,544 

Fred    W.    Snook    Co 4,121 

A.     Lettich     2,840 

Turner    Co 3,580 

J.    E.    O'Mara    3,300 

Gilley-Schmid    Co 3,698 

Heatine    and    Ventilating 

Architect's     estimate     $  3,800 

P.  J.  EJnright   (low  bidder),  2720 

McAllister     St 3,109 

Herman    Lawson     3,426 

A.    Lettich     3,551 

Turner    Co 3,520 

J.    E.    O'Mara    3,336 

Scott   Co 3,260 

Gilley-Schmid    Co 3,318 

Electric  Work 

Architect's     estimate     $   2,200 

G.  A.  Metcalfe   (low  bidder),  307 

Turk    St 910 

Butte    Elec.    &   Equip.   Co 1,492 

Globe    Elec.    Works    998 

Thos.    Day    Co 2,159 

Turner    Co 1,180 

Atlas    Elec.   Co 1,410 

Collonan   Elec.  Co 1,506 

Lathing  and  Plaaterlng 

Architect's    estimate    $   6,000 

J.    Greenback    (low    bidder),    180 

Jessie    St 4,350 

A.    Knowles     5,800 

C.    Terranova    5.490 

Jas    Smith     5,080 

Geo.    E.    Whitmore    6,485 

Brick,    Stone    and    Terra    Gotta 

Architect's     estimate     $14,500 

M.     B.     McGowan     (low    bidder), 

180   Jessie   St 13,182 

Farrell  &  Reed  Co 17,500 

Harold    N.    Larsen    16,900 

Hock    &    Hoffmeyer    15,250 

E.    Hogberg    16,600 

White   &   Gloor    16,400 

John     Morton     17,200 

Thomas    Campbell    15,877 

M.    J.    Mealey    14,200 

ANTIOCH,  Contra  Costa  Co..  Cal. — 
School  olHclals  at  Antloch  are  contem- 
plating   the    erection    of   a   junior   high 


LOS  ANGELES,  Cal.— K.  R.  Bradley 
Construction  Co.,  1925  E.  16th  St.,  Loa 
Angeles,  was  awarded  general  con- 
tract at  $62,698  for  new  Alpine  St. 
school;  Parker  O.  Wright,  Central 
Bldg.,  Los  Angeles,  is  the  architect. 
Other  contracts  were  awarded  as  fol- 
lows: Plumbing  to  Arthur  Hess  at 
$3056;  heating  to  Arthur  Hess  at  $5623; 
painting  to  D.  Zelinsky  &  Sons  at 
$2400;  and  wiring  to  F.  E.  Newbery 
Co.    at    $2828. 


PKT.VLUMA,  Sonoma  Co.,  Cal. — Until 
.Ian.  Ill,  8  P.  M.,  bids  will  be  received  by 
the  Board  of  Education,  P.  J.  Blim, 
Secretary,  for  installing  program  clock 
system  and  bell  system  tor  Petalunia 
High  School  and  gymnasium,  accord- 
ing to  plans  of  Architect  Brainerd 
Jones.    110    Washington   St..    I'etaluma. 

Sejiarate  bids,  same  date,  for  install- 
ing steam  heating,  ventilating  and  fuel 
oil  equipment  in  same  structures,  ac- 
cording to  plans  by  Architect  Jones 
and  Albert  A.  Coddington.  Con.sulting 
Engineer.  See    cnll    for    bidH    under 

oflieial  propOMal  rolumn   in   this  iNNUf. 


LONG  BEACH,  Los  Angeles  Co..  Cal. 
— J.  W.  Davison.  361  Walnut  Ave.,  Los 
Angeles,  was  lowest  bidder  at  $67,987 
on  the  general  contract  for  the  erec- 
tion ot  an  additional  unit  at  the  Horace 
Mann  School  site.  Long  Beach.  J.  D. 
Sherer  bid  $68,094;  Willis  &  Collins. 
*7ii,932.  The  Long  Beach  Plumbing  Co. 
wa.s  low  on  the  plumbing  at  $7099;  W. 
B.  Walter,  low  on  the  painting  at 
$;J3.'>9.S0;  L.  B.  Marsh  low  on  wiring  at 
?339o;  Pacilic  Gas  Radiator  Co.  low  on 
the  gas  heating  at  $1694.77.  Other  bids 
were:  J.  W.  Davison,  general  contract. 
$67,987;  alternate  (1)  remodeling  old 
toilets,  add  $3520;  alternate  (2)  includ- 
ing marble  and  tile  work  in  new  toilets, 
add  $1290.  J.  D.  Sherer.  general  con- 
tract. .StiS.094;  (1)  $4000;  (2)  $1290. 
Willis  Ai  Collins,  general  contract,  $79.- 
1132;    (1)    $4868. 

Plumbing — Long  Beach  Plumbing  Co. 
$7099;  Hickman  Bros.,  $7449;  Coony  & 
\\  iiiterbottom.   $7900. 

riiintiiig — VV.  B.  Walter,  $3559.80; 
Marine  I'ainting  &  Paper  Co.,  $4270; 
Hear  &  Borden,  $4635;  Alhambra  V>  all 
I'apL-r  &   Paint  Co.,   $4929. 

Wiring-^L.   B.   Marsh,  $3395. 

Gax  Heating — Pacilic  Gas  Radiator 
Co.,  $1694.77;  VV.  T.  Nichol.  $1953.  Two 
story  brick  construction,  plaster  ex- 
terior, composition  roof.  8  classrooms. 
teachers'  and  pupils'  rest  rooms,  kitch- 
enette, cloak  room,  telephones,  call 
liells.  enumerator  system,  hardwood 
floors,  incinerator,  basement  hot  water 
plant,  open  air  court,  125x80  ft.  Parker 
O.  Vt  right  and  Francis  H.  Gentry.  31o 
Marine  Bank  Bldg..  Long  Beach,  archi- 
tects. 


CARSON  CITY,  Nevada.— J.  C.  Dil- 
lard.  Reno.  Nevada,  at  $24,085  awarded 
contract  for  reconstructing  Carson 
City  school  building  from  plans  by 
Architect  Geo.  A.  Ferris  &  Son.  Reno, 
Nevada.  F.  tjavage.  Reno,  at  $1,774 
awarded  contract  tor  heating  and 
plumbing.  Bids  received  follow:  Roush 
Ac    Belz.    701    S.   Center   St..    Reno,    Item 

(1)  ?26.124.  (2)  $25,894;  Sellman  Con- 
struction  Co.,   Carson   City    (1)    $25,450. 

(2)  $25,300;  J.  C.  Dlllard  (1)  $24,225. 
(2)  $24,085.  Heating  and  plumbing: 
Wara  Co..  $2,481;  McDermott  Co..  $2,- 
835:  Wm.  Wagner.  $2,900;  F.  Savage. 
$1,771,  all   bidders  of  Reno. 

SAN  FRANCISCO.— Board  ot  Public 
Works,  on  recommendation  of  City  Ar- 
chitect JohTi  Reld,  Jr..  has  approved 
following  sub-contracts  awarded  by 
Quinn  &  Reilly,  general  contractors 
for    the    Emerson    school,    now    under 
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construction  in  Pine  St.  bet.  Scott  and 
Divisadero  Sts.:  Marble  to  J.  E.  Back 
Co.;  finish  liardware  to  Palace  Hdw. 
Co.;  mill  work  to  iOmpire  Planning 
Mill;  grading-  to  Sibley  Grading  and 
Teaming  Co.  G.  A.  AppUgarth,  Claus 
Spreckels   Bldg.,   is   the   architect. 

FAIKFIELD,  Solano  Co..  Gal. — Until 
Dec.  Z3.  10  A.  M.,  bids  will  be  received 
by  Peter  L.  Siebe,  Clerk.  Falls  School 
District,  for  constructing  new  school 
building,  according  to  plans  on  file  in 
office  ot  County  Superintendent  of 
Kchools  at  Fairtield.  Deposit  of  55  re- 
quired  lor  plans. 


STORES  AND  OFFICES 


Contract  Awarded. 

STORE   BLDG.  Cost,    $5,346 

SAN  FRANCISCO.      S  Ellis  Street  —  E 

Jones   Street. 
One-story   and     basement   brick     store 

building   (2  stores). 
Owner — G.  Lachman. 
Architect — S.    Heiman,    57   Post   St.,    San 

Francisco. 
Contractor  —  Cohn    &    Nordstrom,    110 

Sutter  St.,  San  Francisco. 

Contracts   Awarded. 

STOKE  BLDG.  Cost,  $80,000 

BERKELEY,      Alameda     Co.,      Cal.      W 

Shattuck     Ave.     between     Bancroft 

Way  and  Durant  Avenue. 
One-story     reinforced     concrete     store 

building   (13   stores). 
Owner — W.  W.  Whitecotton,  Whiteoot- 

ton    Hotel,    Berkeley. 
Architect — Jas.   W.    Plachek,    210   Shat- 
tuck  Ave.,  Berkeley. 
Carpentry,    millTCork,    iron     and    steel 

nork  awarded  to  H.  McCuUough  & 

Son.    1641    Allston    Way,    Berkeley, 

$14,500. 
Electric  wiring  to  Capitol  Electric  Co., 

2468      Shattuck      Ave.,       Berkeley, 

$1525. 
Lathing  and  plastering  to  Wm.  Makin, 

1048    Excelsior,    Oakland,     $8330. 
Glass   and    glazing    to    W.    P.    Fuller    & 

Co.,   259    10th   St.,   Oakland,   $3350. 
Painting    to    Geo.    Stetter,    1722    McGee, 

Berkeley,  $710. 
Elxcavnting,    concrete    ^vork    and    retn- 

torcing  steel   to  F.   E.  Nelson,   3090 

King  St.,   Berkeley,  $19,500. 
Plumbing  and  sener  work  to  Scott  Co., 

381  11th  St.,  Oakland,  $1,489. 
Roofing    to    H.    C.    Brown    Roofing    Co., 

3417     San     Pablo     Ave.,     Oaklamd, 

$1,152. 
Slieet   metal   work    to   American    Sheet 

Metal    Works,    319    11th    St.,    Oak- 
land, $940. 
Tile  work  to  The  Rigney  Tile  Co.,  2148 

Telegraph  Ave.,  Oakland,  $1363. 


Contracts  Awarded. 

LOFTS  &   STORES  Cost,   $ 

SAN   FRANCISCO.    S.  MissioTi  75   B   6th 
Two-story     and     basement     reinforced 

concrete  lofts  and  stores. 
Owner — J.  S.  Morgan  &  Son. 
Architect — W.  H.  Crim,  Jr.,  425  Kearny 

Street. 
General  contract  to  Chas.  Sartorlo,  2151 

Filbert    St.,    $16,533. 
Lnthing   and   plastering    to    McGruer    & 

Simpson,    ISO    Jessie    St.,    $1578. 
Painting   to   Fred  Wagner,  65   Hoff  St., 

$246. 
Klectric  work  to  H.  S.  Tittle,  766   Fol- 

som  St.,  ,?556. 
Plnmbing  to   Scott   Co.,   243   MinTia   St., 

San   Francisco,   $573. 


Sub-Figures   Being   Taken, 


Jwner — H.  L.  Simon. 
fVrchitect- — None, 
'ontractor — H.     P.      Hoyt, 
Bldg.,  San  Francisco. 


Contract  Awarded. 

STORE  BLDG.  Cost,   $9811 

SAN    FRANCISCO.      S    Geary    Street    W 

Jones  S'treet. 
One-story     and      basement      reinforced 

concrete  store  building. 
Owner — Thos.  U.  Smyth. 
Supervising       .Architect  —  August       G. 

Headman,  Call  Bldg.,  San  Francisco 
Contractor  —  Vukicevich  &  Bagge.  180 

Jessie  St.,  San  Francisco. 

Flans  to  be  Completed  in  January. 
OFFICE    BLDG.  Cost,    $350,000 

FRESNO,  Fresno  Co.,  Cal.     North  J  St. 
Six-story  reinforced  concrete  and  brick 

office  building,   100x150. 
Owner — Brix  Estate. 
Architect  —  Eugene    Mathewson,    Cory 

Bldg.,    Fresno. 
Engineer — H.  J.  Brunnier.  Sharon  Bldg 

San  Francisco. 


Cost,     $30,000 
Post    and    Mason 


brick    store    and 


Plans    Completed. 
STORE,     ETC. 
SAN     F'RANCISCO. 

Streets. 
Two-story    Class    "C 

studio    building. 
Owner — Dunn-Williams     Co. 
Architect — S.    Heiman,    57    Post. 
Contractor — MacDonald     &    Kahn,     ISO 

Montgomery   St. 


Contract   Awarded. 

STORE    BLDG.  Cost,    $ 

FRESNO,    Fresno    Co.,      Cal.      No.      1927 

Cherry  Avenue. 
One-story   brick   and   terra   cotta   store 

building. 
Owner — John    Johl. 
Architect — Not  Given. 
Contractor — C.    P.    Keesling,    3414    Lowe 

St.,  Fresno. 


Plans   Being  Prepared. 

ALTERATION  Cost.    $ 

SAN  F'RANCISCO.     N.  Market  E.  Turk. 

running  through  to  Turk  St. 
Alter  2-story  brick  building  into  candy 

store  and  luncheom  parlor. 
Owner — George  Haas  &   Sons. 
.■Architect — C.      E.     Gottschalk,     Phelan 

Bldg. 


OFFICE    BLDG. 
SAN    FRANCISCO. 

Second  Street. 
Two-story    and    ba 

building. 


Cost, 
Market 


sement     brick    office 


Bids    Under    Advisement    for    Piling — 
Construction  to  Start  Immediately. 

CLASS  "A"  BLDG.  Cost,  $1,500,000 

SAN  FRANCISCO.     SE  Main  and  Mar- 
ket   Sts. 

Fifteen-story    Class    "A"    office    build- 
ing. 

Owner — Matson   Navigation  Co. 

Architects — Bliss     &     Faville,     Balboa 
Bldg.,   San   Francisco. 

Contractor — Lindgren    Co.,     Monadnock 
Bldg.,    San    Francisco. 
Lindgren   Co.   awarded  the   following 

sub-contracts    last    year: 

Structural    Steel     to     The     U.     S.     Steel 
Products   Company. 

Elevators    to    The    Otis    Elevator    Co., 
Beach   and   Stockton   Sts. 

Brick    (common)    to  McNear  Brick  Co., 
Monadnock   Bldg. 

Cement  to  Santa  Cruz  Portland  Cement 
Co.,  Crocker  Bldg. 

Steel  Inspection   to   R.    E.   Noble   &   Co., 
Humboldt   Bank   Bldg. 

Reinforcing      Steel      and      Cement      In- 
spection to  R.  W.   Hunt  &  Co.,  251 
Kearny   St. 
The  foUowiTig  bids  were  received  tor 

the   piling: 

Hannah    Bros $32,389 

Healy-Tibbitts  Const.  Co 32,459 

A.    W.    Kitchen    Co 33,530 

M.   B.   McGowan    34,964 

Harlow   Co 35,530 

Tibbitts  Pacific  Co 35,888 

(Continued   on  Page  20) 


List  of  Members 

Vallejo  Builder's  Exchange 


OFFICERS 

AVBRILL,    S.    H.,    President. 
KNUDSON,    P.   C,   Vice-President. 
KING,  W.   E.,  Secretary. 
FREY,   E.   v..   Executive  Secretary. 
FAWCBTT,    WALTER,    Treasurer.  .   ■' 

Board   of   Dlrectorai  j 

AVERILL,   S.   H. 

KNUDSON,  P.  C.  ( 

KING,    W.    E.  , 

DRISCOLL,  D.  F.  | 

PIERCE,    E.    B.  ' 

CLARK,   J.  R. 

JOHNSTON,  E.  L.  [ 

BRADHOFF,  P.  F. 

ENGLAND,  W.  J. 

BRICKLAYBBB  r 

Knudson,  P.  C.  f 

CEMENT  AND  CONCRETE 

Bode,  A.   E. 
Johnston,   B.   L. 
Tagnon,  Louis. 

ELECTRICAL     CONTRACTORS 

Vallejo  Electric  Light  &   Power  Co. 

(Albert  Casper  and  E.  B.   Pierce.) 
Watkins    Electrical    Supply    Co.    (Edd.     I 

N.    Watkins.) 

GENERAL  CONTRACTORS 

Averill,  S.   H.  ! 

Barbera,  J.   J.  ' 

Barenchi.    George  I 

Bitcon,  James 
Cavallo,   J.   F. 

Crosby,  W.   O.  1 

Dubnoff,   Harry  j 

Estes,   G.  C.  ; 

Ferrera,  M.  C. 
Fuller,    J.    F. 
Faganini,   David 
Sullivan.   John 

HARDW-4.RB 

Brownlie  Hardware  Co.  (R.  A.  Brown- 
lie). 

Wilder  Hardware  Co.    (J.  R.  Clark). 

Wimchell  Hardware  Co.  (C.  L.  Winchell 
and  Mr.  Denius). 

HB.ATING 

Hellerman    Plumbing   Shop 
Hendrix,  H.  E. 

HIGHWAY    CONSTRUCTION 

Blanco,    R.    J. 

LUMBER 

Perry  Lumber   Co.    (C.   H.   Miller). 
Teicheira  Lumber  Co.   (E.  Teichelra). 
Vallejo    Builders'     Supply    Co.     (C.    W. 

Greene). 
Weeks,  S.  J. 

MATERIAL 
Clavo.    Joseph 

Horan    Company    (W.    F.    Horan). 
Stark,    John 
Vallejo    Rock    &    Sand   Co. 

MILL1VORK 
Foster's  Planing  Mill  (Gilbert  Foster). 
Pacific  Mfg.  Co.    (C.  C.   Quinn). 
Perry  Lumber  Co.    (C.   H.  Miller). 
Vallejo    Builders'     Supply    Co.     (C.    W. 
Greene). 

PAINTING 
Barnewitz,   Jack 

Barnewitz   Paiting  &   Decorating  Co. 
Fawcett,  Walter 
Vera  &  Castro 

PLASTERERS 
Adamson,    M.    S. 

Driscoll,  D,   F.  I 

Bourne,  C.   H.  j 

PLUHBKUaS 
Beasley,  D.  J. 

Hellerman   Plumbing  Shop 
Hendrix,   H.   E. 
Loney,  J.  J. 

Vallejo  Plumbing  Co.   (W.  J.  England). 
Wilder  Hardware  Co.   (J.  R.  Clark). 

ROCK,    SAND,   ETC. 
Vallejo  Rock  &  Sand  Co. 
ROOFERS 
Bradhoft    Roofing    amd     Magnesite     Co. 

(P.   F.   Bradhoff.) 
Talley,    L.   K. 

SHEET   METAL 
Monarch   Sheet   Metal    Work*.      (W.   B, 
King.) 


Batnrday.    December    10.    1»21         BUILDING      AND      ENGINE  BBINO      NEWS 


IS 


Official    Proposals 


NOTICE    TO    BIUDBKS 


Tnrlock     Irrlgratlon     Ubttrict     and      >Io- 

dnto  Irrisatlon  Dlntrict,  !«tanwluui< 

and    Merced    CountleM,    Califurniu 


JOINT     8TORAGK     WORKS 


Sealed  proposals  will  be  received 
at  the  office  of  the  Turlock  Irrigation 
District,  at  Turlock.  California,  antll 
Friday,  December  23,  1921,  at  10  o'clock 
A.  M.,  for  furnishing  and  delivering 
fifty  thousand  (50.000)  barrels  to  two 
hunderd  thousand  (200,000)  barrels  of 
Portland  cement  f.  o.  b.  cars  factory. 
The  cement  must  meet  the  standard 
specifications  for  cement  adopted  by 
the  American  Society  for  testing  ma- 
terials and  must  be  delivered  on  a 
schedule  provided  by  the  Districtn. 
Delivery  to  be  at  the  rate  of  about 
twenty-five  thou.sand  (25.n0O)  barrels, 
monthly,    beginning   January.    1922. 

Also  for  furnishing  and  delivering 
f.  o.  b.  cars.  San  Francisco,  steel  rein- 
forcing bars  as  follows: 

20.000  lbs,  IM  inch  square,  deformed 
steel  reinforcing  bars. 

90.000  lbs.  %  inch  square,  deformed 
steel  reinforcing  bars. 

154.000  lbs.  'li  inch  square,  deformed 
steel    reinforcing  bars. 

The  contracts  will  be  let  to  the 
lowest  responsible  bidder,  but  the 
Boards  reserve  the  right  to  reject  any 
or  all  bids. 

Each  proposal  must  be  accompanied 
by  a  certified  check  for  five  (5)  per 
cent  of  the  amount  of  the  bid.  payable 
to  the  order  of  the  Treasurer  of  the 
Turlock  Irrigation  District,  for  the 
benefit  of  said  Districts  as  a  guar- 
anty that  the  bidders  will,  if  success- 
ful, execute  a  satisfactory  contract 
and  furnish  a  bond  in  the  sum  of  not 
less  than  twenty-five  (25)  per  cent  of 
the  amount  of  his  bid  for  the  faithful 
performance  of  the  contract,  said  bond 
to  be  subject  to  the  approval  of  said 
Boards. 

The  proposals  must  be  marked 
"Proposals  for  Materials  for  Don 
Pedro  Storage  Project"  and  addressed 
"Turlock  Irrigation  District  and  Mo- 
desto Irrigation  District,  Turlock. 
California." 

Done  in  pursuance  of  orders  of  the 
Board  of  Directors  of  the  Turlock  Ir- 
rigation District  and  the  Modesto  Ir- 
rigratlon  District,  this  29th  day  of  No- 
vember. 1921. 

ANNA  SORE.VSEN. 
Secretary.    Turlock    Irrigation    District. 

C.    S.    ABBOTT. 
Secretary.    Modesto    Irrigation    District. 


NOTICE  is  hereby  given  by  the 
Board  of  Education.  Vallejo  School 
and  High  School  Districts,  that  sealed 
bids  will  be  received  on  School  Furni- 
ture as  per  list  on  file  in  the  Office 
of  the  Board  of  Education,  Roo.-ns  1 
and  2,  Masonic  Temple,  Vallejo. 

Bids  must  he  filed  with  Elmer  L, 
Cave.  Secretary,  Board  of  Education, 
Rooms  1  and  2,  Masonic  Temple,  on 
•r  before  elEht  o'clock  P.  M,  of  Tiien- 
tlar.  December  20,  1021. 

A  certified  check  for  five  per  cent 
(5%)  of  the  amount  of  bid  must  ac- 
company each   proposal. 

The  Board  of  Education  reserves  the 
right  to  reject  any  and  all  bids. 

ELMER  L.  CAVE. 
Secretary.   Board   of   Ednc.Ttlon.   Vallejo 

School    and    High    School    Districts. 

Dated  at  Vallejo.  Cal  .  this  .Ird  dny 
Of  December.  1921. 


niDS    WANTED   FOB    SCHOOL 


NOTICE  TO  BIDDER.S 


district,  on  the  IMh  day  of  December, 
1921,  nt  8  P.  H.  on  that  day,  receive  and 
consider  sealed  bids  for  the  following 
work. 

The  construction  of  a  new  masonry 
grammar  school  building;  all  of  this 
work  to  be  done  on  the  school  prem- 
ises of  Monte  Vista,  in  the  County  of 
Stanislaus,  State  of  California,  accord- 
ing: to  the  plans  and  specifications  for 
same  as  prepared  by  Jas.  H.  Hoose,  ar- 
chitect. 

Said  plans  and  specifications  may  be 
obtained  at  the  office  of  Jas.  H.  Hoose. 
Architect.  Rooms  6  and  7,  RamoTit 
Building,  in  the  City  of  Modesto,  Coun- 
ty of  Stanislaus,  State  of  California, 
upon  the  payment  of  $10.00,  which  sum 
■will  be  repaid  upon  the  return  of  the 
plans  and  specifications  in  a  whole  and 
undamaged  condition. 

All  bids  must  be  sealed  and  filed  with 
the  Clerk  of  the  said  Monte  Vista 
School  District,  prior  to  eight  p.  ra.  of 
the  19th  day  of  December.  1921,  and 
be  accompanied  by  a  certified  check  on 
some  solveTit  bank  of  the  State  of  Cal- 
ifornia, for  ten  per  cent  of  the  amount 
of  the  bid  submitted,  which  check  shall 
be  made  payable  to  the  Clerk  of  the 
board  of  the  Monte  Vista  School  Dis- 
trict. 

"This  check  is  required  as  a  guaran- 
tee, that  the  successful  bidder  will, 
within  three  days  after  notice  of  the 
award  of  the  contract  to  him  enter  Into 
a  satisfactory  contract  with  the  Board 
of  said  District,  and  execute  and  deliv- 
er the  necessary  bonds  as  required  by 
law.  If  the  contractor  shall  fail  to 
enter  into  such  a  contract  the  amount 
of  the  certified  check  shall  be  retained 
by    said   Board   as    liquidated    damages. 

The  Board  reserves  the  right  to  re- 
ject any  and  all   bids. 

Dated  this  3rd  day  of  December. 
1921. 

D.  S.  ANDERSON, 
Clerk  of  the  Board  of  Trustees   of   the 

Monte   Vista  School   District, 
(39334)      1st   report   June   23:    2nd.   July 
26,   1921.  R     P 


NOTICE   TO   BIDDERS 


Notice  Is  hereby  given  that  the 
Monte  Vista  School  District  of  Stan- 
Ulaui  County,  State  of  California,  will 
At    th«    tchool    building    In    the    abov* 


Public  notice  is  hereby  given  that 
sealed  bids  will  be  received  by  the 
Board  of  Trustees  of  the  Town  of  Red- 
wood City,  California,  up  to  and  In- 
clndlng  Monday,  the  19th  day  of  De- 
ccBiber,  1»21.  at  the  honr  of  7:30  p.  m., 
for  the  following  material  to  be  deliv- 
ered f.  o.  b.  cars  at  factory,  to- wit: 

6400  feet  F"our  (4)  inch  cast  iron 
water   pipe. 

900  feet  six  (6)  inch  cast  iron  water 
pipe. 

5796  feet  Eight  (8)  inch  cast  iron 
water   pipe. 

396  feet  Ten  (10)  inch  cast  iron  water 
pipe. 

The  following  cast  iron  Tees,  to-wit: 

Two  (2)  8"xS"x4",  One  (1)  8"x'S"x 
6".  One  (1)  10".'(8"x4'',  One  (1)  4"x4"x 
6",  Sixteen  (16)  4"x4",  Fourteen  (14) 
8"x4",  One  (I)  S"x6",  One  (1)  10"x4". 
One    (1)    6"x8". 

The  following  cast  iron  Crosses,  to- 
wit: 

One  (1)  6''x4",  One  (1)  4"x4",  One  (1) 
8"x6",  Thirty  (30)  4"  Cast  iron  plugs. 

Cast  iron  pipe  to  be  either  of  hub 
and  spigot  form  in  twelve  foot  lengths 
Class  B  Standard  weight,  or  Universal 
Cast  Iron  Pipe  in  six  foot  lengths 
Class  No.   100  Standard  weight. 

All  pipe  and  specials  to  be  subject  to 
inspection  by  the  Superintendent  of 
water  department  of  the  Town  of  Red- 
wood City,  upon  delivery  and  rejected 
pieces  lo  be  stored  at  the  expense  and 
subject   to   the  order   of  the   shii»per. 

Delivery  to  be  made  within  40  days 
after  placing  order,  contract  to  be  en- 
tered into  within  five  days  after  ac- 
ceptance of  bid. 

Bids  to  be  accompanied  by  certified 
check  In  the  amount  of  10  per  cent  of 
bid.  payable  to  the  President  of  the 
Board  of  Trustees  of  the  Town  of  Red- 
wood City,  checks  of  unaucceiaful  bid- 


ders to  be  returned  at  once,  check  of 
successful  bidder  to  be  returned  upon 
acceptance    of    goods    ordered. 

Each  bidder  must  state  in  his  bid 
where  the  pipe  and  fittings  that  he  is 
bidding  on  are  manufactured. 

The  Board  of  Trustees  reserves  the 
right  to  reject  any  and  all  bids. 

By  order  of  the  Board  of  Trustees  of 
the  Town  of  Redwood  City.  California. 

Dated:     December    5.    1921. 

W.  A.    PRICE. 

Clerk   of  the  To^vTi  of  Redwood  City. 


^OTICB   TO    CONTR.*CTORS 


.Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  J.  M.  Saffell  at 
his  office  in  Bakersfield.  Kern  County. 
California,  up  to  the  honr  of  3  p.  m„  of 
the  2lHt  day  of  December,  1921,  for  the 
furnishing  of  all  material  and  labor 
necessary  for  the  erection  and  com- 
pletion of  a  frame  Tank  House  and 
store  room  and  garage  for  the  Miller 
school  district,  as  per  plans  and  speci- 
fications on  file  in  the  office  of  said  J. 
M.  Saffell.  architect,  in  the  city  of 
Bakersfield,  Kern  County,  California. 

All  bids  must  be  accompanied  by  a 
certified  check  payable  to  W.  H.  Bemis, 
clerk  of  trustees  of  said  school  dis- 
trict for  the  sum  of  at  least  10  per  cent 
of  the  amount  of  bid.  to  be  forfeited 
should  the  successful  bidder  fail  to 
give  a  satisfactory  bond  of  50  per  cent 
of  contract  price  and  enter  into  a  con- 
tract with  the  trustees  of  the  Miller 
school  district  within  five  days  after 
the  awarding  thereof,  should  it  be  re- 
quired  by   the   trustees. 

Bids  will  also  be  received  at  the  same 
time  and  place  and  under  the  above 
conditions  for  the  putting  down  of  an 
S-inch  wel!  as  will  be  specified.  See 
architect    for   particulars. 

All  bids  must  be  enclosed  in  sealed 
envelopes  and  addressed  to  J.  M.  Saf- 
fell and  marked:  "Proposals  for  Erec- 
tion   of    Miller   School    Buildings." 

The  right  reserved  to  reject  any  and 
all   bids   for   said  work. 

W.  H.  BEMIS.  Clerk. 

D.    J.    McELWEE. 

WM.   J.    LITTLE. 


NOTICE    TO    BIDDERS 


Notice  is  hereby  given  that  the 
Board  of  Education  of  the  Petaluma 
City  High  School  District  will  re- 
ceive sealed  bids  for  the  installation 
of  a  steam  heating  system,  ventila- 
tion and  fuel  oil  equipment  for 
Petaluma  Junior  High  School  and 
Gymnasium  Buildings  to  be  erected 
on  the  lands  recently  purchased  for 
that  purpose,  according  to  the  plans 
and  specifications  prepared  by 
Brainerd  Jones,  architect,  and  .\lbert 
A.  Coddington.  Consulting  Engineer, 
and  a  copy  of  which  can  be  procured 
at  the  said  offlce  of  the  said  architect 
in  the  City  of  Petaluma.  upon  deposit- 
ing with  the  said  architect  the  sum  of 
$15.00  (fifteen  dollars),  which  said  sum 
will  be  returned  upon  the  return  of  the 
said  plans  and  specifications  within 
two  weeks. 

Each  bid  shall  be  accomp.nnied  by 
a  certified  check  equal  to  ten  per 
cent  of  the  amount  bid.  to  be  for- 
feited if  such  bid  Is  accepted  and 
such  a  bidder  shall  fall  to  enter 
Into  a  contract  for  the  construction 
of  said  system,  within  10  days  after 
acceptance  of  such   bid. 

Said  sealed  bids  will  be  received 
up  tn  risht  o'clock  P.  M.,  of  the  10th 
liny  "f  .Innnary,  ini"J.  .li  which  time 
said  bids  win  be  opened  at  a  meeting 
of  the  Board  of  Education  of  Petaluma 
City    Hlffb  Scboo]    District,  Petalumft, 
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Sonoma  County.  California,  in  the  City 
Hall  in  the  City  o£  Petaluma. 

The  said  Petaluma  City  High  School 
District  (as  owners)  reserve  the  right 
to  reject  any  or  all  bids.  -    »      „     t 

All  bids  must  be  addressed  to  P.  J. 
Blim,  Secretary  ot  the  Board  o£  Edu- 
cation of  Petaluma  City  High  School 
District.  Petaluma,  Sonoma  County. 
California.  .  t^.,        ,■    „ 

By  order  of  the  Board  of  Education 
of  Petaluma  City  High  School  District. 
Petaluma,   Sonoma  County.   California. 
P  J.   BLIM.   Secretary. 
♦— ^_ 

NOTICE  TO  DEALERS  IN  ELECTRIC- 
AL APPARATUS 


.  Notice  is  hereby  given  that  the 
Board  of  Public  Utilities  of  the  City  of 
Alameda  will  receive  bids  for  furnish- 
ing the  Electric  Department  with 
Feeder  Regulators  and  certain  Elec- 
trical Apparatus  in  accordance  with 
specifications  on  file  in  the  office  of  the 
Secretary  of  said  Board,  to  which  bid- 
ders  are    referred   to   for   full   particu- 

Ail  bids  must  be  sealed  and  marked 
"Proposal  for  Feeder  Regulators,"  and 
must  be  delivered  to  the  Secretary  of 
the  Board  of  Public  Utilities  in  the 
Citizens  Bank  Building,  2407  Santa 
Clara  avenue.  Alameda.  Cal..  before  5 
o'clock  P.  M..  Thursrtay,  December 
15th,  1921.  No  bids  will  be  considered 
which  are  handed  in  after  the  time 
menlioned. 

The  Board  of  Public  Utilities  re- 
serves the   right   to  reject   any  and  all 

By  order  of  the  Board  ot  Public  Util- 
ities. City  of  Alameda.  Cal. 

A.    D.    GOLDSWORTHT. 

Secretary. 

BIDS      -WANTED      FOR     COMPORT 
STATION 

NOTICE   TO    CONTRACTORS 


Pursuant  to  an  order  of  the  Board  of 
Supervisors  ot  Fresno  County,  Califor- 
nia, duly  made  and  entered  in  its  min- 
utes on  the  6th  day  of  December,  1921. 
notice  is  hereby  given  that  said  Board 
will  receive  up  to  S  o'clock  p.  m.  of 
January  4tli,  1923,  sealed  proposals  for 
the  construction  of  two  public  comfort 
stations  to  be  erected  in  the  Court 
House  Park  in  F'resno  City,  Cal. 

Said  construction  work  shall  be  done 
according  to  plans  and  specifications 
heretofore  adopted  therefor,  and  on 
file  in  the  ofHce  of  the  Clerk  of  this 
Board. 

Copies  of  plans  and  specifications 
may  be  obtained  from  the  Clerk  of 
this  Board   in   his  ofBce  in   the  County 


Court  House,  Fresno,  Cal.,  by  deposit- 
ing the  amount  ot  $10.00  with  said 
Clerk  for  the  return  of  said  plans  and 
specifications. 

A  certified  check  in  the  sum  of  10 
per  cent  of  the  amount  of  the  bid,  made 
payable  to  the  Chairman  of  the  Board 
of  Supervisors,  must  accompany  each 
proposal  as  a  guaranty  that  the  suc- 
cessful bidder  will,  within  ten  days 
after  the  acceptance  of  his  bid.  enter 
into  a  contract  with  Fresno  County  to 
do  such  work  as  above  mentioned,  and 
furnish  good  and  sufficient  bonds  ac- 
cording to  law  and  rules  of  this  Board, 
conditioned  upon  the  faithful  perform- 
ance of  such  contract,  and  all  of  the 
provisions   thereof. 

Bids  not  accompanied  by  certified 
checks  will  not  be  considered. 

The  Board  of  Supervisors  reserves 
tho  right  to  reject  any  or  all  bids. 

Dated  this  6th  day  of  December,  1921. 
(Seal) 

D.    M.    BARNWELL.    Clerk. 
By  I.  E.  FARLEY.  Deputy. 


NOTICE    TO    BIDDERS 

Notice  is  hereby  given  that  the  Board 
of  Education  of  the  Petaluma  City 
High  School  District  will  receive  sealed 
bids  for  the  installation  of  a  complete 
Program  Clock  and  Bell  System  for 
Petaluma  Junior  High  School  and 
Gymnasium  Buildings  according  to  the 
plans  and  specifications  prepared  by 
Brainerd  Jones,  architect,  a  copy  of 
which  can  be  procured  at  the  said  of- 
fice of  the  said  architect  in  the  City  of 
Petaluma.  Each  bid  shall  be  accom- 
panied by  a  certified  check  equal  to 
ten  per  cent  of  the  amount  bid.  to  be 
forfeited  if  such  bid  is  accepted  and 
such  bidder  shall  fail  to  enter  into  a 
contract  for  the  construction  of  said 
system  within  10  days  after  acceptance 
of  such  bid. 

Said  sealed  bids  will  be  received  up 
to  eieht  o'clock  P.  M.  of  the  lOth  day 
of  .laniiary,  1922,  at  which  time  said 
bids  will  be  opened  at  a  meeting  of  the 
Board  of  Education  of  Petaluma  City 
High  School  District.  Petaluma.  So- 
noma County.  California,  in  the  City 
Hail  in  the  (jity  of  Petaluma. 

The  said  Board  of  Education  of  Pet- 
aluma City  High  School  District  re- 
serves the  right  to  reject  any  or  all 
bids. 

A'l  bids  to  be  addressed  to  P.  .1. 
Blim.  Secretary  of  the  Board  of  Edu- 
cation of  Petaluma  City  High  School 
District.  Petaluma,  Sonoma  County, 
California.  By  order  of  the  said  Board 
of    Education    of    Petaluma    City    High 


School      District,      Petaluma,      Sonoma 
County,  California. 

P.  J.  BLIM, 
Secretary. 


The  Board  of  School  Trustees,  San 
Mateo  School  District,  hereby  invites 
sealed  proposals  or  bids  for  the  finish- 
ing of  either  one  or  two  rooms  in  the 
Homestead  School  in  Hayward  Park, 
San  Mateo.  The  finish  to  be  exactly 
similar  to  the  adjoining  room,  omit- 
ting blackboards,  though  the  space  to 
receive  the  blackboards  must  be  put 
in  condition  to  receive  same,  being 
fitted  on  one  side  and  trued  to  the 
satisfaction  of  the  party  installing  the 
blackboards. 

All  work  must  be  first  class  in  every 
respect  and  acceptable  to  the  said 
Board  of  School  Trustees. 

All  proposals  or  bids  must  be  ac- 
companied by  a  check  payable  to  the 
San  Mateo  School  District,  certified  by 
a  responsible  bank,  for  an  amount 
whicli  shall  not  be  less  than  ten  per 
cent  of  the  aggregate  of  the  proposal, 
to  guarantee  fulfillment  of  the  con- 
tract. 

Said  sealed  proposals  or  bids  shall 
be  delivered  to  the  clerk  of  the  Board 
on  or  before  2  o'clock  P.  M.,  of  22nd 
December,  1921. 

Bids  will  be  opened  at  the  office  of 
the  Peninsula  Water  Company.  313 
Third  Avenue.  San  Mateo.  Calif.,  at  the 
said  hour  of  2  P.  M..  December  22.  1921. 

The  Board  reserves  the  right  to  re- 
ject any  and  all  proposals  or  bids. 

Alternate  bids  are  asked  for  furnish- 
ing vertical  pine  flooring  instead  ot 
maple. 

J.  J.  CASET. 
Clerk.    Board    of    Trustees.    Pan    Mateo 
School    District. 


REDIC'TION  OF  FREIGHT  RATES  ON  il 
TIN    PLATE  I 


A  reduction  of  from  $l.S3Vi  and 
125',2  to  $1.20  per  100  pounds  on  tin 
plate  in  carload  lots  from  points  east  ' 
of  Colorado  to  points  in  California  is 
announced  by  traffic  managers  of  the 
Southern  Pacific.  Santa  Fe  and  West- 
ern Pacific  railroads.  The  reduction  I 
will  be  made  on  short  notice,  accord-  I 
ing  to  the  Southern  Pacific,  and  the  ! 
effective  date  will  be  announced  i 
shortly. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mall  Today 


.192.. 


TO  BUILDING  AND  ENGINEERING  NEWS, 
560  Mission  St.,  San  Francisco,  Cal. 

Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 
I  enclose  check  for  $4.00 

Name  - - 

Street  and  No 

City   

State   
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Engineering  News  Section 


BRIDGES,   DAMS   &   HARBOR 
WORK 


SANTA  ROSA.  Sonoma  Co..  Cal.— 
County  Surveyor  R.  Press  Smith  is  pre- 
paring preliminary  plans  for  a  bridge 
over  Russian  river  at  Guerneville.  3 
span  structure  with  concrete  ap- 
proaches; estimated  cost.  $100,000.  Bids 
Hill   be  called  about  March.  1922. 


VCBA  CITY.  Sutter  Co..  Cal. — Engi- 
neers M.  C.  I'olk  and  F.  S.  Robinson. 
Chico.  estimate  cost  of  improvements 
in  Reclamation  District  Xo.  2054  at 
$199,470:  main  canal,  including  widen- 
ing and  deepening  of  the  Snake  river 
will   cost    J11B.471. 


SACRAMEXTO.  Cal.  —  Following 
bids  received  by  Supervisors  for  con- 
structing steel  and  concrete  bridge 
across  Sacramento  River  one  mile 
above  Isleton.  the  county  to  furnish 
556.000  lbs.  of  structural  steel,  all 
other  materials  to  be  furnished  by 
cooi  tractor: 
Jenkins    &    Elton.    36th    and    Y 

Sts..  Sacramento    $118,633 

Healy-Tibbitts    Const.    Co..    San 

Francisco     123,244 

George    Pollock   Co.,   Sacto 128.740 

A.   W.   Kitchen   Co.,  S.  F 129.800 

Clinton  Const.  Co.,  S.   F 129,864 

Foundation   Co..  S.   F.    199.400 

Drury    Butler.    County    Surveyor. 

SACRAMEXTO.  <'al.— Jenkins  &  El- 
ton. 36th  and  Y  Sts.,  Sacramento,  at 
$118,633  awarded  contract  by  the  Su- 
pervisors for  constructing  steel  and 
concrete  bridge  across  Sacramento 
River  1  mile  above  Islcton.  the  county 
to  furnish  556.000  lbs.  of  structural 
steel,  all  other  materials  to  be  furnish- 
ed by  contractor.  Drury  Hutlor.  County 
Surveyor. 


CAliIFORXIA.  —  Following  bids  re- 
ceived Dec.  5  by  State  Highway  Com- 
mission for  constructing  three  rein, 
concr.  bridges  in  Shasta  County  (com- 
mission to  furnish  rein,  steel  and  ce- 
ment): 
Thompson.    Miller    &    Thompson, 

Bacon    Bldg..    Oakland $18,077 

Kaiser    Paving   Co..   Oakland 18,922 

»     R.    B.    McKenzle.    Gerher 19,096 

[     Ward    B.    Esterly    Co.,    S.    F 19.959 

I     Edw.   H.  Martin.   Oakland 19,964 

•    J.    L.    Webster,   Chico 20,030 

T.   H.   Polk,  Chico   22,183 

I    John   H.  May,  Xapa   23.212 

Engineer's    estimate     $30,237.30 

SACRAMEXTO.  Cal.  —  Thompson, 
Miller  &  Thompson.  Bacon  Bldg..  Oak- 
land, at  $18,077  awarded  contract  by 
Slate  Highway  Commission  tor  con- 
.  structing  three  reinforced  concrete 
I  bridges  in  Shasta  County:  across  An- 
derson creek.  Canyon  creek  and  Oregon 
Gulch    near    Redding. 

RICHMOND,  Contra  Costa  Co..  Cal.— 
Col.  Herbert  F.  Deakyne.  engineer  in 
charge  of  rivers  and  harbors  in  this 
district,  has  nolitled  the  Richmond  City 
Council  that  he  has  ret|uested  an  ap- 
propriation of  $130,000  for  Richmiinrl 
harbor  Improvements  for  next  y.  i 
The  city  will  meet  the  appropria' 
With  a  similar  sum. 


MARYSVILLE.  Yuba  Co..  Cal.— Y'uba 
County  Supervisors  have  appointed  a 
committee  to  confer  with  Sutter  Coun- 
ty Supervisors  regarding  construction 
of  a  bridge  and  road  to  Bert's  Feather 
River  Resort.  L.  B.  Crook.  Y'uba  County 
Surveyor,  has  prepared  plans  for  the 
work. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
Supervisors  approve  specifications  for 
protection  work  in  Mormon  Slough  Pro- 
tection District  No.  1.  This  includes 
revetment  work  on  the  north  bank  of 
the  slough.  An  assessment  of  $1  per 
acre  on  the  6616.81  acres  in  the  district 
will  be  levied. 


LOS  AXGELES.  Cal.— Engineer  E.  L. 
Mayberry.  472  Pacific  Electric  Bldg., 
is  taking  bids  for  75n.000-gal.  rein- 
forced concrete  reservoir,  pumphouse 
and  settling  basin  at  golf  course  on 
Pico  Blvd..  for  Ambassador  Hotel  Sys- 
tem. 

SAX  AXDUEAS.  Calaveras  Co..  Cal.— 
Mccarty  ti.  Bontllio.  Mokolurone  Hill,  at 
$2,117  awarded  contract  by  the  Super- 
visors for  constructing  reinforced  con- 
crete bridge  over  Los  Muertos  creek, 
near  Pecchenios  place,  on  road  leading 
from  Angels  Camp  to  Carson  Hill  also 
for  constructing  concrete  culvert  and 
making  about  a  2.000  yd.  fill  for  ap- 
proach to  the  bridge.  W.  S.  Coulter, 
County  Surveyor. 


FRESXO.  Fresno  Co..  Cal.— Until 
Jan.  4.  2  P.  M..  bids  will  be  received 
by  D.  M.  Barnwell.  County  Clerk,  for 
constructing  coTicrete  culvert  in  Mo- 
doc Ave..  Road  District  Xo.  1.  involv- 
ing 27.0  cu.  yds.  concrete  and  1S50  lbs. 
reinforcing  steel.  Chris.  P.  Jensen, 
Cory  Bldg.,  Fresno,  County  Surveyor. 


HAXFORD.  Kings  Co.,  Cal.— Super- 
visors approve  specifications  for  three 
bridges  in  Road  District  X'o.  4.  over 
Fall  slough  and  two  over  Sand  slough. 
Bids  will  be  asked  shortly.  Roy  May, 
CouBty  Surveyor. 


IRRIGATION  PROJECTS 


TURLOCK.  Stanislaus  Co.,  Cal. — 
Until  Dec.  23,  10  A.  M.,  bids  will  be  re- 
ceived by  Turlock  and  Modesto  Irriga- 
tion Districts,  in  joint  session,  for 
furnishing  and  delivering  f.  o.  b.  cars 
factory,   trom    50,000    to    200,000    barrels 


Engineers    and    Contractors 
PLEASE  NOTE 

We    Carry     In     Slock     Here    and 
Sell     at     Eastern     Factory     Price 

Milbnrn  Carbide  Flare  Lliirhts 

in  candlepower  from   .-lO  to   12.000 

Hilbnm  Oxy-Acetylene 
^Veldinp  and  CDttinff  Apparatus 

All  Safety  Appliances 

As   Re(iuired   by    Accident 
Commission 


E.  D.  BULLARD 

Distributor    for 
Alexander  Mill. urn   Co. 

2fts   Marlict   St.,   .San    Francisco 

Phone    nonnrln.    1T18 


of  Portland  cement,  delivered  at  a  rate 
of  about  25,000  barrels  a  month,  be- 
ginning  January.    1922. 

Bids  will  also  be  received  on  the 
same  dale  for  furnishing  and  deliver- 
ing f.  o.  b.  cars.  San  Francisco,  steel 
reinforcing  bars.  Sec  cnll  for  ItUU  un- 
der oflieinl  proposnl  column  in  thin 
issue. 


REDDING,  Shasta  Co..  Cal.— Ap- 
proximately 20  land  owners  in  the 
Fall  River  Valley  has  signed  an  agree- 
ment to  form  an  Irrigation  district 
comprising  14,000  acres,  water  to  be 
taken  from  three  points  of  the  Fall 
river.  The  land  to  be  irrigated  lies  in 
the  vicinity  of  Glenburn,  Fall  River 
Mills  and  McArthur. 


O.AKLAND,  Cal. — Until  December  19. 
10  A.  M..  bids  will  be  received  by  Geo. 
i;.  Gross.  County  Clerk,  for  construct- 
ing reinforced  concrete  bridge  near 
AKarado.  involving  300  cu.  yds.  exca- 
vating and  grading,  180  cu.  yds.  con- 
crete 1-2-4  mix.  :i5.0U0  lbs.  steel.  Geo. 
A     Posey.   County   Surveyor. 


SAX  JOSE,  Santa  Clara  Co.,  Cal.— 
Hersehbach  and  Sclarrino.  560  Park 
St.,  San  Jose,  at  $6,279  awarded  con- 
tract by  Supervisors  to  construct  re- 
inforced concrete  bridge  in  San  Martin 
Ave..  Supervisor  District  Xo.  1. 
Other  bids  were:  Lassen  &  Meverholz, 
$9165:  Wm.  Martin,  $7135;  John  W. 
WiIIi:ims.  $74S6;  AV.  S.  Dow.  $6750.  Es- 
timate of  County  Surveyor  Irving  L. 
Uyder.   $7,455. 


SAN  JOSE,  Santa  Clara  Co..  Cal.— 
Until  Jan.  3,  11  a.  m.,  bids  will  be  re- 
ceived by  Henry  A.  Pfister,  County 
Clerk.  for  constructi'ng  reinforced 
abutments  for  a  bridge  on  the  Thomas 
road  over  the  Carnadero  Creek  in  Su- 
pervisorial District  Xo.   1. 

Separate  bids,  same  date,  for  con- 
structing reinforced  concrete  culvert 
on  Middlefleld  road  at  Charleston  road 
in  Supervisorial  District  Xo.  5.  Speci- 
fications on  file  in  office  of  Clerk. 
Irving    L.    Ryder.    County    Surveyor. 


SIOCKTOX.  San  Joaquin  Co..  Cal. — 
A  petition  seeking  the  formation  of 
the  Tracy  Clover  Irrigation  District 
has  been  forwarded  by  the  County  Su- 
pervisors to  the  State  Engineer's  of- 
fice  for   investigation. 

Ml'IRCED,  Merced  Co.,  Cal. — Super- 
visors will  set  date  in  immediate  future 
lo  decide  on  the  formation  of  the  pro- 
posiHl  West  Joaquin  Irrigation  District. 
.\  1.  ("owell  of  Merced  is  attoreny  for 
the  district. 

<'.\'X.\RD,  Los  Angeles  Co..  Cal. — The 
r,as  I'osas  Water  Co.  has  decided  to  de- 
vlop  50"  miners  inches  of  water  from 
well.-;  in  addition  to  its  present  supply. 
for  Irrigation  of  about  inoo  acres. 
Wai.r  will  be  distributed  by  two  mu- 
tual water  companies  lo  be  organized. 
.\'..  1  serving  about  2.<!riO  acres  and  Xo 
2  .iliout  1200  acres.  The  estimated  cost 
of  the  project  for  zone  Xo.  1  is  $180,000 
and  for  zone  No.  2  about  $112,000.  a 
I. .1:1 1    of   $292,000. 


SUTTER  CITY.  Sutter  Co.,  Cal.— 
.Martin  C.  Polk,  engineer.  City  Hall, 
Chico.  has  been  retained  In  establish 
boundaries  (or  the  proposed  Sutter 
City  Irrigation  District  amd  prepare  ea- 
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timatealDf  cost  iar  improveraeiits  con- 
templated. The  proposed  district 
comprises  about  2.500  acres  and  is  be- 
ing organized  by  S.  W.  Mudgette,  Kent 
..Norris  and  Fred  Havens  of  Sutter  City. 


-The 


^LIGHTING  SYSTEMS 


MAYWAKD,    Alameda    Co..    Cal.- 

-  Trustees   are:  pla-oning   the   installation 

;•   of  an  electroiier  system   in  Castro  and 

B  streets  and  for  portions  of  A.  C.  and 

Main  s-treets.     ICstimates.  of  cost  are  be- 

..   Ing- prepared  by   Town  Engineer  Jesse 

B.  Holly. 


SAN   MATBO.    San    Mateo   Co.,    Cal. — 

.Atlas  Electric  Co..    San   Mateo,   at  $14,- 

'   3a8.40  awarded  contract   by  City  Trus- 

^^tees  to  install  65  cast  iron  single  light 

^"^tfindards    in    portions    of    B    St.,    Bald- 

'"■ivin  Ave..  El  Camlno  Real.  1st,  2nd  and 

3rd   Aves.,   etc.  .   Other   bids  were:   Tur- 

.jier    Co..    San    Francisco.    ?15. 361.92;    H. 

C.   Reid   <&'  Co.,    San    Franci-sco.    ?16,614; 

■";>i.'.E.    Ryan,.  Redwood    City,    $17,653.35; 

'.  Watts    Jllectric    Co..    Burlingame.    $20.- 

•  '104.70;    Butte   Electric   &   Mfg.   Co.,   San 

26,680.28.      G.      S.      White- 


,lrra.ncisco,    $26,6SC 
Read,  City  Engine 


.  REDWOOD  CITY,  San  Mateo  Co.,  Cal. 
— Until  Jan.  3,  7:30  P.  M.,  bids  will  be 
received    by    W.    A.    Price.    City    Clerk, 

.for  installing  electrolier  lighting  sys- 
tem, involving  9600  lin.  ft.  114-in.  con- 
duit and  9600  lin.  ft.  2-in.  cond.  cable; 

.53    electroliers.      C.    L.    Dimmitt.    City 

•.fSiglneer. 


•  HEALDSBURG,  Sonoma  Co.,  Cal. — 
;Clty  Trustees  are  planning  the  install- 
ation of  street  lighting  system  in  addi- 
,  tiOH  to  street  paving  program. 


MACHINERY 


FRESNO,     Fresno    Co.,    Cal.  —  Umtil 
December  13,  8   P.  M.,  bids  will  be  re- 

.'.ceived  by  J.  A.  Polytress,  Clerk,  Wash- 
■inston  Union  High  School  District, 
Route  G,  Box  61,  for  furnishing  and  de- 
livering one  sciiool  bus  body. 

Separate    bids    will    be    considered    on 
same  date   for   furnishing  and   deliver- 

V.ing  one  IVz-ton  Ford  truck  withexten- 

-,^ion  for  school  bus  purposes. 


;  ,  •  ALHAMBRA.      Cal.    —    Shinn-Holtz- 

•liyon    Co.    was    awarded    contract    for 

:'SuTnishing    24    ft.    12-im..    2130    ft.    6-in. 

i  and  800  ft.  4-in.  Class  B  cast  iron  pipe 

and  fittings  to  city. 


SACRAMENTO.  Cal.— National  Cast 
Iron  Pipe  Co..  Rialto  Bldg..  at  J1.977 
submits  low  bid  to  City  Commission 
tor  fur.  arid  del.  cast  iron  pipe.  Other 
bidder?:  U,  S-  Cast  Iron  Pipe  &  Foun- 
i.,dry  Co.,  Monadnock  Bldg.,  San  Fran- 
cisco, $2,169;  American  Cast  Iron  Pipe 
Co..  Balboa  Bldg.,  San  FVancisco,  $1,- 
981;  R.  D,  Wood  Co..  San  Francisco, 
$2,699.  Material  to  be  furnished  In- 
cludes: 2500  lin.  ft.  6-in.  cast  Iron 
B  pipe,  in  12-tt.  lengths;  6  6-ln.  C.  I. 
solid  sleeves;  6  G-in.  C.  I  45-deg.  and 
6  fi.-in.  C.  I.  90-deg.  ells,  B  &  S.  Al- 
•    b.«rt   Givan,    City   Engineer. 


i:-.. -MODESTO,  Stanislaus  Co.,  Cal. — Di- 
rectora-Lof  Modesto  Irrigation  District 
reject  bids  to  construct  telephone  line 
from  Modesto  to  La  Grange  and  have 
employed  F.  E.  Stewart  of  Modesto  to 
do  the  work  by  day  labor.  Percy 
Jones,   engineer   for   district. 


LOS  ANGELES..  Cal. — Vernon  Oil  Re- 
fining Co.  has  been  granted  a  franchise 
for  a  pipe  line  from  a  point  on  Monte- 
rey Ave.  north  of  Summit  road  to  Pacl- 
tlc  Electric-  Railway  qr  Tempie  Ave,; 
about  frSSO'-lt    „         . 


DELANO.  Kern  Co..  Cal. — Until  Dec. 
19.  bids  will  be  received  by  W.  B.  Reid. 
City  Clerk,  for  furnishing  and  deliver- 
ing a  tractor. 


ALAMEDA,  Alameda  Co.,  Cal. — Board 
of  Public  Utilities.  City  of  Alameda, 
will  receive  bids  until  December  15.  r. 
P.  M.,  for  furnishing  and  delivering 
feeder  regulators.  See  call  for  bids  un- 
der offlclnl  proposal  column  In  this 
issue. 


SAN  FRANCISCO.— Following  bids 
received  by  Board  of  Park  Commis- 
sioners for  fur.  and  del.  one  14  to  20- 
H.P.  caterpillar  tractor: 

Adams   Imp.   &   Engine  Co $1,578.00 

Holt   Mfg.    Co 2.232.50 

C.  L.  Best  Tractor  Co 3,100.00 

Tuba  Products  Co 3,100.00 

Joshua-Hendy    Iron    Wks 4,400.00 

and    1,950.00 

REDWOOD  CITY.  San  Mateo  Co..  Cal. 
- — As  previously  reported,  bids  will  be 
received  by  W.  A.  Price.  City  Clerk, 
for  fur.  and  del.  cast  iron  water  pipe. 
C.  L.  Dimmitt.  City  Engineer.  See  call 
for  bids  under  ofllclal  proposal  colunui 
In  Ihls  Issue. 

PLACERVILLE.  El  Dorado  Co.,  Cal. 
— Contract  for  fur.  and  del.  steel  water 
pipe  awarded  by  City  Trustees  to 
Western  Pipe  and  Steel  Co..  444  Mar- 
ket St.,  San  Framcisco,  at  $3,031. 

Pipe  covered  In  this  contract  fully 
described  In  these  reports  of  Nov.  25. 

SAN  LUIS  OBISPO  CO.,  Cal. — City 
Engineer  Warren  Burch  instructed  to 
prepare  specifications  for  furnishing 
and  delivering  pump  with  capacity  of 
450  to  525  gallons  of  water  per  minute. 


EUREKA,  Humboldt  Co.,  Cal. — City 
Council  has  ordered  bids  received  for 
furnishing  and  delivering  10,000  feet  of 
copper  wire  for  use  of  municipal  rail- 
way system.  Harry  H.  Hannah,  City 
Engineer. 


RAILROADS 


SANTA  ANA,  Orange  Co.,  Cal. — It  is 
announced  by  Union  Pacific  Ry.  Co. 
that  it  will  spend  $2,995,510  on  exten- 
sions of  Salt  Lake  Route  in  Orange 
County. 


SAN  FRANCISCO.— Board  of  Public 
Works  has  requested  Supervisors  to 
adopt  ordinance  authorizimg  the  pur- 
chase of  20  new  street  cars  for  use  on 
the  Municipal  Railway  system;  esti- 
mated cost  between  $300,000  and  $350,- 
000.  M.  M.  O'Shaughnessy,  City  En- 
gineer. 


SAN  FRANCISCO — Until  Dec.  21.  3 
P.  M.,  bids  will  be  received  by  the 
Board  of  Public  Works  for  furnishing 
and  delivering  ties  for  municipal  rail- 
way extensions.  (1)  for  furnishing 
and  delivering  Municipal  pipe  yards, 
6th  and  Hubbel  streets.  20.000  red- 
wood ties;  (2)  for  furnishing  and  de- 
livering same  point.  20.000  cedar  ties. 
£'pecitications  on  file  In  office  of  City 
Engineer,   3rd  Floor,  City  Hall. 


SAN  FRANCISCO — Until  January  4. 
1922.  3  P.  M.,  bids  win  be  received  by 
the  Board  of  Public  Works,  under 
Hetch  Hetchy  Project  Contract  No.  127. 
for  furnishing  and  delivering  steel  rails 
and  track  materials  for  municipal 
railway  extensions.  Bids  will  be 
taken  under  three  Sections  (a)  for 
furnishing  and  delivering  820  tons  ot 
9-in.  girder  rail;  1,600  pairs  joint 
plates;  150  kegs  track  bdlts;  Section  (  b) 
200  kegs  spikes  and  30,000  tie  plates; 
(c)  3,000  tie  rods.  Under  Section  A 
bond  Qt  $S!(?,PQ(?  require^  vJ  8ucc«3s£ui 


bidder;  B.  $3,000;  C,  $400.  Specifications 
may  be  had  from  City  Engineer's  Of- 
tice.  3rd  Floor,  City  Hall. 


SPOKANE,  Wash. — Great  Northern 
Railroad  contemplates  double-tracking 
its  road  between  Wenatchess  and  Har- 
rington. The  work  is  estimated  to  cost 
$700,000.  P.  S.  HerviTi,  district  engi- 
neer for  the  company,  has  already  pre- 
pared preliminary  plans  for  the  vrork. 


LOS  ANGELES,  Cal. — State  Railroad 
Commission  has  directed  the  Southern 
Pacffic,  Santa  Fe  and  Los  Angeles  and 
Salt  Lake  railroads  to  take  immediate 
steps  to  obtain  a  site  and  erect  a  union 
passenger  station  in  this  city.  Plans 
and  estimates  ot  cost  of  the  proposed 
station  will  be  submitted  to  the  Rail- 
road Commission  before  construction 
is  undertaken. 


FIRE  EQUIPMENT 

OAKLAND,  Cal. — City  Council,  Eu- 
gene K.  Sturgis,  Clerl<.  appropriates 
$13,000  for  the  purchase  of  apparatus 
for  the  Fire  Department. 


OAKLAND.  Cal. — Until  December  15, 
12  noon,  bids  will  be  received  by, 
Eugene  K.  Sturgis,  City  Clerk,  for  fur- 
nishing and  delivering  one  motor  pro- 
pelled, chain  drive,  triple  combination, 
750-galion  pumping'  engine  for  Fire  De- 
partment. Specifications  on  file  in  the 
oliice  of  the  clerk. 


HANFORD,  Kings  Co.,  Cal. — City 
Trustees  are  planni'ng  the  purchase  of 
a  new  fire  apparatus.  Specifications 
have  been  submitted  by  the  fire  de- 
partment. 


EUREKA.  Humboldt  Co.,  Cal. — Fol- 
lowing bids  received  and  taken  under 
advisement  by  Council  for  furnishing 
and  delivering  one  gasoline  driven, 
triple  combination,  chemical  and  iiose 
car:  American  La  France  Fire  Engine 
Co.,  as  per  specifications,  $13,660.  for 
cushion  tires  deduct,  l(;2S0,  for  single 
chemical  tank  deduct  $400;  Seagrave 
Fire  Engine  Co..  $13,550.  without  pneu- 
matic tires  or  cushion  wheels,  $13,330; 
Stutz  Fire  Engine  Co..  one  tank  only, 
no  dual  pneumatics,   $13.(io0. 


SEWERS,    STREET    WORK, 
ROADS    &    WATER    SYSTEMS 


FIREBAUGH,  Fresno  Co.,  Cal. — City 
Trustees  have  adopted  resolutions  of 
intention  to  construct  a  water  system 
with  converse  lock  joint  pipe,  asphalt- 
ed together,  400  gal.  pump.  30  h.  p.  clec. 
motor.  30  h.  p.  gas  engine,  concrete 
pump  pit  and  galvanized  iron  pump 
house;    1911   Act. 


CALIFORNIA —  Following  are  ap- 
proximate quantities  of  materials  re- 
quired for  constructing  state  highway 
in  San  Francisco  and  San  Mateo  Coun- 
ties, between  Sloat  Boulevard  and 
Sneath  road.  7.3  miles  of  grading,  bids 
for  which  will  be  opened  by  the  State 
Highway  Commission  December  19,  2 
P.  M.;  163.700  cu.  yds.  excavation 
without  classification;  21.200  cu.  yds. 
gravel  surface;  525  cu.  yds.  Class  A 
Portland  cement  concrete  (culverts  and 
monuments);  62  lin.  ft.  12".  1,442  lin.  ft. 
lo",  280  lin.  ft.  18"  and  176  lin.  ft.  24- 
corrugated  metal  pipe;  144  each,  haul- 
ing and  setting  monuments.  Commis- 
sion will  furnish  reinforcing  steel, 
corrugated   metal   pipe   and   cement. 


LOS  ANGELES.  Cal.— Falrohild-Gtl- 
more-WUton  Co..  Los  Angeles  Ry. 
Bldg.,  awarded  contract  at  $40,409.78 
tor  paving  Eagle  Rock  Ave.  wl^h  «eiH. 
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concr.  and  constructing:  monolithic 
concr.  and  concr.  pipe  storm  sewers. 
Geo.  R.  Curtis  submitted  ooily  other 
bid  at  (41,035.90;  engineer's  estimate, 
»38, 296.97. 


SAX  FRANCISCO— Raisch  Improve- 
ment Co..  46  Kearny  St.,  at  $59,831.  has 
been  awarded  a  contract  by  the  Board 
of  Public  Works  for  Improving  San 
Jose  avenue  between  Oltowa  and 
Sickles  avenue,  involving  8.530  cu.  yds. 
cut:  4.96U  cu.  yds.  fill:  5.816  lln.  ft. 
concrete  curb:  590  lin.  ft.  culverts:  IB 
brick  catchhasins:  124,415  scj.  ft.  as- 
phalt concrete  pavement.  M.  M. 
O'Shaughnessy.  City  Engineer. 


SEATTLE,  Wash.  —  Olympic  Con- 
struction Co.,  1326  N'orthlake  Ave.,  Se- 
attle, at  $324,604  awarded  contract  by 
Council  to  improve  Elliott  Ave.,  using 
either  clay  or  concrete  pipe. 


CALIFORNIA. — Following  bids  re- 
ceived by  State  Highway  Commission 
Dec.  5:  7.9  miles  in  Santa  Clara  Coun- 
ey.  bet.  Morgan  Hill  and  Gllroy,  in- 
volving 9,210  tons  of  asph.  concrete 
surface.  Commission  to  furnish  broken 
stone,  sand,  stone  dust  and  asphalt  ce- 
ment. 

Hugh    Crummey     (47,523.60 

Pacinflc     States      Const.      Co., 

sain    Francisco    53.418.00 

Clark    &    Henry,    Stockton....    44.115.90 
Grant  Smith   Co.,   S.  F 56,365.20 

Engineer's    estimate     47,661.75 

3.7  miles  In  Fresno  County  bet.  Sel- 
ma  and  Kingsburg  to  be  paved  with 
concrete  shoulders  and  asph  concrete 
wearing  surface:  involves:  2.015  cu. 
yds.  Class  "A"  cement  concrete  (shoul- 
ders aTid  repairs  to  old  base):  50  cu. 
yds.  removal  of  broken  concrete  in  ex- 
isting base;  4.400  tons  asphalt  concrete 
surface:  3.71  miles  grading  earth 
shoulders.  Commission  will  furni«h 
reinforcing  steel,  cement,  sand  and 
coarse  aggregate  for  concrete  and 
broken  stone,  sand,  stone  dust  a'nd  as- 
phaltic  cement  for  asphalt  concrete. 
California   Const.   Co.,   S.   F ?37,739 

Engineer's    estimate    42,504 

7.0  miles  in  Los  Angeles,  two  sec- 
tions, to  be  surfaced  with  asphalt  con- 
crete. Involves,  10,240  tons  asphalt 
concrete  surface;  7.04  miles  grading 
earth  shoulders.  Commission  will  fur- 
nish broken  stone,  stone  dust  and  as- 
phaltic  cement. 
Southwest      Paving  Co.,     Los 

Angeles     $   75,648.00 

Fairchild,     Gilmore,      Wilton 

Co.,   Los  Angeles 76.960.00 

Geo.  H.   Oswald,  Los  Angeles     88,633.60 

Engineer's  estimate    101,715.20 


SAN  FRANCISCO.  —  City  Engineer 
M.  M.  O'Shaugh'nessy  completes  .speci- 
fications for  improving  17th  St.  bet. 
Santiago  and  Taraval  Sts.;  estimated 
cost  $15,000;  Involving:  3070  cu.  yds. 
nil;  5270  cu.  yds.  cut;  1200  lin.  ft.  con- 
crete curb;  4200  sq.  ft.  vertical  flbr» 
brick  pavement  and  19,800  sq.  ft.  as- 
phaltum   concrete    pavement. 


HANFORU.  Kings  Co.,  Cal. — Trustees 
are  planning  paving  West  Ninth  street, 
between  Phillips  and  Irwin  streets. 
Definite  action  postponed  until  later 
date. 


VAN  NUYB,  Los  Angeles  Co.,  Cal.— 
Petitions  for  paving  W.  Vanowen  St. 
from  Sherman  Ave.  to  Reseda  Ave.  with 
asphaltic  concrete  5-ln.  thick  and  18- 
ft.   wide   have   been   Hied   with  Council. 


OROVILLE.  Butte  Co..  Cal— Butte 
County  Supervisors  enter  Into  con- 
tract with  Natomas  Company  to  pur- 
chase rock  and  gravel  for  county  road 
Improvements  covering  next  two 
years:  Crushed  rock  at  }I  a  ton; 
•ore«n  gravel  at  $.50  a  ton.     The  Na< 


tomas  Compa'ny  under  the  contract 
reserves  the  right  to  furnish  all  rock 
products  for  both  bonded  roads  and 
county  road  work  during  the  years 
1922  and  1923.  Harry  Hume,  County 
Surveyor. 

SPOK.ANE.  Wash. — Miracle  Concrete 
Corp..  (!reat  Falls.  Montana,  at  $318,- 
000  awarded  contract  by  council  to 
construct  down  town  intercepting 
Sewer.  Frank  O'Neil  will  supervise 
the  work. 


SALEM,  Ore — Until  Dec.  15.  10  A.  M., 
bids  will  be  received  by  State  Highway 
Commission  for  highway  projects  as 
follows: 

("oos  County:  Myrtle  Point-Bridge 
Section  of  the  Coos  Bay-Rosenberg 
Highway.  10.0  miles  of  grading  involv- 
ing 137,000  cu.  yds.  of  excavation. 

Douglas  County:  Myrtle  Creek  Sec- 
_tion  of  the  Pacific  Highway,  0.27  miles 
"of  grading  involving  5650  cu.  yds.  of 
excavation  and  350  cu.  yds.  of  rubble 
masonry  construction. 

Jackson       County:  Medford-Agate 

Section  of  the  Medford-Crater  Lake 
Highway,  8.5  miles  of  grading  and 
crtished  gravel  surfacing.  involving 
42,000  cu.  yds.  of  excavation  and  18,000 
cu.  yds.  of  crushed  gravel  surfacing. 

Union  County:  Island  City-Elgin 
Section  of  the  La  Grande-Enterprise 
Highway,  18.1  miles  of  grading  involv- 
ing 157,000  cu.  yds.  excavation. 


OAKLAND.  Cal. — Council,  Eugene  K. 
Sturgis,  City  Clerk,  declares  intention 
to  construct  6  feet  wide  cement  side- 
walks, where  not  already.  In  portions 
of  Broadway,  Merritt.  Brooklyn  Aves.. 
Lakeshore  Boulevard.  33rd.  34th,  35th 
and  Jones  Aves.  Improvement  Act 
1911.      Geo.    Mattis,    City    Engineer. 


SAN  JOSE.  Santa  Clara  Co..  Cal. — 
Council.  John  J.  Lynch,  City  Clerk, 
declares  intention  to  improve  12th  St. 
between  Taylor  and  Mission  streets  by 
grading,  paving  with  SH-iii.  asphaltic 
concrete  base  and  li^-in.  asphaltic 
concrete  surface,  concrete  curbs  and 
gutters.      Wm.    Fopp.    City   Engineer. 

MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Supervisors  authorize  the  completion 
of  specifications  for  proposed  Alham- 
bra  Heights  sewer  system,  just  outside 
the  city  Mmits  of  Martinez.  A  district 
has  been  organized  to  finance  con- 
struction. R.  R.  Arnold,  County  Sur- 
veyor. 

YUBA  CITY,  Sutter  Co.,  Cal.— Byrne 
and  Yost,  900  "O"  St.,  Sacramento,  at 
$71,830  for  cement  concrete  paving, 
awarded  contract  by  Supervisors  for 
constructing  Knights  Landing-Kirks- 
ville  road  from  Knights  Landing  to 
Maddock:  pavement  15  ft.  wide,  5  In. 
thick,  4.24  miles.  Bids  follow:  Alt. 
"A":  Byrne  and  Yost,  $71,830;  A.  Tei- 
chert  &  So'n,  Sacramento,  $74,346;  W. 
A.  Kettlewell  &  Sons.  Oakland.  $.S0.840; 
Blumencranz  &  Vernon,  Stockton.  $81.- 
125;  Conners  &  Hansen.  Sebastopol. 
$86,370;  Clark  &  Henery.  Stockton.  $87.- 
915;  John  Doyle.  San  Jose.  $89,340;  C. 
H.  and  A.  W.  Gorrill,  San  Francisco. 
$92,680.  For  asphalt  macadam,  Alt.  B: 
J.  J.  McHugh,  San  FrancLsco,  $57,145; 
Blumeinrranz  &  Vernon.  $60,050:  M.  F. 
Sullivan,  Sacramento.  $65,130;  Clark  & 
Henery.  $74.3^5.  Engineer's  estimate. 
"A."    $79,150;    "B."    $65,325. 

Chesson  &  Lilly.  Yuba  City,  at  $5860 
awarded  contract  for  paving  with 
watorbound  macadam,  15  ft.  wide,  4  In. 
thick.  2.12  miles.  Oswald  lateral,  the 
county  to  furnish  the  necessary  roqk. 
Only  other  bidder  was  M.  C.  H|!|ard, 
Sacramento,    at    $10,250. 

Contract  for  furnishing  rock  on  Os- 
wald lateral  awarded  to  K.  B.  and  A. 
L,  StoTic  Co.,  San  Franolsco,  at  $1.80 
a  ton.     Only  other  bidder:  Coast  Rock 
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and  Gravel  Co..  San  Francisco,  $1.9E 
ton. 

M.  G.  Dewitt,  Sutter  City,  Cal..  at 
$2320  awarded  contract  for  construct- 
ing township  line  road  from  Lincoln 
road  to  Kerrigan  Corners,  to  be  con- 
structed of  Butte  House  rock.  10  ft. 
wide.  5  In.  thick.  1.0  miles;  approxi- 
mately   800   cu.    yds.    rock. 

Oscar   Lansendorf,    County   Etoglneer. 

HB.\LDSBURG.  Sonoma  Co..  Cal. — 
City  Trustees  have  practically  agreed 
to  paving  every  street  in  the  town  with 
a  4-in.  ocncrete  base  and  a  1%-ln.  War- 
renite-bitulithic  siirface.  Estimated 
cost.    $182,500. 


KINGMAN,  Ariz.  —  Improvement  <tt 
17-mile  hill  near  Little  Meadows  on  thjB 
Oatman-Kingman  highway  will  be 
started  by  the  state  soon,  the  work,  ber 
ing  done  by  force  account.  Estimated 
cast.  $45,000. 


LODI,  San  Joaquin  Co..  Cal. — :Clty 
Engineer  L.  F.  Barzeilotti  la  preparing 
specifications  for  paving  aproximately 
IVi  miles  of  streets.  Hilborn  street, 
from  Stockton  avenue  to  city  limits, 
and  portions  of  Central  and  Grand 
avenues. 


RICHMOND.  Contra  Costa  Co..  Cal. — 
A  revised  petition  has  been  submitted 
to  the  City  Council  seeking  the  Im- 
provement of  Ohio  avenue  and  Thirty- 
seventh  street.  Plans  originally  pre- 
pared for  this  work  provided  for  an 
18-ft.  concrete  roadway,  with  8  ft. 
shoulders  on  oil  macadam,  sidewalks 
and  board  walks,  but  no  curbs  or  gut- 
ters. The  revised  petition  asks  an  18- 
tt.  asphaltic  concrete  pavement,  no 
shoulders,  gutters  or  sidewalks  and  for 
wooden  crosswalks.  H.  D.  Chapman. 
City  Engineer. 


BUI'.LINGAME,  San  Mateo  Co..  Cal.— 
Sevc  ity-ftve  residen^ts  in  Burlingame 
Ter:.",ce  urged  the  Trustees  at  the  last 
meeting  to  order  the  immediate  im- 
provements of  streets  in  that  section. 
City  Engineer  Torello  has  been  in- 
struc;ed  to  prepare  preliminary  data. 
The  Trustees  plan  t()  have  the  work 
undr  way  next  Spring. 


REDWOOD  CITY.  San  Mateo  Co..  Cal. 
— City  Trustees  reject  bid  of  W.  W. 
Thompson,  Redwood  City,  at  $0,069  aQ. 
ft.  for  surfacing  with  asphaltic  oU  and 
stone  screenings  existing  macadam 
p.ivement  i'n  portions  of  Duane  St., 
Brewster  Ave.  and  Archer  St..  approxi- 
mately 70.000  sq.  ft.  Engineer's  esti- 
mate, $4200.     C.  L.  Dimmitt,  City  Engl- 


STOCKTON,  San  Joacjuin  Co..  Cal. — 
Until  January  3.  bids  will  be  received 
by  A.  L.  Banks.  City  Clerk,  for  improv- 
ing streets  in  Lake  I'ark  Addition,  in- 
volving 8,764  cu.  yds.  excavation;  1,401 
cu.  yds.  embankment;  16.124.21  lln.  ft. 
curb  and  gutter;  76.655.35  sq  .ft.  side- 
walk; 293.145.61  sq.  ft.  4-ln.  cement 
gravel  base  with  2-in.  asphaltic  maca- 
dam wearing  surface. 

Separate  bids,  same  date,  for  Improv- 
ing streets  in  City  Park  Terrace  and 
Lakeside  Terrace.  Involving  6.072  cu. 
yds.  cut;  1.248  cu.  yds.  fill;  10.528.95  lln. 
ft.  curb  and  gutter;  51.126.10  sq.  ft.  side- 
walk; 174.159.22  sq.  ft.  4-ln.  cement 
gravel  base  with  2-ln.  asnhaltic  maca- 
dam wearing  surface.  W.  B.  Hogan. 
I  ity  Engineer. 


OUANGE.  Orange  Co.,  Cal.— The 
citys  improvement  program  for  the 
coming  year  includes  the  paving  of  the 
following  streets:  E.  Chapman  Ave.. 
4400  ft.;  Orange  .\ve..  1300  ft.;  Olive 
St..  1300  ft.;  Lemon  Ave..  1300  ft.;  Al- 
mond Aye..  700  ft.:  Maple  Ave.,  700  ft. 
and  I'Hifn  St.,  1600  ft.;  a  total  of  about 
2  miles.  Sewers  will  be  l^ld  In  thfl 
.streets  before  paving  l3  done, 
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SACKAMENTO,  Cal.— City  Council, 
M.  J/Desmond,  Clerk,  declares  Inten- 
tion to  improve: 

Santa  Ynez  Way  bet  J  and  H  Sts., 
concrete  curbs  and  gutters.  8-in.  casi 
iron  gutter  drains  connected  to  man- 
holes with  6-in.  vitrified  P'P*;  Z*"^; 
Crete  manholes;  1-in.  co""^'^"""  5'° 
water  mains;  grading  and  Pav.ng  with 
5% -in.  asphaltic  concrete.  Improve- 
ment Act  lUU.  ■ 

'A\M  bt.  1.  and  M,  3rd  and  4th  bts.. 
rec^Q-iistructing  1  concrete  catchbasin; 
cdficrete  protective  covering  for  sewer, 
reconstructing-  1  Hush  tank  f.rading 
and  paving  with  5%-in.  asplialtic  con- 
crete.    Improvement  Act   l.Hl. 

P  St.,  from  manhole  in  alley  bet.  o5th 
St. -and  Santa,  yjiez  Way  to  35th  St.,  by 
constructing  vitrified  PiV\  ^^"Y^^'J 
cancrete  manholes.;  3-tt.  right-of-way 
owned  by  city,  along  south  bound.  Lot 
G  Wright  &  Kimbrough  bub.  No. 
.  from  35th  St.,  to  alley  bet.  •"*'■ 
JSth  Sts..  from  R  St.,  tc 
iiorth.  by  constructing 
»ewer  with  SB  vitrified 
c.-et«  manholes.  Improvement  Act  1»1_1. 
,.37th  St.,  from  H  St.  to  a  point  1.0(2 
tu  north  concrete  curbs  and  gutters;  i 
cast'  iron  gutter  drains  connected  to 
sewer  with  6-in.  vitrified  pipe:  2  con- 
crete manholes;  8-in.  vitrified  pipe 
sew-er- with  21  6-in.  vitrified  wyes;  21 
6-ln.  vitrified  pipe  sewer  connections 
from  wyes  on  main  sewer  to  curb  edge; 
1-in  connections  to  city  mains,  grad- 
ing'and  paving  with  5%-in.  asphaltic 
c^onjr^te;  38th  St.,  from  H  St.  to  point 
ll5S.,|t.  north:  Concrete  curb  and  gut- 
tsrilsJcast  iron,  gutter  drains  connected 
toVmanhole  with  6-in.  vitrified  pipe;  2 
concrete,  manholes;  8-in.  vitrified  sewer 
witlL  .2.4  S-in.  vitrified  wyes;  24  6-in. 
vitrified  pipe  connections  from  wyes: 
i-in.  connections  for  city  mains,  grad- 
ing and  paving  with  5Vi-in,  asphaltic 
concrete.  F  St.,  bet.  37th  and  38th  Sts.. 
pqnerete  curbs  and  gutters,  grading 
4ji4  paving  with  5fe-in.  asphaltic  con- 
cre'l  c.. , ,  Impro vemen  t  Ac 
G).vaji;';'City.  Engineer.. 
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BAKERSFIELD.  Kern  Co.,  Cal.— 
Construction  of  a  million  dollar  high- 
way project,  connecting  Arvin  with  the 
niain  arteries  of  motor  transportation, 
is  proposed  by  the  Arvin  District  Road 
Committee.  From  a  point  2  miles  east 
of  Edison  the  proposed  road  would  run 
.south  through  Arvin  and  Tejon  ranch 
connecting  with  the  Ridge  route  at  a 
point  where  the  Taft  highway  touches 
the  Ridge  Route  with  a  spur  connect- 
ing with  the  highway  at  Weed  Patch 
store,  running  east  through  Arvin  and 
past  Rockpile  school.  A  concrete  pave- 
ment 18  ft.  wide  and  6  in.  thick  is  pro- 
posed. Paul  E.  Kressly,  H.  W.  Hellman 
Bldg.,  Los  Angeles,  wnll  be  proposed  to 
act  as  consulting  engineer. 


uni.      Albert 


.-"-OAKLAND,  Cal.— Until  Dec.  22,  12 
M.,.  bids  .will  be  received  by  Eugene  K. 
Sturgis,  City  Clerk,  for  gradinig  and 
drainage  work  on  the  extension  of  the 
Skyline  Boulevard  from  County  Road 
Ne!  2935j  southeasterly.  Project  in- 
volves: 54.JS5  cu.  yds.  excavation  and 
400  IVn.  ft.  10-in.  vit.  pipe  conduit. 
Plans  on  file  in  office  of  City  Clerk. 
Geo.  Mattis,  City  Engineer. 
.■  :     Eng     21 


:»At."RAMENTO.  Cal. — Supervisors  au- 
thorize improvement  of  county  roads  in 
vicinity  of  Gait.  Elk  Grovf.  Wilton  and 
other  immediate  sections  in  the  Fifth 
Supervisor  District,  the  cost  not  to  ex- 
ce'e'd  -$25.0U0.  Drury  Butler,  County 
"Surveyor. 


'"  COLUSA,  Colusa  Co.,  Cal. — City  Trus- 
tees propose  improvements  to  sewer 
system  and  instruct  city  clerk  to  com- 
municate with  city  em 
ramento   regarding  the 


i-ork. 


Rosecrans  Sts.,  involving  about  7921  ft. 
6-in.,  1987  ft.  8-in.  and  500  ft.  10-in. 
pipe,  26  brick  manholes;  all  pipe  to  be 
cement  concrete,  except  300  ft.  lO-ln. 
outfall  sewer  to  be  cast  iron  pipe; 
Vrooman  Act. 

Sanitary  sewer  system  south  of  Main 
St.  and  east  of  28th  St.,  involving  about 
5540  ft.  6-in.  cement  pipe,  and  21  brick 
manholes:    Vrooman  Act. 


MERCED.  Merced  Co.,  Cal. — County 
Engineer  A,  E.  Cowell  is  completing 
-plaris  for  paving  "half  street,"  just 
north  of  the  old  high  school  building. 
'oHieially  designated  at  22nd  St..  bet  M. 
jthd    N    streets. 


MADERA.  Madera  Co..  Cal. — City 
Trustees  petitioned  to  pave  B  street, 
from  Sixth  street,  south  to  intersection 
of  B.  Ninth  street  and  Sunset  avenue, 
also  for  paving  Sunset  avenue,  from  B 
street  to  city  limits.  Due  to  the  fact 
that  the  trustees  are  considering  an 
extensive  paving  program  in  the  Spring 
no  immediate  action  is  expected.  Frank 
Nikirk,   City   Engineer. 


SANTA  BARBARA,  Cal. — Fairchild- 
Gilmore-Wilton  Co.,  Los  Angeles  Rail- 
way Bldg.,  Los  Angeles,  awarded  the 
co-ntract  by  Supervisors  at  $497,989.41 
to  construct  Surf-Lompoc  highway,  29 
miles  in  length,  in  Lompoc  permanent 
road  division.  The  road  will  be  paved 
with  5-in.  asphaltic  concrete.  Bids 
were  also  taken  for  20-mile  section,  but 
Fairchild-Gilmore-Wilton  Co.  bid  only 
tor  the  entire  road.  Warren  Construc- 
tion Co.  of  Portland,  Ore.,  bid  $552,- 
827.99  for  the  entire  29  miles  and  $382,- 
171,07  for  20  miles.  California  Con- 
struction Co.  bid  $578,848.13  for  '  29 
miles  and  $394,845.99  for  20  miles. 
Hunter  &  Richardson  gave  notice  they 
would  contest  the  award.  Their  bid 
under  a  previous  advertisement  for  23 
miles  of  highway  was  accepted,  but 
later  rejected  by  the  Board  of  Super- 
visors on  objections  from  residents  of 
Lompoc  district,  who  insisted  on  build- 
ing of  entire  road. 


SA(."RAMENTO,  Cal.  — The  recent 
award  of  contract  to  the  General  Con- 
struction Co..  Sharon  Bldg.,  San  Fran- 
'ciscc't'or  three  gaps  in  the  River  Road 
**as'  been  modified  by  the  County  Su- 
'■pei'vi^brs:  '  Two  instead  of  three  will  be 
"CoJiStrutted  at  a  cost  of  approximately 
tftO.obtl.  ■'  Section  1,  $49.iiuo;  section  2, 
^1,000,  The  third  unit  will  be  con- 
structed by  the  State  Highway  Com- 
mission and  the  Supervisors,  the  State 
to  furnish  cement.  Drury  Ptltler. 
County.Surveyor, 


SANTA  BARBARA,  Cal. — Hunter  & 
Puchardson.  625  E.  Haley  St.,  Sa'nta 
Barbara,  awarded  contract  at  $55,136 
for  paving  portions  of  Haley,  Cota, 
Soledad  and  Casitas  Sts.  with  5-in.  ce- 
ment concrete  base  with  1%-in.  as- 
phaltic concr.  top;  combined  cement 
curb  and  gutter,  8-in.  and  6-in.  vitrified 
pipe  sewers,  76  4-in.  house  co'nnectioii 
sewers,  dry  rubble  walls,  catch  basins, 
Fairchild-Gilmore-Wilton  Co.  bid  $63.- 
000;  E.  H.  Hunt  bid  $66,000;  engineer's 
estimate,    $55,136. 


OROVILLE,  Butte  Co.,  Cal. — J.  A. 
Huntington,  Oroville,  at  $12,500  award- 
ed contract  by  supervisors  for  surfac- 
ing Section  B,  Route  25,  Oroville  and 
Bangor  coimty  bond  road.  Only  other 
bidder  was  Richmondite  Paving  Co., 
Oroville,    $13,500. 

J.  A.  Huntington,  only  bidder,  at 
$8730  awarded  contract  for  grading 
same  road.  Harry  H.  Hume,  County 
Surveyor. 


MERCED,  Merced  Co.,  Cal, — Bids  of 
Teichert  &  Son  of  Sacramento  and 
John  R.  Graham  of  Merced,  for  road 
improvements  in  the  vicinity  of  Delhi, 
have  been  taken  under  advisement  by 
the  Supervisors.  A.  E.  Cowell.  County 
Sur^'eyor. 


SAN  LUIS  OBISPO,  Cal.— Until  Jan. 
4,  10  A,  M.,  bids  will  be  received  by 
F.  J.  Rodrigues,  County  Clerk,  for 
hauling  gravel  for  Arroyo  Grande- 
Edna  road.  Contractor  to  furnish  all 
labor,  stock,  material  and  equipment 
for  hauling.  Approximately  300  cu. 
yds.  material  to  be  loaded  on  vehicles 
at  point  of  supply  at  county's  expense. 
Specifications  may  be  had  from  office 
of  County  Surveyor  Warren  B.  Burch, 
Lowe  Bldg.,  San  Luis  Obispo. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
rntil  December  20,  bids  will  be  receiv- 
ed by  A.  L.  Banks.  City  Clerk,  tor  im- 
proving East  street,  from  Main  to  Fre- 
mont, involving  1,633  cu.  yds.  cut;  471 
cu.  yds.  fill;  3.029.30  lln.  ft.  curbs  and 
gutters;  10,282.83  sq.  ft.  sidewalks;  86.- 
808.63  sq.  ft.  2% -in.  cement  gravel  base 
with  4% -in.  asphaltic  concrete  wear- 
ing surface  laid  in  one  course.  W  .  B. 
Hogan,  City  Engineer. 


SACRAMENTO,  Cal. — Until  Dec.  15, 
ft  P.  M.,  bids  will  be  received  by  M.  J. 
Desmond,  City  Clerk,  for  fur.  and  in- 
stall, complete  unit  for  Sewerage 
Pumping  Station  No.  1.  consisting  of 
two  centrifugal  pumps,  2  electric  mo- 
tors aiMj  auxiliary  equipment.  Plans 
on  file  In  office  of  City  Clery.  Albert 
Givan,  City  Engineer. 


S.\N  DIEGO,  Cal. — Resolutions  of  In- 
tention for  sewers  have  been  adopted 
by  City  Council  as  follows: 

Sanitary  sewer  system  in  Carleton. 
Uvron.   Addison,     Canon,   Shatter     and 


TAFT,  Kern  Co.,  Cal. — Harron  & 
Hayes,  259  15th  St.,  San  Francisco,  at 
$14,888  awarded  contract  by  the  Trus- 
tees for  constructing  septic  tank,  50x 
35x10  ft.  in  depth.  Other  bidders: 
KauHeld  &  Tompkins,  $15,070;  Curry  & 
Dulgar,    $15,700;    P.   Vitelle.    $16,975. 


SAN  LUIS  OBISPO,  Cal— Until  Jan. 
3,  2  P.  M.,  bids  will  be  received  by  F. 
J.  Rodrigues,  County  Clerk,  for  con- 
structing concr.  comb,  curbs  and  gut- 
ters in  portions  of  3,  4,  5,  6,  7,  Market, 
Morro,  Main  aTd  C  Sts..  Town  of  Mor- 
ro;  approximately  367,018  sq.  ft.  disin- 
tegrated rock  base;  14,648  lin.  ft.  concr. 
curb;  25,670  sq.  ft.  concr.  gutter,  and 
432,445  sq,  ft.  grading.  Estimated  cost, 
.?35,000.  Warren  Burch,  County  Sur- 
veyor. 


PLACBRVILLE,  El  Dorado  Co.,  Cal. 
— City  Trustees  vote  to  purchase  high 
pressure  system  of  El  Dorado  Water 
Co.  The  city  recentl.v  purchased  other 
parts  of  the  company's  system  and 
plans    immediate    improvements. 


EL  CENTRO,  Imperial  Co.,  Cal. — H. 
H.  Peterson,  Loma  Portal.  San  Diego, 
awarded  contract  for  paving  with  coTi- 
orete  the  5  sections  of  Imperial  County 
Highway, 


MARTINEZ,  Contra  Costa  Co.,  Cal. — 
County  Surveyor  R.  R.  Arnold  is  com- 
pleting plans  for  the  last  seven  miles 
cif  the  San  Pablo  Canyon  Highway  and 
it  is  expected  that  bids  will  be  called 
in  January.  The  highway  is  graded, 
with  the  exception  of  one-half  mile. 


EUREKA.  Humboldt  Co..  Cal. — Mer- 
cer-Fraser  Co.,  Eureka,  at  $1.88  a  yard 
awarded  co'ntract  by  Council  to  furiiish 
and  deliver  400  yds.  gravel  for  street 
improvements.  Only  other  bidder,  F. 
W.  Johnson  at  $2  yd.  Harry  H.  Han- 
nah, City   Engineer, 


BERKELEY,  Alameda  Co.,  Cal.— 
Hutchinson  Co..  444  17th  St.,  Oakland. 
awarded  contract  by  City  Council  for 
con»tructlng  comb,  concr.  curbs  and 
gutters  in  portions  of  Ridge  road  and 
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Le  Roy  Ave.,  including  concr.  valley 
gutters  and  curb  inlets.  C.  L.  Hug- 
gins,   City   Engineer. 


FKESXO,  Fresno  Co.,  Cal. — State 
Highway  Commission  awards  the  fol- 
lowing contracts: 

To  Clarke  &  Henery  Constr.  Co.,  3» 
South  Sutter  St.,  Stocltton,  at  :;44.1.i5.»0 
for  7.9  miles  in  Santa  Clara  County, 
bet.  Morgan  Hill  and  Gilroy.  involving 
9,21U  tons  of  asphallic  concrete  surface. 
Commission  to  furnish  broken  stone, 
sand,  stone  dust  and  asphalt  cement. 

To  California  Constr.  Co.,  5S  Second 
St.,  San  Francisco,  at  |37,73'.>  for  3.< 
miles  in  Fresno  County  bet.  Selma  and 
Kingsburg  to  be  paved  with  concrete 
shoulders  and  asphaltic  concrete  wear- 
ing surface,  involves  2.015  cu.  yds. 
Class  A  cement  concrete  (shoulders  and 
repairs  to  old  base);  50  cu.  yds.  removal 
of  broken  concrete  in  existing  liase: 
4.400  tons  asphaltic  concrete  surface; 
3.71  miles  grading  earth  shoulders. 
Commission  will  furnish  reinforcing 
steel,  cement,  sand  and  coarse  aggre- 
gate for  concrete  and  broken  stone, 
sand,  stone  dust  and  asphaltic  cement 
for    asphaltic    concrete. 

To  Southwest  Paving  Co.,  WaHhing- 
ton  Bldg..  Los  Angeles,  at  $7o.64S  for 
7.0  miles  in  Los  Angeles,  two  sections, 
to  be  surfaced  with  asphalt  concrete, 
involves  10.240  tons  asphalt  concrete 
surface;  7.04  miles  grading  earth 
shoulders.  Commission  wll  furnish 
broken  stone,  stone  dust  and  asphaltic 
cjment. 


TAFT.  Kern  Co.,  Cal. — KauHeld  & 
Tompkins,  2225  Fresno  St..  Fresno,  at 
$14,800  awarded  contract  by  City  Trus- 
tees for  improving  portion  of  Fourth 
street.  Other  bids:  Worden  &  .lones. 
?17,744;  Harron  &  Hayes,  115.721; 
Rogers  Bros.,  »15,747. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
In  order  to  comply  with  the  law  which 
limits  expenditures  for  road  work  to 
70  per  cent  of  the  general  fund.  County 
Supervisors  returned,  unopened,  bids 
submitted  for  the  Seavey  and  French 
Camp  roads  and  new  bids  have  been 
ordered  received  up  to  January  3,  10 
A.  11.  Seavey  road  project  involves. 
5500  cu.  yds.  grading;  6870  tons  crushed 
rock;  1650  tons  dressing  for  oil  and 
lOyo  bbls.  of  asphaltic  oil;  estimated 
cost.  J32.677. 

For  improving  French  Camp  road, 
(grading  will  be  done  by  force  ac- 
count. $4,780).  project  involves  10.420 
tons  crushed  rock;  1330  tons  asphaltic 
oil;  1610  tons  dressing  for  ail;  1  cor- 
rugated culvert:  concrete  in  culverts, 
48.54  cu.  yds.  Estimated  cost.  $54,500. 
E.  E.  Quail,  County  Surveyor. 


JACKSON',  Amador  Co.,  Cal. — Super- 
visors reject  bids  of  Chas.  Cook,  $5847, 
and  Geo.  Murray,  $5550,  for  the  De- 
fender grade  road  bids  and  the  work 
will   be  done  by  day  labor. 


LOS  ANGELES.  Cal. — Resolution  of 
intention  adopted  by  County  Supervis- 
ors for  paving  Florence  Ave.  south  In 
Road  I-ip.  Dist.  No.  200  of  Huntington 
Park  with  6-in.  cement  concr.  basi;  amd 
2-in.  ashpaltlc  concr.  top;  curb,  side- 
walk and  reinf.  concr.  culvert;  protests 
will  be  heard  Jan.  3. 

MARTINEZ,  Contra  Costa  Cy..  Cal. — 
B.  H.  Green,  former  Superintend-nt  of 
Streets,  has  been  appointed  to  fill  the 
oflice  of  City  Engineer,  due  to  the  res- 
ignatiom   of  W.  S.   Farley. 


S-;ANTA  .XX.A.  Orange  Co..  Cal. — 
Graham  Ems.  &  Bruce.  321  E.  P'ourth 
St.,  Long  Beach,  awarded  the  contract 
by  Supervisors  at  $32,112.03  for  widen- 
ing and  building  up  the  concr.  pave- 
ment on  Garden  Grove  Ave.  with  concr. 


FRES-NO.  Fre..^n..  Co..  Cal. — Until  Jan. 
4,  2  P.  M..  bids  will  be  received  by  D. 
M.  Barnwell.  County  Clerk,  for  con- 
structing Parkhurst  Ave.  unit  of  high- 
way system;  0.6  mile.  16  ft.  wide;  in- 
volving 1.230  cu.  yds.  earthwork;  54,- 
400  sq.  ft.  asph.  concr.  pavement  and 
2  culverts.  Chris.  P.  Jensen,  County 
Surveyor. 


pavement.      C.    L.    Higgins.    City    Eifgl- 


SAN  LUIS  OBISPO.  Cal.— County  En- 
gineer Warren  B.  Burch  has  completed 
plans  and  bids  will  be  asked  in  Janu- 
ary for  the  Ontario  House-Avila  road, 
involving  9379  cu.  yds.  excavation;  13,- 
986  lin.  ft.  shaping  and  rolling  and 
3245  cu.  yds.  concrete  pavement. 


VALLEJO.  Solano  Co..  Cal.— Until 
Dec.  19,  bids  will  be  received  by  Alf.  E. 
Edgciimbe.  City  (Tlerk.  for  constructing 
in  Indiana  and  Colusa  Sts.  approxi- 
mately 970  lin.  ft.  6-in.  ironstone  pipe; 
30  6x4-in.  wye  branches;  1  manhole 
and  2  lampholes.  Improvement  Act 
1911.  Plans  obtainable  from  City  En- 
gineer T.  D.  Kilkenny  on  deposit  of  $5. 

ALAMEDA.  Alameda  Co..  Cal. — Five 
miles  of  new  water  mains  will  be  in- 
stalled in  Alameda,  according  to  Geo. 
H.  Wilhelm.  vice-president  and  gen- 
eral manager  of  the  East  Bay  Water 
Co..  with  offices  at  510  16th  St.,  Oak- 
land. Pipe  to  be  installed  will  cost 
approximately  $144,631.50.  Roughly, 
the   improvements   planned   follow: 

Webster  St.  from  9th  to  the  estuary, 
20-in.  main,  2870  ft.  long. 

Webster  St.  from  the  estuary  to 
Centra]  Ave.,  20-in.  main.  7100  ft.  long. 

Across  the  estuary  at  Webster  St., 
24-in.    main,   1000   ft.   long. 

Six-inch   mains   to   be  laid   include: 

Fernside  Blvd..  Encinal  to  Fairview, 
2660  ft.;  Liberty  Ave.,  High  to  Fern- 
side,  1240  ft.;  Briggs  Ave.,  High  to 
Fernside.  620  ft.;  Walnut  St.,  Pacific  to 
San  Antonio,  24S0  ft.;  Chestnut  St.,  Pa- 
cific to  Eagle.  730  ft.;  Chestnut  St..  San 
Antonio  to  Central.  1100  ft.;  Union  St.. 
Central  to  Eagle.  2060  ft.;  Grand  St.. 
Grand  to  south  end  of  street.  1500  ft.; 
Sherman  St..  San  .\ntonio  to  Clinton. 
590  ft.;  Eighth  St.,  Pacific  to  Central, 
1700    ft. 

Installation  of  a  4-in.  main  is  also 
planned  on  Chestnut  St.  between  Lin- 
coln and  Central  Ave. 

The  company  will  purchase  all  mate- 
rials and  will  carry  on  the  work  under 
its   own   supervision. 


FRESNO.  Fresno  Co..  Cal.— Council. 
R.  Y.  St.  George.  City  Clerk,  declares 
intention  to  construct  6-in.  vitrified 
clay  pipe  lateral  sewer  in  Block  30. 
Kearny  Boulevard  Heights,  southeast 
to  alleys  in  Blocks  25  and  13.  Paige 
Tract  to  40  feet  northwest  of  Kern  SI. 
with  4-in.  on  6-in.  wyes  for  each  lot 
frontage,  manholes.  Improvement  Act 
1911.  Protests  December  22.  Win. 
Stranahan,  City  Engineer. 


SANTA  CUUZ.  Santa  Cruz  Co..  Cal. — 
\V.  K.  Miller,  81  Church  St..  Santa 
Cruz,  at  $1,392.84  awarded  contract  by 
the  Board  of  Education  for  5385.22  sq 
ft.  grading;  4.''>45.22  sq.  ft.  concrete 
pavement;  840  sq.  ft.  concrete  side- 
walk (including  214  lin.  ft.  of  con- 
crete curb);  lOS  lin.  ft.  of  4-in.  .oi'wc- 
laterals  (4  laterals  each  27  ft.  long);  4 
hand  hole  traps,  complete;  4  taps  In 
the  main  sewer;  26  lin.  ft.  of  5% -in.  x 
12-in.  part  circles  corrugated  iron  cul- 
vert.    James  K.   James.  City  Engineer. 


BERKELEY.  Alameda  Co..  Cal. — 
Oakland  Paving  Co..  5000  Broadway, 
awarded  contract  by  Council  to  im- 
prove Highland  Place  from  Hearst 
Ave.  to  Ridge  Road  and  north  lialf  of 
Hearst  Ave.  from  La  Loma  Ave.  to 
Highland  Place,  combination  concred- 
curbs  and  gutters  and  7  In.  of  concrete 


BERKELEY,  Alameda  Co:.  Cal. — 
Until  December  20.  10  A.  M..  bids  will 
!>•  received  by  E.  M.  Hann.  City  Clerk, 
for  improving  Northbrae  Ave.  from 
c.ilnian  St.  to  a  point  220.81  ft.  south; 
KL-i'ling,  redwood  curbs,  concrete  gut- 
ters, macadamizing  and  surfacing  with 
asphalt  road  oil.  Improvement  Act 
r.Ml.     C.  L.   Higgins,  City  Engineer. 


MONTEREY,  Monterey  Co..  Cal.— 
City  Council,  Archie  Kay.  Clerk,  de- 
clares intention  to  improve  Houston 
St.  from  Webster  to  I'carl  street  by 
grading  and  paving  with  decompose"! 
gi^mite  gravel,  concrete  curbs,  gut- 
ters and  graveled  sidewalks.  Improve- 
ment Act  1911.  H.  D.  Severance.  City 
Engineer. 


.SAN  BERNARDINO.  Cal. — H.  H.  Lie. 
nau.  426  Brookside  Ave..  Redlands.  was 
awarded  contract  at  $14,597  for  paving 
Fourth  St.  between  B  St.  and  Water- 
man Ave.,  involving  101.433  sq.  ft.  4- 
in.  macadam  pavement;  16.967  sq.  ft. 
concr.  gutter  and  5772  sq.  ft.  4-in.  con- 
crete pavement.  ^\■.  D.  Bohan  submit- 
ted only  other  bid  at  $17,839.94,  hi.s 
unit  price  being  14c  for  macadam,  15.5c 
for  gutter  and  17.5c  for  concr.  pave- 
ment.    C.  E.  Johnson,  City  Engineer. 


SAN  FRANCISCO — C.  B.  Eaton,  407 
Eleventh  St..  at  $788  awarded  contract 
by  the  Board  of  Public  Worku  to  im- 
prove Ellen  St.  between  Be:inlngrton 
and  Andover,  involving  1,4  76  s<.i.  It.  as- 
phaltic concrete  pavement  and  99  lin. 
fi.  concrete  curb.  M.  M.  0.'?haugh- 
nessy,  City  Engineer. 


::.V(  RAMENTO.  Cal. — City  Council, 
M.  J.  Desmond,  Clerk,  declares  inten- 
tion to  improve  Fourth  Ave.,  from 
I-'ra  :,;lin  Boulevard  to  its  west  end; 
conc;ete  curbs  and  gutters,  2  cast  iron 
gutirr  drains,  reconstructing  1  con- 
cretf  manhole.  1-in.  connections  for 
city  water  mains,  grading  and  paving 
with  5^4-in.  asphaltic  concrete.  Im- 
provement Act  1911.  Protests  Decem- 
ber  2 J.      Albert   Givan.   City    Engineer. 


STOCKTON.  San  Joaquin  Co..  Cal. — 
County  Engineer  F.  E.  Quail  is  prepar- 
ing plans  for  one  mile  of  road  (oil  nya- 
cadam)  on  Staten  Island.  Bids  will  be 
asked  shortly. 


MER(:ED.  Merced  Co..  Cal.— Super- 
visors reject  bids  of  John  R.  Graham 
i.f  Merced  and  Teichert  &  Son  of  Sac- 
ramento for  improving  Delhi  laterals, 
running  3  miles  from  state  highway 
at  Delhi  to  the  Merced  river.  Work 
will  be  done  by  day  labor.  A.^  E. 
C'jwell,   County  Surveyor. 


CALEXICO.  Imperial  Co..  Cal. — Lynn 
.s.  .Mkinson,  Chapman  Bldg..  Los  An- 
fe'eles,  was  the  successful  bidder  at 
$269,495.60  for  grading  and  construct- 
ing cement  curb  and  sidewalks  and 
crosswalks  on  a  large  number  of  city 
streets.  The  contract  involves  474,- 
270  sq.  ft.  cement  sidewalk  at  30c  ft.; 
32.652  sq.  C(.  crosswalks  at  3oc  ft.; '98,- 
833  lin.  ft.  curb  at  bOc  ft.  and  ,30,600 
III.  yds.  grading  roadways  at  $1.20  yd. 
S.  R.  Van  Dyke.  Calipatria.  submitted 
the  only  other  regular  bid  at  30c  for 
walks.  32c  for  crosswalks.  $1  for  curb 
and  $1  for  grading;  total.  $2S2, 162.64. 
H.  Oliver  Williams.  San  DieK".  submit- 
ted a  bid  at  $252,859.26,  which  was  re- 
jected on  account  of  I.ick  of  bond.  His 
prices  were  30c  for  walk.  33c  for  cross- 
walks, 70c  for  curb  and  $1  for  grading. 
Work  will  be  done  under  1911  Act. 
Patil   M.   Bntenmann,  City  Engineer. 
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,. ment.       glazing,       plastertog.  BUSOTESS  OPPORTUNITEES 

crT/lE>E'C   ATirn  rtPPTr'T*'?  roofing    and     marble     work..      96.183                                       

^iC;tfii<J)  AiYl/  t/f  r/t^^o  Herndon  &  Flnnlgin   (on  entlr*  Glendale     Hardware     Co.,     601     East 

■          — " .                     work)    132,519  Broadway,    Glendale,    Cal..    desires    to 

(Continued   from   Page   12)  Steel   Work  set  in  touch  with  San  Francisco  man- 
Pacific  Rolling  Mills i     2.278  ufacturers    of    cost    Iron    window    sash 

Palm  Iron  Works   1,540  weights. 

Kyle  &  Co 1,880  John  C.   Da  Costa,  III.   1529   Pine  St., 

Plans    Completed.                                    Western  Irori  Works l!894  Philadelphia,    Pa.,     desires      to     get     In 

ADDITION                                   Cost.   »-  communication    with    automobile    cua- 

FRESNO,   Fresno   Co.,   Cal.     Divisadero  Plastering               ,,,^,„  tom  body  builders. 

St.  and  Roosevelt  Avenue.                          A.  Knowles  _ MHJs  George    W.    Hall,    General    Delivery, 

One-story   brick  addition   to  present   1-        T.   J.  Penrush                14,666  ealexico,    Cal..    is    in    the    market    fo> 

story   ofllce   building.   27x96.                      w    „    f   n    ^""P^°"    ^t'lH  wardrobe  trunks. 

Owner— Union  Oil  Co..  Premises.                    W.  B.  Scollan   16,763  standard     Paint     Products     Co.,     221 

Architect— Not  given.  Cast  Cement  E.   9th  St.,  Los  Angeles,  Cal.,   is  in  the 

A.  Knowles   $     4,543  market  for  asbestos  fibre. 

.^     -^      n^  ,         x-^^t    w««>t                MacGruer  &  Simpson 5,700  P.  Derkalousian,  P.  O.  Box  51,  Vlsa- 

STORE     ETC                             Cost     $40,800  ««««»«  '-■    CaL.    wishes    to    get   in    touch    with 

^AN   FRANCISCO       NW     Mission    and       Johns-Manville    ?2.085.60  manufacturers   of   pipe  organs. 

SAN   FRANClbCU.      JNw      miss  on    a            Allen  L.   Burr    1,922.28  General    Battery    &    Supply    Co.,    352 

Annie    bts.                                „,            „„„        E.S.Warner   2,020.50  Railway    Exchange    Building,    Chicago, 

Two-story    and     ^^^^'^f"'    f/J'f      ^          Bender  Roofing  Co 2,016.00  111.,   desires  to   secure  a  reliable  repre- 

brick    store    anu    ion    ou          e.                Fibrestone   Roofing  Co 2,010.00  sentative  to  act  as  their  distributor  in 

Owner— Name    withheld.  "  . 

■\rchitect— A.    H.    Knoll,    Hearst    Bldg.  Sheet   Metal                                      i"'^  "^V- 

McLaughlin   Sheet   Metal   Co. .  .$2,720.00                         • 

Frank  Z.  Ahl   4.174.00  STREET  WORK    SUIT   WO!<r  BY   CITT 

Plans  Being  Figured.  Glosing  OF  VALLEJO 

uT^SSnvn''-  Pont.n      costa°'ro*"'ca?        ^-  ^-  ^""^''  ^° »   ^''^  The    Third    District    Court    of   Appeal 

RICHMOND.     Contra     Costa     Co^     CaL        Cobbledick-Klbbe   Co 4.790  ,,as   affirmed   the   ludement   of   the   So- 

NW  Macdonald  Ave.  and  11th  St.  „  .   ...  affirmed   the   Judgment   ot    tne   bo 

Two-story     rei-nforced     concrete     store  ^  ^      .^        ^^     '^"  ?T^t                  ,i«n,.  lano   County   Superior  Court   in  an   ap- 

,    ,            hall    hld^  Schneider.  Chappell  &  Jones.  ..  .$10,025  peal  growing  out  of  a  suit  brought  by 

OwneriAdolph    Winterf,'   329    Macdon-        Chappell   &   Labhard    9,319  Frank    E.    Powers    Margaret   G    Scully 

ni<i    Ave      Richmond                                         Clyde    S.    Simmo'nds    5,248  and    Jennie    A.    Schofield   against    H.   H. 

Architect-A.   W.   Cornelius.   Merchants        ^m.  Berstein   9,380  Holmes,  City  Tax  Collector  of  Vallejo, 

Natl    Bank   Bldg.,  San  Francisco.            ^-  ^-  K'ssel   6,379  and  others  to  enjoin  the  sale  of  certain 

The  foundation  is  already  in.                        ^-  Zelinsky  &  Sons   7.510  lots   in   that   city   to   satisfy   an   assess- 

'                        R.  Zelinsky   7.275  ment  for  street  work  and  for  camcella- 

Marble  and  Tile  *'"^"   °'  bonds   under    improvement  acts 

SKATTLE.      Wash. —  Arcliitect     John        h.   P.   Fisher    $   1.406  "^  '^^^  ^^^   1915.     Holmes  demurred  to 

tJraham.  Smith  Bldg.,  has  Hied  applica-        h_  q    Adams    l!528  "'*    complaint    and    was    sustained    by 

tion  for  a  building  permit  to  erect  the        Carlaw  Bros   2458  '1"^    lower    court.      It    was    held    in    the 

propo-sed    13-story  Class   A   office   build-  Electric  Wiring                   '  ajipeal    that    a    resolution    of    intention 

ing  for  the  Dexter  Horton  Estate.  New       Geo.  C.  Foss $   6.947  •"  ^°  street   work  did  not  confer  jurls- 

york   Block.   Seattle,   on   Third   avenue,       sterling  Electric  Co 6  975  'iiotion    to    do   that    work.      The   higher 

120   by   ia7   feet.        Estimated     cost   ap-  Combined  Sheet  Metal', 'HeaUng  and  >""''«•  however,   held   that  the  city  offl- 

jiroximateily   $1,000,000.  Electric  Work  rials  acauired  such  jurisdiction  by  rea- 

Latourette-Fical    Co $16,900  """   °f  their  office. 

RiTMo     vovarin       R     M     i>>.M.jrr,n    hn«  Mcchanical   Engineering   &   Sup-  '            * 

RENO.     Nevada.— R.     M.     llebton     has  s                 h      ,q  ,90  WOOD  AS  REINF-ORCEMBAT  FOR 

purchased   the  site  at  Third  and  Sierra            P'^    '-° ts.JJS  CONCRETE 

streets    and    plans     the     erection     of    a  Heating                                                                            ^ ^ 

modern      three-story      office      building.  Mechanical    Engineering   &    Sup-  Dr.   Emperger   sas   made   an    interest- 
Tenants    now    occupying    the    premises            Ply    "-o $11,670  ing  series  of  tests,  in  order  to  ascertain 

have    been    notified    to    vacate    April    1,  Terra   Cotta  ,„g    value    of    the    wood    in    association 

1922.                                                                                  Gladding,  McBean  Co $   6,876  ,,.^1^  steel  stirrups.     Prof.  J.  A.  van  der 

SUMMARY  Kloes    has    also    made    an    independent 

(Adding    sub-bids     together)         Total.  s.ries  of  tests.  The  result  of  the  inves- 

SEATTLE,    %\  ash.   —   Announcement  West    Coast    Construction    and  ligations  show  that  the  scope  of  wood 

has  been  made  by  George  T.  Reid,  as-            others    $163,027  as  a  reinforcing  material  is  so  limited, 

sistant   to   the   president  of   the  North-        Wm.    Murcell    and    others 154,665  niat   it    is    not   worth   consideration    by 

ern     Pacific     Railroad     Company.,     and  Herndon    &    Finnigan    (the    en-  ).  lilders  and  engineers,  unless  a  highly 

confirmed    by    A.    L.    Hawley,    manager            tire   work   as   specified) 134,431  penetrative   cement,   such   as   Sorce   ce- 

of    the    road,    with    offices    in    the    Cen-  It  is  expected  that  a  contract  will  be  nunt.  is  employed.        Wood  may.     how- 

tral    Bldg..    that    two    stories    will    be  entered  into  with  Herndon  &  Finnigan,  ever,  be  used  where  the  strains  are  low. 

added   to    that   structure   costing   $175,-  1SI4    17th    St.,    Sacramento,    to    do    the  .so   that   only   a   weak   reinforcement    is 

000.      The    name    of    the    architect    se-  work.  rerjuired.     Hardwoods  of  great  durabil- 

lected    to    prepare    the    plans    has    not  The   work  was  estimated   by  the   ar-  ity   are   preferable    to    soft    timber. — Le 

been    made    public.  chitects  to  cost  within  $150,000.  <;enie   Civil.    Paris. 


SBLMA.  Fresno  Co.,  Cal. — Additional 
property  has  been  purchased  by  P.  H. 
Hansen  &  Son  at  Mill  and  Selma  sts. 
Tiiey  propose  to  move  the  present 
structure  to  the  rear  of  the  property 
and  erect  a  new  store  building. 


SACRAMENTO.  Cal.  —  Architects 
Woollett  &  Lamb.  Hagelstein  Bldg.. 
Sacraniento,  opened  the  following  bids 
on  December  5th  for  the  construction 
of  a  2-story  brick  office  building  for  A. 
M.  Mull.  It  is  to  be  erected  on  "L"  St. 
between  10th  and  llth  Sts.  in  Sacra- 
mento: 

MnHon  'Work,  Etc. 
Larsen-Siegrist    (masonry,   car- 
.  penter    work,    steel,    cast    ce- 
ment,  plastering)    $124,900 

Charles     Stockholm      (masonry, 

carpenter  work,  steel  work).    103,684 
West     Coast     Construction     Co, 
(masonry,      carpenter      work, 

steel    work)    36,170 

Wm.  Murcell  (masonry,  carpen- 
ter work,  steel  work,  cast  ce- 


The  only  daily  neTrspaper  in  the 
West  wliose  colnmns  are  devoted 
exclusively  to  Building  Kews.  Coyers 
San  Francisco  and  Bay  Conntleg. 
$1.25  per  month,  payable  in  adranoe. 
Send  for  sample  copy. 
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Contracts    Awarded    Liens, Acceptances,  Etc 


BUILDINa  GONTBACTS 


8AN  FKARCI8CO  OOOKTT 


Th 

e    following 

s    an    indiix    fc 

r    the 

contracts  for  this 

issue; 

No. 

Owner 

Contractor 

Amt. 

2012 

Hueter 

Boston 

5000 

2M13 

Getz 

Owner 

8000 

2S14 

Laneley 

Jackson 

700 

2»lo 

Bode 

Michel 

800 

2916 

N    S  G    \V 

Ross 

2843 

2»17 

Merrltt 

Prout 

7000 

2»18 

Same 

Same 

7000 

2S19 

Hansen 

Swanson 

4800 

2920 

Anderson 

Meyer 

8550 

2921 

Same 

Same 

4150 

2922 

Hayden 

Klahn 

2320 

2923 

Wood 

Thorup 

4000 

2924 

Damico 

Amoroso 

10000 

2925 

Marty 

Bos 

14000 

2926 

Knarston 

Montgomery 

7950 

2927 

Lapier 

Lapier 

5000 

29:;8 

Walter 

Weinberger 

869 

2929 

L,yman 

Johnson 

2500 

293U 

Boyle 

Prout 

550 

2931 

Uramort 

Mullen 

1700 

2932 

Trcacy 

New  Era 

1900 

2933 

Lapham 

Lapham 

12000 

2934 

Getz 

Thorsett 

1960 

2935 

Holden 

Prout 

5000 

2936 

Two    Thousand               Scott 

6924 

2937 

Same 

Peterson 

14045 

2938 

Wadsted 

Owner 

800 

2939 

Lachman 

Monson 

5400 

2940 

S.    P. 

Owner 

19200 

2941 

Wright 

Barker 

3000 

2942 

Wilson 

Falvey 

16000 

2943 

Wilson 

Macdonald 

12000 

2944 

Kirby 

Owner 

5000 

2945 

Smith 

Hogrefe 

10000 

2946 

Miller 

Owner 

6000 

2947 

Mahoney 

Delaney 

5450 

2948 

Morgan 

Sartorio 

16533 

2949 

Morgan 

MacGruer 

1587 

295U 

Morgan 

Wagner 

246 

2951 

Morgan 

Scott 

573 

2962 

Morgan 

TitUe 

556 

2953 

Hansen 

Meyer 

4311 

2«54 

Edmunds 

Meyer 

4311 

2955 

Johns 

Owner 

500 

2956 

VVallach 

Allen 

14000 

2957 

Nelson 

Owner 

4000 

2958 

Hughson 

Kronnlck 

1000 

2959 

West 

Petersen 

1000 

2960 

Olson 

U  ickraan 

1100 

2961 

Wood 

Thorup 

8000 

2962 

MartineUi 

Nelson 

4  000 

2963 

Johnson 

Owner 

3000 

2964 

Moneta 

Owner 

38500 

2965 

Mooieta 

Owner 

3500 

2966 

Friebel 

Gillespie 

1950 

2967 

Seagrave 

Owner 

2000 

296S 

Moneta 

Owner 

3500 

2969 

Thomas 

Klncannon 

24000 

2970 

Young 

SwanBon 

7160 

2971 

Dan  berg 

Fennell 

995 

2972 

Davis 

Davis 

500 

2973 

Smyth 

Vukicevlch 

10000 

2974 

AUred 

Owner 

20000 

2975 

Spreckels 

Gra^c 

1500 

2976 

Anglo 

Walker 

545000 

2 'J  7  7 

Atkinson 

Merrltt 

500 

2978 

Atkinson 

Merrltt 

800 

2979 

Lacey 

Merrltt 

800 

2980 

Dunn 

Macdonald 

25000 

PERMITS 

RUNWAYS 

(2912)  S  BUSH  137  E  Polk.  Construct 
two  concrete  runways  for  garage. 

Owner — E.  L.  Hueter,  805  Ftatlron 
Bldg..  San   Francisco. 

Engineer— L.  H.  Nishklan.  853  Monad- 
nock  Bldg..  San  Francisco. 

Contractor — Boxton  &  Zwieg.  809  Flat- 

i      iron  BIdr.,  San  FranclBco.         ;500U 


1)\\  KLI.l.NGS 

(2;il3)  K  TWENTY-SECO.N'D  AVE  27r> 
and  300  N  Fulton.  Two  one-story 
and    basement    frame    dwellings. 

Owner— Sol  Getz  &  Sons.  SW  24th  Ave. 
and  Lincoln   Way.  San  Francisco. 

Architect — None. 

Day's  work.  $4000  each 


ALTERATIONS 

(2914)  NW  FIRST  AND  JESSIE.  Re- 
move old  and  replace  with  new 
sidewalk   lights;   concrete   sidewalk 

Owner — Langley  &  Michaels  Co..  50  1st 
St..  San   Francisco. 

Architect — None. 

Contractor — P.  H.  Jackson  Co..  Monad- 
nock   Bldg..  San   Francisco.         $700 

SERVICE    STATION 

(2915)  S  OCEAN  AVE  25  E  Jules. 
One-story    steel    service    station. 

Owner — Bode  &  Schoen.  1821  Ocean 
Ave..  San   Francisco. 

Designer — Michel    &    Pfeffer   Iron    Wks. 

Contractor — Michel  &  Pfeffer  Iron  Wks. 
loth  and  Harrison  Sts..  San  Fran- 
cisco, $800 


RRCORDBD 

ALTERATIONS 

(2916)  NO.  811  CLAY.  All  work  for 
alterations  and  additions  to  store. 

O.wner — United    Parlors   Native   Sons   of 

Golden    West. 
Architect — Chas.    E.    J.   Rogers,    Phelan 

Bldg..   San   P'ranclsco. 
Contractor — D.   W.   Ross.   180  Jessie  St.. 

San   p'rancisco. 
Filed    Dec.    2,    '21.      Dated   Dec.    1.   '21. 

Completed  and  accepted $2132.25 

Usual    35    days 710.75 

TOTAL  COST.  $2843.00 
Bond.  $1421.50.  Surety.  Fidelity  &  De- 
posit Co.  of  Mar.vland.  Limit.  30  days 
after  Dec.  5,  1921.  Forfeit,  $10.  Plans 
and  specifications  tiled. 

NOTE — Permit  also  applied  for  today 

RESIDENCE 

(2917)  LOT  15  and  W  614  ft.  Lot  14 
Blk  2977.  Allston  Way,  Merrltt 
Terrace.  All  work  for  one-story 
and    basement   frame    residence. 

Owner  —  George  N.  Merrltt,  Crocker 
Bldg.,  San  Francisco. 

.Architect — None. 

Contractor — J.  Prout,  2020  Turk  St.. 
San    Francisco. 

Filed    Dec.    2.   '21.      Dated    .Vov.    30.   '21. 

Roof    rafters    on $1750 

Brown    coated    1750 

Completed  and  accepted 1750 

Usual   35  days 1750 

TOTAL  COST.  $70nn 

Bond.    $3500.      Sureties,    Wm.    L.    Terry 

and     Otto     Norwall.       Limit,   90,  days. 

Forfeit,  none.     Plans  and  specifications 

filed. 

RESIDENCE 

(2918)  E  23'/4  LOT  14  and  W  13  ft. 
Lot  13  Blk  2977,  Allston  Way,  Mer- 
rltt Terrace.  All  work  for  one- 
story  and  basement  frame  residence 

Owner  —  George    N.     Merrltt.    Crocker 

Hldg..  San   Francisco. 
.\rchltect — None. 
Contractor — J.     Prout.     2020    Turk    St., 

San   Francisco. 
Filed    Dec.    2.   '21.      Dated   Nov.    30.   "21. 

Roof    rafters    on $1750 

Urown   coated    1750 

Completed  and  accepted 1750 

Usual   35  days 1750 

TOTAIi  COST,  $7000 


I.  $3500.  Sureties.  Wm.  L.  Terry 
Otto  Norwall.  Limit.  90  days. 
»it.  none.     Plans  and  specification.s 


SERVICE  STATION 

(2919)      W    VALENCIA    80    S    17th    S  75 
.\W    75.       All    work    for    one-story 
frame  battery  service  station. 
Owner — N.    M.     Hansen,    1323    Cole    St., 

San    Francisco. 
.Architect — Chas.  F.  Strothoff.  2274   151  h 

.St..   San   Francisco. 
Contractor    — Ernest        Swanson,        329 

Lowell  St..  San  Francisco. 
Filed  Dec.  2.  '21.      Dated  Nov.  30,  "21. 
Wall  and   root  sheathing  on .  .  .  .$12ilii 

Plaster    on    outside 1200 

Completed  and  accepted 1200 

Usual   35  days 1200 

TOTAL  COST.  $4800 
Bond.  $2400.  Sureties,  Adam  Arras  and 
Wm.  Flody.  Limit,  forfeit,  none.  Plana 
and  specifications  liled. 


Fl^ATS 

(2920)       E    24TH    .WE    275    S    Clement. 

Two-story    frame    building    (flats). 

Owner — Jonathan   Anderson.    16th    Ave. 

and   Geary   St. 
.Architect — Meyer   Bros. 
Contractor— Theodore  G.   and   RoUin   E. 

Meyer,    5326    Geary   St. 
Piled  Dec.   2.   '21.     Dated  Dec.  2,  '21. 

Frame    up    $2137.50 

Brown    coated    2137.50 

Completed  and   accepted    ....    2137.50 

T'sual   35   days    2137.50 

TOTAL  COST,  $8550 
Bond,  sureties,  forfeit,  none;  limit,  90 
days.      Plans    and    specifications,    none. 


COTTAGE 

(2921)      W   25TH   AVE   225   S   Clement. 

One-story   frame   cottage. 
Owner — Jonathan    .\nderson.    16th    Ave. 

and   Geary  St. 
Architect — Not   given. 
Contractor — Theodore   G.   and   RolHn   E. 

Meyer,    5326    Geary   St. 
Filed    Dec.    2.    '21.      Dated    Dec.    2.    '21. 

Frame    up    $1037.50 

Brown    coated    1037.50 

Completed    and    accepted    . .  .    1037.50 

Usual   35   days    1037.50 

TOTAL    COST.    $4150 

Bond,    sureties,   forfeit,   none;   limit.   90 

days.      Plans    and    specifications,    none. 

NOTE: — Permit      reported      Nov.      19, 

1921.   No.   2767. 


ADDITION 

(2922)      S   RANDALL   275    E   Harper   B 
25  X  e   110.   Ptn  I..ot   20.   Falrmount 
Tract.     Addition  to  a  frame  bldg. 
Owner — Zacharlah  T.  Hayden,  259  Ran- 
dall. 
Architect — Theo   W.   Lenzen.   Humboldt 

Bank   Bldg. 
Contractor — Arthur  H.  Klahn,  1334  21st 

Avenne. 
Filed  Dec.   2.  '21.     Dated  Dec.  2,  '21. 

Frame    of   new    part   up ISZO 

Brown   coated 640 

Completed    and   accepted    .......    S80 

T'sual  3B  days   580 

TOTAL  <X>ST,  $2320 
Pond,  sureties,  none;  forfeit,  $1  day; 
limit.  90  days.  Plan.s  and  speciflcatlona 
filed. 

NOTE: — Permit      reported     Nov.     tl. 
1921,    No.    2774. 
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DWELLING 

(2923  NE  CABRILLO  &  21.ST  AVE. 
One-story  and  basement  frame 
dwelling.  ,^       ... 

OWner-S.  A.  Wood,  No.  53  Presid.o 
Avenue. 

Architect— None. 

Contractor—I.   H.   Thorup,   No.    '>54^21st 
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r^'J)^  W  16TH  AVE  225  S  Balboa. 
'two  2-story  and  basement  frame 
Pats    (2    in   each).  _ 

Owner — Tony    Damico,    No.    88 1    i<  UDert 

S.treet. 
Architect— None. 

Coaitractor-F.    C.    Amoroso,     ^o-     "S^ 
Kearny    St.  $10,000    for    2    bldgs. 

iLAITNDRY  BLDG. 

(2925)      E  VALENCIA  235  N  20th.  One- 
"story     and     basement     Class     "C" 

laundry   bldg-. 
Owner— P     Marty,    No.    3566    20th    St. 
Architect— Albert     J.     Fabre,     No.     110 

Sutter  St. 
Contractor-Geo.      A.      Bos.      ^o-      "26 

Hear.^it   Bldg.  $14,000 

RECORDED 

KLA'l'S  ,    ,,,,,- 

(-926)       VV  CAPP  130  S  25th  S  •12xW  11:. 
All    work       except      painting      and 
hardwood      tloors      for      two-story 
frame  building   (Hats.) 
Owner— Edmond  S.  and  Alice  A.  Knars- 
ton.   1012  Capp  St.,  San  Francisco. 
Plans  by  Owner. 
Contractor  —  E.    J.    Montgomery,    1320 

Broadway,   San   Francisco. 
Filed   Dec.    3.   '21.      Dated   Dec.    3,    '21. 

Rough   frame  up    $1490.65 

Brown    plastered     1490.65 

White  coat   plaster   on 1490.65 

Completed    and    accepted 1490.65 

Usual    35   days 1987.50 

TOTAL  COST,  $7950. On 
Bond,  limit,  forfeit,  none.  Plans  and 
specifications  filed. 

NOTE: — Permit      reported       Nov.     Ti, 
1921,   No.    2800. 

fijAts,  etc. 

(2927)       S  CALIFORNIA   60    VV    21st  Ave. 
Two-story    and    basement    frame    (2) 
Hats  and   garage. 
Owner — H.    F.    and    M.    E.    Lapier,    5919 

California   St.,   San   Francisco. 
Plans  by — H.  P.  Lapier,  5919  California 

St.,    S'an   Francisco. 
Contractor — H.  F.  Lapier,   5919   Califor- 
■   nia    St.,    San    Francisco.  $500« 


Architect — None. 

Contractor  —  Mullen  Mfg.  Co..  64-68 
Rausch   St.,   San  Francisco.       $17iMi 

DWELLING 

(2932)  W  THERESA  193-6  S  San 
Jose  Ave.  One-Story  and  base- 
ment   frame   dwelling. 

Owner F.   F.   Treacy.   3829    Mission   St-. 

San   Francisco. 

Architect — None. 

Contractor — New  Era  Bldg.  Co..  32s. i 
Mission  St.,  San  Francisco.         $1900 


RliPAlRS 

(2928)      NO.  30,  32,  32-A  CUMBERLAND 

Repair   tire  damage  to  flats. 
Owner — Mrs.    R.    Walter,    2861    Harrison 

St.,   San   Francisco. 
Architect — None. 
Contractor  —  H.     S.     Meinberger,     5720 

(California  St..  San  Francisco. 

$869 


ALTERATIONS 

(2929)      NO.   3673   JACKSON.   Prearrange 

entrance    for    residence;    rearrange 

interior   for   kitchen   and    hall. 
Clwner — Geo.  L.  Lyman. 
Architect — Bliss  &  Favillc,  Balboa  Bid. 

San    Francisco. 
Contractor — J.    H.    Johnson.    ISO    Jessie 

St.,   San   Francisco.  $2500 


LABORATORY 

(2940)  BET  FELL,  L.TON,  HAYES 
and  Baker.  One-story  brick  X- 
ray  laboratory. 

Owner — Southern  Pacific  Co.,  No.  65 
Market   St. 

Architect — J.  H.  Christie,  No.  65  Mar- 
ket  St. 

Day's   work.  $19,200 


DWELLINGS 

(2933)      E     THIRTY-EIGHTH     AVE     30 

and  60  N  deary.     Two  one-story  & 

basement    frame   dwellings. 
Owner — A.    R.    Lapham.    6311   Geary   St.. 

San   Francisco. 
Architect — None. 
Contractor — Lapham     Bldg.,     Co.,     6311 

Geary   St.,    San   Francisco. 

$6000  each 


ALTERATIONS 

(2930)  NO.  2807  STElNEIt.  Alter  for 
basement  garage;  concrete  floor- 
ing,  etc. 

Owner— Thos.    F.    Boyle,    ] 'remises. 
Arcihtect — None, 

Contractor — J.  Pfout.  2020  Turk  St., 
-San    Francisco.  $550 

ALTERATIONS 

(2931)  No.  79  SIXTH.  In.slall  doors, 
move  and  reset  partitions,  install 
counters,   etc.,   tor   store. 

Owner — Z.    N.    Uramoff,   Premises. 


ALTERATIONS 

(2934)      E       THIRTIETH    AVE       125      S 

Geary.      Alter   residence;      painting, 

plumbing,  plastering,  electric  work 

etc. 
Owner — Sol.  Getz  &   Son.   328    Chronicle 

Bldg..  San  Francisco. 
Architect — None. 
Contractor — D.  Thorsett.   563   37th  Ave.. 

San     Francisco.  $1960 


DWELLING 

(2935)  N  ULLOA  30  E  Granville.  One- 
story  and   basement   frame   dwlg. 

Owner— St.  George  Holden,  Crocker 
Bldg..    San    Francisco. 

Architect  —  Walter  C.  Falch,  Hearst 
Bldg.,   San    Francisco. 

Contractor — J.  Prout.  2020  Turk  St.. 
San   Francisco.  $500u 


RECORDED 

HEATING 

(2936)  NW  WASHINGTON  jSt  GOUGH 
W  6S-9  X  N  I29-814.  Steam  and 
hot  water  heating  for  7-story  and 
basement  Class  B  reinforced  con- 
crete bldg. 
Owner — Two      Thousand      Washington 

Street  (a  corporation). 
Architect — C.     A.     Meussdorffer,     Hum- 
boldt  Bank   Bldg. 
Contractor — Scott   Co.,   Inc.,    243    Minma 

Street. 
Filed   Nov.    5,   '21.      Dated  Nov.   30,   '21, 

Piping     roughed     in $2593 

Completed    and    accepted    2600 

Usual    35    days    1731 

TOTAL  COST,  $6924 
Bond,  $3462;  surety,  New  Amsterdam 
Casualty  Co.;  forfeit,  none;  limit, 
without  delay.  Plans  and  specifica- 
tions filed. 

(2937)      PLUMBING,       GAS       PITTING. 

vacuum   piping   on   above. 
Contractor — C.    Petersen    Co.,    730    Lar- 

kin    St. 
Filed   Dec.    5,    '21.      Dated   Dec.    2,    '21. 

Piping  roughed   in    $5283.75 

Completed    and   accepted    ....    5250.00 

Usual    35    days    3511.25 

TOTAL  COST,  $14,045 
Bond,  $7022.50;  surety.  New  Amster- 
dam-Casualty Co.;  forfeit,  none;  limit, 
without  delay.  Plans  and  specifica- 
tions  filed. 


DWELLING 

(2938)  NO  220  ANDERSON  ST.  One- 
story   frame    dwelling. 

Owner — Christi  Wedsted,  No.  63 
Crocker    St. 

Plans    by    Owner. 

Dav's    work.  $800 


One- 


RESIDENCE 

(2941)  E  41ST  AVE  25  S  Cabrillo. 
One-story  and  basement  frame 
residence. 

Owner — J.  W.  Wright  &  Sons  Invest- 
ment  Co.,  No,   228   Montgomery   St. 

Pla'ns  by  Contractor. 

Contractor — J.  E.  Barker,  No.  1219 
Page  St.  $3,000 


FRAME    FLATS 

(2942)  SW  LAKE  ANW  TWENTY- 
fourth  Ave.  Two-story  and  base- 
ment frame   (4)    Hats. 

Owner — W.  F.  Wilson.  3337  Clay  St.. 
San  Francisco. 

Plans    by    Contractor. 

Contractor — A.  J.  Falvey,  2099  Lake 
St.,    San    Francisco.  $16,000 


STORE 

(2939)       S    ELLIS    55    E     Joiic 

story   brick   store. 
Owner — G.   Lachman,   City. 
Architect — S.    Heiman,   No.   57    Post   St. 
Contractor — Monson      Bros.,      No.      251 
Kearny  St.  $5,400 


COFFEE  ROASTIN(-;  PLANT 

(2943)      S   MISSION   325   W   Seventh   St. 

One-Story   concrete   coffee   roasting 

plant. 
Owner — Mrs.   E.   S.    Wilson.    766   Market 

St.,   San   Francisco. 
Architect — Weeks    &    Day,    933    Phelan 

Bldg.,    San    Francisco. 
Contractor  —  Macdonald    &    Kahn,    130 

Montgomery   St..    San   Francisco. 

$12,000 


FRAME   FLATS 

(2944)      E     TWENTIETH     AVE     175     S 

Geary.       Two-story    and    basement 

frame    (2)    flats. 
Owner — J.   C.  Kirby.  627   23rd  Ave..  San 

Francisco. 
Architect — None. 
Day's    work.  $5000 


FRAME    FLATS 

(2945)  N  UNION  20  W  Hyde.  Three 
story  and  basement  frame  store 
and  (2)  flats. 

Owner — Mrs.  E.  A.  Smith,  1960  Hyde 
St.,  San  Franacisco. 

Architect — John  H.  Powers,  460  Mont- 
gomery  St.,   San   Francisco. 

Contractor  —  H.  Hogrefe.  61  Divisa- 
dero    St..    San    Francisco.         $10,000 


DWELLINGS 

(2946)     E  ALABAMA  90  and  115  S  26th. 
Two    1% -story    and    basement    frame 
dwellings. 
Owner — Wm.   Miller,   No.   49   Park  St. 
.iVrchitect — None. 
Day's  work.  $3000   ea. 


RECORDED 

ADDITIONS 

(2947)      SE    GRANT    AVE     AND    PINE. 

All  work  for  additions  to  building. 

Owner — Miss      Louise      Mahoney      and 

Miss  Frances  Jolliffe. 
Architect — None. 
Contractor — ("has.      S'.      Delaney.      2955 

Pine  St..  San  Francisco. 
Filed  Dec.    6.   '21.     Dated  Dec.   1.   '21. 
Weekly    payments    of    75%    until 

$4000    is    paid    

Balance       in       monthly       install- 
ments  of   $100 

TOTAL  COST,  $5450 

Bond,   none.     Limit.   Jan.    1   if  possible. 

Forfeit,    plans   and    specifications,   none. 

NOTE: — Permit      reported      Nov.       3. 

1921.      No.    2564. 


(2948)  S  MISSION  75  E  Sixth  E  50xS 
80.  Excavation,  concrete  iron  and 
steel  sidewalks  lights,  carpentry, 
mill,  hardware,  etc.,  for  two-story 
and  basement  Class  C  building 
(stores    and    lofts). 

Owner — J.  S.  Morgan  &  Sons,  425 
Kearny  St.,  San  Francisco. 
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Architect  —  W.    H.  Crim    Ir.,    42.'>   Keiiriiy 

St..   San    Francisco. 
Contractor — Chas.     Sartorlo,     21.'>1     Fil- 
bert St..  San  Francisco. 
Filed  Dec.  5,  '21.     Dated  Nov.  28.  "21. 
Concrete   poured  to  1st  floor. ?4133.2.=i 

Roof     on     4133.25 

Completed    and    accepted....   4133.25 

Csual     35     days 4133.25 

TOTAL,  COST.  J16.533.00 
Bond.  J8267.  Sureties.  Stephen  I. 
Guerin  and  U.  P.  VV.  Jensen.  Limit,  75 
days.  Forfeit.  ?15.  Plans  and  speci- 
fications tiled. 

NOTE: — Permit      reported      Nov.      30. 
1921.      No.    2871. 


(2949)      LATHING    AND    PLASTEUING 

on  above. 
Contractor — JIacGruer   &    Simpson.    180 

Jessie   St.,   San   Francisco. 
Filed  Dee.  5.  '21.     Dated  Nov.  28.  '21. 
Interior     and     exterior     brown 

coated      ?604.25 

Completed    and    accepted 604.25 

Usual     35     days 369.50 

TOTAL  COST,  J1578.00 
Bond,  J789.  Surety.  Maryland  Casu- 
alty Co.  Limit.  15  days  after  notified. 
Forfeit.  tl5.  Plans  and  specifications 
tiled. 


(2950)       PAINTING   ON    ABOVE. 

Contractor — Fred    Wagner.    65   HofE   St.. 
San   Francisco. 

Filed  Dec.   5,   '21.     Dated  Nov.   28,  '21. 

Work     one-half    done J92.25 

Completed     and     accepted 92.25 

Lsual     35     days 61.50 

TOTAL  COST,  J246.00 

Bond.      none.      Limit.      10    days      after 

notified.     Forfeit.  $15.   Plans  and  speci- 

lications  tiled. 


(2951)      PLUMBING.    KTC.   ON   ABOVE. 

Contractor — Scott    Co.,    243    Minna    St.. 
San    Francisco. 

Filed  Dec.   5.   '21.     Dated  Nov.   28.  '21. 

Houghed     in     $215 

Completed    and    accepted 215 

Usual     35    days 143 

TOTAL    COST      $573 

Bond.  none.     Limit,  as  fast  as  possible. 

Forfeit,    $15.      Plans    and    specifications 

filed. 


(!!»52)      ELECTRIC       WIRING       ON 

above. 
Contractor  —  H.   S.   Tittle.   766   Folsom 

St.,  San   Francisco. 
Filed  Dec.  5.  '21.     Dated  Nov.  28.  '21. 

Conduits    roughed    in $208.50 

Completed    and    accepted 208.50 

Usual    35    days 139.00 

TOTAL  COST.  $556.00 
Bond.  none.  Limit,  as  fast  as  possible. 
Forfeit,  none.  Plans  and  specifications 
filed. 


BUNGALOW 

(2953)      W    TWENTY-FIFTH    AVE    275 
N  Clement.  All   work  for  one-story 
frame    bungalow. 
Owner— Jacob  M.  Hansen.  126  8th  Ave.. 

San   Francisco. 
Architect — None. 

I'.mtractor — Theo.       G.     &       RoUin       E. 
Meyer.    5326    Geary    St..    San    Fran- 
cisco. 
Filed   Dec.   5,  '21.     Dated   Dec.   1.   '21. 

Frame     up     $1077.80 

Brown    coated    1077. 8u 

Completed    and    accepted....    1077.80 

Usual     39    days 1077.80 

TOTAL  COST.  $4311.20 
Bond.  none.  Limit.  90  days.  Forfeit, 
none.      Plans    and    specifications,    none. 


(2954)  W  TWENTY-FIFTH  AVE  250 
N  Clement.  All  work  for  one-story 
frame  bungalow. 

Owner — J.  W.  Edmonds.  672  27lh  .We.. 
San  Francisco. 

.\rchitect^None. 

Contractor — Theo.  G.  &  Rollln  E. 
Meyer.  5326  Geary  St..  San  Fran- 
cisco. 

Piled   Dec.   6,   '21.     Dated   Dec.   1.   '21. 


Frame     up      $11177. Sii 

Brown    coated     1077.80 

Completed     and    accepted....   1077.80 

Usual     35     days 1077.80 

TOTAL    COST.    $4311.20 

Bond.    none.      Limit,    90    days.      Forfeit. 

none.       Plans    and    specifications,    none. 


Al-TE  RATIONS 

(2955)  NO.  231  ALMA,  liaise  and  make 
general   repairs  to  residence. 

Qwner — Samuel  Johns.  256  Lower  Ter- 
race. San   Francisco. 

Architect — None. 

Da's   work.  ?50l) 


FLATS 

(2956)      SE   CALIFORNIA      AND      30TH 

Ave.        Two-story      and      basement 

frame  (4)  flats. 
Owner — Harry   Wallach,  Care  Architect 
Architect — Earle   B.   Bertz.   68    Post   St.. 

San  Francisco. 
Contractor — Allen  &  Co..  168  Sutter  St.. 

San    Francisco.  $14.00ii 


DWELLINGS 

(2957)  W  COLON  198  and  126  N  Mon- 
tecito.  Two  one-story  and  base- 
ment  frame  dwellings. 

Owner — Nelson  Bros.,  137.',  Plymouth 
Ave.,  San  Francisco. 

Architect — Chas.  Strothoff,  2'J74  15th 
St..    San    Francisco. 

Day's    work.  $4000 


ALTERATIONS 

(2958)  SE  ELEVENTH  AND  JIAUKKT 
Place  paneling   in   private  office. 

owner — V\  .  L.  Hughson,  11th  &  Market 
St..   San    Francisco. 

Arcihtect — Ward  &  Blohme.  454  Cali- 
fornia St..  San  Francisco. 

I'ontraotor  —  Kronnick  Bros..  16.^^9 
O'Farrell   St.,   San  Francisco. 

$1000 


ALTERATIONS 

(2959)      NO.    2554    MISSION.      Construct 

concrete  bulkhead  and  extend  stock 

room    12   feet. 
Owner — Mr.   West,  Premises. 
Architect — None. 
Contractor — Antone    Petersen,   2770   San 

Bruno  Ave.,  San   Francisco. 

$100iJ 


DWELLING 

(2960)  NO.  444  NEVADA.  One-Story 
and  basement  frame  dwelling. 

Owner — O.  Olson.  459 'i  Sanchez  St.. 
San  Francisco. 

Architect — None. 

Contractor — VV.  Wickman,  329-A  Pros- 
pect Ave..   San   Francisco.  $1100 


DWELLINGS 

(2961)      E     TWENTY-FIRST    AVE     510 

and   484   S   Balboa.     Two   one-story 

and    basement    frame    dwellings. 
Owner — B.    A.    Wood.    53    Presidio    Ave.. 

San  Francisco. 
Designer — J.    H.   Thorup.    654    21st    Ave.. 

San  Francisco. 
Contractor — J.  H.  Thorup.  654  21st  Ave.. 

San  Francisco.  $4000  each 


IiWP:1, LINGS 

(2964)  W  FOEKSTER  25-55  S  Flood 
a-nd  Foerster  25-50-80  N  Staples 
and  N  Staples  90  W  Foerster  and 
■W  Foerster  110  N  Staples  and  N 
Staples  120-150-180  and  210  W 
Foerster.  Eleven  1-story  and 
basement    frame    dwellings. 

Owner — Moneta     Investment     Co.,    No. 

233    Pacific    Bldg. 
Architect — None. 
Day's    work.  $3500    ea. 

DWELLING 

(2965)  SW  FLOOD  AND  FOERSTER. 
One-story  and  basement  frame 
dwelllne- 

Owner   —   Moneta   Investment   Co.,   No. 

233    Pacific  Bldg. 
Architect — None. 
Day's    work.  $3,500 


RESIDENCE 

(2962)  E  WESTWOOD  DRIVE  285  S 
Wildwood.  One-story  and  base- 
ment   frame    residence. 

Owner — J.  M.  Martinelli.  355  (Jhurch  St., 
San  Francisco. 

Architect  —  Chas.  Strothoff,  2274  15th 
St..  San  Francisco. 

Contractor — Nelson  Bros..  1375  Ply- 
mouth Ave..  San   Francisco.        $4000 


D'SVELLING 

(2963)       S    CABRILLO     107-6     W     16th. 

One-story      and      basement      frame 

dwelling. 
Owner — S.    F.    Johnson.    No.    632    Fun- 

ston    Ave. 
A  rch  1  tec  t — None. 
Day's   work.  J8000 


ALTERATIONS,     ETC. 

(2'iG6)      NO   939    FELL  ST.      Alterations 

and   repairs   for   lower   flat.     . 
Owner — F.    Friebel.   No.    939    Fell  St. 
Architect — None. 
Contractor — G.    G.    Gillespie,    No.    2214 

Dlvisadero    St.  $1950 


REMODELING 

(2967)  NO  1198  MARKET  ST.  -Rfe- 
niodel    store   front,   etc. 

Owner — Seagrave  Bros..  No.  425  Kear- 
ny St.  ,  ■-.' 

Architect — W.    H.    Crim.    Jr..    No.    425 

Kearny    St. 
Day's    work.  »2000 


DWELLING  ' 

(■J96S)      NW    STAPLES   &    FOERSTER. 

One-story      and      basement     frame 

dwelling. 
Owner — Moneta     Investment     Co.,     No. 

233    Pacific    Bldg. 
Architect — None. 
DaDys    work.  '43500 

APARTMENTS 

(2969)  E  VAN  NESS  AVE  60  S  Green. 
Three-story  and  basement  frame 
(11)    apartments. 

Owner — Mrs.  Louise  Thomas,  pare  of 
Architect. 

Architect— O.  R.  Thayer.  No.  110  Sut- 
ter St. 

Contractor — Kincannon  &  Perego,  No. 
159    Sutter   St.  $24,000 


RECOIIDKD 

I{|,;S1DENCE 

(2970)      PTN  LOTS  17  AND  18  BLly  25. 
St.   Francis   Wood  Extension  Ni}.'  2. 
All   work   for   two-story   and   base- 
ment frame  residence. 
Owner — J.    R.    Young.    781    Prague'  St.. 

San  Francisco. 
Architect  —  Chas.     F.     Strothoff,     3.:74 

15th    St..    San    Francisco. 
Contractor — Ernest    Swanson.    180    Jes- 
sie St..  San  Francisco.  , . 
Filed   Dec,   7,   '21.     Dated   Dcq.   5,   'Ul. 

Roof    on    .  ..S5178.7,50 

White  coated  inside  and  2nd  c'daf-. 

outside ■1787.50 

Completed    and   accepted .....    1781.50 

Usual  35  days 1(87.50 

TOTAL  COST. '$7150. OtI 
Bond.  $3575.  Sureties.  B.  Milano  and  A. 
J.  Mollis,  liimit.  90- daya.  SJJt^r  Dec.  6. 
Forfeit,  none.  Plans  and  spceiflcations 
filed.  .- 


UNDERPIN 

(2971)      W      JONES    100      N      O'Farpell. 

Underpin  store  and  rooming  h6use. 
Owner — Chas.  Danberg.  San  Jo's*. 
Architect — W.    H.    Weeks.    333    Pine   St.. 

San  Francisco. 
Contractor  —  Ferinell   &   Chisholm.   180 

Jessie   St..   San    Francisco,  $99.'> 


.M.TKItATIONS 

CJ972)      NO.   319H    LAGUNA.      Alter  for 

private  garage:  cement  work.  etc. 
owner — A.  M.  Davis  and  P.  R.  B.  Mott. 

145  Buchanan  St..  San  Francisco. 
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Architect — None. 

Contractor — J.   E.   Davis,   145  Buchanan 
St.,  San  Francisco.  ?500 


STORE 

(•2973)  S  GEARY  162-6  W  Jones.  One- 
story  and  basement  brick  store. 

Owner— Thos.  U.  Smyth,  Schroth  Bldg., 
San   Francisco. 

Architect  —  August  G.  Headman,  New 
Call  Bldg.,  San  Francisco. 

Contractor — Vukicevich  &  Bagge,  180 
■    Jessie  St.,  San  Francisco.         $10,000 


APARTMENTS 

(2S74)      N    NORTH      POINT      137-6      E 

Hyde.      Three-story    and    basement 

frame    (12)   apartments. 
Owner — C.    S.    AUred,    15a    Liberty    St., 

San  Francisco. 
Arcihtect — None. 
Day's  work.  ?20,000 


BALL   ROOM 

(2a75)  NO.  ISOO  PACIFIC  AVE.  Con- 
struct temporary  pavilion  (ball 
room). 

Owner— -Rudolph    Spreckels,    Premises. 

Architect  —  Julia  Morgan,  Merchants' 
Exchange   Bldg.,  San    Francisco. 

Contractor  —  Grace  &  Bernieri,  Claus 
Spreckels    Bldg.,    S.    F.  $1500 


BANK   BLDG. 

(2S76)      NW    SUTTER    AND   SANSOME. 
'   Two    and    one-half-story    Class    A 

bank  building. 
Owner — Anglo  London  and  Paris  Nat'l. 

Bank,  Premises. 
Architect — Geo.      W.    Kelham,      Sharon 

Bldg.,   San   Francisco. 
Contractor — P.  J.  Walker  Co.,  1071  Mo- 

nadnock  Bldg.,  San  Francisco. 

?545,000 


ALTERATIONS 

(2!I77)      NO.       108      TWELFTH 

Raise  dwelling  and  alter  to 

ment  garage. 
Owner — Mr.   Atkinson,   Premises 
Pl^ns  by  Contractor. 
Contractor    —    Geo.     M.     Mer 

Geary   St.,   San    Francisco 


itt, 


AppiTlON. 

(2978)'    ivlb.  110  TWELFTH  AVE. 

ditlon  to  dwelling. 
Owner— Mr.    Atkinson,    i'remises. 
Plans   by  Contractor. 
Contractor    —    Geo.     M.     Merritt, 

Geary  St.,  San  Francisco. 


3014 
J500 


3014 

J800 


ALTERATIONS 

(2979)      NO.   2290    VALLEJO.     Alter   for 

basement  garage. 
Owner — Miss    Lacey,    Premises. 
Plans  by  Contractor. 
Contractor    —    Geo.     M.    Merritt,    3014 

Geary  St.,  San  Francisco.  ?800 


CLASS  C  STUDIO 

(2980)  S  POST  87-6  W.Mason.  Two- 
story   Class  C   store  and  studio. 

Owner— The  Dunn-Wllliams  Co.,  S.  F. 

Architect — S.  Helman,  57  Post  St.,  San 
Francisco. 

Contractor — Macdonald  &  Kahn,  130 
Montgomery  St.,  S.  F.  $25,000 


COMPLETION  NOTICES 

SAN  FRANCISCO   COUNTY 

Recorded  Accepted 

Dec.  8,  1921— NE  DUNCAN  AND 
Guerrero  N  26-6  E  68  —  10.38  S 
26-l>  W  68  —  10.38.  Ellen  M  Farley 
to  whom  it  may  concern. Dee.  8,  1921 

Deo.  8,  1921 — S  BROADWAY  87-6  W 
Suinsome  50-6x68-9.  L  I'ariani  to 
Del   Favero   &   Rasori .  .  .  .Dec.    7,    1921 

Dec.  8,  1921— N  CLEMENT  107-6  W 
Second  Ave.  No.  126  and  130  Cle- 
ment. W  A  Miller  to  whom  it  may 
concern Dec.     7,     1921 

Dec.  S.  1921— E  PARIS  N  29°  22'  E  250 
from  Intersection  of  SE  Paris  and 
NE  Geneva  Ave  N  29"  22'  E  2";  S 
60'    38'  E    100.337   S  29"    22'   W   25  N 


60"  38'  W  100.337  to  beg,  Ptn  Lots 
14,  15,  16  and  17  Blk  7,  Crocker 
Amazon  Tract.  Crocker  Estate  Co 
to  Albin  M  Samuelson  .  . .  Dee.  7,  1921 
Dec.  8,  1921 — W  NAPLES  N  29°  22'  E 
375  from  intersection  of  NW  line 
Naples  and  NE  Geneva  N  29"  22'  E 
29.374  t'o  SW  Amazon  Ave,  along 
SW  Amazon  Ave  N  65°  15'  40"  W 
100.765  S  29"  22'  VV  21.24  S  60"  38' 
E  100.43  to  beg.  Ptn  Lots  21.  22  and 

23  Blk  10,  Crocker  Amazon  Tract. 
Crocker  Estate  Co  to  Albin  M 
Samuelson Dec.    7.    1921 

Dec.  8,  1921 — E  EDINBURGH  N  29" 
22'  E  300  from  intersection  of  SE 
Edinburgh  and  NE  Geneva  Ave.  N 
29"  22'  E  30  S  60"  38'  E  100.423  S 
29"  22'  W  30  W  60"  38'  W  100.423 
to  beg.  Ptn  Lots  17,  18,  19  and  20 
Blk  10,  Crocker  Amazon  Tract. 
Crocker  Estate  Co  to  Albin  M 
Samuelson Dec.    7.    1921 

Dec.  8,  1921 — LOT  9  BLK  9,  Crocker 
Amazon  Tract.  Crocker  Estate  Co 
to   Albin   M   Samuelson ...  Dec.   7.   1921 

Dec.  8,  1921 — LOT  22  BLK  7,  Crocker 
Amazon  Tract.  Crocker  Estate  C^o 
to  Albin  M  Samuelson.  ..  .Dec  7.   1921 

Dec.  8.  1921— LOT  10  BLK  9,  Crocker 
Amazon  Tract.  Crocker  Estate  Co 
to  Albin  M  Samuelson.  ..  .Dec  7.   1921 

Dec.  S.  1921 — LOT  10  BLK  8,  Crocker 
Amazon  Tract.  Crocker  Estate  Co 
to  Albin  M  Samuelson.  ..  .Dec  7.  1921 

Dec.  3,  1921 — LOTS  21.  22  &  23  BLK 
6743,  Addition  to  Mission  and 
Thirtieth  Sts.  Extension  Home- 
stead.. Crocker  Estate  Co  to  E  P 
Burman    Nov.  23.  1921 

Dec.  3,  1921 — E  WHEELER  75.  25, 
50  and  100  S  Bay  Shore  Ave. 
Crocker  Estate  Co  to  J  A  Arnott.. 
Nov.   23,    1921 

Dec.  7,  1921 — W  TWENTY-SECOND 
Ave  100  N  Fulton  and  125  N  Ful- 
ton 50  X  120.  Frederick  Huelter  to 
Meyer  Bros Dec.   7,  1921 

Doc.  7,  1921 — E  EDINBURGH  75  S 
Brazil  Ave  S  25xE  100.  Josef  and 
Kathrina  Schweiger  to  Martin 
Smith Dec.  6.  1921 

Dec.  7,  1921 — S  TARAVAL  32-6  W 
25th  Ave  W  25xS  100.  Julius  and 
Grace  Block  to  Taylor  &  Jackson 
Dec.    6.    1921 

Dec.  7,  1921 — NW  PINE  AND  MONT- 
gomery  N  125xW  138-6.  Com- 
mercial Union  Assurance  Co  and 
The  California  Insurance  Co  to  L 
H    Price Dec.    2,    1921 

Dec.   7.   1921 — LOT   25  AND  W    %   Lot 

24  Blk  25,  Crocker  Amazon  Tract. 
Peter  and  Hulda  M  Anderson  to 
whom    it    may    concern.  .Dec.    5,    1921 

Dec.  7,  1921 — W  BELVEDERE  97-4% 
N  17th  N  25xW  100.  Axel  E 
Johnson  to  whom  it  may  concern.. 
Dec.    5,    1921 

Dec.  7,  1921 — W  THIRTY-FIFTH  AY 
100  S  Lincoln  Way  S  25xW  120. 
Henry  and  Fred  Von  Issendorf  to 
M   E   Green Dec.    5.    1921 

Dec.  6.  1921 — W  TWENTY-SECOND 
Ave  200  S  Anza  50x120.  Wm  Klute 
to  T  E  Mohler Dec.  6,   1921 

Dec.  6,  1921— SW  MONTGOMERY  & 
Bush  W  60xS  68-9.  Crocker  Estate 
Co    to   Sartorius    Co Dec.    5,    1921 

Dec.  6,  1921— E  SIXTEENTH  AVE 
74-8  S  Cabrillo  S  25xE  77-6.  Jos 
J  Barrett  to  whom  it  may  con- 
cern  Dec.     6.     1921 

Dec.  5,  1921 — NE  GR.A.FTON  AVE  & 
Capitol  Ave  N  25  x  E  100,  Ptn  Lots 
6.  7,  8  and  9,  Blk  14,  Lakeview. 
The  McCarthy  Co.  to  Jas.  Arnott  & 
Son    Dec.    6,   1921 

Dec.  3,  1921— LOT  23  BLK  6743,  LOT 
21  Blk  6743,  Lot  22  Blk  6743,  Add 
to  MissioTi  and  30th  Sts.  Extension 
Homestead.  Crocker  Estate  Co  to 
E   P  Burman Nov.   23,   1921 

Dec.  3.  1921— E  WHEELER  75  S  Ba> 
Shore  Ave,  E  Wheeler  25  S  Bay 
Shore  Ave,  E  Wheeler  50  S  Bay 
Shore  Ave,  E  Wheeler  100  S  Bay 
Shore  Ave.  Crocker  Estate  Co  to 
J  A  Arnott Nov.  28,  19211 


Dec.  2,  1921— E  MASONIC  AVE  100  N 
Page  N  50  x  E  137-6.  O'Brlen- 
Kiernan  Realty  Co  to  Kiernan  & 
O'Brien    Dec.  2,  1921 

Dec.  2,  1921 — W  MONTGOMERY  76 
N  Post  W  160  X  N  100.  The  Flrat 
Natl  Bank  of  San  Francisco  to  C 
Petersen  Co    Deo.   2.   1921 

Dec.  2,  1921— SE  FOLSOM  AND  lOTH 
Sts  55  on  Folsom  and  95  on  10th. 
Samuel  SchcU  to  whom  it  may 
concern    Nov.    2,   1921 


LIENS  FILED 


SAN  FRANCISCO  COUNTY 


Recorded  Amonnt 

Dec.  6,  1921— E  DIVISADERO  150  N 
Fell  N  25xE  132-6.  Charles  Andrus 
vs  Eugene  Cerf    J95.92 

Dec.  6,  1921 — E  MONTGOMERY  103- 
IVz  N  Sutter  N  34-4%xB  60.  Edw 
H  March  vs  The  Lumbermans  Tim- 
ber Supply  Co,  V  W  Long,  B  F 
Durphy   and   Isaac  Strassburger.$115 

Dec.  6,  1921 — E  FILLMORE  124  N 
Turk  N  32.XE  192.  J  E  Back  Co  vs 
A   H    Humphreys    $216 

Dec.  5,  1921 — W  WESTWOOD  DRIVE 
distant  N  20  from  N  line  Lot  7 
Blk  3174  S  45  N  82"  51'  26"  W  95 
th  along  W  line  Lots  7  and  6  N 
42.836  S  84"  46"  B  95  to  beg;  Ptn 
Lots  6  and  7  Blk  3174,  Westwood 
Park.  Mangrum  &  Otter  Inc  vs  L 
A    Sauer    $157.45 

Dec.  3,  1921— W  ARKANSAS  126  N 
23rd  (864  Arkansas  St).  H  S 
Thomson    vs   L   Battani $324.80 

Dec.  2,  1921— SE  FAIR  AVE  AND 
Coleridge  S  39-8xE  122-6.  E  Wian- 
den  vs  John  Echulz  and  Lottie  Bir- 
rell    $99.71 


BUILDING  CONTKACTS 


ALAMEDA     COUNTY 


Th 

e    following    is    an    index    fo 

r    the 

contracts  for  this 

ssue: 

No. 

Owner 

Contractor 

Arat. 

4290 

Elliott 

Smith 

900 

4291 

Johnson 

Hewitt 

2000 

4292 

Blount 

Gaba 

1250 

4293 

Warner 

Owner 

3000 

4294 

Armanino 

Owner 

500O 

4295 

Smith 

Dolan 

3000 

4296 

May 

Nochils 

1000 

4297 

Dolan 

Owner 

3500 

4298 

Winsby 

Owner 

2500 

4299 

Winsby 

Owner 

1500 

4300 

Nettler 

Owner 

3000 

4301 

Magee 

Johnson 

4900 

4302 

Ross 

Johanson 

2600 

4303 

Pratt 

Pratt 

3900 

4304 

Brodersen 

Owner 

3000 

4305 

Owen 

Moller 

1500 

4306 

Hansen 

Owner 

1800 

4307 

Moran 

MacGregor 

7000 

430S 

"Worden 

Schmebly 

3334 

4309 

Manzie 

Hendrickson 

4050 

4310 

Whitecotton 

McCulIough 

14500 

4311 

Whitecotton 

Capitol 

1526 

4312 

Whitecotton 

Makin 

8330 

4313 

Whitecotton 

Fuller 

3360 

4314 

Whitecotton 

Stetter 

710 

4315 

AVhitecotton 

Nelson 

19500 

4316 

Whitecotton 

Scott 

1489 

4317 

Whitecotton 

Brown 

1152 

4318 

Whitecotton 

American 

940 

4319 

Whitecotton 

Rigney 

1363 

4320 

Parr 

Owner 

3000 

4321 

Belts 

McCulIough 

600 

4322 

Jetfery 

Larmer 

13500 

4323 

Gallagher 

Luthge 

400 

4324 

Sigwald 

Owner 

3000 

4325 

Glantz 

Owner 

3000 

4326 

Burris 

Knight 

5500 

4327 

Albers 

Owner 

800 

4328 

Hutchinson 

Jones 

320 

4329 

Brown 

Brown 

3000 

4330 

Oakland 

Nelson 

850 

4331 

Howland 

Owner 

600 

4332 

Worden 

Schnebly 

3334 

4333 

Machl 

Norling 

4000 

4334 

Jenkins 

Ruthberg 

500 

4335 

California 

Steel 

4000 
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No. 

4336 

4337 

4338 

433» 

4340 

4341 

43<ii 

4343 

4344 

4343 

4346 

4347 

434S 

4349 

4350 

4351 

4352 

4353 

4354 

4355 

4336 

4337 

4358 

435!) 

4360 

4361 

4362 

4363 

4364 

4365 

4366 

4367 

4368 

436a 

4370 

4371 

4372 

4373 

4374 

4375 

4376 

4377 

4378 

437S 

4380 

4381 

4382 

4383 

4384 

4385 

4386 

4387 

4388 

43SS 

43»0 

43!)1 

43»2 

43!)3 


Owner 
Jacobs 
Alameda 
McCoy 
Scott 
Sompa 
Weil 
Woolsey 
Deuble 
Faige 
Faulkes 
Kaiser 
Lannon 
Kepple 
Deuble 
Ezenberger 
Pardini 
Cotter 
Grunbaum 
Gibson 
Field 
Myers 
Bischop 
K.  C.  Archbi 
Buck 
Parker 
Saroni 
Moore 
Mullen 
Hillen 
Vaughan 
Le   Barce 
Carpenter 
Buzzone 
Arneberg 
Automatic 
McCaslin 
Nelson 
Gier 
Bertram 
Krause 
Bowers 
Williams 
Schuneman 
Belford 
McClurg 
Kennil 
Gibson 
Clark 
Durant 
PG&E 
Romie 
Andersen 
Heino 
Brause 
Cotter 
Bailey 
Francis 
Meyers 


Contractor 

Kennedy 

Vaughn 

Owner 

Walker 

Mullen 

Bowers 

Butterrteld 

Attebery 

Rose 

Owner 

Owner 

Owner 

Owner 

Attebery 

Jensen 

Bemiisini 

Gossett 

Baker 

Owner 

Owner 

Owner 

Owner 

shop         Smith 

Lundberg 

Owner 

Pond 

Owner 

Omo 

Owner 

Hewitt 

Petersen 

Owner 

Christensen 

Smith 

Lundberg 

Williams 

Nelson 

Stolte 

Eastman 

Williams 

Owner 

Peterson 

Schuneman 

Sommarstrom 

Duval 

Shrader 

Forbes 

Lawton 

Vieira 

Bosch 

Wilson 

Owner 

Owner 

Campomenosi 

Gossett 

Sanctuary 

Owner 

Hendricks 


Amt. 
1000 
480000 
4000 
8000 
1130 
4000 
60U0 
6000 
466 
2500 
3500 
5000 
3750 
6000 
2000 
3000 
9400 
7000 
5000 
4950 
2300 
4995 

40000 
2500 
3500 

17100 

2000 

750 

3500 

2000 

10000 
8000 

20000 
700 
6000 
3000 
2000 
6100 
2800 
4500 
1000 
4500 
35O0 
2000 
1468 
1000 

13670 

19248 
1803 
2350 
8000 
2000 
3000 
550 
9400 
400 
2000 

10700 


PERMITS 

GARAGE 

(4290)  2601  BANCROFT  WAY.  Berke- 
ley.    Garage. 

Owmer — A.  H.  Elliott,  2901  Telegraph, 
Berkeley. 

Architect — None. 

Contractor — Frank  Smith.  2230  17th 
Ave.,   Oakland.  J900 


DWELLING 

(4291)  N  CEDAR  85  W  5TH  ST.,  Ber- 
keley.    One-story  4-room  dwelling. 

Owner — -Bert  T.  Johnson,  861  32nd  St, 
Oakland. 

Architect — None. 

Contractor — C.  L.  Hewitt,  2736  Jones 
Ave.,  Oakland.  $2000 


ALTERATIONS 

(4292)      2S20    CHERRY    ST..    Berkeley. 

Alterations. 
Owner — J.  S.  Blount,  Premises. 
Architect — .N'one. 
Contractor — J.  W.  Gaba,  5535   Hcrmosa 

Ave.,    Oakland.  »1250 


I  •WELLING 

1 4293)     N  PARKER  280  W  McOee,  Ber- 
keley.    Ome-story  6-room  dwelling. 
Owner — John  Warner. 
Architect — None. 
Day's  work.  J3000 


Owner — Frank    .\rmanino 

St..  Oakland. 
Architect — None. 
Day's   work. 


$2300   each 


DWELLING 

(4293)      N  BAY  VIEW  AVE  240  W  13Ih 

Ave..    Oakland.      One-story    5-rooni 

dwelling. 
Owner — C.   Smith,   2605  10th  Ave..  Okd. 
Architect — None. 
Contractor — Leo.     J.     Dolan,     Syndicate 

Bldg.,  Oakland.  $3000 


ADDITION 

(4296)      NO.    637    FORTY-FOURTH    ST.. 

Oakland.     Addition. 
Owner — Louis   O.      May.    1616      Alcatraz 

Ave..    Berkeley. 
Architect — None. 
Contractor — C.  S.  Nichols,  2048  5th  Ave. 

Oakland.  $1000 


DWELLING 

(4297)      X       KENMORE 

Lakesihore.   Oakland. 

room  dwelling. 
Owner — Leo  J.   Dolan. 
Architect — None. 
Day's   work. 


AVE    300      W 
One-story    6- 


$3511 


DWELLINGS 

(4298)  W  SAN  PABLO  AVE  —  N 
Emeryville  Line.  Oakland.  Twenty 
one-story  2-room  dwellings. 

Owner — E.  Winsby,  1942  Webster  St., 
Oakland. 

Arcihtect — None. 

Days    work.  $125    each 


DWELLINGS 

(4299)  W  SAN  PABLO  AVE  —  N 
Emeryville  Line.  Oakland.  Twenty 
one-story    1-room    dwellings. 

Owner — E.  Winsby.  1942  Webster  St.. 
Oakland. 

Architect — None. 

Day's  work.  $7:")   each 


DWELLINGS 

(4300)      SW  SIXTY-FOURTH       AND 

Harmon  Aves,  Oakland.  One-story 
4-room  dwelling  and  store. 

Owner — Jos.  Nettler.  2159  51st  Ave.. 
Oakland. 

Architect — None. 

Day's   work.  $3000 


DWELLING 

(4301)      N  TRESTLE  GLEN  HOAD  inoo 

E  Lakeshore,    Oakland.      Two-story 

6-room  dwelling. 
Owner — F.  Magee. 
Architect — L.      Johnson      &      Son,       223 

Greenbank  Ave..    Piedmont.        $4900 


RECORDED 

DWELLING 

(4302)      N    >,<;    LOT  2   and  all   Lot   1   BIk 

163    Map    Grayson    Tract.    Berkeley. 

All    work    for    one-story    flve-room 

dwelling. 

Owner   —    W.    Ro.ss,      704    Madison    St., 

Oakland. 
Architect — None. 
Contractor  —  Gustaf     Johanson.      1357 

Northsidc   Ave..   Berkeley. 
Filed   Dec.  2.  '21.     Dated  Nov.   19,  '21. 

P'rame   up    1.4 

Brown    coated    Vi 

(Tompleted  and  accepted 14 

Usual    35    days y^ 

TOTAL  COST,  $2600 
Bond.  none.  Limit.  50  days  after  Nov. 
21.  Forfeit,  plans  and  specifications 
Hied. 


DWELLINGS 

(4294)  N  ARMANINO  COUIIT  '.inii  and 
240  E  College  Ave..  Oakland.  Two 
one-story    6-room    dwellings. 


DWELLING 

(4303)  N  EL  CENTRO  AVE  305  W 
San  Sebastian,  Oakland.  One- 
story  3-room   dwelling. 

Owner — Miriam  R.  Pratt,  2521  College 
Ave.,   Oakland. 

Architect — None. 

Contractor — H.  S.  Pratt,  4605  El  Centre 
Ave..  Oakland.  $3900 


line,    Oakland.      One-story    5-room 

dwelling. 
Owner — M.      Brodersen,      3711      Peralta 

Ave.,  Oakland. 
Architect — L.  F.  Hyde,  Oakland. 
Day's   work.  '  $3000 


GARAGE 

(4305)      W  HARRISON  ST  200  S  Grand, 

Oakland.     One-Story  tile  garage. 
Owner — Owem   Apia. 
Architect — None. 
Contractor — Frank  D.  Holier.  700  Arl- 

mo   Ave.,   Oakland.  $1600 


DWELLING 

(4306)       N     MOUNTAIN     BLVD     50     W 

Leona   St.,   Oakland.      One-story    4- 

room  dwelling. 
Owner — A.     Hansen,     2120     Market     St., 

Oakland. 
Architect — None. 
Day's  work.  $1800 


DWELLINGS 

(1307)      W  lOTH  AVE  700-736  N  E-24th 

St.,  Oakland.     Two  l-story  6-room 

dwellings. 
Owner — T.      W.     Moran.     Plaza     Bldg., 

Oakland. 
.■\rrhitect — None. 
Contractor — C.  M.   MacGregor,   470   13<h 

St..   Oakland.  $3500   ea. 


RECORDED 

REPAlilS 

(4308)   NO.  J»33  SEVENTEENTH  ST., 

Oakland:     Fire  repairs. 
Owner — URnnie    R.    Worden,    Oakland. 
Architect — None. 
Contractor  —  S'chnebly    &    Hostrawaer. 

Bth   and  Jackson  Sts..  Oakland. 
Filed    Dec.    2,    '21.      Dated   Dec.   2,   '21. 

!.">   days  from  date ■.....>      76% 

Completed    and    accepited. . ,..-.     75% 

Usual    35    days ,...-..%      25% 

TOTAL  COST,  $3334 
Bond.  none.  Limit,  39  days.  Forfeit, 
none.     Plans  and  specifications  filed. 


DWELLING 

(4309)  LOTS  25  AND  26  BLK  16,  Tract 
70,  Colusa  St.,  Berkeley.  AH  work 
for  one-story  6-room  dwelling  and 
garage.  "  ^ 

Owner — Albert  Maniie,  Berkeley. 
Architect — None. 

Contractor — A.    Hendrickson,    47    Fair- 
view  Ave..   Oakland. 
Filed  Dec.  3,    21.     Dated  Nov.  19,  '21. 

Frame    up     ^4 

Plastered     ^4 

Completed "4 

Usual    35    days % 

TOTAL  COST.  $4050 
Bond.  none.  Limit,  90  days  after  Nov. 
19  Forfeit,  none.  Plans  and  specifi- 
cations tiled. 


<-ARPENTER    WORK,    ETC. 

(4310)  LOTS  1  TO  6  inclusive  BIk  1. 
Barker  Tract.  Berkeley.  Carpenter, 
mill,  iron  and  steel"  work  (or  one- 
story    reinforced    concrete    'stores. 

Owner — W.  W.  Whitecotton.  Hotel 
Whitecotton,   Berkeley. 

.\rehltect — James  W.  PIac>iek,  2014 
Shattuck  Ave..  Berkeley. 

Contractor — H.  McCulIooa;h-&  Son,  1641 
Allston    Way,  Berkeley. 

Filed    Dec.    3,    '21.      Dated    Dec.    2,   '21. 
On   1st  and   13th   of  each   month      75% 

Usual    35   days 26% 

TOTAL  COST.  SU    •" 

Uond.  none.     Limit,  as  soon  as  possible. 

Forfeit,  none.     Plans  and  speciflca>ti<Ins 

til   d. 


DWELLING 

(4304)     W  PERALTA  AVE  250  S  Made- 


I  i:ill)   ELECTRIC  WIRIN'G  ON  AJJDVE 
(■(intractor — Capitol    Electric    do..    2488 

Shattuck  Ave..  Berkeley. 
Filed    Dec.   3,   '21.      Dated   Doc.   2.   '21. 

Payments   same   as   above 

TOTAL  COST.  $152.i 
liond.'  none.  Limit,  as  soon  as  possible. 
Forfeit,  none.  Plans  and  speclflcatlona 
llicd. 
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(431;!)      LATH      AND      PLASTER      ON 
above. 

Contractor — \Vm.     Makiii.     10!8    Excel- 
sior St..  Oakland. 

Filed  Dec.   3,   "II.     Dated   Dec.   2,   '21. 

Payments   saipe   as   above 

TOTAL  COST.  $8330 

Uond.  none.     Limit,  as  soon  as  possible. 

Forfeit,  none.     Plans  and  specifications 

tiled. 


(4313)      GLASS      AND      GLAZING      ON 

above. 
Contractor — W.     P.  Fuller     &  Co.,     259 

10th  St.,  Oakland. 
Filed   Dec.    3,    '21.      Dated   Dec.    2,   '21. 

Payments    same   as   above 

TOTAL  COST,  J3350 
Bond,  none.  Limit,  as  soon  as  possible. 
Forffit  none.  Plans  and  specifications 
tiled. 


(4314)      PAINTING   ON  ABOVE. 
Contractor — George    Stetter.     1722    Mc- 

Gee,  Berkeley. 
Filed    Dec.    3,   '21.      Dated   Dec.   2,    '21. 
Payments   same   sis   above. 

TOTAL  COST,  $710 
Bond,  none.  Limit,  as  soon  as  possible. 
F'orteit,  none.  Plams  and  specifications 
filed. 


(4S15)  EXCAVATING.       CONCRETE 

work,    reinforcing    steel    on    above. 

Contractor — F.     E.     Nelson,     3090     King: 
St.,    Berkeley. 

Filed   Dec.   3,   '21.     Dattd  Dec.   2,   '21. 
Payments   same   as   above. 

TOTAL  COST,  $19500 

Bond.  none.     Limit,  as  soon  as  possible. 

Forfeit,  none.     Plans  and  specifications 

filed. 


(4318)      PLUMBING   &    SEWER   WORK 

on   above. 
Contractor — Scott        Co.,     3S1     11th    St., 

Oakland. 
Filed   Dec.    3,   '21.      Dated    Dec.    2,    '21. 
Payments   same   as   above. 

TOTAL  COST,  $1489 
Bond.  none.  Limit,  as  soon  as  possible. 
Forfeit,  none.  Pla'ns  and  specifications 
filed. 


4317)     ROOFING  ON  ABOVE. 
Contractor — H.    C.    Brown    Roofing    Co.. 

3417  San  Pablo  Ave.,  Oakland. 
Filed   Dec.    3.   '21.      Dated   Dec.   2,    '21. 
Payments   same   as   above. 

TOTAL  COST,  $1152 
Bond.  none.  Limit,  as  soon  as  possible. 
F'orfeit,  none.  Pla'ns  and  specifications 
filed. 


(4318)       SHEET     METAL     WORK     ON 

above. 
Contractor  —  American     Sheet     Metal 

Works,   319   11th   St.,  Oakland. 
Filed   Dec.   3,   '21.     Dated   Dec.   2,   '21. 
Payments   same   as   above. 

TOTAL  COST,  $940 
Bond,  none.  Limit,  as  soon  as  possible. 
F'orfeit,  none.  Pla'ns  and  specifications 
filed. 


(4310)      TILE   WORK  ON   ABOVE. 
Co'ntractor — The    Rigney   Tile    Co.,    214S 

Telegraph  Ave.,  Oakland. 
Filed    Dec.    3,   '21.      Dated   Dec.   2,    '21. 
Payments   same   as   above. 

TOTAL  COST.  $1363 
Bond,  none.  Limit,  as  soon  as  possible. 
F'orfeit,  none.  Pla'ns  and  specifications 
filed. 


DWELLING  a 

(4320)      E   ALAMEDT    78    N   El   Dorado. 
'■:Berkelcy.     One-story   5-room  dwlg. 
Owner — S.   C.    Parr,   856   Shattuck    Ave.. 

Berkeley. 
Architedt — None. 
Day's   work.  $30011 


ALTERATIONvS 

(4321)      NO.  1936  CEDAR  ST..  Berkeley. 

Alterations  and  additions. 
Owner — Mrs.    Betts,    182    Alvarado    Bt„ 

Berkeley. 


Architect — None. 

Contractor — McCuUough     &     Son.     1641 
AUscton   Way,  Berkeley.  $600 


APARTMENTS 

(4322)      SW   HILLEGASS  AND  ASHBY. 

Berkeley.  Two-story        16-rooni 

apartments. 
Owner — Jeffery,  San  Leandro. 
Architect — None. 
Contractor — Edw.   Larmer.   90   Fairview 

Ave.,  Piedmont.  $13,500 


ALTERATIONS 

(  1323)      NO.    1448    SIXTH  ST.,   Berkeley. 

Alterations. 
Owner — John  Gallagher,  837  Oilman  St.. 

Berkeley. 
Architect — None. 
Contractor — J.  H.  Luthge.  1019  40th  SI  . 

Oakland.  $400 


DWELLING 

(4324)  S  AGUA  VISTA  495  E  Rose- 
dale.  Oakland.  One-story  5-room 
dwelling. 

Owner — J.  W.  Sigwald,  3038  Maine  St., 
Oakland. 

Architect — None. 

Liays   work.  $3000 


DWELLING 

(4325)  N  BAY  VIEW  AVE  200  E  E- 
28th  St.,  Oakland.  One-story  5-room 
dwelling. 

Owner — A.  A.  Glantz,  4651  San  Sebas- 
tian St.,  Oakland. 

Architect — None. 

Day's    work.  $3000 


DWELLING 

(4326)  W  GREENWOOD  AVE  110  S 
Brighton,  Oakland.  One-story  five- 
room   dwelling. 

Owner — F.  L.  Burris,  1546  11th  Ave.. 
Oakland. 

Architect — Wm.  J.  Wilkinson,  1st  Svgs. 
Bank    Bldg.,   Oakland. 

Contractor — Harry  C.  Knight.  388  12tb 
St.,    Oakland.  $530m 


ALTERATIONS 

(4327)      NO.      6055      HARWOOD      AVE 

Oakland.      Alterations      and    addl 

tions. 
Owner — Miss    C.    Albers.    Premises. 
.■\rchitect — None. 
Day's    work. 


00 


GARAGE 

(4328)      S    KEITH    AVE    300    E    College 

Ave..  Oakland.     Garage. 
Owner — M.      Hutchinson.      5677      Keith 

Ave..  Oakland. 
.\rchitect — None. 
Contractor — Jones  &  Sleep.  5642  College 

Ave.,   Oakland.  $320 


DWELLING 

(4329)      S    MADELINE      200    E      Laurel 

Ave.,   Oakland.        One-story    5-room 

dwelling. 
Owner— Lydia  C.  Brown,  3020  35th  Ave.. 

Oakland. 
Architect — None. 
Contractor — S.  C.   Brown.  $3000 


SHOP 

(4330)      N   SUNNYHILL      SLOPE  40      W 

Hill    Side   Road,    Oakland.      Shelter 

shop. 
Owner — Oakland   Traction   Co. 
.Architect — C.    W.   McCall.  Central  Bank 

Bldg.,  Oakland. 
Contractor — H.      P.  Nelson,      1947  Blake 

St.,   Beerkeley.  $850 


DWELLING 

(4331)      N  SAN  JUAN  300  E    38th  Ave.. 

Oakland.     One-story  2-room  dwlg. 
Owner — W.       H.    Rowland,       3816       San 

Juan  St..   Oakland. 
Architect — None. 
Day's    work.  .?5oo 


REPAIRS 

(1332)      NO.    1733    SE\'ENTEENTH    ST., 

Oakland.     Fire  repairs. 
Owner — Mrs,  Minnie   Worden. 


Architect — None. 

Contractor  —  Schnebly   &    Hostrawser, 
6th  and  Jackson  Sts.,  Oakland. 

$3334 


DWELLING 

(4333)  NW  SIXTY-SIXTH  AVE  AND 
Flora  St.,  Oakland.  One-story  7- 
room  dwelling. 

Owner — Frank  and  Louise  Maehi,  Mar- 
tinez, Calif. 

Architect — None. 

Contractor — R.  Norling.  2616  84th  Ave., 
Oakland.  $4000 


GARAGE,   ETC. 

(4334)  SW  TWENTY-SECOND  AVE. 
and  Independence  Way,  Oakland. 
Two-story  garage  and  store  room. 

Owner — F.   Jenkens.      1633      22nd     Ave., 

Oakland. 
Architect — None. 
Contractor — E.      Riithberg.      113      Park 

Ave..    Alameda.  $500 

GAS    HOLDER 

(4335)  NO.  1135  THIRD  ST..  Oakland. 
Steel  gas  holder. 

Owntr — California  Compressed  Gas  Co.. 

3rd  and  Adeline  Sts.,  Oakland. 
Architect — None. 
Contractor — Steel  Tank  &  Pipe  Co.,  1100 

Fourth  St.,  Berkeley.  $4000 


ALTERATIONS 

(4336)      SE    TWELFTH    AND    BROAD- 

way,  Oakland.     Alterations. 
Owner — B.  Jacobs. 
Architect — None. 
Contractor  —  F.      T.      Kennedy,      1126 

Broadway,  Oakland.  $1000 


HOSPITAL 

(4337)      GORE   VALLICITO    &    E    27TH 

St.,   Oakland.     Four-story  concrete 

hospital. 
Owner — County  of  Alameda. 
Architect — H.    H.    Meyer,    Kohl    Bldg., 

San   Francisco. 
Contractor— M.  C.  Vaughn,  357  12th  St., 

Oakland.  $480,000 


DWELLING 

(4338)  S  WELLINGTON  AVE  600  E 
Park  Blvd.,  Oakland.  One  and 
one-half-story   7-room  dwelling. 

Owner — C.  P.  McCoy,  4314  View  St., 
Oakland. 

Architect — None. 

Day's   work.  $4000 


FLATS 

(4339)      N  Y-OSEMITE  AVE  125  E  Pied- 
mont  Ave..   Oakland.     Two-story   16- 

room    flats. 
Owner — B.    P.    Scott.     128     Ricardo    St.. 

Piedmont. 
.\rchitect — None. 
Contractor — S.   C.   Walker,   3231   Boston 

Ave.,   Oakland.  $8000 


KKCORUl!:!) 

-ADDITION 

(4340)  SE  COR  3RD  AVE  &  E  18TH 
St.,  Oakland.  Addition  to  store 
building. 

Owner — Jules    Soraps.     1917    San    Pablo 

Ave..    Oakland. 
Architect — Hutchison      &      Mills,      1512 

Broadway.  Oakland. 
Contractor — Mullen  &  La  Vore,   265  9th 

St..  Oakland. 
Dated   Dec.    5.   '21.     Filed   Dec.   1,   '21. 

Roof  boards   on    % 

Brown   coated    % 

Completed  and  accepted    % 

Usual    35    days    14 

TOTAL  COST,  $1150 
Koaid,  sureties,  forfeit,  none:  limit,  60 
days     Plans,   filed;   specifications,  none. 

DVS  ELLtNG 

(4341)  S  CED.'^R  80  W  Josephine  St.. 
Berkeley,     One-story  5-r6ora  dwlg. 

Owner — G.  C.  Weil,  Cor.  Cedar  and 
Josephine  iSts.,  Berkeley. 
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,„hitBrt M      P     Bowers     23"3    Valley  RECORDED  1>\\  KLLrlNG 

St     BTrkeley  DWELLING  M:i60)      N   BEVKRLY      PLACE      200   W 

Contractor-F.    P.    Bowers,    2027    Chan-  (4352)      E  23   LOT   13    &    W   37   LOT   14  Monterey     Berkeley.      One-story   5- 

nine   Way    Berkeley.                    $4000  Blk     14     on     south     aide    Rosemont  room  dwelling. 

nine    v>ay.  tierKeiey.  ^^      Lakeshore     Highlands.     Oak-  Owner-Brooks    Parker.    934    The    Ala- 
land.      Dwelling.  '"''la-  Berkeley. 
BATTERY   SHOP  Owner— Ralph      E.      and      Virginia      A.  Arrhnect— None. 
(4342>      NO.     2054     CENTER     ST.,     Ber-  Cotter,     409     61st    St.,     Oakland.  T>ays   work.                                                  »J!>uw 

keley.     One-story   hollow   tile   bat-  Architect — E.   D.   Flynn,   6393   Hillegass  . 

tery   shop.  Ave.,   Oakland.  I',\\m'"''1^*^     .^inj     he     in       i  !>       i*     IX 

Owner-W.    E.    Woolsey,    Hotel    White-  Contractor-Chester     A.     Gossett,     327  '^"''V  ./n^/n^  ?;.      Ke'rkelev       Six   one 

cotton,  Berkeley.  Davis  Court,  San  Leandro.  ^paulding   St.     Berkelej.      Six   one- 

Architect-None.  Filed  Dec    6    -21.     Dated  Dec.   5,  ■2L  story  o-room  dwellings 

Contractor-E.      P.      Butterfleld, '    2488  Frame    up                              •■■•-'A  Own. :r-Louis   Sarom,   612    Howard    St., 

Shattuck  Ave.,  Berkeley.             J6000  plastered     .'.'.'..'.'. %  ^''"  ^^X'"'^""' 

.   Completed    and    accepted    14  contrLTtor— c"%.    I'ond.    1163   Ashmont 

DWELLINGS  Usual    3o    days    •••■■••••••■••    li;^  St..    Oakland.           .             »2850    each 

(4343)  SW   COR   HOPKINS   &   BRUCE,  TOTAL  COST.   J9400                                           „^ 

Oakland     and    W    Bruce    St     50    S  Bond,    sureties,    forfeit,  -none;    limit,    id  shoi- 

Hopkins.        Two      1-story      4-room  days.      Plans    and    specifications,    none.  ,438;;,      FOOT  ADELINE   ST..  Oakland. 

dwellings.  NOTE:— Contract     was     recorded     in  one-story  paint  shop. 

Owner — C.    B.    Deuble.  triplicate.  Owner — Moore  Shipbuilding  Co. 

Architect — Nffne.  ,  ,„„„t-o  Architect — None. 

Contractor— A.   R.  Attebery.      ?3,000   ea.  CONCItt,  I  fc,  STORES  Days  work.                                                   $2000 

J  ^    SHATTUCK    AVE.,    from    Bancrott  

REPAIRS  «°     Durant,     Berkeley.       One-story  ,;,^kaGE 

(4344)  1400  8TH  ST.,  Oakland.  Fire  cone.-,  te  stores  (rmi)  NO.  420  BELLEVIKW  AVE., 
repairs  Owner— U .       VV.       W  hitecotton.      Hotel  Oakland.     Garage. 

Owner— F     Faige  Whitecotton.    Berkeley.  O.vner—Cal  herine  Mullen. 

Archltect-N-onf  Architect-Jas.    W.  Plachek.   2014   Shat-  .^rehitect-.None. 

Cnntractor- A     H     Rose     525    17th    St.,  '"'^'^    -^^■•^-    Berkeley.                  ,.,..„  Contractor— Fred   Omo.    2.28    llth   Ave.. 

(Oakland                                                 $466  Segregated    Contracts.                       $.4,000  Oakland.                                                $750 

uaKiana.       «   "v  NOTE: — Recorded  contracts  reported  

DWELLING  ^^'^    ^'   ^^^^'  UUHLL1N<; 

(4345)  S  HOLLY  ST  150  E  98th  Ave,  ,-,,,.,.-,,;..,-  •*■'*''"  ^^  *'"'^"'  ^'^^ -^  Vgnacio  Oak- 
Oakland,    one-story    4-room    dwell-  ^-J.^^^'^^MANOR       DRIVE.       Piedmont.  o.n'^r'^-R.^a  HiaTn.'-536r  Tr^st'"!.., 

Ow„'e?-.ohn    H.    Faulkes.    982S    E-14th  --...f-      one-half-story      frame  ^^^Oak.^.^^^ 

St.,    Oakland.  Owner— J.  V.  Grunbaum.  336  Olive  Ave..  Qays  work                                                $3500 

Architect — None.  Piedmont.  '        

Day's   work.         $2a00  Architect — None.  DUELLING 

Contractor— W.     J.     Baker.     22.i5     Ran-  ,4365,      y  E-FOURTEENTH   58   W   89  h 

m'??6)     n'lIGGETT  DR  1250    E  Hamp-  ^°'"<=  ^'"'-  ^'^""""^                     ''""'  Z^iT'^"^'      ""^"^'"'■^    '-"""' 

ton      Rd.,      Oakland.      Addition      to  DWELLING  Owne^D."^Vaughan.    6821    E-14th    St.. 

dwelling.  (4354)      LOT  105.  Nova  Piedmont.     Two  Oakland 

Owner — Geo.   W.    Kaiser,    362    Magnolia  story  frame  dwelling.                                   Architect None. 

St.,    Oakland.  Owner— R.    G.    Gibson.    1150    E-14th    St..  contractor— C.  L.  Hewitt.  2736  98th  Ave 

Architect — None.                                          _  Piedmont.  Oaklai  tl.                                              $2000 

Day's    work.                                                 $3500  Architect — None.                                           _  ____^ 

Day's   work.                                                  $5000  fLiATS 

SHED  (4366)      N  K-FOURTEENTH  75  W  34th 

(4847)       E    MAGNOLIA    ST     207     S    5th  pwELLlNG  Ave.,    t.-\kland.        Two-story      rein- 

St.,     Oakland.       Two-story     lumber  (4355)      LOT   62   Piedmont  Manor.     One  forced  Concrete  Hats  and  stores. 

shed.  and  one-halt-story  frame  dwelling  &  owner — Jor.   Le  Barce,   Willitt*,   Calif. 

Owner — Lannon     Bros.     Mfg.     Co.,     362  garage.  Architect — ,\'one. 

Magnolia    St.,    Oakland.  Owner — K.  Field.  rontractor--J.    B.     Petersen,    2053    38th 

Architect — None.  Architect — None.  Ave.,    Oakland.                              $10.()00 

Day's   work.                                                  $5000  Days  work.                                                  $4950  

DWELLINGS 

DWELLING  DWELLING  (4367)      W  FAIRMONT  AVE  40  S  Moss 

(434S)       W    60TH    A'VE    200    N    Foothill  (4356)      raMONA        AVE..         Piedmont.  Ave.    and    SW'    Fairmont    and    Moss 

Blvd,    Oakland.      One-story    6-room  q^p       and       one-haU-story      frame  Aves..  Oakland.     Two   one-story  6- 

dwelling.  dwelling.  '"0<""  dwellings. 

Owner— Wm.      S.      Kepple,      2619      62nd  owner— K.    M.    Myers.   26   Estrella   Ave..  Owner— Carpenter  &  West.  5675  College 

Ave.,    Oakland.  Piedmont.  ^^'^-  Oakland. 

Architect — None.  Architect— None.  Architect — None. 

Day's    work.                                              $3750  Day's    work.                                              $2500  Day's  work.                $4000  each 

DWELLING  DW'ELLl.N'G  GARAGE 

(4349)  NW  COR  E-34th  &  BRUCE  (4357)  SAN  CARLOS  AND  MAGNOLIA  (4368)  S  FOURTH  60  E  Broadway. 
Sts.,  Oakland.  One-story  4-room  Aves..  Piedmont.  Two-story  frame  Oakland.  One-story  concrete  ga- 
dweUlng.  dwelling.  rage. 

Owner — C.    B.   Deuble,   Syndicate   Bldg.,  Owner — Capt.      F.      Bischop.      317      San  Owner — Buzzone  Estate,  2d  and  Frank- 

Oakla'nd.  Carlos   Aves..   Piedmont.  lin  Sis..  Oakland. 

Architect — None.  .Architect — .None.  .Vrihitect — None. 

Contractor — A.   R.    Attebery,    2039    42nd  Dav's  work.                                               $4995  Contractor— H.   J.   Christenseii.    Federal 

Ave.,    Oakland.                                 $3000  Bldg.,  Oakland.                             $20,000 

SCHOOL  

ALTERATIONS  (4358)      SW        SAN        ANTONIO        AND  DWELLING 

(4350)  385  12TH  ST.,  Oakland.  Al-  Chestnut  Sts..  Alameda.  Two-story  (1369)  K  FRUITVALE  9VE  200  N  E- 
terations.  8-room  school.  17th  St..  Oakland.     One-story  three 

Owner Otto    Ezenberger,    391    12th    St.,  Owner — Roman  Catholic  Archbishop  of  room  dwelling. 

Oakland.  San  Francisco.  Owner— F.     Arneberg.     1728     Fruitvale 

Architect— None.  Architect— W.  D.  Shea.  Chronicle  Bldg..  Ave..  Oakland. 

Contractor Jensen    &     Pedersen,    3411  San  Francisco.  .a  r.hitect— None. 

AdeUne    St      Oak^nd                    $2000  Contractor-J.  W.  Smith.  180  Jessie  St..  Contractor  -   John      M.      i-Miith,      3325 

Adeline    at.,                                       »  ^^^^  Franci.sco.                              $40,000  Hughes  St..   Oakland.                     $700 

DWELLING  „w"rr.nv 

(4351)  W  WEST  ST  200  N  5l8t  St.,  DWELLING  .,,,.>„,  uir-u  1  r,,  <;  ..'  liihsi  n.ir 
Oakland,    one-story    4-room    dwell-  ,4359)      NO.  2826  SAN  .lOSE  AVE,  Ala-  '"^«>     /^    "J^-"  'I'"  f  *VoVv 

Ing.  mcda.     One-story  5-room  dwelling.  lan<J-     V"*'";'      '.-^r   M.,-hin»    r-o 

Ow.,er!-E.      Pard.ni.      5115      West      St.,  o.vner-<'.-i.l.e  Buck.  1218  College  Ave..  0--;rPa"cr ^Bldg.'Tsan  fV^ci"^^^^^^^^ 

Oakland.  Alameda.  .\rchitcct— None 

-■SSL-"""'"''  "•=  rs  -'"'iirvtls.'-  '•"  fSi  •  ""■:~rsrs.'„r"--  ■"'  ss; 
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(4371)  S  HIGGRIT  ClKCl^E  79  E  Ken- 
win  Road.  Oakland.  One-story  6- 
room  dwelling. 

Owner- — C.  Harrod  McCaslin,  1524 
Kranklln  St..  Oakland. 

Architect. — None. 

Contractor — Chas.  C.  Williams.  1512 
Broadway,  Oakland  $3000 


DWELl.lNU 

(4872)     NE   MAPLE   AVE   and   Georgia 

St.,     Oakland.       One-story     4-room 

dwelling. 
Owner — Mrs,    Cora    Nelson,    355U    Maple 

Ave.,  Oakland. 
Architect — None. 
Contractor — P.    E.   Nelson.  $2000 


DWELLINGS 

(4373)      E    MITCHELL    170    and    200    N 

E-14th  St.,  Oakland.     Two  one-story 

4-room  dwellings. 
Owner — Theo.  Gier. 
.Architect — None. 
Contractor — F.    E.    Stolte.    34.55    Laguna 

Ave.,  Oakland.  $21150  and  $3150 


DWELLING 

(1374)      E    107TH    AVE    220    S    Bancroft 

Ave..   Oakland.      One-story      4-room 

dwelling. 
Owner — J.  Bertram.  16111  2nd  Ave.,  Okd. 
Architect — None. 
Contractor — A.      B.      Eastman.    1731    4th 

Ave..   Oakland.  $2800 


I>WEL.L.1NU 

(4375)      E    PARK    BLVD.    130    S    B-38th 

St.,     Oakland.       One-story     5-room 

dwelling. 
Owner— Mildred  A.  Krause,  431  37th  St.. 

Oakland. 
Architect — None. 
Contractor — Geo.    Williams  $45UU 


SERVICE    STATION 

(437ti)      »W    PIEDMONT    AND    RIDGE- 

way.     Oakland.      One-story       brick 

service   station. 
Owner — J.    E.    Bowers.    641     Apgar    St., 

Oakland. 
Architect — None. 
Day's    work.  $1000 


DWELLING 

(4377)      SE    SPRUCE    AND    PROSPECT 

Ave.,    Oakland.      One-story    6-room 

dwelling. 
Owner — (Jlare  H.   Williams.  333  49th  St. 

Oakland. 
Architect — A.  H.   Peterson.  1st  National 

Bank    BIdg..   Oakland. 
Day's   work.  $4500 


DWELLING 

(4378)  W  ST  PAUL  COURT  110  N  Ma- 
sonic Ave.,  Oakland.  One  and  one- 
hall-story    5-room    dwelling. 

Owner — Otto   A.   Schuneman. 
Architect — None. 

Contractor — Chas.  Schuneman,  2253  nth 
Ave..  Oakland.  $3500 

ADDITION 

(4379)  NO.  270  TWENTY-EIGHTH 
St..   Oakland.      Addition. 

Owner — Mrs.    J.    Belford. 
Arcihtect — None. 

Contractor — Axel  Sommarstrom,  109 
Sunnyside    Ave.,    Piedmont.        $2000 

-ADDITION 

■.(IHKO)      NO.    350    TWENTY-NINTH-  ST., 
i  Oakland.     Addition. 

'"  Owner — Dr.     Katherine    McClurg. 
Architect — None. 

Contractor — Oliver  Duval  &  Son.  Dal- 
zlel   Bldg.,  Oakland.  $1468 

ALTERATIONS 

(4381)  NO.  1668  WEBSTER  ST..  Oak- 
land.    Alterations. 

Owner — Jas.  Rennll. 

Architect — None. 

Contractor — J'.  F.  Shrader,  520  16th 
St..  Oakland.  $1000 


RECORDED 

RESIDENCE 

(4382)  LOTS  42  TO  47  Map  Poplar 
Tract.  Eden  Tp.  Terra  cotta  walls, 
and  reinforced  concrete  supporting 
same  tor  one-'Snd  two-story  resi- 
dence. 
Owner — Maud   M.   Gibson.   1414   Le   Roy 

St.,    Berkeley. 
Architect   —    Kenneth    MacDonald,    234 

Pine  St.,  San  Francisco. 
Contractor — Richard  J.  H.  Forbes.  Mo- 

nadnock  Bldg..  San   Francisco. 
Filed  Dec.   6.   '21.      Dated   Nov.   22,   '21. 
1st    and    15th    ot    each    month..      75';; 

Usual     35     days 25% 

TOTAL  COST,  $13,670 
Bond,  $6835.  Sureties,  Minnie  C.  For- 
bes and  John  Cassaretto.  Limit,  as 
fast  as  possible.  Forfeit.  $10.  Plans 
and    specitlcations,    none. 


DWELLING 

(4383)      LOT  7  and  \\'  25  Lot  6  Blk    "A 

Map   Whitney  Tract.  Berkeley.     All 

work    for    two-story    and    basement 

frame    dwelling. 
Owner — Mrs.     Estelle     S.     Clarke,     2210 

Derby  St..  Berkeley. 
Architect — B.    R.    Maybeck.    Lick    Bldg., 

San    Francisco. 
Contractor — Lawton      &    Vezey,      Plaza 

Bldg..    Oakland. 
Filed    Dec.    7,    '21.      Dated    Dec.    5.   '21. 
Bet.  1st  and  10th  of  each  month      75% 

Usual    85    days $4812 

TOTAL  COST.  $19,218 
Bond.  $9624.  Surety.  U.  S.  Fidelity  & 
Guaranty  Co.  Limit.  120  days.  Forfeit, 
none.       Plans    and    specifications    filed. 


SEWER   WORK 

(4384)      NW  (X)R  E-14TH  ST  &  STAN- 
ley    Ave.    NE     1031-69    NW     780-90 
SW     1032-49     SE     781-80.    Oakland. 
Sewer     work     for    auto      assembly 
plant. 
Owner — Durant    Motor     Co.     of    Calif., 
through      agent.      P.    J.    Walker    Co.. 
Monadnock  Bldg.,  San  Francisco. 
A  rch  i  t  e  ct — No(n  e. 
Contractor — F.      C.      Vieira.      1748      21st 

Ave.,   Oakland. 
Filed  Dec.   6.   '21.     Dated  Nov.   30.  '21. 

10th    day    of   each    month 75% 

Usual   35   days    25% 

TOTAL  COST,  $1806 
Bond,  $903;  surety.  Fidelity  and  De- 
posit Co.;  forfeit,  none;  limit.  15  days. 
Plans    and    specifications   filed. 


PLASTERING 

(4385)  NEWARK.  E.xterior  plaster- 
ing for  sub-station. 

Owner — ^Pacific    Gas   &    Electric   Co. 

Architect — None. 

Contractor — Herman  Bosch.  ISO  Jessie 
St..    San    Francisco. 

Filed  Dec.  7.  '21.     Dated  Nov.  29.  '21. 

Completed     75% 

Usual   35   days    25% 

TOTAL   COST.    $2350 

BoTid,  $1175;  surety.  Fidelity  &  Deposit 

Co.;  forfeit,  none;  limit.  28  days.  Plans 

and   specifications   filed. 

DWELLING 

(4386)  NO.  2961  COLLEGE  AVE.,  Ber- 
keley.     One-story    5-room    dwig. 

Owner — F.   E.    Romle.   418   Newton   Ave.. 

Oakland. 
Architect — None. 
Contractor    —    Leslie    R.     Wilson.    2216 

Blake   St..   Berkeley.  $8000 

DWELLINGS 

(4387)  N  SNYDER  109.50  and  134.75  W 
Ninth  St.,  Berkeley.  Two  one-story 
4-room  dwellings. 

Owner —  Hans  C.   Andersen.   1403  Santa 

Fe..  Ave..  Berkeley. 
Architect — None. 
Day's  work.  $1UOO  each 

DWELLING 

(438«)  NO.  794  VINCENTE  ST.,  Ber- 
keley.    One-story  5-room  dwelling. 

Owner— O.  E,  Heino,  1927  Haste  St., 
Berkeley. 


Architect — None. 
Day's  work. 


$3000 


DWELLING 

(4389)      N  CHABOT  ROAD  150  E  Maria 

Way,    Oakland.      One-story    2-room 

dwelling. 
Owner — H.  O.  Brause,  5641  Vicente  St., 

Oakland. 
Architect — None. 
Contractor — -T.     Campomenosi,     Lawton 

Ave.,   Oakland.  $550 


DWELLING 

14390)  S  ROSEMOUNT  ROAD  300  E 
Longridge  Road,  Oakland.  Two- 
story   8-room   dwelling. 

Owner — K.  E.  Cotter. 

Architect — None. 

Contractor — C.  A.  Gossett,  327  Davis 
St..    San    Leandro.  $9400 


ALTERATIONS 

(4391)      NO.       194       SIXTY'-P'IFTH      ST.. 

Oakland.   Alterations   and   additions 
owner — Chas.    L.   Bailey. 
Architect — None. 
Contractor — E.   F.   Sanctuary.  1070  65th 

St..    Oakland.  $400 


DWELLING 

(4392)      N    YGNACIO    AVE    116    W    45th 

Ave..    Oakland.      One-story    4-room 

dwelling. 
Owner — E.   O.    Francis.    3940   E-14th   St.. 

Oakland. 
Architect — None. 
Days    work.  $2000 


FLATS 

(4393)  W  WAKEFIELD  AVE  120  N 
Wlckson.  Oakland.  Two-story  12- 
room   fiats. 

Owner — C.  C.  Meyers,  4302  West  St.. 
Oakland. 

Architect — ^None. 

Contractor — A.  T.  Hendricks.  47  Fair- 
view    Ave..    Piedmont.  $10,700 


DWELLING 

NO.  1418  HAWTHORNE  ST.,  Berkeley. 
Two-story   10-room  dwelling. 

Owner — Mrs.  E.  S.  Clark. 

.\rcihtect — Maybeck  &  White,  35  Mont- 
gomery St.,   San   Francisco. 

Contractor — Lawton      &      Vezey.    Plaza 

Bldg..    Oakland.  $19,248 

NOTE; — Recorded    contract    reported 

Dec.    8,    1921.    No.    4348. 


COMPLETION  NOTICES 


ALAMEDA  COUNTY 


Recorded  Accepted 

Dec.  8.  1921 — V\-  10  LOT  5  and  E  30 
Lot    4    Blk    1.    Amended   Map   Blk    1. 

Thousand  Oaks.   .      A   H   Pallen 

to  whom  It  may  concern.  Dec.  7.  1921 

Dec.  7.  1921 — PTN  LOTS  27  AND  28 
Blk  1.  Map  East  Piedmont  Heights 
Extension,  Oakland.  Harry  P 
Fisher  to  whom  it  may  concern... 
Dec.    5,    1921 

Dec.  7.  1921— LOT  14  Map  Lakeshore 
Extension  Tract.  Oakland.  Harry 
P  Fisher  to  whom  it  may  concern.. 
Dec.    5.    1921 

Dec.  6.  1921— 7TH  ST.  BAT  TO  FAL- 
lon,  Oakland.  S  P  Co  to  Hutchin- 
son   Co Dec.    2,    1921 

Dec.  6,  1921— W  ALICE  ST  1058  N 
13th  St  N  156  W  150,  Oakland. 
Auto  Palace  Garages,  formerly 
known  as  Service  Garage  Co.,  to 
Walter  Mork,  Dec.  2.  1921;  F  B 
Nelson.  Nov.  26,  1921:  F  B  Nel- 
son     Nov.    26.    1921 

L>ec.  6.  1921— NE  COR  ALAMEDA 
Ave  and  Union  St  73x100.  Ala- 
meeda.  Max  Claussenius  to  F  O 
Harris  and  C  H  Andrews.  Dec.  5.  1921 

Dec.  5.  1921^LOT  59  &  N  15  LOT  60 
Map  Northside  Park.  Berkeley. 
Sandra  Johanson  to  Gustaf  Jo- 
hanson Dec.    5.    1921 

Dec.  5.  1921— B  9TH  AVE  83-33  S 
El'th  St,  Oakland.     Edith  C  Eng- 
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dahl  to  Isakson  &  Sons.. Dec.  2.  1921 

Dec.  5.  1921 — SE  THrRTY-EIGHTlI 
Ave  and  Pennlman  Ave.  50x50, 
Oakland.        George    Macdanold      to 

Macdonald    Engineeringr  Co 

Dec.    5,    1921 

Dec.  5,  1921 — NW  GRAND  AVE  & 
Broadway.  Oakland.  Irene  M  Rocs 
to  S  G  Jackson Dec.   1.   1921 

Dec.  5,  1921 — L,OT  8  BLK  "L"  North- 
brae  Terrace.  Berkeley.  Mrs. 
Elizabeth  G  Dodge  to  Louis  O 
Hansson    Dec.   3.  1921 

Dec.  5,  1921 — E  NINTH  AVE  50  S 
E-17th,       Oakland.  Amanda       C 

Schlenker    to    Isakson    &    Sons 

. Dec.     2.     192  1 

Dec.  3.  1921—676  LONGRIDGE  RD., 
Oakland.  Anna  G.  Gartland  to 
whom  it  may  concern ...  .Dec.  3,  1921 

Dec.  3,  1921 — E  COR  HILiLCREST 
Circle  and  Hillcrest  Court  S  26-5 
E  162-62  N  60  W  1B7-62  S  27-S,  Ber- 
keley. Charles  Fisher  to  Alfred 
Peterson    Nov.    17,    1921 

Nov.  28.  1921 — E  30  FT.  LOT  5  and 
all  Lot  4  Blk  9-1816  Map  Shat- 
tuck  Tract  No.  4,  Berkeley.  Helena 
Dealer  and  Henry  D  Dealer  to 
Gustaf  Johanson Nov.  26.  ia21 

Dec.  2,  1921 — NO.  937  PAMONA  AVE. 
Albany.  Forrest  and  Lily  E  Rol- 
crson  to  whom  it  may  concern... 
Nov.     15.     1921 

Dec.  2,  1921 — E  BROADWAY  385-9 
N  Orchard  N  50  E  60-11  E  60-11  .S 
60  W  67-3  W  67-3.  Oakland.  Mary 
E  Prosser  to  whom  it  may  concern 
Nov.   25,    1921 

Dec.  2.  1921 — LOT  3  BLK  9,  Clare- 
mont.  Berkeley.  Cecilia  D  Sherry 
to  J   P  Brennan Dec.   1.  1921 

Dec.  2,  1921— NW  DELAWARE  AND 
McGee  Ave  \V  85xN  60,  Berkeley. 
Charles    Eley    Arthur    to    whom    it 

may   concern Dec.    1.    1921 

• 

CESSATION  OF  LABOB 


ALAMEDA  CXH'STTY 


Dec.  7,  1921 — LOT  29  BLK  17  Map 
Lakeshore  Highland.s,  Oakland. 
Olat  Newlander  with  Fred  N  Strang 
work  ceased Nov.  6,  1921 


LIENS  FHXD 


ALAMEDA     COUHTY 

Recorded  Amount 

Doc.  1,  1921— W  E-21ST  ST  390  S  5th 
Ave.  S  J  Cinnamond  (Cinnamond 
Floor     Co)      vs     Wm     and     Amelia 

Henry     $365.00 

D*c.  2.  1921— LOT  24  BLK  B  MAP 
East  Piedmont  Helghti,  Oakland. 
P  H  Franks  vs  F  N  Strang  amd  W 
Price      $69.20 


RELEASE  OF  LIENS 


ALAMEDA    COUNTY 


Recorded  Amount 

Deo.  2,  1921 — S  HARMON  ST  240  B 
Baker  St  E  80  S  100,  Berkeley.  M 
Stulsaft   Co   to  J   W   Wieehart.  .$53.98 


Notice  of  Non  BespoiudMlity 


A  LAMBDA     fXJUMTY. 


Dec.  5,  1921— W  ALICE  ST  1058  N 
13th  St  N  166  W  150,  Oakland. 
Louis  R  Lurle.  as  toi  Improve- 
ments    on     property 

Dec.  3,  1921— LOTS  26,  27  AND  NB 
12H  Lot  28  Blk  9  Map  Key  Route 
Heights,  Oaklamd.  Alameda  In- 
vestment Co.  as  to  Improvements 
on    property     

Dec.  2,  1921— \V  BULKHEAD  LINT: 
of  S  Bide  San  Antonio  Estuary 
153.10  SE  of  Station  No.  22  NW  860 

NW   100  SE  673.02  NE  324.5,  . 

Southern    Pacific   Co   and   Standard 


Coal     Co     as     In     improvements     on 

property     

Dec.  2,  1921 — S  COLERIDGE  &  FAIR 
Ave  SW  39-8  x  S  122-6.  .lohan 
Schuize  as  to  imporevements  on 
property     


HOMESTEADS 


.\LAMED.\     COUNT  V 


Dec.  8,  1921— .N  HARMON  ST  100  E 
California  St  N  50xB135,  Berkeley. 
Anna   Fritz,   wife   of  Charles.  .  ..$4000 

Dec.  8,  1921 — N  37TH  ST  160-82  B 
Grove  St  E  39  N  147-50,  Oakland. 
David   W    and   Minnie   Billings.  .$4000 

Dec.  8,  1921— SE  CHETWOOD  ST 
150-97  NE  Santa  Clara  Ave  NE  37 
SE  132,  Oakland.  Fred  B  Hart...  .$4600 

Doc.  7.  1921 — E  ADELINE  100  N  30th 
N  38xE  122.  Oakland.  Mary  A 
Brown     $35UO 

Dec.  7.  1921 — LOT  11  Sheet  1.  Map 
Thornhill  Park.  Oakland.  E  R 
Connelley     $7000 

Dec.  6,  1921 — N  ALCATRAZ  AVE  50.92 
W  Dana  W  35xN  115.  Oakland. 
Emma  Thelma  Kightlinger  (w( 
Walter    Lincoln)     $5000 

Dec.  3.  1921— SE  12TH  AVE  &  SW 
E-19th  St.  SW  60  SE  33-8,  Oakland. 
Stella  E  Emerson,  wife  Melvin  R. 
$5000 

Dec.  3,  -921— SW  3RD  ST  &  SE  B  ST 
SW  60  SE  150,  Hayward.  Emil  D 
Viery.   wife  Joseph   Y $5000 

Dec.  6,  1921 — PORT  LOT  21  BLK  D 
Map  Grand  Avenue  Heights,  Oak- 
lamd.      P     J     Daniels $6,000 

Dec.  6,  1921 — SE  CLAREMONT  AVE 
260  NB  Forest  St  NE  50  SE  125. 
Oakland.  Anna  Ellen  Fibush,  wife 
of     Felix     $7,000 

Dec.  2,  1921— NW  23RD  AVE  112-21 
NE  E-22nd  St  NB  38  NW  118-35, 
Oakland.  Alice  M  Elliott  wife  of 
Clarence    A $3000 


CITY          OF         OAKLAND         BUILDING 

TOTALS    FOR    NOV 

BMBEF 

No.   of 

I.    1921 

Classittcation   of 

Buildings 

'ermits 

Cost 

1-story     dwellings.... 

182 

$     520,200 

1-st  2   fmy  dwelling.  . 

5 

23,250 

1-story  dwlg  &  stores 

3 

9,300 

l'/4-story    dwellings.. 

2 

8,000 

2-Rtory    dwellings.... 

9 

69,794 

Y 

54,650 

2-story     apartments.. 

1 

10.000 

l-story     factory 

1 

5,000 

2-story     factory 

1 

12,000 

1-story     stores 

7 

17,277 

2-st    apmnts    &    stores 

3 

27.000 

1-story    schools 

2 

6.000 

1-slory    church    bldg.. 

1 

19,368 

1-st     auditorium&gym 

1 

9,000 

l-slory     gymnasium.. 

1 

1,300 

1 -story     warehouse... 

3 

6.655 

1-story    greenhouse... 

1 

125 

4-st  R  C  loft  bldg 

1 

60.000 

1-st    R   V   boiler   house 

1 

2,000 

1-at  U  C  sub  station.  . 

1 

32,000 

1-st    concrete    garages 

:i 

20,490 

1-st    brk     barn&atable 

1 

16.000 

l-st   brk   service  stn  .  . 

■J 

2,160 

1-st    brk    boiler    house 

2 

725 

l-st   brick    stores 

1 

11,000 

Brick     addition 

1 

30,000 

l-st   tile   bakery 

1 

15,000 

1-story    tile    factory.. 

1 

6,500 

1-story    tile    garages. 

3 

2,500 

3-st   sti    trm   factory.. 

1 

49.000 

1-sl  garages  &  sheds. 

193 

34,247 

2 

450 

Electric    signs 

9 

2.475 

Additions     

.    77 

43.867 

Alterations    &    repairs 

114 

646 

107,851 

Total     

$1,236,174 

SUMMARY 

New    construction.... 

532 

$1,127,323 

Alterations    &    repairs 

114 
846 

107.861 

Total     

11,236.174 

BUILDINO  CONTRAOTS 

SAORAMBFTTO   OOUNTT 

*2^500  and   Ovrr  Rrportnl 


DWELLING 

1573    57TH   ST.,  Sacramento.     One-Story 

4-room    dwelling. 
Owner — Mrs.  E.  Hansen. 
Architect — None. 
Contractor — R.    H.    Saunders,    1814    48th 

St.,    Sacramento.  $2600 


DWELLING 

2321    "D"    ST..   Sacramento.      Two-story 

5-room    dwelling. 
Owner— A.     W.    Williams.     817     "J"    St.. 

Sacramento. 
.\rchitect — Ncne. 
Contractor — J.     W^     Browne.    3410     38th 

St.,  Sacramento.  $3400 


DWELLING 

NO.  1400  FORTY-SECOND  ST..  Sacra- 
mento.     One-story    5-room    dwlg. 

Owner— M.  A.  Phillips.  817  J  St..  Sacra- 
mento. 

.Architect — None. 

Contractor — J.  W.  Brown,  3410  38th  St.. 
Sacramento.  $4200 


c:ra- 


D  WELLING 

.\0.    220      THIRTY-FIRST      ST., 

mento.      One-story    dwelling. 
Owner — Alice     B.     Waite.     801     8th     St.. 

Sacramento. 
-Architect — None. 
Contractor — P.   R.   Petersen.   3401    Y  St., 

Sacramento.  $3100 


DWELLING 

NO.  2415  SIXTEENTH  ST..  Sacramento. 
One-story  5-room  dwelling. 

Owner  —  Jos.    M.    Smith,    328    32nd    St.. 
Sacramento. 

Architect — None. 

rontractor — J.    P.    Tyhurst,    3243    Mont- 
gomery Way,  Sacramento. 

$2500 


One- 


D  WELLING 

NO.  410  THIRD  ST.,  Sacramento, 
story  5-room  dwelling. 

Owner — W.    E.    Trainor.    813    J   St..    .Sac- 
ramento. 

Architect — None. 

Contractor — E.    D.    Brier.    321     27th    St.. 
Sacramento.  $2750 


DWELLING 

NO.  520  TWENTY-NINTH  ST..  Sacra- 
mento.     One-story    5-room    dwlg. 

Owner — Robertson  cjovan.  1025  8th  St.. 
Sacramento. 

.\rchitect — None. 

Contractor — A.  L.  Johnson.  2605  Portola 
Way.  Sftcramenlo.  $3780 


DWELLl.NG 

NO.  516  TWENTY-NINTH  ST.,  Sacra- 
mento.     One-atory    5-room    dwlg. 

Owner — Robertson  Govan  Co..  1025  8th 
St.,  Sacramento. 

Architect — None. 

Contractor — A.  L.  Johnson.  2605  Portola 
Way.  Sacramento.  $3650 


DWELLING 

NO.  2612  S  ST.,  Sacramento.  One-story 
5-room   dwelling. 

Owner — .Eugene  Bagley,  Care  Sacra- 
mento  Lumber  Co..  Sacramento. 

Architect — None. 

Contractor — B.  D.  Brier.  813  J  St..  Sac- 
ramento. $3750 


DWELLING 

NO.   1200  T  ST.,  Sacramento.     One-story 

5-room  dwelling. 
Owner — J.  O.  Prewett,  332  Bryte  Bldg., 

Sacramento. 
.\rchltect — None. 
Contractor — J.  W.  Brown.  3410  38lh  St.. 

S.icramcnto.  $3225 


DWELLING 

NO.  2210  G  ST.,  Sacramento, 
nve-room  dwelling. 
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Owner —  E.  V.  Donalsoii.  California 
Packing  Cptii.,  Sacramento. 

Architect — None. 

Contractor — Wm.  Thielliahr,  12th  St. 
Road,    Sacramento.  $3600 

DWELLINO 

NO.  iiSia  S  ST.,  Sacramento.  One-story 
4-room   dwelling. 

Owner— A.  A.  Hoffman,  3236  T  St.,  Sac- 
ramento. 

Architect — None. 

Day's   work.  ?2!J00 
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DWELLING 

2321   27TH  ST.,  Sacramemto.     One-Story 

5-room    dwelling. 
Owner — M.     L.    Daviess,    1010    8th    St., 

Sacramento. 
Architect — None. 
Day's  work.  $2850 


STAGE  DEPOT 

500-14       "I"      ST.,       Sacramento.      Auto 

stage  depot. 
Owner— H.    Klngsbrough,    Sutter    Club, 

Sacramento. 
Architect — None. 
Contractor — A.     W.     Norris,     3012     "G" 

St.,    Sacramento.  $57,000 


REMODELING 

2014    27TH    ST.,    Sacramento.      Remodel 

basement. 
Owmer — Mrs.     Marino,     2014     27th     St., 

Sacramento. 
Architect — None. 
Contractor — Myers      &      Newman,    2710 

"U"    St.,    Sacramento.  $2960 


DWELLING- 

2220  ISTH  ST.,  Sacramento.  One- 
story  5-room   dwelling. 

Owner — Joe  V.  Costa,  130D  6th  St., 
Sacramento. 

Architect — None. 

Contractor — Frank  Corey.  1423  "F" 
St.,    Sacramento.  $3000 


COMPLETION  NOTICES 


SACRAMENTO    COUNTY 


Recorded  Accepted 

Dec.  6,  1921— BLOCK  F,  G,  7TH  & 
8th,  Sacramento.  Sacramento  City 
School  District  to  whom  it  may 
concern    Nov.   28,    1921 

Dec.  3,  1921 — PPTY  BEG.  AT  POINT 
108  ft.  S  70"  3a%'  E  from  point  on 
E  line  of  31st.  St.,  City  of  Sacra- 
mento, 155  ft.  S  la"  sa'  VV  from  in- 
tersection of  E  line  of  31st  St.  with 
center  line  of  H  St.  produced  E 
from  W  line  of  31st  St.  and  run- 
ning from  said  point  of  beg  S'  19" 
30'  W  80  ft.,  th  S  70"  391/2'  E  60  ft., 
th  N  IS"  30'  B  80  ft,  and  th  N  70° 
3914'  W  60  to  beg.  Sarah  J  Briggs 
to  whom   it  may  concern.  Dec.   1.   1921 

Dec.  7,  1921 — S  35'  2"  OF  W  69'  LOT 
1,  J,  K.  7th  and  8th  Sts.,  Sacra- 
mento. Merchants  National  Rank 
to  whom  it  may  concern  .Nov.   26,  '21 

Dec.  1.  1921— STATION  B  NEV4  SEC 
27  Twp  9  R  4  (for  soot  blowing 
equipment).  Pacific  Gas  &  Elec- 
tric Co Nov.  23,  1921 


Notice  of  Non-Responsibility 


SACRAUBNTO  COUNTY 


Dec.  2,  1921— LOTS  746  &  747  OR- 
a'nge  Park.  C  M  Goethe  as  to  im- 
provements   on    propert.v 


BUILDING  CONTRACTS 

8AKTA  CLARA  COUNTY 

i;,1000  niul  Over  KeixtHrd 


HOUSE 

THIRD      AND      MARTHA,      San      Jose. 
Six-room    two-part   house. 


Owner — G.    W.    Dobson,    347    S-3rd    St., 

San  Jose. 
Architect— H.  W.  Higbie,   Porter  Bids., 

San  Jose. 
Day's   work.  $5500 


BALCONY 

135    S.    FIRST,    San    Jose.      Balcony    in 

■tore. 
Owner — Bloom's   Shoe    Store,   Premises. 
Architect — None. 
Contractor^R.    O.    Summers.    17    N-lst 

St.,    San    Jose.  $1200 


COTTAGE 

273    S.    15TH,    San    Jose.       5-room    cot- 

tagre. 
Owner — J.    Donovan. 
Architect — Wolfe   &    Higgins,   Auzerais 

Bldg.,  San  Jose. 
Cointractor — F.    J.    Huxtable,    377    S-6th 

St.,    San    Jose.  $4300 


COTTAGE 

6th  AND  VIRGINIA,  San  Jose.  Six- 
room  cottage. 

Owner — A.  L.  Wickland,  775  S-6th  St., 
San  Jose. 

Architect — Wolfe  &  Higgins,  Auzerais 
Bldg.,   San   Jose. 

Contractor— S.    G.    Youngquist.         $3930 


RECORDED 

DWELLING 

CAMPBELL,    Cal.      All    work    for    one- 
story    six-room    frame   and    cement 
dwelling. 
Owner — Joseph  F.  Rogers,  Campbell. 
Architect — Chas.    S,   McKenize,   Bank   of 

San  Jose  Bldg.,  San  Jose. 
Contractor — B.      E.    Arnot      and      E.    A. 

Priestlay,  Santa  Clara  County. 
Filed  Nov.  30,  '21.     Dated  Nov.  30,  '21. 

Frame   up    $1200 

Enclosed  and  plastered 1200 

Accepted  and  completed 1200 

Usual   35   days 1200 

TOTAL  CO!3,T,  $4800 
Bond.  none.  Limit,  90  working  days 
after  Dec.  1,  1921.  Forfeit,  none.  Plans 
and  specifications  filed. 


COTTAGE 

TWELFTH    AND    VIRGINIA    STS.,    San 
Jose.        All      work      for      tour-room 
cottage. 
Owner — Marie    CouJiope,    San    Jose. 
Architect — None.      :t' 
Contractor — William    H.    O'Neil,    500    N- 

15th  St.,  San  Jose. 
Filed  Nov.  30,  '21.     Dated  Nov.  29,  '21. 

Roof   shingled    $600 

First  plaster  on 600 

Notice  of  completion  filed 600 

Usual  35  days 600 

TOTAL  COST,  $24  00 
Bond,  none.  Limit,  March  1,  1921.  For- 
feit, none.  Plans  and  specifications 
filed. 


COTTAGE 

SW    COR    FIFTH     &     WILLIAM    STS., 

San    Jose,    Cal.       One-story    frame 

cottage. 
Owner — J.   T.   Corpstein,   Saratoga,   Cal. 
Architect — Not    given. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,  Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


Contractor — Hastings   Bros,,   524   B.  St. 

James  St.,  San  Jose,  Cal. 
Filed  Dec.   6,  '1.     Dated   Nov.   30,   '21. 

When    frame    is    up $1917.76 

When  plaster  is  on 1917.75 

Completed   and   accepted 1917.76 

Usual   35   days 1917.75 

TOTAL  COST,  $7671.00 
Bond,  $3836;  sureties,  F.  P.  Heringer 
and  J.  H.  McElroy;  forfeit,  none;  limit, 
100  working  days  from  Dec.  5,  1981. 
Plans   and    speciflcatloiis   filed. 


BUNGALOW 

N   SIDE   STEVENS   CREEK   RD,   west- 
erly    from     the     Cupertino     Union 
School.      One-story    frame    bunga- 
low. 
Owner — Charles    Lowe,    Cupertino,    Cal. 
Architect — Not    given. 
Contractor — F.    G.    Williams. 
Filed  Dec.   6,   '21.     Dated  Dec.   5,   '21. 
When    frame    is   completed. .  .$1000.00 
When    exter.    plaster    is    on..    1000.00 
Completed  and   accepted    ....    1499.50 

Usual    35    days     1499.50 

TOTAL  COST,  $4999.00 
Bond,  $2500;  surety.  Earl,  D.  Minton; 
forfeit,  none;  limit,  90  worki'ng  days 
from  Dec.  5,  1921.  Plans  and  speci- 
fications filed. 


COMPLETION  NOTICES 


SANTA  CLARA  COUNTY 


Recorded  Accepted 

Dec.    5,    1921— GILROY,    CAL.      W    H 

Old    to    whom    it    may    concern.... 

Nov.    21,    1921 

Dec.       7,     1921— SAN       JOSE.         N      J 

Everett  to  wliom   it  may  concern.. 

Dec.     6,     1921 


RELEASE  OF  LIENS 


SANTA  CLARA  COUNTY 


Recorded                                               Amount 
Dec.    7,    1921— SAN      JOSE.         George 
Kelly    (as   Kelly   Bros)    to    Ellen    K 
Gano     $300 


BUILDING  CONTRAGTS 


SAN  MATEO  COUNTY 


RECORDED 

ALTERATIONS 

NORTHERLY'  LINE  BURLINGAME 
Ave  commencing  75  ft.  westerly 
from  W  line  of  Main  St,  thence 
westerly  75  ft  x  115  ft  deep,  Bur- 
lingame.  Furnish  and  construct 
changes  in  and  additions  to  present 
building  known  as  Offleld  Bldg.  (2- 
story  concrete  stores  and  apts.). 
Owner — Archie   S.   OfReld   and   Irene   M. 

(his  wife).  Burlingame,  Cal. 
Architect — Alfred    Kuhn    and    Thomas 
M.    Edwards,    833    Market    St.,    San 
F'rancisco. 
Contractor    —   Frank     H.     Boring,     514 

Santa  Inez,   San  Mateo,   Cal. 

Filed  Dec.  1,  '21.     Dated  Nov.  29,  '21. 

Cellar    walls    up    and    1st    story 

joist    on     $2250 

First  story  walls  and  2nd  story 

Joist    im     place 2250 

2nd    story    walls    and    part,    and 

ceiling    joist    in    place 2250 

Roof  on,  brown   interior  plaster 

on.    windows    in    place 2250 

Completed     , 2250 

Usual    35    days    3750 

TOTAL  COST,  $15,000 
Bond.  $7500;  sureties,  Fred  D.  Sartan, 
.lames  H.  Taylor;  forfeit,  none;  limit, 
120  working  days.  Plans  and  specifi- 
cations  filed. 


LOTS  A  AND  C  BLK  C  SAN  MATEO 
Heights,  San  Mateo,  Cal.  One- 
story    frame    dwelling. 

Owner — Claire    Howard    Ross. 

Architect — E.  L.  Norberg,  Bankers' 
Inv.  Bldgr.,  San  Francisco, 
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Contractor — Leadle.v    &    Wiseman.    207 
2nd   St.,  San  Mateo. 

Filed  Dec.  6,  '21.     Dated  Deo.  6,  '21. 

Frame    completed     J1464.25 

Hoot  on   &   rough   plastered..    1464.25 

Completed     1464.25 

Usual   35   days    1464.25 

TOTAL.    COST,    $5857 

Bond,   sureties,   forfeit,   none;   limit,   90 

days.     Plans  and   specifications  filed. 


BUNGALOW 

LOT    21    BLK    1,    Burlingame    Terrace. 
Burlingame.        AH    work   for     one- 
story   frame    bungalow. 
Owntr — Frank      Watts.      142'J    Bellevue 

Ave,.  Burlingame. 
Architect — None. 
Contractor — C.  H.  Bessett  Bldg.  Co.,  (jBil 

Market  St.,  San  Francisco. 
Filed  Dec.   2,  '21.     Dated   Nov.   30.  '21. 

Frame  up  and  root  on $1237 

Outside   and   inside   plaster  on   and 

enclosed    123X 

Completed  and  accepted 123S 

Usual  35  days 1237 

TOTAL,  COST,  $495ii 
Bond,  $2475.  Surety,  H.  E.  Bessett  anil 
Stanley  Kelley.  Limit.  52  working  days. 
Forfeit,  none.  Plans  and  specifications 
tiled. 

• 

COMPLETION  NOTICES 


SAN   MATKO   COOTTTy 


Recorded  Accepted 

Dec.  5,  1921— S  45'  OF  LOT  19  BLK 
5  Central  Add  to  San  Mateo.  SaTi 
Mateo,  Cal.  Oscar  L  Cavanagh  to 
whom  It  may  concern.  .Dec.  3,  1921 
Dec.  1.  11121 — LOT  3  BLK  2.  Burlin- 
game Park  No.  4.  Burlingame. 
Gladys  P  and  Neill  C  Wilson  to 
John    Vaughn Nov.   i.   1921 


LIENS  FILED 


SAN   MATEO   COUNTY 


Recorded  Amount 

Dec.  7,  1921— LOT  3,  Idlewild  Red- 
woods.     P    D    JarvU    vs    A    B    and 

Elizabeth   Sowden    $120 

Dec.  1.  1921 — HOMESTEAD  ADJ.  TO 
San  Mateo.  J  F  AlcGowan  vs  An- 
toine  Alfred  Borel  and  Frank  H 
Boring      $804.55 


BXTILDIN6  CONTBACn 


SAN  joAaniv  oomrrr 


$2,500  and  Over  Reiiorted 


RESIDENCE 

TUXEDO,    Stockton.        Residence      and 

garage. 
Owner — Stockton   Realty   Co.,   26   S-San 

Joaquin    St..    Stockton. 
Architect — None. 
Day's   work.  $4000 

OFFICE  BLDG. 

NORTH    EL    DORADO    ST.,    Stockton. 

Olflce  building. 
Owner — City  of  Stockton. 
Architect — R.    V.    Jforrell,    I.    O.    O.    F. 

Bldg..  Stockton. 
Contractor — Frank      Tucker,      321      N. 

Sierra    Nevada    St.,    Stockton. 

$23,000 

STOKE 

ACACIA  AND  HARRISON   STS.,  Stock- 
ton.    Store  and  fiats. 
Owner — W.  G.  Eastman. 
Anhitect — None. 
Day's    work.  $10,000 

rb;sidencb 

WEST  VINE  ST.,  Stockton.     Residence 

and   garagre. 
Owner — Arthur    Paulson,    2264     E-Mar- 

ket  St.,  Stockton. 
Architect — None. 
Day's  work.  $4000 


Residence 


isesu)?:nce 

VERNAL     WAV.    Stookti 

!'.nd  garage. 
Owner — T.   E.    Williamson.   Stockton. 
Architect — None. 
Day's  work.  $4800 


RESIDE.NCE 

WEST   VINE  ST..   Stockton.      Residence 

and  garage. 
Owner — T.    E.    Williamson.   Stockton. 
Architect — None. 
Day's  work.  $4000 


RESIDENCE 

LEXINGTON  AVE..  Stockton.  Resi- 
dence. 

Owner — M.  E.  Tobey.  119  Kensington 
Way.  Stockton. 

Architect — None. 

Day's   work.  $4000 


RESIDENCE 

VV-FOURTH    .ST..    Stockton.      Residence 

and  garage. 
Owner — J.   A.    Pearson.   420    E-Andersoii 

St..  Stockton. 
Architect — None. 
Day's  work.  $26nii 


ALTERATIONS 

EAST  LINDSAY  ST..  Stockton.  Re- 
model flats. 

Owner — Roscoe  Brandt.  747  E-Lindsay 
St.,  Stockton. 

Architect — None. 

Day's  work.  $3500 


FRAME  FLATS 

WEST  POPLAR  ST..  being  Lot  6  and  E 

',3    Lot    14    Blk   60   W   of  Center  St., 

Stockton.        Two-story   frame      flat 

building. 
Owner — T.    J.    and    C.    M.    Gill.    130    E- 

Channel   St.,   Stockton. 
Architect — None. 
Contractor  — Jos.     W.  A.  Gill,     1349  E- 

Lindsay    St.,    Stockton.  $8700 

Filed    Dec.    6.    '21.      Dated    Dec.    3.    '21. 
Limit.  90  days. 


APARTMENTS 

WEST  CASTLE  ST.,  Stockton.  Apart- 
ments. 

Owner — J.  S.  Osborn,  331  E-Main  St., 
Stockton. 

Architect — None. 

Day's    work.  $12,000 


RESIDENCE 

ELIZABETH  AVE..  Stockton.  Resi- 
dence. 

Owner  —  VVni.  I.sel.  1044  S-California 
St.,  Stockton. 

Architect — None. 

Day's  work.  $3000 


BUILDING  CONTRACTS 

FRBSNO    COUNTY 

<1.%,<NM)  iind    OwT   Krporteil 

DWELLING 

.\0     3719    BALCH    ST.,    Fresno.      Dwell- 
ing. 
Owner — W.   .S.    llalliday. 
.\  re  hi  tec  t — None. 
Day's   work.  $550ii 

SCHOOL 

ROOSEVELT  SCHOOL  DISTRICT. 
Fresno.  Masonry  and  frame 
building  to  house  boiler  room, 
toilet  rooms  and  manual  training 
room. 
Owner — Roosevelt  School  District. 
Architect — Swartz     &     Ryland,     Rowell 

Bldg.,  Fresno. 
Contractor — J.   B.   Hart.   1225  Broadway 

Fresno. 
Filed   Dec.   5.   '21.     Dated   Dec.   1,   '21. 

H     completed     $1500 

%    completed     180U 

Completed     iiJB 

Usual    35    days 1395 

TOTAL  COST,  $6680 


Bond.  51824.  Surety,  Fidelity  &  Casu- 
alty Co.  of  .New  York.  Limit.  60  days. 
Forfeit.  $5  a  day.  Plans  and  speclflca- 
llons  filed. 


PLI'MBl.N'G    &    HEATING     INSTALLA- 

tion  on  above. 
Contractor — B.     A.     Newman     Co.,     1927 

Merced    St..   Fresno. 
Filed    Dec.    5,    '21.      Dated    Dec.    1,   '21. 

Mj    finished     -...$1500 

Completed 1147 

I'sual    35    days lOOn 

TOTAL  COST,  $364  7 
r.ond.  $912.  Surety,  Fidelity  &  Casu- 
alty Co.  of  New  York.  Limit.  60  days. 
Forfeit,  none.  Plans  and  specifications 
filed. 


ALI'EKATIO.NS 

NO.    2028   TULARE   ST..   Fresno.     Aller- 

■  aliens. 
Owner — Pacific   Tel.   &   Tel.   Co.,   Prem. 
Architect — None. 
Day's   work.  $18.00ti 


COMPLETION  NOTICES 


FRE38NO   COCNTY 

Recorded  Accepted 

Dec.  6,  1921 — LOTS  25  TO  30  BLK  6. 
Lisenby  Tract,  Fresno.  Foster  C 
Wilson  to  whom  it  may  coAliern... 
Dec.    5,    1921 

Dec.  3,  1921— H  AND  AMADOR  STS, 
Fresno.  O  M  and  Nancy  H  Thomp- 
son   to   whom   it   may  concern 

Oct.    29     1921 

Dec.  1.  1921 — LO'TS  10  A.VD  11  BLK 
53.  Fresno.  Joe  01ivefS*-to  whom 
it  may  concern Sept.  4.  1921 

Dec.  1,  1921 — LOTS  17  TO  21  BLK  41, 
Ueedley.      J    E    Cooksey    et    ux    to 
whom  it  may  concern ...  Nov.   23.  1921 
♦ 

Notice  of  Non-Responoibillty 

FRESNO   COUNTY 

Dec.  6.  1921— LOTS  15  AND  16  BLK 
20.  North  Park  Terrace.  Fresno.  W 
M  Parker  as  to  improvements'  on 
property     i 

-3^:^ * 

THE       ELECTRIC       VS.    THE       STE.VM 
LOCOMOTIVE   - 


The  electric  locomotive  is  a  better: 
machine  than  the  steam  locomotive  for 
the  following,  among  other  reasons: 
It  has  lib  boilers  nor  firebox;  it  has 
a  shorter  rigid  wheel  base;  it  carries 
no  tender;  it  has  a  greater  ratio  of 
weight  on  drivers  to  total  engine 
weight;  it  has  less  weight  per  driving 
axle  and  a  greater  porportion  .  of  its 
weight  is  spring  borne;  it  has  uniform 
torque,  and  therefore  a  higher  co- 
efficient of  adhesion;  it  can  bo  built 
for  any  power  desired  by  increasing 
the  number  of  driving  axles  and  is 
therefore  free  from  limitations  of 
length;  its  maximum  torque  is  avail- 
able at  much  higher  speed;  the  steam 
locomotive  can  work  to  an  adhesion  of 
20  per  cent  up  to  only  10  or  12  mlle.1 
an  hour,  whereas  the  electnc  locomo- 
tive can  work  to  this  adhesion  up  to 
20  to  2.i  miles  an  hour;  its  cMiclency 
over  a  range  of  load  from  50  loi  1(10  per 
cent  varies  only  a  few  per  cent  and  is 
constant  throughout  its  life,  whereas 
the  efficiency  of  the  steam  locomotive 
varies  over  a  wide  range  with  age  and 
use — a  modern  superheated  steam  loco- 
motive requires  50  per  cent  more  steam 
per  horsepower-hour  at  full  load  than 
at  half  load.  A  steam  locoinotfve  must 
burn  coal  In  descending  a  grade  on 
which  an  electric  locomotive  -will  re- 
generate energy.  To  sum  up.  the  elec- 
tric locomotive  Is  much  the  better 
transportation  tool.  (From  "J^  Super- 
power System  for  the  KegionjBetween 
Bosion  and  Washington,"  U.|s.  Geo- 
logical Survey.) 


^ 
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Folding  Gates 


Ornamental  and  Miscellaneous 
Iron  Work 


Steel  Sash 


Wire  Work 


Michel  &  Pfeffer  Iron  Works 


Harrison  and  Tenth  Streets 
San  Francisco 


Phones 


Market  730 
Market  731 


ICar00n  (UnnHtrurttnn  l^rpcrtH 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  (or  all  classes  o£  building,  street,  sewer  and 
higrhway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  (or  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
SCO  MISSION   STREET  SAN   FRANCISCO,   CAL,. 


Reintiart  Lumber  and  Planing  Mill  Company 

GENERAL    LUMBER   YARD 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 
Renrral    Mill    and    Cabinet    Work,    Stock    Doors,    Sash 

Frames   and    Mouldings 
17TH    &    KANSAS    STS.  -  SAN    FRANCISCO 

Phone   Market   1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Bush  SI. 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Just    FLUSH    it    on! 
lAPIPOIITH 

bH^BHi     TRAOe    MARK      ^■■■^B 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 


L.   SOINJIMEBORN  SOIMS,  Inc. 


355  Pacific  Electric  Building,  Los  Angeles 


77  O'Farrell  Street,  San  Franciaco 


15    Centa    Per    Copy 


Phone    Donslnn   2372 


Publication    Office  ^  ^y    FR.V  Vf  •TS( 'O,    r'ALTF.,    DECEMBER    IT,    1021     '^■Wi^^h^''   Eyery  Saturday 

»      Miiision      Street  Twcnfy-flrst    Year,    !So.    51 


Schumacher  Wall  Board 

For  Interiors    ::     For  Appearance 


Balttns 
Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
Be  Obtained 


WRITE  FOH  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  1 15  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Garfield  17 

FOH  SALF.  IIY  ALI,    M  >IRKR    DF.ALIORS 
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LIBEI^W 

WALLBOARD 


ATHJ  COMPANY 


A  Fibered  Gypsum  Plaater 
Board  that  will  not  shrink, 
warp   or  buckle.  


Liberty  W  all  Board 

Nothing  better  for  inside  use  in  any  climate.     Has  great  fire     ' 
resistance,  is  sanitaiy  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  —  i^  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 


Telephone:    West   1726 

J.  A.  MOHR  &  SON 

Oeneral  PalntliiB  Contractor» 

Specialists  in 

COMPRESSED     AIR     PAINTING 

AND    SAND    BLASTING 

Builders'  Exchange,  ISO  Jessie  St. 

2216-18   Fillmore  St., 

San   Francisco 


KEEP  POSTED-BUSINESS  IS  REVIVING 

The     Larsen     Construction     Reports    will   give   you    tips   that   are   worth 
thou.sands    of   dollars    to   you.     Daily   service.     Send   for   samples. 

560    Mission   Street,   San   Francisco.     Tel.    Doug-las   2372. 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  YEON  BUILDING 

San   Francisco,  Cal.  Portland.  Oregon 


Tel.   Market  1935 


Skilled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Elecflrical  .] 

Contradlor. 

221  OAK  ST. 


San  Francisco". 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 


Issued    Every    Saturday 


SAX  FRANCISCO,  CALIF.,  DECEMBER  17,  1921         Twenty-flrst  vtap.  n»,  51 


[■HIIIITiOX        OF        HlfiHWAY 
C'O.VSTKItrnON     COSTS 


AiWUAl,  RBPORT  OF  OKFGON  STATK 
illGHAVAY     COMMISSION 


Building  &, 
Engineenn^ 


News' 


N'o.    560    Mission    Street. 

San   Francisco,   Calif. 

MRS.    L.    A.    L.\RSE:!V,    Publisher 

J.    P.   FARRELL,   HanaBlns  Editor 


Devoted  to  the  Engineering.  Archi- 
tectural, Building  and  Industrial  Ac- 
tivities   of    the    Pacific    Coast. 


OfBclnl    Paper    of   Vallejo   Builders' 
Exchange 

Subscription  terms,  payable  in  advance 
IT.  S.  and  Possessions,  per  year... $4.00 
Canadian  and  Foreign,  per  year..  5.00 
Single  Copies   15c 

Entered  ns  aecoDd-clnss  matter  at 
San  Francisco  Post  Ofllce  under  act  of 
Congress    of    March    3,    1879. 


SUPERPOWKK    I'L.W    AVOl  LIJ    OVER- 
COME    li.\UGE    W.iSTE 


Recent  investigations  by  the  United 
States  Geological  Survey.  Department 
of  the  Interior,  in  what  is  known  as 
the  superpower  zone — the  dense  indus- 
trial region  between  Washington  anil 
Boston — show  a  waste  of  coal  used  in 
the  production  of  power  by  the  indus- 
trial establishments  in  this  zone  in  the 
year  1919  to  the  amount  of  IS.oOa.imi 
tons,  in  other  words,  the  energy  de- 
veloped by  these  establishments  by  the 
burniing  of  19.125,900  tons  of  coal 
could  have  been  developed  in  large  cen- 
tral power  plants  by  the  burning  of 
5,623.800  tons.  This  was  a  waste 
through  inetticient  independent  power 
production  of  71  per  cent  in  coal  con- 
sumption. 

The  Industry  using  the  largest 
imount  of  coal  in  the  region  is  .anthra- 
cite mining,  and  In  this  industry  a 
coal  saving  of  more  than  75  per  cent 
could  be  made  if  the  mines  were  sup- 
plied from  an  efficient  central  electric 
power  system.  Many  industries,  it  is 
stated,  could  save  coal  by  the  use  of 
waste-heat  boilers.  Probably  the  great- 
est saving  by  this  means  could  be  made 
In  the  cement  industry.  It  is  esti- 
mated that  if  waste-heal  boilers  had 
been  in  use  in  191D  In  all  the  cement 
plants  in  the  superpower  zone.  540,1mm) 
tons  of  coal  would  have  been  saved  in 
that  single   industry. 

There  are  many  blast  furnaces  in 
the  superpower  zone  which  are  iso- 
lated from  any  steel  plants  or  rolling 
mills,  and  approximately  half  thiir 
gases  are  wasted.  These  wasted  gases 
would  produce  sufficient  heat  for 
boilers  to  generate  500,000.000  kilo- 
watt-hours   a    year. 

In  certain  plants  the  low-pressure 
■  tram  requirements  greatly  exceed  the 
power  requirements,  and  there  Is  no 
reason  why  such  plants  should  not 
generate  by-product  power  and  sell  It 
lo  the  electrical  distributing  companies. 


In  the  production  of  trucks  in  the 
I'nitcd  States  in  1920,  only  two  per 
cent  were  of  five  ton  capacity  and  only 
one  per  cent  over  five  ton.  As  the 
ratio  ot  use  must  be  in  close  pro- 
portion to  the  ratio  of  production,  it 
follows  that  only  about  three  per  cent 
of  vehicles.  using  California  State 
highways,  are  of  the  so-called  heavy 
duty  type.  This  year  there  were  ap- 
proximately 40,000  trucks  of  all  kinds 
registered  in  the  State,  which  mdi- 
cates  only  about  1.200  to  1,500  trucks 
of  live   ton   <fb  more  capacity. 

Highway  construction.  like  other 
governmental  activity,  is  based  on 
public  necessity,  and  this  necessity 
should  be  met  reasonably  when  high- 
ways are  built,  adequate  to  sustain 
90%  of  the  trattic.  In  California  this 
percentage  will  include  all  motor,  and 
other  vehicles,  up  to  and  including  two 
ton    capacity. 

.\ssuming  that  for  JSO.OOO  per  mile 
an  improved  highway  can  be  built 
adequate  to  sustain  90%  of  the  vehi- 
cular trattic  ot  the  State,  but  that  it 
will  reiiuire  ?.io,000  per  mile  to  con- 
struct a  highway  which  will  sustain 
the  weight  required  by  ten  per  cent  ot 
heavier  duty  trukcs,  should  the  gen- 
eral tax  payer  be  required  to  invest 
an  additional  66%  in  road  construc- 
tion for  the  exclusive  benefit  of  this 
particular    class    of    heavy    vehicles'.' 

There  is  a  distinct  trend  in  recent 
motor  vehicle  legislation  in  other 
states  to  tax  vehicles  which  use 
highways  on  a  basis  of  use  or  wear, 
by  fixing  a  tax  both  or  horsepower  and 
weight,  or  a  gasoline  tax  which  auto- 
matically distributes  itself  according 
to  the  amount  of  fuel  consumed. 

There  is  also  a  pronounced  disposi- 
tion to  limit  loads  to  reasonable  pro- 
portions for  the  more  perfect  protec- 
tion   of    highways. 

California  at  present  does  neither  ot 
these  things.  Highways  are  being 
constructed  from  bond  funds  provided 
by  general  taxation.  Motor  vehicle 
license  fees  are  inadequate  to  provide 
funds  necessary  for  proper  main- 
tenance, and  the  fees  bear  no  relation 
to  the  wear  and  tear  to  which  the 
vehicle  licensed  subjects  the  highway. 
The  legal  weight  limit  here  is 
ecjualed  by  only  three  other  states  in 
the   Union. 


YVOOniON     COLl.MX    TESTS    ST.^RTED 
.VT   M.\DISOX 


The  first  ot  a  series  of  column  tests 
for  the  purpose  of  obtaining  data  on 
the  effect  of  density  and  defects  such 
as  knots,  checks,  cross  grain,  etc.,  on 
the  strength  of  structural  columns  ot 
Southern  pine  and  Douglas  fir,  have 
been  started  at  the  Forest  Products 
Laboratory  at  Madison,  Wis.,  under  the 
direction  of  J.  H.  Ncwlin,  In  charge  of 
timber  tests  at  the  laboratory,  and  D. 
P.  Holtman,  Construction  Engineer,  ot 
the  National  Lumber  Manufacturers' 
Association,  The  material  for  the  first 
section  of  these  tests  consists  of  40 
plecoa  each  of  Douglas  fir  and  South- 
ern pine,  measuring  12  in.  x  12  in.  x  24 
ft.  The  experiments  will  rover  a 
period  of  four  years  and  the  data  will 
be  used  as  a  )>asl8  for  recommending 
saJe  working  stresses  for  structural 
columns. 


Herbert  Nunn,  Oregon  State  High- 
way Engineer,  has  prepared  a  report 
showing  the  expenditure  during  the 
fiscal  year  of  1921  of  »18, 245, 821, 37  by 
the  highway  commission.  This  monjy 
was  divided  as  follows: 

State     funds     »I5.03),655.14 

Federal    co-operative    fund     2.181.956.65 

County    funds     985,831.42 

Railway    funds     46,378.16 

Besides  these  amounts  the  sta'te 
highway  department  has  supervised 
the  surveys  and  location  for  market 
roads,  for  which  money  is  available  to 
the  aggregate  of  approximately  J2,- 
000,000.  . 

During  the  year  the  commission  his 
finished  construction  of  approximate- 
ly 188  miles  of  pavement.  499  milfes 
ot  macadam  and  504  miles  of  grading 
or  a  total  of  1191  miles  constructed^ 
It  also  has  completed  98  bridges  at  an 
approximate  total  cost  of  ?1, 444. 180. 

The  overhead  cost  of  operating  the 
state  highway  department,  as  set  out 
in  the  report  was  5.98  per  centum  of 
the  total  amount  of  money  expended. 
This  included  the  expense  of  the  high- 
way commission  and  secretarv.  legal 
department,  auditing.  cost-iceepirfg. 
testing  materials,  road  maps  and  in- 
formation reports,  bridge  designs  for 
counties  engineering  work  furnished  to 
counties,  surveys  and  enginering 
for  market  roads,  state  surveys  for  co- 
operative construction,  all  engineering 
for  construction  on  state  and  co-opera- 
tive roads,  and  supervision  of  main- 
tenance, 1 


ENGINEERS    TO    ORGANIZE    FOR 
■WORLD   PEACE 


Engineers  and  scientists  hereaJEtjer 
will  devote  their  energies  to  the  pro- 
motion and  maintenance  of  world 
peace  and  will  endeavor  to  strengthen 
their  position  as  a  factor  in  promoting 
world  accord  by  the  formation  of  an 
international  union  of  engineers,  said 
Ambrose  Swaaey  of  Cleveland  before 
the  American  Society  of  Mechanical 
Engineers    in    annual    session. 

Prominent  engineers  have  expressed 
themselves  as  favoring  the  limitation 
of  armament,  contending  that  a  huge 
protective  armament  is  not  only  a 
source  of  waste  but  actually  weaken- 
ing to  the  nation. 


RECLAMATION    COMMITTEE    NAMED 


The  Chamber  of  Commerce  ot  the 
United  States  is  committed  to  advo- 
cacy ot  a  national  system  of  reclama- 
tion for  undeveloped  areas,  to  be  In- 
itiated through  adequate  Federal  ap- 
propriations. It  is  naming  a  special 
committee  to  study  the  whole  subject, 
including  bills  which  have  been  Intro- 
duced in  Congress,  and  to  present  a 
report  to  the  board  of  directors  with 
recommendations.  The  personnel  of 
the  committee  sa  far  as  it  has  been  ap- 
pointed ia  as  follows:  E.  T.  .Meredith, 
Des  Moines,  Iowa;  E.  F.  Blaine,  Seat- 
tle, Wash.;  Ward  M.  Burgess,  Omaha, 
.\eb.:  Clyde  C,  Dawson,  Denver,  Colo.; 
F.  H.  Newell,  Washington,  D.  C. ;  Wal- 
ter Parker,  New  Orleans.  La.;  W.  H. 
Sullivan.  Bogalusa,  La.;  Jos.  N.  Teal, 
Portland,  Ore. 
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The  Observer 


„      ,„  Ti<.nomhpr  13  the  fleet  of  trucks  engaged  in  wrecking  the  test  high- 
^  P,   Pi/?,hu?i  have   traveled   57.90S   miles  and  have  subjected   this  circular- 
way  at  P.ttsburg  have   ira  ggg55o    I  according    to    an    announcement 

"■''S"  w»rtn/.rtav  bT  the  Good  Roads  Bureau  of  the  California  State  Auto- 
made  \Vednesday  by  the  uo  represented  at  the  tests  by  Highway 
mobile  Assoc.atmn  which^s  '=^"■6  P^^^  passing  over  each  section  of  the 
{fa!k  fronfbecemblr  Tto  December  10  was  636,300  tons,  the  trucks  traveling 

^'•"whTle^no  section  of  the  test  highway  has  failed  to   date,  several   sections 
While  no   sec uuii  During  the  week  ending  December  3  eight  cracks 

?ve°re  observed  and  or' the  week-ending  December  10  eighteen  new  cracks 
LJ^innprt  Two  of  the  eight  cracks  developd  during  the  week  ending  De- 
PPmf^r  3  appealed  in  Section  B,  constructed  u'nder  the  standard  specifications 
nlt^e  State  nllhwav  Commission.  Out  of  a  total  of  eighteen  cracks  ob- 
served during    the   week   ending   December    10,   nine    were    in    this    section. 

Eminent  engineers  from  all  sections  of  the  country  are  visaing  the 
Pittsb^rS  Highway  On  WedTiesday,  December  14,  the  weight  of  tfie  trucks 
was  increased  7rom  eleven  tons  to  thirteen  and  one-half  tons  each.  This 
wtfght  limit  is  to  be  increased  during  the  coming  week.  During  the  course 
of  the  tests  thirty-ton  loads  will  be  carried  by  the  trucks  at  a  speed  of  over 
twpntv  miles  an  hour.  This  is  in  order  to  observe  the  effect  on  the  concrete 
slabs      Fallowing  this   the   road   will  be    flooded  and  final  destruction   started 


National  oflicers  of  the  Associated  General  Contractors  who  recently  made 
a  tour  of  the  West  in  the  interests  of  construction  and  carried  the  message  of 
the  unemployment  conference  urging  speeding  up  of  construction  to  relieve 
unemployment,  reported  the  results  aTid  impressions  of  their  tour  to  Herbert 
Hoover,  Secretary  of  Commerce,  on  their  return  to  Washington.  One  thing 
upon  which  they  laid  particular  stress  was  the  fear  they  found,  shared  by  the 
contractor,  the  hanker  and  the  public  everywhere,  that  when  the  vast  amount 
of  deferred  construction  starts,  prices  vill  begin  to  climb.  As  they  saw  it 
wages  seem  to  be  seeking  a  reasonable  level,  and  labor  efficiency  in  most  cit- 
ies has  returned  to  normal,  liut  business  will  move  slowly  unless  assurances 
are  given  from  authoritative  sources  that  material  prices  are  not  merely  wait- 
ing for  the  demand  to  become  apparent  in  contracts  to  take  advantage  of  the 
situation.  Further  they  found  a  widespread  impression  that  the  difference 
between  the  maiiufacturers'  and  the  retailers'  prices  is  not  what  it  should  be. 

In  other  words  stabilization  of  prices  on  a  fair  level  for  a  definite  period 
of  reasonable  length  is  the  solution  of  the  problem  of  how  to  stimulate  con- 
struction in  sections  -nhere  it  has  been  lagging.  Manufacturers  and  dealers 
can  individually  and  in  groups  control  prices  to  a  certain  extent.  They  con- 
stitute the  "authoritative  sources."  But  the  public  has  to  be  reckoned  with 
in  any  movement  to  stabilize  prices  as  was  shown  during  the  revival  of  con- 
struction following  the  war.  Providing  production  is  always  equal  to  the 
demand  a  reasonable  level  of  prices  can  be  easily  maintained,  but  when  there 
is  an  acute  shortage  some  people  will  always  be  found  ready  and  willing  to  pay 
a  premium  for  delivery;  and  a  very  few  bidding  against  each  other  under  such 
conditions    can    start    widespread    demoralization    in    prices. 

An  era  of  extraordinary  activity  in  building  construction  must  come 
sooner  or  later.  Now  is  the  time  for  the  building  industry  to  take  stock  and 
see  what  position  it  will  be  in  to  meet  the  unusual  demands  that  will  be  made 
upon  it. 


Now  that  the  War  Department  has  approved  the  proposed  plan  to  bridge 
and  tunnel  San  Francisco  Bay,  it  is  time  tor  the  booster  spirit  to  again  come 
into  play.  When  the  bridge  proposal  was  first  made  public  it  created  much 
talk — everybody  was  interested.  The  approval  of  the  War  Department  is  in 
itself  a  big  step  in  the  movement — but — a  huge  task  is  yet  before  the  interested 
public.  Means  of  financing!  Let  us  commence  today  and  talk  "Build  the 
Bridge"  and  continue   to  talk  until  the  brid.ge  is  built. 


Reliable  information  on  the  extent  of  building  in  1921  is  at  the  present 
time  very  important.  Estimates  vary  greatly.  The  Civic  Development  Depart- 
ment of  the  Chamber  of  Commerce  of  the  United  States  recently  asked  the 
building  inspectors  of  the  81  American  cities  which  have  approximately  100,000 
population  or  more  to  fill  in  a  schedule  similar  to  one  sent  them  last  Spring. 
So  far,  replies  have  been  received  from  44  cities.  The  value  of  the  information 
is  enhanced  by  its  timeliness.  The  department  has  tabulated  the  returns  now 
on  hand  and  presents  them  in  a  slightly  condensed  form.  The  information 
is  comparable  to  that  in  a  pamphlet.  "The  Building  Situation,"  issued  by  the 
Chamber  in  June,  1921,  baaed  on  reports  of  building  in  131  cities  during  1920. 
When  the  final  returns  for  1921  have  been  received  a  report  covering  the  entire 
year   will   be   issued. 

The  figures  now  available,  when  compared  with  those  of  1920,  indicate  some 
significant  changes.  The  evidence  is  that  the  amount  spent  on  building  in  1921 
will  considerably  exceed  that  spent  in  1920.  Moreover,  as  a  dollar  buys  more 
construction  this  year  than  last,  there  probably  will  be  much  more  construc- 
tion to  show  for  our  money.  But  aside  from  the  greater  volume  of  building, 
there  is  a  great  difference  in  its  distril  \tion.  Dwellings,  which  represented 
only  36.1%  of  the  expenditures  (611  million  dollars)  in  these  44  cities  during 
192ff,  represented  57.9%  (or  603  million  dollars)  in  the  same  cities  so  far  this 
year;  and  the  indications  are  that  the  percentage  will  be  increased  when  all 
the  figures  are  in.  At  the  same  time,  the  percentage  spent  on  mercantile 
buildings,  factories,  and  office  buildings  has  decreased. 


According  to  word  from  Ottowa,  ex- 
perts declare  the  year  1921  has  been 
one  of  the  biggest  house-building 
years  in  the  history  of  Canada.  No 
less  than  14,000  dwellings  were  built 
up  to  December  1,  as  compared  with 
11,000  in  1920.  Canada  is  said  to  be 
short    165,000    homes. 


Walter  Siders.  Superintendent  of 
Schools,  Pocatello,  Idaho,  and  fifteen 
or  more  associates  are  contemplating 
taking  up  land  and  establishing  a  col" 
ony  in  California.  He  desires  to  hear- 
from. those  who  might  be  interested  in 
locating  such  an  enterprise.  ' 


Guaranty  Building  and  Loan  Asso- 
ciation of  San  Jose  carries  in  San  Jose 
papers  an  advertisement,  in  which  is 
the  query,  "Why  not  build  now?  It  a 
lack  of  sufficient  funds  and  an  inabil- 
ity to  negotiate  a  loan  have  prevented 
it,  call  and  see  us  at  once.  We  are  In 
a  position  to  accept  a  limited  number 
of  applications  for  loans  for  building 
purposes   only." 


The  City  Brick  Company,  with  the 
principal  place  of  business  as  Los  An- 
geles, has  been  incorporated  with  a 
capital  stock  of  $100,000.  Directors 
are:  Joseph  Simmons,  Irene  L.  Sim- 
mons, Joe  Taylor  Simmons,  Wilabel 
Reid  Simmons  and  Harold  L.  Watt,  all 
of  Los  Angeles. 


Reductions  averaging  33%  per  cent 
on  steel  rails  and  iron  and  steel  arti- 
cles for  export  from  Eastern  territory 
to  Pacific  Coast  ports  are  announced 
by  the  Southern  Pacific  Company.  The 
new  rates  from  Chicago  and  west  are 
to  be  published  immediately,  those 
from  east  of  Chicago  as  soon  as  East- 
ern lines  concur.  A  substantial  reduc- 
tion in  rates  on  strained  honey  from 
Pacific  Coast  points  to  Eastern  terri- 
tory will  become  effective  December 
15th. 


The  Division  Executive  Offlce  of  the 
Albion  Lumber  Company  has  been 
transferred  from  Tucson,  Arizona,  to 
San  Francisco,  effective  December  1. 
This  move  was  decided  upon  shortly 
after  the  death  of  President  Epes 
Randolph.  The  offices  are  now  located 
in  the  Southern  Pacific  Building,  which 
will  mean  a  closer  co-operation  be- 
tween the  executive  and  operative 
workings  of  the  company. 


The  Hoff  Magnesite  Company  has 
just  completed  the  largest  Magnesite 
floor  west  of  Chicago  for  the  United 
Service  Corporation,  24  California 
street,  San  Francisco.  The  company 
is  now  at  work  on  the  John  Bollman 
plant  at  Fourth  and  Brannan  streets, 
where  it  has  the  contract  to  pl^ce 
about  100.000   square  feet  of  flooring. 


The  Alameda  County  Health  Center 
has  been  painted  through  the  generos- 
ity of  twenty-five  master  painters  who 
contributed  their  services.  Materials 
for  the  work  were  furnished,  without 
cost,  by  the  National  Lead  Company, 
the  Downey  Glass  and  Paint  Company. 
.M.  Friedman  &  Co..  Bass-Hueter  Com- 
pany, Chris  Nelson  Company,  Sterling 
Paint  Company  and  the  W.  P.  F^iller 
Company. 

(Continued   on   Page   31) 
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Road  Expert  Tells  Need  of  Reform  in  Road  Building 
and  National  Transportation       


(Rv  <?amuel  Hill.  Honorary  President,  Washington  State  Good  Roads 
AsJ^ciatt^n  Honorkry  Life  President,  Canadian  Good  Roads  Association, 
and   ex- 1  •resident.   American    Road   Builders'    Association.) 


The  need  of  reform  in  road  building 
and  highway  transportation,  a  subject 
that  will  receive  extended  discussion 
at  the  Good  Roads  Congress  to  be  held 
under  the  auspices  of  the  American 
Road  Builders'  Association  at  the  Col- 
iseum in  Chicago.  January  IT  to  20, 
next,  is  one  of  vital  interest  to  the 
people  of  the  United  States  at  this 
time.  It  is  a  subject  that  should  re- 
ceive the  earnest  consideration  of 
every  good  roads  advocate,  every 
.statesman  and  every  public  official 
who  has  the  welfare  of  the  country  at 
heart  and  who  wants  to  see  the  United 
States  lead  the  world  in  cheap  trans- 
portation   facilities. 

For  forty  years  I  have  been  inter- 
ested In  highway  improvement  in  the 
United  States,  and  to  my  mind  the 
most  important  thing  which  the  Unit- 
ed States  needs  to  do  is  to  correlate 
its  transportation  system.  Abroad,  In 
many  countries,  there  is  a  cabinet 
minister  who  has  the  title  of  Minister 
of  Ways  and  Means  of  Communication. 
Water  transportation,  rail  transporta- 
tion and  highway  transportation 
should  be  fitted  together  in  such  a  way 
as  to  best  serve  the  public  needs. 
There  are  materials,  but  few  people 
can  think  of  them,  that  do  not  move 
over  highways  before  they  reach  the 
water  or  the  railroad.  Destructive 
competition  is  unwise  and  unneces- 
sary, America  began  first  of  all  by 
using  highways.  The  capital  of  every 
state  in  the  Union  at  one  time,  except 
Florida,  was  located  on  a  water 
course.  The  development  of  steam 
power  caused  the  abandonment  of  the 
policy  of  highway  improvements  in- 
augurated with  the  Old  Cumberland 
Pike.  Puffing  Billy,  on  the  Baltimore 
&  Ohio  Railroad,  superseded  the  wagon 
train.  Today  Puffing  Billy  sees  com- 
ing over  the  hard  surface  road,  pro- 
vided at  public  expense,  what  he  re- 
gards as  a  competitor.  So  far  has  that 
fear  grown  that  the  railway  men  rec- 
ognized, when  they  threatened  to 
strike,  that  the  country  could  exist 
without    them. 

The  stone  masons  and  the  brick  ma- 
sons, feeling  that  they  had  the  con- 
struction of  buildings  under  their  con- 
trol, diminished  the  effectiveness  of 
their  work  and  raised  their  prices,  and 
today  the  stone  cutter  is  a  rarity.  Con- 
crete superseded  brick  and  stone.  It 
is  well  for  our  railroad  brethren  to 
bear    this    In    mind. 

Transportation  is  the  measure  of 
civilization.  Every  nation  has  In- 
creased in  wealth  and  its  workers 
have  received  high  wages,  ju.st  in  pro- 
portion as  its  transportation  .systems 
have  been  multiplied.  The  lowest  wage 
rate  today  in  the  world  Is  in  China. 
There  Is  not  one  single  mile  of  high- 
way in  China.  The  average  highway 
in  China  is  fifteen  inches  wide.  There 
is  not  one  single  mile  of  paved  road  in 
Japan;  nor  one  single  mile  of  paved 
street    in   Japan. 

-America's  danger  Is  that  we  will  du- 
plicate unnecessary  means  of  trans- 
portation. Kvery  one  of  the  three  Is 
essential,  but  all  should  be  correlated 
and  welded  Into  one  machine  to  get 
the  best  results.  If  we  fall  to  do  this 
we  win  pav  bitterly  for  It.  You  can- 
not   get    along    without    railways    or 


waterways,  and   latterly  we  have  come 
to  understand  what  highways  mean. 

Today  England  is  laying  an  IS-inch 
concrete  base  for  all  the  roads  of  Eng- 
land. On  top  of  that  they  are  putting 
Tarmac.  Over  those  roads  they  haul 
what  they  call  steam  lorries  or  traction 
engines,  each  engine  pulling  perhaps 
three  cars  holding  five  tons  each.  The 
railways  have  complained  to  Parlia- 
ment, and  Parliament  is  taxing  those 
motor  buses,  so  as  to  more  equitably 
distribute  the   burden. 

The  United  States  has  had  the  cheap- 
est   transportation   in    the    world.      Out- 
side  of   the   Great  Lakes   it   has  lagged 
behind     in     water     transportation,     and 
only     within     recent     years,     since     the 
American    Road    Builders'    Association 
was   formed   has   the   matter   of   proper 
highway  transportation  been  taken  up. 
With    our    increasing    population    the 
problem  of  the  production   of  food  will 
become    acute    unless    proper    study    of 
soils  be   made.      This   is   now   being  un- 
dertaken by  our  government,  but  here- 
tofore the  matter  of  road  and  highway 
legislation    has   been    haphazard,   with- 
out    definite     plan.       There     should     be 
undertaken     at     once    by     the    Xational 
Government  a  thoroughly  planned  sys- 
tem   of    national    highways,    and    these 
should  be      so  laid  out  and  constructed 
as    to    give    the    largest   possible   use    of 
existing       railways,       highways       and 
waterways.      There    are    approximately 
in   the  United   States   2,500.000   miles  of 
alleged    highways.      There    are    250.000 
miles,    substantially,    of   railways.     The 
cheapest   cost   of   moving   a   ton   a   mile 
on  the  Great  Lakes  was  nine-tenths  of 
a   mill    as   demonstrated   in   the   move- 
ment of   ore   by   the   Albert   B.   Wolvin. 
The    cheapest    form    of     transportation 
known   was  on  the  Chesapeake  &  Ohio 
Railway,      where      coal      tonnage     was 
moved  to  tidewater  for  one  mill  and  a 
tenth    per    ton    per    mile.      The    cost    of 
moving  a  ton  per  mile  on  the  different 
classes  of  highays  in  the  United  States 
has     not    yet    been    accurately    deter- 
mined.    We   must   elaborate   some   sy»- 
tem  of  determining  the  cost  of  making 
transportation.     It  is  a  commodity  like 
boots    and    shoes,    dry    goods    or    fiour. 
When    this    cost    is    determined    it   must 
be  ascertained  just  what  proportion  of 
the    tonnage    required    can    most    effi- 
ciently   be    moved    over    the    highways, 
over  the  waterways  and  over  the  rail- 
ways:   and    this   tonnage,    when   so   de- 
termined,  must  be   moved  by   the   least 
expen.sive    route.      The    problem    Is    to 
get   the   mouth   to  the  food  or  the  food 
to   the   mouth. 

When  we  began  highway  Improve- 
ment in  the  United  States  forty  years 
ago.  there  were  approximately  60  per 
cent  of  the  people  of  the  United  States 
on  the  land.  Today  It  Is  doubtful  If 
on  the  farms  proper  there  Is  to  exceed 
■>0  per  cent  of  the  people.  Every  strong 
nation  has  its  roots  in  the  soil.  The 
problem  is  to  put  people  back  on  the 
land  and  keep  them  there.  OtherwlilB 
our  form  of  government  will  fail.  To 
keep  them  there  we  must  give  them 
good  roads,  good  telephone  service, 
good  rural  free  delivery  and  good 
schools  and  then  find  a  market  where 
they  con  raise  what  they  Bell  at  a 
profit. 


The  trend  toward  town  life  has  In- 
creased enormously,  both  here  and  In 
other  countries.  And  unless  we  can 
make  the  comforts  of  home  lite  on  fhe 
farm  at  least  equal  to  those  In  town, 
we  cannot  hope  to  progress  as  a  na- 
tion. The  farmer  will  no  longer  con- 
sent to  work  ten,  twelve  and  fourteen 
hours  a  day  when  the  man  In  town  Is 
working  eight.  With  the  return  of  our 
soldiers  from  the  Great  War  the  fact 
of  their  unwillingness  to  return  to  the 
land  became  evident.  In  other  words. 
the  habits  of  the  farm  boy  had  been 
lost.  Unless  we  are  willing  to  dis- 
cover some  way  to  restore  labor  to  the 
farm,  we  would  be  compelled  either  to 
import  food  or  to  import  labor  to  pro- 
duce this  food.  The  permanent  im- 
portation of  farm  labor  has  always 
proven  disastrous  to  any  nation  that 
has  tried  it. 

♦ 

M  \!iTER     PAINTERS      DENY      SACRA- 
MENTO   MECH.*.MC    SHORT.\GE 


The  advertisement  of  the  Sacra- 
mento Builders'  Exchange  setting  forth 
that  more  mechanics  are  needed  in  the 
l>uilding  industry  because  of  the  large 
amount  ot  work  scheduled  in  that 
lity  for  this  Winter  has  been  followed 
by  a  resolution  from  a  committee  ot 
iliL  Master  Painters'  Association  de- 
ploring the  act  of  inserting  the  adver- 
li.sement.  because  it  is  said  an  infiux 
of  men  will  cause  much  suffering  when 
thev   are   unable   to  secure   work. 

•fhe  Master  Painters'  Association  is 
altiliated  with  the  Exchange,  and  the 
resolution  has  been  sent  to  the  local 
in  ion  of  Painters  and  Decorators. 
ihe  resolution  states  the  Master 
I'ainters  had  nothing  to  do  with  the 
ailvertisement,  cannot  understand  the 
motive  behind  the  insertion  of  it. 
and  therefore  we  are  taking  this 
matter  up  with  the  proper  parties  to 
ileiermine  why  we  should  suiter  this 
,  ondition    to   be   brought   about.  " 

The  resolution  concludes  with  the 
siatement  there  are  plenty  of  painl- 
.  IS  in  Sacramento.  It  is  signed  by 
Clyde  ^.  Simmonds,  Chairman,  and 
.loseph   Saunders.    President. 


K«ILROAI>       I'ONSTRrt'TION 
tAN.*^D.\ 


IN 


The  Ontario  Uovernment  has  decided 
lo  extend  the  Temiskoming  &  Northern 
Kailway  northward  about  70  miles  to- 
ward its  final  terminus  at  tidewater  on 
James  Bay.  This  extension  will  In- 
\olve  an  expenditure  of  about  Js.500.- 
1100.  and  It  is  planned  to  award  the 
work  as  a  single  contract  which  will 
provide  work  for  the  unemployed  of 
this    region. 

Bids  for  the  construction  of  this  ex- 
l.nslon  will  be  received  by  the  Temis- 
koming &  Northern  Ontario  Railway 
Commission,  and  the  data  required  for 
sulimitting  bids  Is  now  available. 

The  above  Is  from  a  report  submitted 
liv  Vice  Consul  J.  H.  Weimore,  North 
Pay,  Ontario,  who  will  see  that  the  bid 
requirements  are  furnished,  a.-t  soon  as 
prepared,  to  any  responsible  contract- 
ing firm  requesting  them.  The  vice 
consul  at  North  Bay  will  alMO  arrange 
to  deliver  to  the  commlsslOnerfl  any 
and  all  bids  sent  in  his  care. 


CIFAS.      GILMAN      HYDE,      SAIVITAIIT 

ElVGIIVEER  TO  ADDRESS    AM;E:RI- 

CAIV   SOCIETY  OP  ENGINEERS 


Chas.  .' Gilmaii  Hyde,  professor  of 
sa«ttary  ..  engineering-,  University  of 
California,  will  address  the  San  Fran- 
cisco Section  of  the  American  Society 
of  Engineers  at  regular  bi-monthly 
meeting  to  be  held  December  20.  E>n- 
gineers'  Club.  57  Post  street.  His 
topic  will  be  "The  New  Pumping  and 
Filtration  Works  of  the  City  of  Sacra- 
mento." 

A  brief  resume  of  the  history  of  the 
development  of  the  existing  municipal 
water  supply  system,  of  the  investiga- 
tions wihich  have  been  made,  with 
respect  to  an  improved  supply,  and  of 
the  chief  findings  forming  the  basis 
upon  which  the  recommendations  for 
the  improvements  now  under  way 
where  justified,  will  be  presented. 

£'ome  of  the  experiments  and  special 
technical  investigations  made  in  con. 
nection  with  the  design  of  the  pro- 
posed pumping  and  filtration  works 
will  be  outlined.  The  major  design 
and  construction  features  of  the  works 
aa  proposed  or  actually  built  ana 
uwder  contract,  will  be  described.  The 
estimated  cost  of  the  project  is  $2,700  - 
000.00.  The  talk  will  be  illustrated 
with  lantern  slides  and  drawings,  and 
certain  special  materials  and  appar- 
atus  will   be   exhibited. 
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New  Experimental  Work  Begun 

by  the  Bureau  of  Public  Roads 


HUGE    INCREASE   REPORTED   IN 
RESIDENCE    CONSTRUCTIOIV 


There  was  a  decided  increase  in  the 
construction  of  dwelling  houses  im  the 
United  States  during  the  first  ten 
months  of  1921.  according  to  informa- 
tion obtained  l.y  the  Civic  Develop- 
ment Department  of  the  Chamber  of 
Commerce  of  the  United  States. 

Construction  figures  furnished  by 
forty-four  important  cities  show  that 
during  the  period  from  January  to  Oc- 
tober of  the  prese'nt  year  about  $603,- 
000,000  went  into  new  construction, 
while  during  all  1920  the  total  in  the 
same  cities  was  only  $8,000,000  more. 
During  the  shorter  period  this  year 
o7.9  per  cent  of  the  total  was  for 
dwelling  houses  as  against  only  36  1 
per  cent  in   1920. 

Figures  from  some  of  the  reporting 
cities  are  not  brought  up  to  date,  as 
It  is  not  universal  practice  to  make 
monthly  reports,  and  the  indications 
are  that  the  dwelling  percentage  will 
be  larger  when  all  figures  are  in,  ac- 
cording to  the  National  Chamber's  re- 
port. 

The  estimated  cost  of  all  construc- 
tion reported  in  the  forty-four  cities 
for  ten  months  of  1921  exceeds  $722,- 
000.000,  of  which  $349,000,000  is  resi- 
dential, and  $254,000,000  non-residen- 
tial. Alterations  repairs  and  special 
construction  cost  $119,000,000.  Not 
lynly  would  these  totals  be  increased 
If  all  reports  were  up-to-date,  accord- 
ing to  the  Chamber,  but  as  costs  have 
been  reduced,  each  dollar  this  year 
represents  an  increased  volume  of 
construction. 

The  total  estimated  cost  reported  by 
the  same  cities  for  the  entire  year  of 
1920    was    $798,000,000. 


The  Bureau  of  Public  Roads  is  iire- 
paring  to  undertake  a  number  ot  new 
experiments  which  should  develop  in- 
formation fully  as  interesting  and  im- 
portant as  the  impact  and  wear  tests 
which  have  attracted  such  wide  at- 
tention. The  new  studies  include  an 
investigation  to  determine  the  cause 
of  wavy  road  surfaces,  a  study  of  the 
warping  ot  concrete  road  slabs  as  a 
result  ot  temperature  changes  an  e.x- 
periment  to  determine  the  effect  ot 
slab  vibration  upon  the  movement  ot 
moisture  in  the  subgrade,  a  study  ot 
impact  stresses  in  bridges  and  other 
frame  structures,  and  a  large  scale  ex- 
periment to  test  various  designs  ot 
concrete   surface   sections. 

CauNes    of    Surfiiee    Comigati,,,,    <„    i.p 
Studied 

The  study  of  the  cause  of  wavv  road 
surfaces  will  be  made  on  a  oi'roular 
track  15  feet  wide  and  ISO  feet  in 
diameter,  which  is  being  built  at  the 
Arlington  Farm.  The  circumference  of 
the  circle  will  be  divided  into  sections, 
each    Of    which    will    be    surfaced    dif- 

ZZ'^  ^'"^  ^'^'■'""^  "^""^^  Of  tar  and 
asphalt  pavement,  some  of  them  on 
concrete  bases.  The  •■traffic"  to  which 
these    sections    will    be    subjected    will 

'iuck"wH'''„  ''•^  ^  driverless  motor 
tiuck,  which  will  be  held  to  the  cir- 
cular path  by  means  of  an  arm  extend- 
ing from  a  circular  guide  rail  mounted 

?"T"T'  P°"''  ^'  "^^  ^'^Se  of  the 
track.  By  a  simple  device  the  cour.-^e 
of  the  truck  Will  be  altered  from  time 
to  time  so  that  the  entire  width  of  the 
roadway  will  be  traveled  over  \t  thi« 
V,?d%h!^'  «"bgrade  has  been  pr;pared. 
s,  rJn  <^0"«"-uction  of  the  bases  and 
.surface  courses  will  follow  immediate- 
ly-    It  IS  not  likely  that  the  actual  ex- 

ne'xnTat'n.""'-'^  "■'"  "^  •^<^^""  -'■' 
nf'^.'!,''  "^Ito'^shing  vertical  movement 
served',:  '  '''"''  ''^'  ^''■^^'J''  "een  ob- 
Th»  „  '^o""f<'t>on  with  other  tests 
T.  he  edges  of  such  slabs  have  been 
found  to  curl  up  and  down,  dependfng 
unn"  '  r'^"^"  t^n^I'eratures  of  the"? 
upper  and  lower  surfaces.  When  t^  e 
top  surface  is  warmed  the  edges  move 
downward:     when     the     top    cools    °he 

J  ne  extreme  movement  observed  so  tir 
IS  about  one-tenth  of  an  inch  A  „ew 
slab  has  now  been  constructed  an^ 
special  Observation  of  this  phenomenon 
will  be  made.  ■  'ineiion 

To  test  the  accuracy  of  the  com- 
mon assumption  that  Vibration  of  road 
tent  of  "'""''^^'^^  'he  moistur,.  con 
tent    of    the    upper    layers    of   the    suh 


grade  soil,  two  new  concrete  slabs  will 
be  constructed.  On  one  wi'U  be 
mounted  a  gasoline  engine  with  an  un- 
balanced fly-wheel,  the  revolution  of 
which  Will  set  up  vibrations  in  the 
slab.  The  other  slab  will  not  be  vi- 
brated. The  effect  of  the  vibrations 
will  be  studied  by  comparative  obser- 
vations of  the  moisture  content  of  the 
soil  underlying  the  two  slabs.  It  is 
IS  found  that  the  vibrations  do  in- 
crease the  moisture  at  the  top  the 
gasoline  engine  will  be  used  to  ac- 
celerate the  tests  which  are  being 
made  to  determine  the  effect  of  sub- 
grade moisture. 

Inseiiions  Device  to  Study  Bridge 
Iiniiact  Stresses 
Ihe  study  of  impact  stresses  in 
bridges  will  be  made  with  a  new  in- 
strument devised  in  the  bureau  and 
now  practically  perfected.  Attached 
to  any  member  of  the  bridge  the  in- 
strument makes  a  photographic  record 
of  the  en:ect  of  a  moving  load.  The 
detormation  resulting  from  the  impact 
IS  represented  by  a  fine  line  on  the 
photograph.  Prom  the  preliminary 
ests  which  have  been  made  it  appear's 
that  the  results  of  the  quickest  blows 
are  measured  by  the  Instrument  It 
IS  now  being  calibrated  and  will  shot- 
ly  be  put  into  use  to  obtain  experi- 
mental data. 

Experiments      ,vltli      Various     Concrete 
Road  Sections 
The     experiments     on     concrete    sec- 
tions   will    be    made    on    the    Columbia 
road  m  Arlington  County,  Va..  and  the 
cost  ot  the  construction  will   be  shared 
by  the  county.     Only  a  part  ot  the  road 
will  be  used  for  experimental  purposes. 
Various   sections   will    include   surfaces 
with    different    kinds    of    joints,    some 
with      longitudinal      joints    and      some 
without.         Some    will      be    built      with 
gravel    subbases;    others    will    be    built 
over    especially    treated    subgrades    in 
which   the  soil   will   be   mixed   with  ce- 
ment  for   a   depth   of   6    inches,   using   1 
part  of  cement  to  20  parts  of  earth    Of 
.special    interest      will    be    the      various 
forms      of    ribbed      sections    and      the 
various      arrangements      of      different 
kinds    of    reinforcing    material.         The 
road  is  now   under  construction,  but  It 
will    not    be    completed    until    next   sea- 
son.    This  experiment  differs  from  the 
other   previously    described   in    that    the 
various  surfaces  will   not   be  subjected 
to    artificial    wearing    or   stressing   de- 
vices.     They   will    be    actual    road   sec- 
tions and   will   be  subjected   to   normal 
road  traffic,  the  weight  and  voluran  of 
which    will    be    determined    by    careful 
trathc  counts. 


MODESTO'S  PAVED  STREETS 

Modesto  has  more  paved  streets  In 
proportion  to  its  population  than  any 
other  city  in  the  United  States,  accord- 
ing to  D.  C.  Hartley,  paving  contractor 
of  that  city.  "The  population  of  Mo- 
desto is  in  the  neighborhood  of  14,000, 
but  the  mileage  ot  p.aved  streets  totals 
almost  fifty  miles,"  said  Hartley.  "The 
type  of  pavement  we  have  found  most 
desirable  for  the  streets  of  the  city  is 
a  four-inch  concrete  base  with  asphalt- 
up  surfacing  to  a  depth  of  one  and  a 
half  Inches." 


of^=-t^---l^--^School 
has  just  paid  a  tribute  to  Amer  cin  aV 

mo  r'TtLTe'^'^r,  '"  ^^"^  --  P-er  a^d 
more  stable  than  that  of  England 
America  does  not  seem  to  be  swfpt  as 
our  country  has  been  bv  fashions  sef 
he  ^7"'"^l  contemporary  architects 
been  ^'  tH  -*'"«''"=an  architecture  has 
been  in  the  last  30  years  less  self-suf 
hcien,   ^^  j^,^  ,^^^^,^_,  ^^^^   IriUsh 

soight    hT.^iT"    ^'•'^'-"^c'    deliberatelv 

th^"^lTai:an.s;TrZ';°"an'd  ^IranTrnf 
naissance.  Professor  Reillv  sa^  5,'; 
had    no    tear    that   Fifth   AvenSe    wo^  d 

teri^"'co"tr'bu  r;-  ^'"'"^''  "^  ^  ^"-<^^ 
German    1,    building,     with     grotesriue 

s;r  ^"f  o.r;d'':t're"ero;°t"i;^  vzh 

or  any  leading  Londo^ thoroughfa;:?^'' 


OIL    FOR     CONCRETE     MOULDS     AND 
FORMS 


A  careful  investigation  of  the  proper- 
ties required  in  an  oil  for  concrete 
moulds  and  centering  or  forms,  showed 
that  a  good  oil  should  (i)  be  free  from 
acid:  (n)  be  wholly  insoluble  in  water; 
Oii)  have  viscosity  of  about  2.3  and 
below  3.0.  at  20"  c.  on  Engler's  scale; 
(IV)  a  specific  gravity  well  under  1.00, 
and  (V)  a  Hash  point  not  less  than  100' 
C;  (vi)  the  oil  should  be  of  material 
origin.  These  limits  exclude  tar  oil  as 
well  as  oils  of  vegetable  or  animal 
origin.  The  limit  for  viscosity  are 
necessary,  because  It  the  oil  is  too  thin 
it  flows  away,  and  does  not  provide  a 
sufficient  coating,  whilst  if  it  Is  too 
thick,  it  may  be  difficult  to  separate  the 
concrete  and  the  mould  or  centering  — 
Zement,  Berlin, 
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,    C.    BLl  MKM'HAI.       &       <  O.       MDVi: 
TO  COMMODIOl  •<   «l  ARTKKS.  Jiiil 
FLOOR,    SL'TTEB    &    MONT- 
GOMERY   STREETS 


the 


Today  A,  C.  Blumenthal  &  Co.. 
eal  estate  Arm  who  have  been  Identi- 
ed  with  a  great  many  of  the  largest 
ransactions  on  the  raciflc  Coast  dur- 
ig  the  last  two  years,  move  to  their 
ew  quarters  on  the  second  floor  of  the 
allfornla  Pacific  Building,  at  the 
rorthwest  corner  of  Sutter  and  Mont- 
omery  Streets.  This  move  is  made 
n  the  second  anniversary  of  the  com- 
lencemcnt  of  their  business.  The  new 
uarters  occupy  the  entire  floor,  and 
!re  a  flrfe  example  of  a  modern  lieal 
Estate   office. 

This  firm  have  also  just  moved  to 
heir  new  office  in  the  Loew  State 
Juilding  In  Los  Angeles  and  the  firm 
3  now  completely  organized  to  do 
lusiness   in   both   cities. 

Mr.  C.  A.  Blumenthal  states  that  he 
•xperts  to  immediately  increase  his  or- 
ranization  hi  San  Francisco,  so  as  to 
sniarge  his  leasing  and  sale  operations, 
vhich  up  to  this  time  he  could  not  do 
)n  account  of  the  inability  to  obtain 
)roper    quarters. 

The  firm  is  now  engaged  in  erecting 
1  large  apartment  house  at  Sacramento 
jnd  Powell  Streets,  to  cost  one-halt 
million  dollars  and  one  about  the  same 
jtyle  on  Wilshire  Blvd  at  Los  Angeles. 
rhey  are  also  leasing  and  operating 
the  Junior  Orpheum  and  Loews  War- 
Held  Buildings,  San  Francisco,  and  the 
Loew   State  Bldg..   Los  Angeles. 

• 

GEORGE        RODS        HESIDf:N<E        RE- 
SOLD.     MAGMFH  E>T    HESlDENtE 
OS    JACKSOX       ST.    <;OES 
OWNERS. 


Abusing  State  Highways  with 

Excessive  Loads  and  Fees 


NEW 


A.  C.  Blumenthal  «:  Co..  announce 
the  sale  of  the  lormer  residence  ol 
George  Roos.  which  was  recently  pur- 
chased by  H.  K.  Adler.  3680  Jackson 
Street,  to  Mrs.  George  W.  Forderer. 
This  is  one  of  the  most  beautiful  resi- 
dences in  the  city,  and  cost  in  the 
neighborhood  of  ?100.U0U. 

They  have  also  sold  for  the  account 
of  a  client  of  the  olfice.  a  residence  at 
yo  West  Clay  Park,  being  at  the  corner 
of  West  Clay  Street  and  24th  Avenue. 
This  residence  will  Immediately  be 
placed  on  the  market  tor  selling. 
*■ 

Wm.  J.  Forster  Company 

Enters  Local  Plumbing  Field 

Organization  of  the  William  J.  For- 
ster Company  is  announced.  The  firm 
will  engage  in  the  plumbing  business 
and  is  equipped  to  handle  anything 
from  a  minor  job  to  a  million-dollar 
contract.  Oflices  and  shops  are  main- 
tained at  670  Howard  street  under  the 
capable  management  of  William  J. 
Forster. 

Forster  is  not  a  newcomer  in  the 
plumbing  business  in  this  section. 
Twenty-six  years  with  the  Frederick 
W.  Snook  Company  of  San  Francisco, 
fifteen  years  of  which  he  held  the  po- 
sition as  estimator  for  the  concern, 
guarantees  the  nev;  firm  a  successful 
career. 


In  a  recent  letter  to  a  member  of 
the  California  Highway  CommisBion. 
Thomas  H  MacDonald.  Chief  of  the 
Federal  Bureau  of  Public  Roads,  says 
"Experience  has  demonstrated  that  no 
road,  coming  within  the  limits  of 
present  economic  possibilities,  is  ca- 
pable of  carrying,  without  undue  dam- 
age, the  largest  trucks  now  manufac- 
tured, when  fully  loaded  to  capacity." 
Californians  should  take  not  of  the 
warning  in  this  keen  observation,  be- 
cause recently  California  state  high- 
ways have  been  criticized  as  inade- 
quately constructed  because  they  were 
not  built  to  sustain  the  enormous 
loads  now   placed   upon   them. 

It  is  common  knowledge  that  per- 
missable  weights  on  state  highways  in 
California  are  much  too  high.  The 
limit  was  fixed  while  trucking  was 
negligible  and  the  limit  was  made 
high  to  take  care  of  the  occasional 
t'ransportation  of  agricultural  trac- 
tors, presenting  plane  surfaces  to  the 
pavement.  Only  three  states  in  the 
Union.  Kentucky.  New  Jersey  and 
West  Virginia  permit  as  great  weights 
as  California. 

Realizing  this  fact,  the  California 
Highwav  Commission  and  the  County 
Supervisors  sought  to  secure  a  reduc- 
tion of  the  present  30,000-pound  limit 
from  the  last  legislature,  but  this 
measure  was  defeated  in  the  collapse 
of  all  motor  vehicle  legislation  at  the 
last  session.  The  result  is  that  a 
small  percentage  of  heavy  duty  trucks 
and  overloaded  light  trucks  are  doing 
a  damage  to  state  and  county  high- 
ways that  present  maintenance  tund.s 
are  inadequate  to  repair.  Many  Su- 
pervisors are  protecting  their  county 
systems    bv     enacting    ordinances    re- 
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stricting  to  reasonable  limits  the 
loads  to  be  transported  over  county 
highways  and  bridges.  Recently  San 
Bernardino,  Orange  and  Riverside 
Counties  in  Southern  California 
passed  a  uniform  ordinance,  reducing 
gross  weight  limits  of  vehicle  and 
load  to  22,000  pounds.  This  takes  care 
of  a  five-ton  truck,  but  effectively 
eliminates  the  six  and  seven-and-a- 
half- ton    truck. 

No;  only  arc  the  highways  forced 
at  present  to  sustain  enormous 
weights,  but  exces.sive  speeds.  Re- 
cently a  Los  Angeles  newspaper  car- 
ried an  illustration  of  a  314-ton  truck 
equipped  with  a  semi-trailer  and 
loaded  with  eight  tons  of  machinery. 
The  gross  weight  of  vehicle  and  load 
was  31,500  pounds  and  it  was  trans- 
ported from  Los  Angeles  to  San  Fran- 
cisco in  three  days  by  the  Hodge 
Transportation  Company.  The  leg  of 
the  trip  showed  that  the  truck  passed 
through  the  level  stretches  of  Kern. 
Tulare,  Fresno,  Madera,  Merced  and 
Stanislaus  counties  at  am  average 
.speed  of  about  12  miles  an  hour,  while 
the  state  law  limit  is  ten  miles  per 
hour  for  loads  weighing  over  24,000 
pounds.  The  company  states  that  the 
ftovernor  on  the  truck  was  set  at  16 
miles  and  it  is  probable  that  many 
miles  were  negotiated  at  this  speed 
in  order  to  average  twelve  miles 
through   the   entire   valley. 

I'nquestionably  this  truck  did  many 
hundreds  of  dollars  damage  to  the 
State  Highway,  for  which  privilege  It 
pays  an  annual  state  motor  vehicle  li- 
cense of  $24.80,  an  amount  which  the 
company  could  probably  readily  have 
paid  for  the  privilege  of  transporting 
this   one   excessive    load   of   freight. 


The  Hexibllity  of  the  electric  loco- 
moUve  is  much  greater  than  that  01 
the  steam  locomotive,  as  staled  in  a 
report  issued  by  the  United  Slates  Geo- 
logical Survey  aH  the  result  of  a  sur- 
vey covering  the  industrial  nglon  be- 
tween Washington  and  Boston,  called 
the  "superpower  zone."  Us  rapacity 
IB  determined  by  heating  and  therefore 
by  the  average  work  It  has  to  do,  and 


not  by  the  maximum  grade,  which  is 
taken  care  of  by  the  overload  capacity 
of  the  engine.  With  electric  traction 
the  maximum  grade  for  the  profiles  is 
practically  eliminated  as  the  deter- 
mining factor  in  locomotive  equipment 
within  the  superpower  zone.  Every- 
one is  of  course  familiar  with  the  fact 
that  while  a  giant  steam  engine  is 
laboring  and  groaning  up  a  2  per  rent 
grade  the  electric  trolley  car  on  an 
adjoining  track  is  cheerily  humming 
along  as  on  the  wings  of  the  morning. 
The  availabiliay  of  the  electric  loco- 
motive for  service,  it  is  also  stated,  is 
at  least  twice  as  great  as  that  of  the 
steam  locomotive.  After  a  trip  it  can 
be  thoroughly  inspected  in  less  than  an 
hour,  whereas  the  thorough  inspection 
of  a  neavy  steam  locomotive  consumes 
4  to  10  hours.  It  requires  no  water, 
fuel  stations,  ashpits,  or  turntables. 
The  repair-shop  capacity  required  is 
less  than  a  third  of  that  needed  for 
steam  locomotives.  The  expense  of 
track  maintenance  is  reduced,  and  the 
ballast  is  cleaner.  The  engine-house 
expense  is  reduced  nearly  to  a  negli- 
gible amount.  In  the  electric  locomo- 
tive energy  can  be  regenerated  where 
the  profile  permits  it.  thus  saving 
some  energy  and  much  wear  of  brake 
shoes,  bettering  the  handling  of  trains, 
and  consequently  saving  expense  in 
freight-car    maintenance. 

As  a  result  of  these  and  other  advan- 
tages, the  electric  locomotive  should, 
under  favorable  conditions.  handle 
twice  as  many  ton-mile  as  the  steam 
locomotive  per  locomotive-year.  .\s  a 
matter  of  fact,  on  the  Norfolk  &  West- 
ern Railway  it  actually  handles  three 
times  as  many  ton  mile'.  This  gain  1- 
not  possible  under  all  conditions,  but 
it  is  possible  where  the  traffic  Is  jrreat 


and  the  tracks,  yards,  and  terminals 
ate  congested,  as  they  are  in  the  super- 
power zone.  (From  "A  Superpower 
System  for  the  Region  Between  Boston 
and  Washington,"  U.  S.  Geological  Sur- 
vey  Professional  Paper  123.) 


The  accuracy  that  can  be  obtained 
from  large  weighing  scales  is  not 
generally  known  among  engineers  and 
others  concerned  in  the  subject.  Tech- 
nologic Paper  No.  199  of  the  United 
States  Bureau  of  Standards  outlines 
scientific  and  systematic  procedure  for 
the  accurate  testing  of  large-capacity 
compound-lever  scales  by  a  method 
which  has  been  developed  and  used  by 
this  bureau  in  connection  with  Its 
work  In  testing  railroad  master 
scales  and  grain  hopper  scales.  The 
l>lan  can  be  adapted  to  the  test  of 
almost  any  compound-lever  scale.  The 
price  of  this  paper  is  5  cents  and  It 
may  be  obtained  from  the  Superin- 
t.ndent  of  documents,  Washington.  D. 
C.  The  apparatus  used  in  the  work  is 
■Irscribed,  and  the  method  of  testing 
is  explained.  In  the  interest  of  a  uni- 
form and  efficient  method  of  scale 
testing,  the  scheme  outlined  is  recom- 
mended to  those  who  have  occasion  to 
carry  out  such  work  on  large  scales 
where  accuracy  of  a  high  order  Is  re- 
quired. 


.More  than  42  per  cent  of  the  sur- 
faced roads  In  the  United  States  are 
gravel. 
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APARTMENT  HOUSES 


To  Be  Done  By  Day's  Work. 
APARTJIENTS  Cost.    J25.000 

SAN   FHAXCISCO.     SE  12th   and  Lake. 


Sti 


Three-story    and     basement     frame;     9 

apartments. 
Owner— C.   &  S.  Hoffman,  1641  Howard 

Street. 
Architect— C.   O.   Clausen,  Hearst  Bldg. 

Contract    Awarded. 

APARTMENTS  Cost,    J40.000 

SAN     FRANCISCO.       NW     Hayes     and 

Franklin   Sts. 
Three-story   and    basement   frame    (24) 

apartments. 
Owner— O'Brien   &  Kiernan,   Room   912 

110   Sutter  St. 
Architect — Albert      W.      Burgren       110 

Sutter   St. 
Contractor — Kiernan     &     O'Brien.     ISO 

Jessie  St. 


Contract    Awarded. 

APT.   HOUSE  Cost,    ?20,000 

SAN  FRANCISCO.      SW  California  and 

Jordan   Ave. 
Three-story    frame    (six    4-room)    apts. 

(All     work     except    plumbing    aiid 

heating.) 
Owner— E.   V.  Lacey.  34S5  21st  St. 
Architect— C.   O.   Clausen,   Hearst   Bldg. 
Contractor— O.    E.    Carlson,    ISO    Jessie 

Street. 


Contract  Awarded. 

APARTMENTS  Cost,   HSMO 

OAKLAND.     E  Lakeshore   Ave.   460   N 

E-14th  St. 
Three-story  frame  24-room  apartments. 
Owner — (joi      Investment    Co.,    306    14tli 

St.,  Oakland. 
Plans  by  Owner. 
Contractor— Roger    Coit,     306     14th    St., 

Oakland. 


Contracts    A  warded— Sub-F'igures    Be- 
ing-  Taken. 

APARTMENTS  Cost.    $75,000 

SAN      FRANCISCO.      N   E      Geary      and 
Leavenworth   Street.s. 

Four-story    and    basement    brick     (31) 
apartme-nts. 

Owner— Joseph  Cahen,  Jas.  Oppenhaim- 
er  and  J.  A.  Cooney. 

Architect — Sylvain     Schnaittacher,     233 
Post   St.,   San   Francisco. 

Fuunilntions     to     Chas,     Sartorio,     2151 
Filbert  St.,  San   Francisco. 

Steel  to  Central  Iron  Works,  2050  Bry- 
ant St.,  San  Francisco. 
Brick  work   to  H.  H.  Larsen,  251  Kear- 
ny St.,  Sa-n  Francisco. 
Plumbins    to    Alex    Coleman,    706    Ellis 
St..  .San  Francisco. 


Contract  Awarded. 

otlffivn     ^,         ..      ,         •^°^*'  *",000 
UAKLA.ND,  Alameda  Co.,  Cal.     NE  49th 

St.  and  Telegraph  Ave. 
One-story  brick  bank   (branch) 
Owner— Central  N.itional  Bank.   14th  & 

Lroadway,   Oakland. 
Architpct— Wm.    Knowles,    Central    Bk 

Bldg.,  Oakland. 
Contractor  —  E.   T.   Leiter  &  Son,  3601 

W  est  St.,  Oakland. 

Contract    Awarded    -on     a    Percentage 
Basis. 

f;^^'^!/'   OI'FICE  BLDG.        Cost,   « 

LOS  ANGELES,  Cal.     NW   Seventh  ana 

Uiive  btreets. 
Twelve-story   Class   A   bank   and    office 

building. 
Owner — Bank   of  Italy 

Architects-Morgan,    Walls    &    Morgan,    I 
Contractor    -    Lange      &      Bergstrom     ' 
),?.  i',"^'""  ^"^^■'  ^"^  Angeles. 
»•     f        ",'?  ^'"^'^  ^'<5&-  Los  Angeles 
Work    will    be   started    early   in   Jan- 
uary and  will  be  completed  in  January 


BONDS 


Contract  to  be  Awarded. 

APARTMENTS  Cost,    $ 

SAN  JOSE,  Santa  Clara  Co.,   Cal'. 
Two-story    frame    apartment    house    (4 

apts.) 
Owner — Mrs.  F.  Moody. 
Architects— Binder    &    Curtis,    255%    S- 

First  St.,   San   Jose. 
Contractor— Paul    Jorgensen,    34    Little 

Delmas   St.,  San  Jose. 

Plans  Completed. 

^,PJ-   HOUSE  Cost.   J20,000 

SAN  FRANCISCO.  N.  Grove  120  W 
Central  Ave. 

Two-story  and  basement  frame  and 
plaster  apartment  house  (six  2,  3 
and  4-room  apts.;  garage  in  base- 
ment). 

Owner — Name  withheld 

Architect— O.  R.  Thayer,  no  Sutter 
St.,   San   Francisco. 


Sub-Figures   Beiiig   Taken. 

APT.   HOUSE  Cost,   $17,000 

SAN  FRANCISCO.  24th  Ave.  and  Cali- 
fornia St. 

Two-story  and  basement  frame  and 
bnck  veneer  apt.  house  (four  4- 
room  apts.). 

Owner— C.    O.    Clausen. 

Architect — C.   O.   Clausen,   Hearst   Bldg. 

To  Be  Done   by  Day's  Work. 

^fARTMENTS  Cost,    $30,000 

SAN  FRANCISCO.  NE  Hayes  and  Cen- 
tral   Ave. 

Three-story  and  basement  frame  buila- 
ing   (2   stores  and   8   apts.) 

Owner — Carl  H.  Peterson,  216  Sharon 
Bldg. 

-\rchitect — .Vot    give'n. 


Contract  Awarded. 

STORE  &  APT.   BLDG.         Cost,   $15  900 

BURLINGAME,     San      Mateo    Co.,    Cal 

Burlingame   Ave. 
Two-story    reinforced    concrete    store 

and  apt.  bldg.   (2  apts.  of  2  rooms) 
Owner — Harry    Miller. 
Architect— Chas.    E.   J.   Rogers,   Phelan 

Bldg.,    Ban    F'rancisco. 
Contractor— Larsen    &    Siegrist,    Glaus 

Spreckels    Bldg.,    Sa'n    Francisco. 

Plans  Being  Figured. 

^,^;^.    HOUSE,    ETC.  Cost,    $20,000 

BURLINGAME,    San    Mateo    Co.      Bur- 
lingame Ave. 
Two-story    and     basement    frame    and 
piaster     apartment    house      (six   3- 
room  apis.)  and  separate  garage 
Owner — Harry   L.    Miller. 
Architect— Chas.   E.   J.    Rogers.   Phelan 
Bldg.,    San    Francisco. 

SPECIFICATIONS 
Exterior  Finish,   cement   plaster-  In- 
terior    Finish,     hardwood;     Plumbing 
hot  water  heater;  wall  beds 


To  Be  Done   by  Day's   Work. 
.^PARTMENTS  Cost,    $10,00o 

SAN     FRANCISCO,     W     Clavton,     85     3 

Parnassus. 
Two-story    and    basement     frame      (51 

apartments. 
Owner— Tates    &   Cooke,    124a    Parnaa- 

sus  Ave. 
Architect— R.   S.   McNally,  26   Woodland 

Ave. 
Contractor — Not   given. 


BANKS 


Plans  Being  Preparea. 

<lV)'^,?h.""-  Cost,   $60,000 

bAN  FRANCISCO.     SW  Ninth  Ave.  and 

Clement  Street. 
One-story  reinforced  concrete  and  brick 

bank  building. 
Owner — Bank    of  Italv. 
Architect— W.  D.  Shea,  Chronicle  Bldq^ 

San  Francisco. 

Plans  Being  Prepared. 

^t^^^^^^^-  Cost.  $40,000 

SA.\  FRANCISCO.     SW  Eighth  Ave.  and 

Irving  St. 
One-story  reinforced  concrete  and  brio'- 

bank  building. 
Owner — Bank  of  Italy. 
Architect— W.  D.  Shea,  Chronicle  Blrlg 

San  Francisco. 


.J^  r^  Nevada.— December  23  is  date 
set  in  Reno  School  District  No.  10  to 
decide  question  of  issuing  and  selling 
bonds    of    $200,000    to    purchase    a    site 

school.^"**    ^""'^    ^    "^"^    ^""'°'"    ^'^^ 

MARYSVILLE.  Yuba  Co..  Cal.— City 
Council  sets  January  16  as  date  to  de- 
onn%r':^"°"  °^  '''^"'"s:  bonds  of  $50.- 
??  /.  Z™"'"""'''''"^"'^  to  Ellis  Lake  W 
M.  Meek,    City  Engineer. 

MARYSVILLE,  Yuba  Co.,  Cal  — Tb. 
question     of    issuing    bonds    of    $S0,0U(i 

vo,.rT>'"^  ,'"■"'''  intersections  will  bo 
voted  on  January  16.  W.  M  Meek 
(.ity  Engineer.  "^'^' 

OROVILLE.  B";iTte  Co.,  Cal.— Dec  31 
is  date  set  in  Drainage  District  No.  200 
nnn  ,"  i  County  to  vote  bonds  of  $120,- 
000  to  finance  construction  of  conduits, 
drains,  sluices,  water  gates,  embank- 
^,.»"  %^'r-\'"  '"^  district.  Directors 
aie.  G.  A.  Lattemore,  Cornelius  SuUi- 
va'n  and  Charles  O.  Bloom. 

SAN   RAFAEL.    Marin    Co.,    Cal.— Un- 

V  ^f.^'^'^f'  '"■  ""^^  '^'"  "e  received 
by  Mann  Municipal  Water  District  for 
the  purchase   of  $luu,000   worth  of  dis- 

nct  bonds  to  finance  Improvements, 
tric^''      ■""""'=''  '^  Secretary  of  the  Dis- 

YUMA.  Ariz.— Yuma  County  High- 
way bonds  to  amount  of  $265,000  have 
been  sold  and  proceeds  with  state  and 
1  ederal  aid  will  be  used  for  construct- 
ing   Yuma-Tucson    highway. 

hi^hlP'^'^^''^'.  ■'^"^-  ~  ■^'^«  $4,500,000 
tv^hn^  J:  "^  ."'^"^  °'  Maricopa  Coun- 
ty  has  been  sold  to  the  Bankers'  Trust 
'  o.  of  Denver,  ropresenting  a  syndicate 
be  at  "J^"""'"    "f   *300,150,    interest  to 

MERCED,  Merced  Co..  Cal.-Until 
.I.in.  4  bids  will  be  received  by  Merced 
o'o'f^."""  ^''^trict  for  purchase  of  $3,- 
120,000  worth  of  bonds  to  finance  con- 
struotion  of  Improvements  in  the  dis.. 
trict. 
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BURLINGAME.  San  Mateo  Co..  Cal.— 
Qonds  of  $60,000  have  been  voted,  $30,- 
000  to  purchase  ten  acres  of  the  Caro- 
lan  tract  and  $30,000  to  improve. 


EUJ^EKA,  Humboldt  Co..  Cal.— Su- 
nerytsors  order  bids  received  for  pur- 
Aaae  of  $10,000  bond  issue  of  Uio  Deli 
School  District;  proceeds  of  sale  will 
finance   school    improvements. 


UKJAH.  Mendocino  Co.,  Cal.— Until 
Jan.  lis,  4  p.  m.,  bids  will  be  received 
by  County  Supervisors  for  purchase  ot 
$80,000  bond  issue  ot  Fort  Bragg-  School 
District;  proceeds  of  sale  to  finance 
construction  of  a  new  school  building, 
plans  for  which  are  being  prepared  by 
Architect  Norman  R.  Coulter,  46  Kear- 
ny  St.,    £an    FraTicisco. 


OAKDALE,  Stanislaus  Co.,  Cal. — 
January  7  election  will  be  held  to  vote 
bonds  of  $80,000  to  finance  construc- 
tion of  an  addition  to  Oakdale  Union 
High  School.  Plans  for  the  proposed 
adiUtion  have  been  prepared  by  Archi- 
tect  W.   H.   Weeks,   369    Pine   St.,   S.   ». 


iuVKEPORT.  Lake  Co..  Cal. — Super- 
\isors  sell  $60,000  bond  issue  of  i-aUo- 
port  Union  School  District  for  premium 
of  $1,000  aTid  $20,000  issue  of  Kelsey- 
ville  Union  School  District  for  pre- 
mium of  $60.  Lakeport  sale  will  fi- 
nance purchase  of  a  site  and  erec'ion 
or  new  school.  Kelseyville  issue  will 
prcvidt  funds  loi  addition  to  pr,>sont 
school.  Norman  R.  Coulter,  46  Kearny 
St..  San  Francisco,  is  the  architect  for 
the  Kelseyville  School. 


BANNING,  Riverside  Co.,  Cal.— A 
bond  issue  of  $20,000  for  constructing 
a  municipal  water  system  will  be  sub- 
mitted  soon. 

ALAMEDA,  Alameda  Co.,  Cal.— Mrs. 
Siflney  Haslett.  president  of  the  newly 
orgaTlized  Parent-Teachers'  Assn.  of 
the  Alameda  High  School,  urges  the 
cpjistruciion  of  a  million-dollar  high 
scjiool  in   this  city. 


SAN  JUAN.  San  Benito  Co.,  Cal. — 
^or.mation  of  a  union  high  school  dis- 
trict comprising  the  Olympia,  Anzar. 
Aromitas,  Gabilan  and  San  Juan  dis- 
tricts, is  contemplated.  Should  the 
district  be  organized,  bonds  will  be 
vqted  to  finance  construction  of  a 
modern    high   school. 


SACRAMENTO,  Cal.— Bank  of  Italy 
purchases  $172,000  worth  of  .Sacramento 
Scliool  District  bonds,  proceeds  of  sale 
to  finance  erection  of  Highland  Park 
school,  contract  for  which  has  been 
awarded,  to  Robt.  Trost  of  San  Fran- 
cisco. 


VISALIA.  Tulare  Co..  Cal.— Due  to  ir- 
regularities the  county  supervisors 
have  postponed  from  Dec.  19  to  Jan.  s 
as  the  date  to  vote  bonds  of  $44,500  in 
the  Sultana  School  District  and  from 
Dec.  27  to  Jan.  16  for  a  $36,000  issue 
In  the  Waukena  School  District;  pro- 
ceeds of  the  sale  in  each  instance  will 
finance  construction  of  school  improve- 
ments. 


CHURCHES 


Preliminary  Plans  Being  I'rcpartil 
CHURCH  Cost.  $75,000 

LONG    BEACH.    Los    Angeles    Co..    Cal. 

Mlra  Mar  Ave.  and   ICMot  St. 
Church. 

Ov/ner — Belmont  M.  E.  I'hUicli. 
Architects — John    Parkinson    >^    Donald 

B.  Parkinson,     420  Title     Insurance 

Bids.,  Los  Angeles. 


Figures  To   Be  Taken   In  About  Mouth. 

BUILDING  Cost,    

SAN    FRANCISCO,    ChinatowTi. 
Two-Story    reinforced    concrete    church 

and    lodge    building. 
Owner — Chinese    Missionary    Society. 
Architect — W.  R.   Yelland.   Perry  Bldg., 

Oakland. 


Contracts   .\  warded. 

CHURCH  Cost,   $ 

0.4KLAND.      Lakeshore   Blvd.    near   E- 

Hth  St. 
Two-story   reinforced   concrete   church. 
Owner   —    Fourth     Church     of    Christ, 

Scientist. 
Architect  —  Carl     Werner,     Humboldt 

Bank    Bldg..    San    Francisco. 
Concrete      and    Carpentry      Work,    Mis- 
sion  Concrete   Co.,   Call    Bldg.,   San 

Francisco,    $18,058. 
Plastering,  H.  J.  HiUam.  180  Jessie  St., 

San  Francisco,   $3,832. 
Heatine,  Ideal   Heating  &  Engineering 

Co.,    1756    Mission    St.,    San    Fran- 
cisco,  $2,SUS. 
Electrical   Work,  Kimball   Electric  Co., 

526  13th  St.,  Oakland,  $886. 
Plumbing,  Wade  &  Miller  3355  17th  St.. 

San    Francisco.    $1,646. 
Pnlnting,   C.   E.   Gordon.   ISO   Jessie   St.. 

San   Francisco.   $1,281. 
Rolling    Partitions,    Chas.    Cbristensen. 

77     O'Farrell     St.,     San     Francisco. 

$1,208. 


FACTORIES  &  WAREHOUSES 


Contract  Awarded  lor  Steel  Rolling 
Doors 
SAN  FRANCISCX3 — The  Board  of 
State  Harbor  Commissioners  has 
awarded  a  contract  to  VVaterhouse- 
VViico.x  Co..  523  Market  St.,  at  $6,973 
for  lurnishing  and  installing  steel 
rolling  or  steel  lift  doors  in  Bulkhead 
BuilQing.  Pier  5,  on  the  waterfront  of 
San  Francisco. 


Plans  Being  Prepared. 

WHOLESALE   BLDG.  Cost,   $ 

SAN  FRANCISCO.  SE  Fremont  and 
Mission   Streets. 

Eighl-story  Class  A  wholesale  build- 
ing. 

Owner — Walton  N.  Moore  &  Co.  (Dry 
Goods   Dealers,) 

Architect — (jsorge  Wm.  Kelham.  Shar- 
on  Bldg.,   San   Francisco. 

Engineer  —  H.  J.  Brunnier.  Sharon 
Bldg..   .San   Francisco. 


Contract     Awarded    On    a     Percentage 

Basis. 

STORE  &  LOFT  BLDG.  Cost,  $ 

LOS  A.XGELES.      7th   St.   bet.   Olive  St. 

and   Grand   Ave. 
Four-story    and     basement    Class    "A" 

store    and    loft    building    (designed 

for    10-story    structure). 
Owner — Brock    &   Co. 
Architect — Dodd     &     Richards,     Brack- 
Shops  Bldg..  Los  Angeles. 
Contractor  —  Scofield     Engineering    & 

Constr.    Co..    Pacific   Finance   Bldg.. 

Los  Angeles. 


Contracts  To  Be  Awarded  Shortly. 

FACTORY  Cost.   $ 

OAKLAND,  Cal..  NW  Eleventh  and 
Jackson    Sts. 

Two-story  reinforced  concrete   factory. 

Owner — Fuller  &  Goepp.  938  Monad- 
nock  Bldg..  S.  F. 

Architect — Not   given. 


Preliminary    Plans   Being    Prepared. 
CANNERY    BUILDINGS 

Cost.   $100,000   o.    more 
OAKLA.VD.     E   Uth  and   29th   Ave. 
Brick    or    concrete    cannery     buildings. 
Owner — H.   G.   Prince  Co..   Premises. 
Architect — M.    I.    Diggs,    Easton    Bldg., 
Oakland. 


Contract    Awarded. 

ADDITION  Cost,    $12,009 

SAN  FRA.SCISCO.  N  Sixteenth  St.,  50 
W    Church. 

Two-story  brick  addition  for  ware- 
house. 

Owner — R.    E.    Queen. 

Architect — D.  B.  Graham.  180  Jessie  St. 

Contractor — D.    E.    Graham,    180    Jessie 


Contract  To  Be  Signed  Shortly. 

SMOKE  HOUSE  BLDG.         Cost,  $20,000 

SAN    FRANCISCO.      Pacific    Street. 

One-story  class  C  smoke  house  build- 
ing. 

Owner — Western    California    Fish    Co. 

.\rchitect — O'Brien  Bros.,  240  Mont- 
gomery  Street. 

Low  Bidders^Vukicevich  &  Bagge,  180 
Jessie  Street. 


Contract  Awarded. 

DISTRIBUTING   DEPOT 

Cost,    $30,000    approximately. 

CHIOO,    Butte    Co..    Cal.      Ranch    near 
Chico. 

Distributing  depot  (large  offices,  wagon 
house,  steel  tanks,  etc.) 

Owner — Shell  Oil   Co. 

Architect — Eng.  Department  of  Owner. 

Contractor — F.  I.   Peacock.  Dixon,  Cal. 
Work  will   be  in  charge  of   the  resi- 
dent engineer. 


VALLEJO,  Solano  Co.,  Cal.— The  Val- 
lejo  Van  and  Drayage  Co.  has  pur- 
chased three  lots  in  Maryland  St.  and 
will  erect  a  one-story  warehouse.  Her- 
man P.  Hatfield  is  manager  of  the 
company  and  announces  a  contract 
will   be   let  shortly. 


FLATS 


To  Be  Done  By  Day's  Work. 

FLATS  Cost,    $10,000 

SAN    FRANCISCO.      NE    Clement    and 

20  th  Ave. 
Two-story    and    basement    frame     (4) 

flats. 
Owner — Strand  &  Strand,  614  Broderlck 

St. 
Architect — C.  O.   Clausen,   Hearst  Bldg. 


Plans    Completed. 

FLATS  Cost,   $12,000 

SAN   FRANCISCO.      S   Clement   82-6  W 

21st  Ave. 
Two-story     and     basement     frame     (4) 

flats. 
Owner — Harriet  .  Berger,    261    Valencia  . 

Street. 
Architect — G.    A.   Berger,    261   Valencia 

Street. 


Segregated  Figures  Being  Taken. 
APT.    FLATS  Cost,    $15,000 

SAN    FRANCISCO.      S    Duboce   Ave.   W 

Valencia  St. 
Two-story   frame     apt.     flats     (two     4- 

room  and  two  5-roora  flats). 
Owner — A.   J.   Clinc. 
Architect — Walter  Palch,   Hearst  Bldg. 


Contract   Awarded. 

.VPT.    FLATS  I'ost,    $10,200 

SAN      FRANCISCO.      \V      Twenty-ninth 

Ave.   200   N   Clement. 
Two-story      and    basement      from      (4) 

apartment  flats. 
Owner — Mrs.      Ella     T.     Valensia,     701 

Taylor  St..  San   Francisco. 
.Architect    &    Contractor — Hans    Adier, 

1908    Webster  St.,  San   Francisco. 


Contract   Awarded. 

FLAME   FL.VTS  Cost,   $13,670 

SAN    FRANCISCO.      E    Ash  bury    126    S 

Fulton  Street. 
1'wo-story     and     basement     frame     flat 

building. 
Owner — Morton    T.    and    Pauline    Kres- 

teller. 
Architect   &   Contractor — A.    M.   Hardy. 

6217  California  St..  San  Francisco. 
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GARAGES 


J'lans  Being   Prepared. 

AUTO   STAGE   DEPOT  Coat,    120.000 

SAN  JOSE.  Santa  Clara  Co.,  Cal.  Lo- 
cation Not  Selected. 

One-story  frame  and  plaster  auto  stage 
depot. 

Owner — Peninsula  Rapid  Transit  Co.,  J. 
P.  Duffle,  Manager,  200  San  Mateo 
Ave.,  Beurlingame. 

Architect — Owner.   . 

Construction      will     be      started       in 

about  three  weeks. 
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J350;  9x,  ?65;  lOx,  Jl,622.  Tele- 
graphic modifications  Ix  to  4x,  add 
$S,000  ea.;  6x,  deduct  $2,000  ea.;  7x, 
deduct  Ist,  3d  and  4th  Items  only, 
$2,000  ea.;  8x,  add  $1,500. 


ttves  of  which  were  at  the  Palo  Alto 
institution  in  the  tore  part  of  Novem- 
ber. 


Contract  Awarded. 

GARAGE  Cost,   $18,500 

OAKJLAND,   Alameda   Co.      E.    Harrison 

St.    650    N.    14th    St. 
One-story   concrete    and   tile    garage. 
Owner — Alliance  Land  Co. 
Architect — Not    given. 
Contractor — W.      C.      Marshall,      Bacon 

Bldg.,   Oakland. 


Plans  Being  Prepared — Contract  Let. 
GARAGE  Cost,    $10,000 

RED   BLUFF,   Tehama   Co.,   Cal.      Pine 

and   Washington   Sts. 
One-story    concrete    or     brick    garage, 

60x200  ft.,  with  mezzanine  floor. 
Owner — J.  R.  Freeman,  Oakland,  Cal. 
Designer  and   Contractor — F.    H.    Horn, 

Red    Bluff.    Cal. 


('ontract   Awarded. 

GARAGE  Cost,    $115,460 

LOS    ANGELES,    Cal.      Ninth    and    San 

Pedro  Streets. 
One-Story  brick  garage,  250x250. 
Owner — California  Telephone   Co. 
Architect — E.   V.  Cobby,  333  Grant  Ave., 

San  Francisco. 
Contractor — Weymouth  Crowell,  902  S- 

Alvarado  St..  Los  Angeles. 


GOVERNMENT    WORK    AND 
SUPPLIES 

SAN  FTIANCISCO. — New  hangars  for 
the  planes  of  the  United  State  air  mall 
service  are  to  be  constructed  at  once 
on  Crissy  field  in  the  Presidio.  The 
hangars  are  to  be  fire  proof  and  will 
be  equipped  for  the  sheltering  of  a 
large  fleet  of  aero  mall  planea. 


PALO  ALTO,  Santa  Clara  Co.,  Cal. — 
Ground  is  expected  to  be  broken  very 
shortly  for  the  building  of  a  $1,400,000 
permanent  group  of  buildings  for  the 
care  of  neuro-psychlatric  patients  at 
the  site  of  the  United  States  Public 
Health  Service  Hospital  here,  it  was 
announced  on  December  8tli  by  Dr.  J. 
M.  Wheate,  medical  officer  in  charge, 
following  an  announcement  from 
Washington  that  Secretary  Mellon  of 
the  Treasury  Department  had  approved 
the  appropriation  of  that  amount  for 
this   purpose. 

The  buildings  for  the  neuro-Psychi- 
atric  cases  are  to  have  capacity  for 
650  beds.  These  together  with  the 
beds  for  tuberculosis  patients,  will 
swell  the  capacity  of  the  Institution 
to  1000.  Permanent  buildings  for  the 
tuberculosis  patients  are  expected  to 
be  built  later,  when  special  appro- 
priations for  that  purpose  may  he 
made  by  the  Treasury   Department. 

The  new  buildings  will  be  two  or 
more  stories  in  height,  and  will  be 
semi-fireproof,  the  construction  being 
of  either  brick  or  concrete. 

Whether  or  not  the  building  will  be 
done  by  contract  or  by  day  labor  un- 
der Government  supervision,  Is  a  point 
on  which  Dr.  Wheate  had  received  no 
information,  although  his  own  prefer- 
ence  is  for  the  contract  plan. 

Plans  for  the  buildings  were  pi'e- 
pared  in  the  office  of  the  supervising 
architect    in     Washington,    representa- 


The  following  bids  were  received  on 
December  7  at  the  Bureau  of  Yards 
and  Docks,  Navy  Department,  Wash- 
ington, for  1-story  storehouse  at  the 
naval  operating  base.  Pearl  Harbor,  H. 
T.,   specification    4504: 

Item  1,  work  complete;  2,  add  or  de- 
duct from  item  1  if  reinforced  concrete 
roof     decks     and     plastered     suspended 
ceilings   are    installed   complete    in    ac- 
cordance   with    "alternative    a"    in    lieu 
of   reinforced   gypsum   tile   roof   decks; 
3,  add  or  deduct  for  each  cu.  yd.  plain 
concrete    added    or    subtracted;    4,    de- 
duct per   typical   interior   bay  south   of 
dividing    fire    wall    from    item    1;    5,    do. 
from  items  1  and  2;  6,  deduct  for  steel 
rolling   doors    under    items   1   and   2;    1, 
deduct  for  omission  of  roof  ventilator* 
in    connection    with    omission    of    bays; 
8,    deduct    for    omission    of   septic    tank 
and  sewage  piping  under  items  1  and  2. 
W.   F.   Martins,   53   Franklin  St.,   Roch- 
ester,  N.   Y.,   Ix,   $249,964,   280  days; 
2x,   $244,984,   270   days;   3x,   $253,814, 
280  days;  4x,  $251,164,  280  days;  5x, 
add  $22  and  deduct  $17;  6x,  deduct 
$10,180    (3    days),    $21,240    (5   days), 
$21,240    C5     daysj     and     $10,180     (3 
days);    7x,    deduct   $6,685    (2   days), 
$7,185   (2  days),  $7,185  (2  days)  and 
$6,685   (2  days;  8x,  deduct  $310;  9x, 
deduct    $135;    lOx,    deduct   $1,460,    S 
days. 
John   Walker,    1196   S.   King  St.,   Hono- 
lulu:   item    Ix,    $314,281,    240    days; 
2x,  $304,922;  3x,   $326,599;  4x,  $322,- 
406;  5x,  $25;  6x,  deduct  $8,000  $1V,. 
861,    $17,861    and    $8,000;    7x,    deduct 
$10,686,    $10,367,    $11,105    and    $1U,- 
927;  8x,  $360,  $540  and  $648;  9x,  $50; 
lOx    $1,682. 
Associated  Contractors,  156  E.  59th  St., 
New    York    city,    item    Ix,    $286,109, 
240  days;  2x,  $296,609;  3x,  $296,909, 
4x,    $287,609;    5x,    add    $18    and    de- 
duct $12;  6x,  deduct   $7,000,   $16,000, 
$16,000    and    $7,000;    7x,    deduct    $8,- 
500,    $8,900,    $8,900    and    $8,500;    8x, 
deduct  $360;  9x  deduct  $65;  lOx,  de- 
duct $1,1U0. 
Hawaiian    Contracting    Co.,    854    Khu- 
mana   St.,    Honolulu,    as    per    itema 
on    original    specification;    item    2, 
$250,000,  240  days;  3,  $20;  5,  $16,000, 
5  days;  6,  $200;  7,  $26;  8,  $500.  Tel- 
egraphic modifications   item   2,   add 
$32,205;  3,  add  $2.50;  6,  deduct  $•,- 
223;  6,  add  $178;  7,  add  $61;  S,  add 
$396. 
Ralph  E.   Wooley,  305   James  Campbell 
Bldg.,    Honolulu,    T.     H.,    Item     Ix, 
$310,905.64,      240     days;     2x,     $308,- 
817.66,    do.;    3x,    $317,292.66,    do.;    4x, 
$315,876.89,  do.;  6x,   $22;   6x,   deduct 
$7992.25    (5    days),    $13,945.27     (doj, 
$13,308.02   (do.)   and  $7,042.65   (do.); 
7x,   deduct   $7,493.38    (do.),  $7,261.03 
(do.),    $7,668.69    (do.)    and    $7,643.64 
(do.);    8x,    $436;    9x,    $50;    lOx,    $1,- 
367.16,   3    days.     Telegraphic   modi- 
fications,   item    Ix,    deduct    $17,300; 
2x,   deduct  $17,400;  3x,  deduct  $1B,- 
700;   4x,    $17,500;   6x,   add   $600,   $4,- 
000,    $4,800    and    $1,500;    7x,    deduct 
$200  add  $300  deduct  $200  and  $200. 
V.    J.    Burgess,    Fort    and    Queen    Sts., 
Honolulu,   T.   H.,   item   Ix,   $336,759, 
240  days;   2x.   $336,759;  3x,  $336,759; 
4x    $316,459;    5x,    $26;    6x,    $8,796,    30 
days;    7x,   $8,738,   10   days;    Sx,   $385; 
9x    $52;    lOx,    $806,    6    days.      Tele- 
graphic modifications,  item  Ix,  add 
$3,940;   2x,   add   $8,390;   3x,   add  $8,- 
590;   4x,  add  $9,395. 
J.  L.  Young  Engineering  Co.,  Campbell 
Bldg.,    Honolulu,    T.     H.,     item     Ix, 
$268,572,  240  days;  2x,  $262,942,  do.; 
3x.    $274,937,    do.;    4x,    $269,850,    do.; 
5x,    $14;    6x,    deduct,    $8,263,    $19,62«, 
$19,328  and  $11,357;   7x,  deduct  $7,- 
352,    $6,769,    $7,622    and    $7,393;    8x, 


WASHINGTON,  D.  C— W.  C.  Merritt 
Co.,  727  7th  St.,  San  Diego,  at  $3967 
awarded  contract  by  Bureau  of  Yards 
and  Docks,  Navy  Department,  for  fur. 
and  install,  drinking  fountains  and  ic* 
coolers  at  San  Diego  naval  base.  Speci- 
fication No.  4561,  time  for  completion, 
60   days. 


WASHINGTON.  D.  C— The  Super- 
vising Architect  has  accepted  the  bid 
of  the  American  Sterilizer  Co.,  Brie, 
Pa.,  $4,392  in  amount,  for  installing 
sterilizing  equipment  in  the  U.  S.  Pub- 
lic Health  Service  Hospital  at  Walla 
Walla,  Wash.,  work  to  be  completed 
within   35  days. 


GAS,  WATER,  SEWER  AND  UNDER- 
GROUND ELECTRIC  SYSTEMS — Office 
of  the  Chief  of  Bureau  of  Y'ards  and 
Docks.  Navy  Department.  Washington. 
Bids  are  wanted  until  December  28, 
specification  4559.  for  gas,  water,  sewer 
and  underground  electric  systems  at 
the  naval  hospital,  San  Diego,  Calif. 
For  information  address  above. 


WASHI.MGTON,  D.  C. — Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  -N'avy  Department,  for  the 
following  materials;  date  for  opening 
bids  as  noted  at  the  end  of  each  para- 
graph: 

Schedule  9153.  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity   of    calcium    carbide,    Dec.    27. 

Schedule  9169,  for  Mare  Island,  10,000 
pounds  drop  black,  in  oil,  in  50-pound 
cans,  Jan.  3. 

Schedule  9172,  Mare  Island,  a  mis- 
cellaneous quantity  of  white  ash,  Jan- 
uary 3. 

Schedule  9173,  Mare  Island,  15,000 
pounds  kapok  fibre,  Jan.  3. 

Schedule  9174,  Puget  Sound,  a  mis- 
cellaneous quantity  of  voice  tubing, 
Jan.   3. 

Schedule  9188,  various  easterm  and 
western  yards,  a  miscellaneous  quan- 
tity of  pipe  fittings,  Jan.  3. 

Schedule  91 89.  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  furniture,  Jan.  3. 

Schedule  9190,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  carpets  and  rugs,  Jan.  3. 

Schedule  9191.  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  tires  and  tubes,  Jan.  3. 

Schedule  9192,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity of  solid  tires,  Jan.  3. 

Schedule  9198,  Mare  Island,  220  cru- 
cibles, without  covers,  Jan.  3. 

Schedule  9211,  Puget  Sound,  136» 
y-rease  cups,  Jan.  I. 


WASHINGTON,  D.  C. — The  following 
bids  were  received  at  Walla  Walla, 
Wash.,  for  installing  mechanical  equip- 
ment in  U.  S.  public  health  service  hos- 
pital at  Walla  Walla: 

Bergh-Griggs  Co.,  Tacoma,  Wash.. 
$121,375. 

Sutherland  Co.,  Walla  Walla,  Wash., 
$136,076. 

Eckhart  Plumbing  &  Heating  Co.. 
Seattle,   Wash.,  $139,889. 

Finnegan  &.  Williams.  Portland. 
Oreg.,  $157,945. 


WASHINGTON,  D.  C. — The  contract 
for  installing  mechanical  equipment  in 
2  semi-ambulant  quarters,  2  double 
quarters  of  officers,  one  double  quar- 
ters for  firstciass  personnel,  one  quar- 
ters for  married  attendants.  also 
kitchen  equipment  and  refrigerating 
apparatus  for  ambulant  patients,  mess, 
etc.,    refrigerating   apparatus    for    gen- 
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eral  mess,  laundry  equipment,  new 
"  boiler,  outside  service,  etc.,  at  the  U. 
•  S.  P.  H.  S.  H.,  Whipple  Barracks.  Ariz., 
'has  been  awarded  to  \Vm.  Wllby, 
Selma,  Ala.,  at  |!)1,620.  time  7  months, 
(40420)     1st  report  Oct.  26:  3rd  Nov.  29. 

■  6AN  FRANCISCO— Until  Dec.  30,  11 
a.  m.,  bids  will  be  received  by  U.  S. 
Engineer's  Office,  240  Montgomery  St.. 
under  Order  No.  3385,  for  fur.  and  del. 
t.  o.  b.  wharf,  Rio  Vista.  Solano  coun- 
ty: One  worm  and  shaft  for  H4-ton 
Chishoim  S.  Moore  Standard  screw 
chain  hoist:  1  worm  wheal  for  1-ton 
Chishoim  &  Moore  Itandanl  s.rew 
chain  hoist;  1  hand  wheel  (30  links 
chain  in  circle)  for  l^-ton  Chisiiolm 
&  Jt-oor.  S':u,dard  screw  :n:u.i  lii.isi; 
1  cylinlfr  oi.ly  for  3  h.p.  sing  e  .  >lin- 
dc  Nov.!  i,a.s  entsine  No.  46);.';  . :;  stlb 
cutttTE  fi  ■  Huntington  pattivn  ciiir:y 
wheel  dressers  (no  handle  or  head 
needed) ;  1  steel  sleeve  inside  taper  No. 
3  and  one  No.  4  for  Morse  taper  shank 
drills  No.  034;  1  solid  hexagon  %-in. 
bolt  die;  1  screw  plate  assortment  No. 
30,  including  stock,  52  in.  long,  ad- 
justable tap  wrench  No.  8,  taper  taps, 
dies,    collets   4^4-111.    diameter. 


WASHINGTON,  D.  C. — Until  Dec.  29, 
10:30  a.  m.,  bids  will  be  received  by 
Panama  Canal  Commission,  under  Cir- 
cular No.  1463,  for  furnishing  and  de- 
livering Balboa,  Pacific  port,  soft  steei. 
steep  cable,  fire  alarm  switchboard, 
galley  range,  odometers,  fire  hose,  belt- 
conveyor  brushes,  scrub  brushes,  cus- 
pidor tops,  !ead-and-cord  seals,  oak 
lumber,  etc.  Further  information  re- 
garding this  circular  may  he  had  from 
the  Assistant  Purchasing  Agent,  Fort 
Mason,    San    Francisco. 

SAN  FRANCISCO,  Cal. — U-ntil  Dec. 
29,  11  a.  m..  bids  will  be  received  by 
U.  S.  Engineer's  Office,  240  Montgomery 
St..  under  Order  No.  33«7,  for  fur.  and 
del.  f.  o.  b.  regular  wharf.  Rio  Vista. 
Solano  county:  4  pes.  2x2x5-16-ln. 
angle  iron,  27-ft.  3-in.  Ig. ;  8  sq.  ft. 
sheet  brass.  1-16-in.  thick;  2  flat  iron 
bars,  2'/4x%-in.;  cold  roller  steel  bars, 
as  follows:  2  bars,  2%-in.  dia.,  15  ft.; 
one  1-in.  dia.,  15-ft.  Ig.,  and  one  ?i-in. 
dIa.,  15-ft.  Ig.;  one  round  brass  shaft- 
ing, IH-in.  dia..  10  ft.  long,  and  and 
one  round  brass  shafting  1-in.  dia..  15 
ft.    long. 


WASHINGTON,  D.  C. — The  following 
bids  were  received  at  the  Bureau  of 
Yards  and  Docks,  Navy  Department, 
specification  4545.  for  steel  shelving. 
counters,  bins,  and  wire  partitions  for 
quartermaster  storehouse  at  the  Marine 
Corps  base,  San  Diego,  Calif.: 

Federal  Steel  Fixture  Co..  Park  Row 
Bldg..  New  York  City.  |8,751.70,  60 
days. 

David  Lupton's  Sons  Co..  Tulip  St. 
and  Allegheny  Ave..  Philadelphia, 
shelving,  J10.990;  partitions.  ?1.390; 
total.    $12,380;    55    days. 

Van  Dorn  Iron  Works  Co..  2685  E. 
79th   St..  Cleveland.   J12.838.25,   90   days. 

General  Fireprooftng  Co..  722  Wood- 
ward Bldg..  Washington,  $12,443,  shpt 
60  days. 

Lyon  Metallic  Mfg.  Co..  Aurora.  111.. 
$10,346.01.  55  days. 

Art  Metal  Construction  <To.,  Southern 
Bldg.,  Washington.  $13,679.20,  143  days. 


SAN  DIEGO,  Cal.— The  following 
bids  were  received  on  November  23  at 
the  naval  station,  under  specification 
4547,  for  painting  buildings  and  water 
tank: 

John   S.   Tate.   San   Diego,   Calif..   $1.- 
.725,  30  days. 

Great       Western    Building      Co..    San 
blCKo.  Calif.,   $1,740.   30   ilays. 
,..  Richard    E.    Seal,    San    Diegro,    Calif., 
«1,79Z. 

J.  P.  Sullivan,  Chicago,  $1,940.  30 
days. 


Alhambra  Wall  Paper  &  Paint  Co.. 
Alhambra,  Calif.,  $1,998,  20  days. 

May  Painting  Co.,  San  Diego,  Calif.. 
$2,509,   30   days. 

Ashley  &  Co.,  San  Die£o,  Calif.,  $2,- 
619,  30  days. 

Fairfa-x  Bros.,  Genoa.  Nv  V.,  f2,§00, 
30  days. 


STREET  LIGHTING  '  AND  FIRE 
ALARM  SYSTEM— Bureau  of"  Yards 
and  Docks  Navy  Department.  Wash- 
ington.— Bids  are  wanted  uiitil  Januijiry 
4,  specification  4526,  for  street  light- 
ing and  fire  alarm  system  at  San  Dfego, 
Calif.  Deposit  for  plans.  $l6."';For 
information  address  above. 


HALLS  AND  SOCIETY  BUILD 
INGS 


Commissioned    to   Prepare   Plan.«. 

MASONIC    TEMPLE  Cost,    $ 

LOS  ANGELES,  Cal.  First  and  Chicago 

Streets    (Corner). 
Two-story       brick      Masonic        Temple 

building,   116x140. 
Owner — HoUenbeck   Masonic   Lodge. 
Architects — Arthur   W.  Angel  and  John 

C.     Smith.     Associated,     325     11.     W. 

Hellman   Bldg..    Los   .\ngeles. 


Plans  Approved. 

CLUB   HOUSE  Cost,   

MODESTO,    Stanislaus   Co.,   Cal. 

Bungalow   club    bouse. 

Owner — Stanislaus  Country  Club,  R.  B. 

IfacBride,   President,  Modesto,   Cal. 
Architect — James     H.     Hoose,     Ramont 

Bldg.,    Modesto,    Cal. 


VALLEJO,  Solano  Co.,  Cal. — San 
Pablo  Lodge.  No,  43,  I.  O.  O.  F.,  is 
planning  enlargement  of  the  lodge 
building  at  Marin  and  Georgia  streets. 
According  to  preliminary  plans  sub- 
mitted, it  is  proposed  to  add  another 
story  and  reconstruct  the  portion  oc- 
cupied by  the  First  National  Bank  on 
the  ground  floor.  Means  of  financing 
the    work    are    being   worked   out. 

GRASS  VALLEY.  Nevada  Co.,  Cal  — 
Erection  of  a  community  club  build- 
ing is  proposed  by  citizens.  A  struc- 
ture costing  $12,500  containing  an  ath- 
letic hall,  shower  baths,  plunge,  bil- 
liard rooms,  etc..  is  contemplated.  An- 
other plan  is  to  erect  a  building  for 
athletic  events  to  cost  $2,500. 


HEALDSBURG.  Sonoma  Co.,  Cal. — 
American  Legion.  Sotoyome  Post,  is 
planning  the  erection  of  $15,000  club 
house.  It  is  proposed  to  erect  the 
structure    in    fifteen    units. 


HOSPITALt 


Plans  Completed. 

KEMODEI,.ING  Cost,  $ — — 

FRESNb,   Fresno   Co..   Cal. 
Remodeling     alms     house     for     Nurses' 

Home  and  Training  School. 
Owner — County  of  Fresno. 
Architect — Glass      and      Butner,      Cory 

Bldg..    Fresno,    Cal. 
Plans  are  awaiting  approval  of  State 
Board  of  CHiaritles. 

LOS  ANGELES,  Cal.— Howe  Bros. 
were  low  bidders  at  $39,473  for  install- 
ing plumbing,  heating  and  vacuum 
cleaning  system  In  new  communicable 
diseases  building  at  the  Los  Angeles 
County  Hospital.  Other  bids  were: 
Arthur  Hess,  $40,400;  and  Lohman 
Bros.,   $40,989. 

F.  E.  Nowbery  Electric  Co.  was  low 
bidder  at  $16,202  for  electrical  work  for 
the  same  building.  Other  bids  were: 
H.  H.  Walker.  $16,650;  American  Elec- 
tric    Constr.      Co.,     $17,420;     American 


Electric  Coiistr.  Co..  $17,420;  Prewltt 
Electric  Co./  $17,790;  Golden  State  Elec- 
tric Co..  $19,284;  Electric  Lighting 
Supplv  Co..  $19,560;  WoodiU-Patterson 
Co.,  $19,836;  and  Archer  Electric  Co., 
$S(),377.68.  Plans  by  Wm.  Davidson, 
Chief  .Mechanical  Engineer.  Bids  taken 
under  advisement. 


The  block  of  land  bounded  by  Nine- 
teenth Ave.,  Twentieth  Ave.,  Lawton 
and  Morag^  streets,  has  been  purchased 
by    Islam    Temple    of    Mystic    Shriners. 

It  is  the  Intention  oi  the  national 
body  of  Mystic  Shriners  to  erect  and 
maiiilain  on  this  block  a  group  of 
artistic  fireproof  buildings,  to  be  used 
as  .1  hospital  for  crippled  children,  who 
previously,  through  lack  of  financial 
means,  were  not  able  to  secure  the  ad- 
vantage of  necessary  and  proper  sur- 
gioiil    treatment, 

i  i.e  architect  s  name  will  be  an- 
nounced shortly. 


-MARYSVILLE,  Yuba  COi  Cal. — The 
Vuba  County  Grand  Jury  in  its  annual 
report  recommends  the  construction  of 
a  new  county  hospital  and  insane  ward 
at  the  county  hospital  grounds. 


O.AKLA.MD,  Cal. — Until  Jan.  9,  U)  a. 
m.,  bids  will  be  received  by  Geo.  E. 
Gross.  County  Clerk,  for  purchase  of 
linoleum  for  use  at  Alameda  County 
Hospital,  near  San  Leandro.  See  call 
for  bids  under  ollicial  pruposial  colanin 
ill  thin  issue. 


HOTELS 


I'reliminary   Plans  Being  Prepared. 
HOTKL-STORE  BLDG.        Cost,   $250,000 
SA.N    LUIS    OBISPO.    Cal. 
Five-story      reinforced      concrete     and 

brick  hotel  and  store  building,   120 

rooms,    etc. 
Owner — Carpenter   Hotel  CO.;  San   Luis 

Obispo  Co. 
.■\rchitecl — George    Rushforth.    354  Pino 

San    FVancisco. 


I'laiis  Being  Prepared.  .  .,. 

HOTEL  Cost,  tl50,000 

I  .\.SADENA.  Los  Angeles  Co..  GaL.'.  6lh 

St.  and  Pacific  Ave. 
Five-story     reinforced    concrete     hotel 

building.  ,    . 

Owner — I'hillip    M.    Stone.    lS41    N-Ray- 

mond  Ave.,  Pasadena. 
.^iihitect — Not  Given. 


.\LBUQUERQUE,  New  Mexico. — C.  A. 
Fellows,  Central  Bldg.,  Los  .\ngeles, 
has  contract  at  about  $475, "00  for 
alterations  .and  additions  to  existing 
liot<  I  building  and  for  new  laundry 
liuilding  at  Albuquerque,  New  Mexico, 
for  Santa  Fe  Railway  Co.  The  addi- 
tion will  be  three  stories,  106  rooms, 
TTj  per  cent  baths,  steam  heat,  rein- 
forced concrete  construction,  plaster 
exterior,  tile  roof,  hardwood  .and  pine 
I  rim,  hollow  tile  partitions,  marble  and 
tile  work.  The  lunch  room  will  be 
.  Mlargcd  and  helps'  quarters  fitted  up 
iij  present  laundry  space.  The  new 
l.iundry  building  will  be  three  stories, 
i^OxDO  feet,  reinforced  concrete  con- 
si  ruction,  elevator,  etc. 


LODI,  San  Joaquin  Co..  Cal. — John 
i:ulUgna.  Lodl,  ha^  been  granted  a 
luiilding  permit  by  the  <."ity  Council  to 
erect  a  J14.U00  fireproof  lodging  house 
in  South  Main  street. 


POWER  PLANTS 


i.'.ntract    Awarded. 

POWER  HOUSia  Cost.  $16,500 

v.\Kl.ASD.     SW    26th   and  Linden    Sts. 
One-story    concrete     and     steel     power 
house. 


?? 
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Owner — Sanitary  Ice  &  Storage  Co., 
2tth  and  Chestnut  Sts.,  Oakland. 

Architect — John  Carson,  50  Yosemlte 
Ave.,  Oakland. 

Contractor — Nelson  &  Forsyth,  Easton 
Bldg.,  Oakland. 


flans  Being  Figured. 

POWER   HOUSE.  ETC.  Cost.   *10,00U 

EUREKA.  Humboldt  Co.,  Cal.  County 
Hospital  Grounds. 

Power  house  and  laundry  building. 
({Structure  will  house  laundry 
equipment,  steam  boilers,  concrete 
smoke  stack,  hot  water  system  for 
heating  hospital  buildings). 

Owner — County  ot  Humboldt.  Fred  M. 
Kay.  Clerk. 

Architect  —  Newton  Ackerman,  430  H 
iSt.,  Eureka,  Cal. 


AUBURN.  Placer  Co..  Cal. — Engineer 
J.  E.  Barieau  of  Auburn  has  prepared 
preliminary  plans  for  a  project  to  strip 
100.000  acres  of  Placer  County  timber 
land  aggregating  appro-ximately  2,000,- 
000.000  lumber  feet  and  supply  eastern 
Sacramento  county  with  irrigation 
water  and  utilize  the  power  that  can 
be  developed  between  the  north  fork  of 
the  American  river  and  the  Rubicon 
river  in  supply  municipalities  and  man- 
ufacturing plants  of  the  coast  district. 
The  project  is  backed  by  the  Central 
Sierra  Power  Company,  which  will  be 
incorporated  in  New  York  within  the 
ne.xt  few  weeks.  Fred  P.  Tuttle  Jr.. 
Attorney.  4^8  13th  St..  Oakland,  is 
handling  affairs  for  the  concern  and 
will  leave  shortly  for  New  York  to 
complete  arrangements.  Approxi- 
mately $20,000,000  will  be  expended  in 
the   proposed   project. 


PUBLIC  BUILDINGS 


Plans   Being  Figured. 

Bids  Close  Jan.   9,   1921,   11   a.   m. 

AJJDITION  Cost,    $ 

DOWNEY,  Los  Angeles  Co.,  Cal. 
County  Farm  near  Downey. 

One-story  brick  and  hollow  tile  addi- 
tion (134x253)  to  psychopathic 
building. 

Owner — Los   Angeles   County. 

Architect — Wm.  Davidson.  Chief  Coun- 
ty   Mechanical    Engineer. 


SAN  LUIS  OBISPO.  Cal.— Plans  have 
been  completed  by  the  San  Luis  Obispo 
Park  Corporation  for  a  one-mile  dirt 
circular  race  track,  athletic  field,  fenc- 
ing, grand  stands,  etc..  and  specifica- 
tions will  be  completed  In  about  two 
weeks,  when  bids  will  be  asked;  esti- 
mated  cost.    $35,000. 


SAN  FRANCISCO.— Until  Dec.  21,  3 
P.  M.,  bids  will  be  received  by  Board 
of  Public  Works  for  painting  the  ex- 
terior of  the  municipal  car  barn  at 
Geary  and  Presidio  Ave.  Plans  may 
be  had  from  Bureau  of  Architecture. 
2nd   floor.    City   HalL 


SACRAJIE.VTO,  Cal. — Bids  will  be 
received  until  January  9,  1922.  by  the 
California  Highway  Commission  for 
the  construction  of  a  testing  labora- 
tory building  to  be  erected  in  Sacra- 
mento. For  (orther  iiarticulars  see 
eall  for  biiLi  under  officlul  proiiosal 
colninn. 

LOS  ANGELES,  Cal.— The  Allied  Ar- 
chitects Association,  1128  Cit.  Nat.  Bk. 
bldg..  L.  A.  has  been  commissioned  by 
the  L.  A.  board  of  supervisors  to  pre- 
pare plans  for  the  elevations  for  the 
new  county  jail  and  hall  of  justice  bldg. 
to  be  erected  at  Temple.  Buena  Vista 
and  New  High  Sts.  The  contra  -n  in- 
cludes exterior  elevations  and  interior 
court  rooms.  The  bldg.  will  be  eleven 
stories,  226x195  ft.  The  cost  is  esti- 
mated  at    $2,600,000.      It    wlU    accom- 


modate both  the  city  and  county  jails, 
police,  sheriff  and  court  departments. 
The  remainder  of  structural  and  archi- 
tectural plans  for  the  bldg.  will  be 
prepared  by  Wm.  Davidson,  chief 
county    mechanical    engineer. 

OROVILLE.  Butte  Co.,  Cal. — Until 
January  3.  2  P.  M.,  bids  will  be  re- 
ceived by  C.  "F.  Belding.  County  Clerk, 
for  remodeling  the  County  Jail  quar- 
ters In  the  basement  of  the  Court 
House.  Specitications  on  flle  in  the  of- 
hce  of  the  Clerk. 


RESIDENCES 


i-'lans   Being  Prepared. 

RESIDENCE  Cost,  $12,000 

PALO  ALTO,  Santa  Clara  Co.,  Cal. 
Two-story  frame  and  plaster  residence 
Owner — J.    VV.    Tamplin.    Palo    Alto. 
Architect  —  C.    E.    Cottschalk,    Phelan 
KIdg..  San  Francisco. 


Contract   Awarded. 

RESIDENCE  Cost.    $6,000 

SAN   ANSELMO,   Marin    Co.,   Cal. 

Two-story    frame    residence. 

Owner — Dr.   George   Goodale. 

Architect — Welch    &    Carey,    Merchants 

Natl.    Bank    Bldg.,    San    Francisco. 
Contractor    —    Peter    Hamilton,    Lans- 

dale,   Cal. 


Sketches    Being    Prepared. 
RESIDENCE.    ETC.  Cost,    $10,000 

ALAMEDA,  Cal. 
Two-story       and       basement       8-room 

frame    residence    and    garage. 
Owner — Name   withheld. 
Architect — Jas.    T.    Narbett,    Syndicate 

Bldg.,    Oakland. 


Plans    Completed. 

RESIDENCE  Cost,   $8,500 

PIEDMOiJT,  Alameda  Co. 
Two-story    frame    residence. 
Owner — A.    H.    Burnett. 
Architect  —  Jas.   T.   Narbett,   Syndicate 
Bldg..   Oakland. 
NOTE: — Construction      will     not      be 
started  until  Spring. 


Ready  for  Figures   in   About   a    Week. 

RESIDENCE  Cost.    $10.0iii 

PALO  ALTO,   Santa  Clara   Co..   Cal. 

Two-story  frame  and  plaster  resi- 
dence   (8   rooms,    2  baths). 

Owner — VV.    King. 

.\rchitect — H.  C.  Baumann,  251  Kearny 
St..   San   Francisco, 


Segregated  Figures  To  Be  Taken  This 
Week. 

RESIDENCE.   ETC.  Cost.  $25,000 

SAN    FRANCISCO.      St.    Francis    Wood. 

Two-story  and  basement  frame  and 
plaster  residence  (10  rooms  with 
ballroom  in  basement  and  a  two- 
story  separate  garage  with  serv- 
ants'  apts.). 

Owner — Arnold    Haase. 

Architect — C.   O.   Clausen.   Hearst  Bldg. 


To   be  Done  by  Day's    vVork. 
RESIDENCES  Cost.    $10,000   each 

SAN     FRANCISCO.       NW     Lake     Street 

and  30th  Ave.  and  N  Lake  St.  60  W 

29th   Ave. 
Two    two-story    and    basement    frame 

residences. 
Owner — Allen     &    Co..     168    Sutter    St.. 

San   Francisco. 
.\rchitect — Earle  B.   Bertz.   68   Post   St., 

San    Francisco. 


Contract  Awarded. 

RESIDENCE,  ETC.  Cost,  $18,199 

SAN  JOSE,   Santa  Clara  Co.,  Cal.     The 

-\lameda. 
Two-story   frame  residence  and  garage 
Owner — Grace     Spencer     Hall,   216     N- 

Autumn   St.,   San  Jose. 
Architect — Wolfe    &    Higgins,    Auzerals 

Bldg.,  San  Jose. 


Contractor  . —  J. 
Bldg..   San  Jos 


Thorp,     Auzerais 


Contract  Awarded. 

RESIDENCE  Cost,    $18,88S 

PIEDMONT,  Alameda  Co.,  CaL,  Crocker 

Avenue. 
Two-story    and    basement    frame    resi- 
dence with  tile  root;  also  garagre. 
Owner — H.   D.   Nichols,   297   Lee   Street 
Architect — Albert     Farr,     68     Post    St., 

San  Francisco. 
.Alfred     Peterson,     3918     Linwood    Ave. 

Oakland,  submitted  the  lowest  bid. 


SCHOOLS 


Contracts  Awarded. 

SCHOOL  BLDG.  Cost,  $45,000 

BERKELEY,  Alameda  Co.,  Cal.  Jeffer- 
son School  Site. 

One-story  frame  and  plaster  school. 

Owner — Berkeley  Board  of  Education. 

Architect — Wm.  C.  Hays,  1st  Nat.  Bank 
Bldg..  Berkeley. 

Exciivatlng,  Grading  and  Concrete 
Work  to  be  re-advertised. 

Carpentry  and  Mlllnork — .Walter  Murch 
Federal   Bldg..   Oakland 

Lathins  and  Plastering — Leonard  Bosch 
180  Jessie  St..   San  Francisco. 

.Masonry  and  TUe  Work — M.  B.  Mc- 
Gowan.  ISO  Jessie  St..  San  Francisco 

Electrical  Work — Berkeley  Elec.  Co.. 
2142   Center  St.,  Berkeley. 

HeatiuK  and  Ventilating:  —  Held  up 
(Scott  Co.,   low   bidder  at  $4284). 

Plumbingr — Thos.  R.  Catton.  2327  Prince 
St..  Berkeley. 

Painting: — Burden  &  Kirkhouse.  1426 
Macdonald  Ave..  Richmond. 

Shades — D.  N.  &  E.  Walter.  San  Fran- 
cisco. 

Linoleum — D.  N.  &  E.  Walter,  S.  P. 


Preliminary  Plans  Being  Prepared. 

SCHOOL  Cost    $135,000 

TUSTIN,  Orange  Co.,  Cal. 

Two-story  brick  and  concrete  high 
school  building.  220x82  (18  class- 
rooms and  an  auditorium). 

Owner — Tustin  School  District. 

-Architect — Mott  M.  Marston,  635  I.  W. 
Hellman  Bldg..   Los  Angeles. 


Plans  Being  Prepared. 

SCHOOL  BLDG.  Cost.  $300,000 

COMPTON,  Los  Angeles  Co.,  CaL 
Fireproof  high  school  (20  rooms). 
Owner — Compton     Union     High    School 

District. 
Architect — ^Alfred  W.  Rea  and  Chas.  E. 
Garstang.    903    Los    Angeles    Trust 
&  Savings  Bldg..  Los  Angeles. 


Plans    Being   Prepared. 
SCHOOL    BLDGS.  Cost,    $80,000 

0.\KDALE,    Stanislaus    Co. 
Fireproof    high    school    buildings. 
Owner — Oakdale    Union     High     School 

District. 
.\.rchitect— Wm.     H.     Weeks,     369     Pine 
St.,   San  Francisco. 
A  bond  election  will  be  held  shortly. 


Plans  To   Be   i*reparea. 

CONVENT  Cost,   $80,000 

LODI,  San  Joaquin  Co.,  Cal.  Pleasant 
Ave.    and   Walnut   St. 

Brick  or  toncrete  convent  (8  class- 
rooms and  auditorium  with  din- 
ing hall  In  basement). 

Owner — Roman  Catholic  Archblshbp 
(Rev.  Edw.  Maher  is  pastor  of  St. 
Anne's  Church    in  Lodl). 

Architect — Not    given. 


Plans  Being  Figured — Bids  Close  Jan. 
6.   1922,   7   P.   M. 

SCHOOL  Cost,    $130,000 

ORANGE.   Orange   Co..   Cal. 

Brick  high  school  building  (6  class- 
rooms, auditorium,  library,  study 
hall,   offices,   etc.) 
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Owner — Orange      Union      High      School 

District    (F.   M.    GuUck,  Clerk). 
Architects  —  Allison      &    Allison,    Hi- 
bernian   Bldg.,    L,os    Angeles. 
Figures    are    being    taken    on    segre- 
gated contracts. 


Plans   Being   Figured — Bids   I'lose   Jan. 

»,  192Z.  1  V.  M. 
FIXTURKS  Cost,  J— — 

'SIX.   GROVE.   Sacramento   Co.,   Cal. 
Electric   light    fixtures,    including   elec- 
tric  lamps,   etc.,   tor   high   school. 
Owner — Klk   Grove    Union   High   School 

District. 
Arcbitect — W.   H.    Weeks,   3Ua    I'ine   St., 
San   I'lancisco. 
I'lans  may   be  obtained   trom   the  Ar- 
chitect. 

Preliminary   Sketches   Being   Prepared. 

HIGH  SCHOOL  Cost,  $350,000 

PLACERVILLE,  El  Dorado  Co.,  Cal. 
High   school  building. 

Owner — Placerville  High  School  Dis- 
trict. 

Architect  —  Frederick  S.  Harrison, 
People's  Bank  Bldg.,  Sacramento, 
Cal. 


Working   Drawings  Being  Prepared. 
HORTICULTURE    BLDG.   Cost    ?  100,000 
BERKELEY.     University    Campus. 
Two-story      hollow      tile      horticulture 

bldg. 
Owner — University  of  California. 
Architect — Wm.   C.    Hays,    1st    National 

Bank   Bldg.,   San   Francisco. 

Revising  Plans. 

CrYMN'ASIUM  Cost,    $140,000 

BERKELEY.  Blk.  Bdd.  Grove,  Milvia, 
Bancroft   and   Chamiing. 

Two-story  reinforced  concrete  and 
hollow   tile  gymnasium. 

Owner — Berkeley  Board  of  Education. 

Architect — Wm.  C.  Hays,  First  Na- 
tional   Bank    Bldg.,   San   Francisco. 

Plans  Being  Figured — Bids  Close  Jan. 
9,  1922,  8   P.  M. 

ADDITION  Cost,    

LONG  BEACH,  Los  ATigeles  Co.,  Cal. 
Horace    Mann    Grammar    School. 

Additional  unit  to  school. 

Owner — Long  Beach  Board  of  Edu- 
cation; G.  W.  Scott,  Clerk,  505 
Long  Beach  National  Bank  Bldg., 
Long    Beach. 

.\rchitects  —  Parker  O.  Wright  & 
Frances  H.  Gentry,  Marine  Bank 
Bldg.,    Long   Beach. 

BERKELEY,  Cal.  —  The  Berkeley 
Board  of  Education  received  the  fol- 
lowing bids  on  December  13th  for  fur- 
nishing cafeteria  chairs  and  tables  for 
the  Berkeley  High  School  and  certain 
electrical  work  in  the  same  building: 
Electrical  Work 

Berkeley    Electric    Co $2997 

B.   C.  White    2430 

Contract  awarded  to  B.  C.  White. 
Chairs  and  Tables 
Gorman   Furniture   Co.,    (a)    chairs   $1,- 

250;   (b)   tables  $1,357. 
F.  W.  Wentworth,   (a)   $1050;    (b)   $637. 
Paul   Swedberg,    (a)    $1100;    (b)    $375. 
HogaTi  Lumber  Co.,  (a)   $— — ;   (b)  $726. 
Hayward    &    Wakefield   Co.,    (a)    $1090; 
(b)  $947. 
Bids  taken  under  advisement. 

OAKLAND,  Cal.— The  Oakland  Board 
of  Education  received  the  following 
bids  on  December  l^tli  for  the  ooiistruc- 
lion  of  a  one-story  frame  Administra- 
tion Building  for  the  Prescott  Annex 
School,  situated  south  of  Campbell  .Si. 
and  north  of  Fifteenth  St.  All  bids 
were  taken   under  advisement. 

A.    J.    McPhee $7250 

F.    W.  Maurice.  Oakland 8000 

Schnebly  &  Hostrawaer.  Oakland.    8174 

—   Barnes    8172 

R.   Sheridan   &  Co 8848 

M.  U.  Hopper  Hi  Son 8990 

Walter  Murch    9050 

John  R.  Faulkes 9498 


SACRAMENTO,  CAL.— 

The  following  bids  were  received  on 
December  12,  1921.  by  the  Board  of 
Education  of  the  City  of  Sacramento 
for  the  construction  of  a  two-story 
concrete  and  brick  school  building 
with  tile  roof  to  be  known  as  the 
"Highland  Park  School."  from  plan.s 
prepared  by  the  Architectural  Com- 
mission. Hemmings,  Hudnutt  &  Peter- 
sen. 

The  contract  was  awarded  to  Robert 
Trost,  26th  and  Howard  Sts..  San  Fran- 
cisco. 
Robert   Trost.   San   Francisco.  ..  $135,561 

McGillivray   Constr.   Co 136,350 

K.  E.  Parker  Co.,  S.  F 136, 7y4 

Wm.  Murcell,  Sacramento 140,207 

Wm.    Keating,   Sacramento 145,9.>'i 


ELK  GROVE,  Sacramento  Co.,  Cal. — 
Until  Jan.  6,  8  P.  M.  bids  will  be  re- 
ceived by  S.  R.  Gage,  clerk.  Elk  Grove 
Union  High  School  District,  for  fur- 
nishing and  installing  lighting  'fix- 
tures, lamps,  etc.,  in  new  high  school, 
from  plans  of  Architect  \V.  H.  Weeks, 
369  Pine  St.,  San  Francisco.  See  call 
for  bids  under  official  proposal  colDmn. 
(35099)      1st  report   June    11;   10th.  Dec. 


LOS  ANGELES,  Cal. — Geo.  F.  Barber. 
352  S.  Virgil  Ave..  Los  Angeles,  was 
low  bidder  at  $62,500  on  general  con- 
tract for  new  Custer  Ave.  school  build- 
ing. Elmer  Grey,  Wright  &  Callender 
Bldg.,  Los  Angeles,  is  the  architect. 
Other  low  bidders  were;  Prewitt  Elec. 
Co.  on  wiring  at  $2230;  Apex  Paint  Co.. 
920  S.  Main  St..  on  painting  at  $2472; 
Geo.  A.  Posthumus  on  heating  at  $2150. 
and  E.  W.  Crowell  on  plumbing  at 
$5618.  Bids  referred  to  business  man- 
ager. Two-story,  144x82  ft.,  11  rooms, 
brick  construction,  ruff,  brick  facing, 
composition  and  tile  roof.  The  bids 
were; 

General  Contract — Geo.  F.  Barber. 
$62,500;  Maedonald  &  Driver.  $67,970; 
J.  A.  Hill  Constr.  Co.,  $68,880;  Alex. 
Grant,  $68,693;  R.  H.  Whinery,  $70.- 
700. 

Blectrical  Worfc — Prewitt  Elec.  Co.. 
$2230;  F.  E.  Newbery  Co..  $2345; 
American  Elec.  Constr.  Co.,  $2600. 

Painting — Apex  Paint  Co..  $2472;  Al- 
hambra  Wall  Paper  &  Paint  Co.,  $2998; 
Arenz- Warren  Co..  $3100;  A.  Quandt  & 
Son,  $3179;  R.  Zelinsky,  $3785;  D.  Zel- 
Insky.    $4100;    K.    A.    Lindgreen,    $4986. 

Heating — Geo.  A.  Posthumus,  $2150; 
Marshall-Lock  Co.,  $2923;  Thos.  Hav- 
erty  Co.,  $3038;  J.  Hokom,  $3097;  Jas. 
A.  Nelson.  $3219;Munger  &  Munger, 
$3418. 

Plnmbing — E.  W.  Crowell,  $5618;  W. 
S.  Goodrich,  $5619;  H.  E.  Murray,  $5944; 
Marshall-Lock  Co.,  $6145;  Thos.  Hav- 
erty  Co..   $6945. 


LOS  ANGELES.  Cal.— Geo.  F.  Barber. 
352  S.  Virgil  Ave.,  Los  Angeles,  was 
low  bidder  at  $52,721  on  general  con- 
tract for  new  Santa  Fe  Ave.  school 
building;  Thos.  P'ranklin  Power.  Tajo 
Bldg.,  Los  Angeles,  Is  the  architect. 
Other  low  bidders  were:  H.  E.  Mur- 
ray on  plumbing  at  $6661;  Geo.  A. 
Posthumus  on  heating  at  $3728;  Apes 
Paint  Co.  on  painting  at  $3171,  and 
I  rewitt  Elec.  Co.  on  wiring  at  $2110. 
Bids  referred  to  business  manager 
Two  stories,  60x118  ft.;  reinforced  con- 
citte  walls,  plaster  exterior,  cast  stone 
trim,  composition  roof,  pine  trim.  The 
bids  were; 

General  ContrncI — Geo.  F.  Barber. 
$52,721;  Cambrian  Constr.  Co.,  $57,143; 
J.  C.  Bannister.  $61,224;  J.  B.  Dawson. 
$61,380;  VVIlIard-Brent  Co..  $62,592; 
Walter  Slater  Co.,  $63,864;  J.  A.  Hill 
Constr.  Co..  $66,000;  John  Simpson  & 
Co.,    $67,875;   B.   D.    Kronnick,    $71,000. 

PlmnblnK — H.  E.  Murray.  $6661;  W. 
S.  Goodrich.  $6724;  Thos.  Haverty  Co., 
$V114;  E.  W.  Crowell.  $7458;  Marshall- 
Lock  Co.,  $7590;  Western  PlumberB  It. 
Steam  Fitters,  17760. 


Heatlni— Oeo.  Posthumus.  I37Z8; 
Munger  &  Munger,  $4295;  J.  Hokom. 
$4454;  Marshall-Lock  Co..  $4628;  Thos. 
Haverty   Co..    $5033. 

PalntlHK — Apex  Paint  Co..  $3171;  A. 
Quandt  &  Son,  $3227;  R.  Zelinsky. 
$3673;  Arenz-Warren  <'o.,  $3750;  Al- 
hambra  Wall  Paper  &  Paint  Co..  $3767; 
D.  Zelinsky,  $4000;  E.  A.  Lindgreen, 
$4374. 

Klectrleal  Work — I'rewltt  Elec.  Co., 
$2110;  F.  E.  Newbery  Co..  $2228;  F.  B. 
Potter   Elec.    Co.,    $2287. 


CORONADO.  San  Diego  Co..  Cal. — 
Young  &  Beer,  San  Diego,  were  low 
bidders  at  $111,496  on  general  construc- 
tion tor  erecting  new  Coronado  High 
School  building.  Theo.  C.  Kistner,  San 
Diego,  is  the  architect.  Other  low  bid- 
ders were:  Hartwell  Electric  Co.  on 
wiring  at  $6350.  and  Rhode  Bros,  on 
plumLjing  and  heating  at  $5735  and 
*7uu;i.  respectively.  Certain  changes 
and  deductions  will  be  made  and  con- 
tracts awarded  to  low  bidders  as  soon 
as  funds  are  available.  Part  two- 
story,  326x134  ft.,  reinforced  concrete 
Iramc,  hollow  tile  walls,  piaster  ex- 
terior. Other  bids  on  general  con- 
tract were:  Frank  Hudson,  $119,583; 
Ova  Eckles,  $123,280;  Brawneer  & 
Hunter.  $125,198;  Wright  &  Doran. 
$138,000;  Lowerison  &  Wolstencroft. 
$138,500. 


LOS  ANGELES.  Cal.— Until  9  A.  M.. 
Dec.  28,  bids  will  be  received  by  the  Los 
Angeles  Board  of  Education  for  the 
following  school  work: 

For  installing  gas  radiation  at  Union 
Ave.  School  Building,   138  S.  Union  Ave. 

For  installing  gas  radiation  in 
Florence  Ave.  School.  1904  E.  Florence 
Ave. 

For  constructing  a  sanitary  building 
at  Rockdale  School.  Cor.  Neola  and 
Wiota  St.s. 

For  moving  bungalows  at  McKinley 
Ave.  Junior  High  School  site,  at  Mc- 
Kinley Ave.  and  54tn   St. 

For  constructing  two  sanitary  build- 
ings at  Sierra  Park  School.  Cronus  St. 
and  Vaquero  Ave. 

For  installing  new  toilet  fixtures  in 
basement  of  the  Bridge  St.  School,  1615 
Bridge  St.;  separate  bids  being  taken 
for   general    work   and  plumbing. 

Plans  for  above  work  may  be  ob- 
tained at  Secretary's  office.  730  Security 
Bldg. 


LOS  A.VGELES,  Cal. — -Unlil  9  A.  M., 
January  4,  bids  will  be  received  by  the 
Board  of  Education  for  erecting  new 
Le  Conle  Junior  High  School  on  Bron- 
son  .-Vve.  near  Fountain  Ave.  Plans 
prepared  by  Architectural  Department 
of  lioard  of  Education.  Edgar  H.  Cline. 
architect.  Bids  will  be  taken  separately 
on  general  work,  plumbing,  heating, 
wiring  and  painting.  Plans  on  file  ai 
k'.cretary's  office.  730  Security  Bldg.. 
Los  Angeles.  .  Two  stories  and  part 
basement.  132x350  ft.,  brick  consiruo- 
tion.  clay  tile  roof,  reinforced  concrete 
.■itairways  and  corridor  floors,  maple 
lloors.  structural  steel,  marble  and  tile 
work.      Cost,   $280,000. 


BEUkRLET,  Alameda  Co..  Cal.— Un- 
til iT'ec  27.  4  p.  m.,  bids  will  be  r»>- 
ceived  by  Clyde  E.  Blanchard,  actng 
secif.aiy.  Board  of  Kduc  .tion.  for  e.\- 
caviitlng,  grading  :ird  concrete  work 
in  connection  with  Jefferson  School. 
.See  call  (or  bids  under  oflleini  proposal 
■■ulnnin    In    this   Issue. 


SAN  MATEO.  San  Mateo  Co..  Cal.— 
Steps  are  being  taken  to  form  a  n^w 
high  school  district  comprising  tKe  dis- 
tricts In  the  north  end  of  the  county. 
Should  the  district  be  formed  It  is  pro- 
posed to  call  an  election  to  vole  bonds 
to  llnancf  construction  of  a  new  school. 
Koy  W.  Cloud,  la  County  Superlntan* 
dent  of  Schoola, 
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SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
The  San  Jose  Board  of  Education  re- 
ceived the  following  bids  and  awarded 
a  contract  on  December  13th  for  in- 
stalling a  lieating  system  in  the  Jef- 
ferson  school. 

P.   J..  Bnright.   San  Francisco ?40U 

Scatt   Co.,   Sun    Francisco 41U 

Schneider  &   Dubrutz 42a 

Contract  awarded  to  P.  J.  Bnright. 
2720    McAllister    St..    San    Francisco. 


LOS  ANGKLES,  Cal.— 13.  A.  Lindgren 
was  low  bidder  at  ?3000  for  painting- 
Breed  St.  School.  Other  bids  were; 
Arenz-VVarrtn  Co.,  ?33p0:  D.  Zelinsky 
&'Sons,  ?3:i:iO;  W.  K.  Elliott.  ?:{480;  Al- 
hambra  Wall  Paper  &  Paint  Co..  $3424; 
Apex  Painting   Co..   ?3482. 

R.  Zelinsky  was  low  bidder  at  $34D2 
for  painting  Tenth  St.  school  building. 
Other  bids  were:  Apex  Painting  Co., 
J3500;  Arenz- Warren  Co.,  $3,500;  Al- 
haB>bra.Wall  Paper  &  Paint  Co..  »3oI5; 
E.  A.  L,indgren.  $3B00.  Bids  referred  to 
business  manager. 


LOS  ANGELES,  Cal.— J.  C.  Bannister, 
903  N.  iilariposa  Ave.,  was  low  bidder 
at  ?12,492  on  general  contract  for  two 
school  building.s,  pergola  and  addition 
to  sanitary  building  at  Zelzah  school 
site,  San  Fernando  valley.  Apex  Paint- 
ing Co.  was  low  on  painting  at  $1200. 
The  bids  were:  General  Contract — J. 
C.  Bannister,  112,492;  C.  A.  Williams. 
$12,854;  Cambrian  Constr.  Co..  »12,928; 
McFadden  &  Winkelman.  $12,950;  Far- 
ley &  Farley,  $12,964.50;  Napier  &  Simp- 
son, $13,188;  JMarvin  &  Marvin.  $14,172; 
Walter  Slater  Co.,  $16.(>B0.  I'ainting — 
Apex  Painting  Co.,  $1200;  .^renz-War- 
ren  Co.,  $1277;  i:.  Zelinsky.  $1466;  Al- 
hambra  Wall  Paper  &  Paint  Co.,  $1700. 
Bids  referred  to  business  manager. 


LOS  ANGELES,  Cal. — Glenn  O.  Win- 
get,  Wilshire  Bldg.,  6th  St.  and-  West- 
ern Ave.,  Los  Angeles,  was  low  bidder 
at  $31,924  for  constructing  an  additi  n 
to  Griffin  Ave.  school  building.  Low 
bidders  <yn  other  contracts  were;  Mar- 
shall-Lock Co..  on  plumbing  at  $7694; 
J.  Hokom  on  steam  heating  at  $5113; 
and  D.  Zelinsky  &  Sons  on  painting  at 
$2517.  Geo.  J.  Furtsch  submitted  a 
bid  on  heating  at  $5100  in  writing  and 
$5155  in  figures.  Referred  to  Business 
.Manager,     The   bids   were: 

General  Contract — Glenn  O.  Winget, 
$31,924;  Macdonald  &  Driver,  $34,420; 
Willard-Brent  Co.,  $35, SCO;  J.  D.  Kneen 
Constr.  Co.,  $37,940.  Plnnibing — Mar- 
shall-Lock Co.,  $7694;  G.  C.  Sutton, 
^7768;  B.  W.  Crowell,  $7939;  H.  E,  Mur- 
ray, $7984;  Western  Plumbers  & 
Steamfitters,  $8277;  Thos.  Haverty  Co., 
$10,314.  Steam  Heating — J.  Hokom, 
$5113;  Geo.  J.  Furtsch,  $5155  or  $5100; 
-Atarshall-Lock  Co..  $5185;  Thos.  Hav- 
arfy  Co.,  $5350;  Jas.  A.  Nelson,  $5422; 
Western  Plumbers  &  Steamfitters, 
$5561,  Painting — D.  Zelinsky  &  Sons, 
$2517;  Apex  Painting  Co.,  $2715;  Sink 
Painting  &  Decorating  Co.,  $2810; 
Arenz-Warren  Co.,  $2997;  Alhambra 
Wall  Paper  &  Paint  Co.,  $3030;  R.  Ze- 
linsky,  $3179. 


LOS  ANGELES,  Cal.— Until  9  A.  M., 
Dec.  21,  bids  will  be  received  by  Xb6' 
Los  Angeles  Board  of  Education,  for 
following   school   work: 

For  additions  and  remodeling  at 
Eagle  Rock  Ave.  school;  separ.ate  bids 
OH  general  work,  heating  and  painting. 

For  sanitary  building  at  Lockwood 
St.  school;  separate  bids  on  general 
work    and    plumbing. 

For  kindergarten  building  at  17th 
St.  school  site:  separate  bids  on  gen- 
eral work  and  pluijibing. 
;  For  moving  bungalows  from  6th 
Ave.  school  site  to  Estara  Ave.  school 
site.  ._     _ 

For     additions     to     and     remodeling 


Compton  Ave.;  separate  bids  for  gen- 
eral  wor^,   heating  and   painting. 

For  new  building  at  Rockdale  school 
site,  at  Neola  and  Wiota  Sts.;  sepa- 
rate bids  for  general  work  and  plumb- 
ing. 

Until  9  A.  M.,  Dec.  28,  bids  will  be 
received  by  the  board  for  the  following 
school  work; 

For  additions  and  alterations  at  An- 
geles Mesa  school;  T.  Beverley  Keim, 
Jr.,  architect;  separate  bids  oTi  general 
work,   heating  and   painting. 

For  new  building  for  Selma  Ave. 
school  site;  Mott  M.  Marston,  archi- 
tect;' separate  bids  for  general  work, 
plumbing,  heating,  painting  and  elec- 
trical work. 

Plans  at  secretary's  office,  730  Secur- 
ity Bldg. 


SAN  FRANCISCO.  —  San  Francisco 
Board  of  Public  Works  awards  con- 
tracts for  Columbus  school  addition  as 
follows:  General  Construction;  J.  S. 
Hannah.  142  Sansome  St.,  $31,671. 
Brick,  Stone  and  Terra  Cotta:  M.  B. 
McGowan.  ISO  Jessie  St.,  $13,172.  Lath- 
ing and  Plastering  to  J.  Greenback, 
180  Jessie  St.,  $4350.  Plumbing  to  A. 
Lettich,  365  Fell  St.,  $2840.  Heating 
and  Ventilating,  P.  J.  Enright,  2720 
McAllister.  $3109.  Electric  Work,  G. 
A.  Metcalf,  307  Turk  St.,  $910.  Plans 
were  prepared  by  Architect  Herman 
Barth,   Phelan   Bldg. 


OROVILLE,  Butte  Co.,  Cal. — Con- 
struction of  a  $50,000  grammar  school 
to  serve  the  Webster,  Walnut,  Ante- 
lope, Clayton,  Pleasant  Valley  and 
Meridian  Districts  is  proposed  by  Coun- 
ty Superintendent  of  Schools  Irvin 
Passmore. 


HELENA,  Montana. — Bids  for  $1,- 
400,000  worth  of  construction  will  be 
.  opened  by  the  State  Board  of  Examin- 
ers for  buildings  at  the  University  of 
Montana  on  January  7,  14  and  21.  Jan- 
uary 7:  library,  women's  residence 
hall  and  men's  residence  hall  at  Mis- 
.soula  and  the  g.vm'nasium  and  biology 
building  at  Bozeman;  Jan.  14:  for- 
p:^try  building  and  gymnasium  and 
ongitieering  building  and  shops  at 
Bozeman;  Jan.  21:  heating  pla'ns  for 
both  Missoula  and  Bozeman. 


JIADERA,  Madera  Co.,  Cal. — U. 
Stephenson,  Madera,  awarded  contract 
by  Alpha  School  District  to  install 
.Areola;  heating  system  in  Alpha  school. 
Bids  follow:  D.  Stephenson  (1)  $1.- 
087.  (2)  $622;  C.  E.  Kocher.  Merced,  (1) 
$1,220.     A.  Sanderson,  Clerk  of  District. 


SAN  FRANCISCO —  Mahony  Bros., 
general  contractors  for  the  addition 
to  Mission  High  School,  have  awarded 
contract  for  grading  to  A.  J.  Reeder 
and  reinforcing  steel  to  Truscon  Steel 
Company.  John  Reid,  Jr.,  City  Archi- 
tect. 


LOS 
Burch 

Angeles 
general 


ANGELES,      Cal.  —  Bavin       & 

L'o.,     175    B.    Jefferson     St..    Los 

.   was   low   bidder  at   $73,885   on 

contract    for    new    East     First 


school  building;  Krempel  &  Brkes. 
yiadbury  Bldg.,  Los  Anegles.  are  the 
architects.  Other  low  bidders  were: 
Prewitt  Blec.  Co.  on  wiring  at  $2938;  G. 
C.  Sutton  on  plumbing  at  $9294;  Thos. 
A.  Arthur  on  heating  at  $6150.  and  W. 
K.  Elliott,  535  Citizens  National  Bank 
Bldg..    on    painting    at    $3200.  Two- 

story  and  basement.  139x160  ft.,  ex- 
treme dimensions;  7  classrooms  and 
uuditoriura;  brick  construction.  Bids 
referred  to  business  manager.  The  bids 
were: 

.  -General  Cojilract— 'Bavin  .  &  Burch, 
$73,885;  Walter  Slater  Co.,  $79,000; 
John  Simpson  &  Co.,  $79,875;  J.  C. 
Banister,  $84,700;  L.  A.  Planing  Mill 
Co.,    $84,881;   J.   D.   Kneen   Constr,   Co,, 


Electrical  Work — Prewitt  Electric 
Co.,  $2938;  F.  B.  Newbery  Co.,  $3079; 
American   Elec.   Constr.   Co.,   $3250. 

Plumbing — G.  C.  Sutton,  $9294;  E,  W. 
Crowell.  $9447;  Marshall-Lock  Co'., 
$9749;    J.    Hokom.    $10,662. 

Heating — Thos.  A  Arthur,  $6150, 
Jas.  A.  Nelson.  $6664;  J.  Hokom,  $6864; 
Marshall-Lock    Co..    $7465. 

Painting — W.  K  Elliott.  $3200;  Apex 
Painting  Co..  $3810;  Alhambra  Wall 
Paper  &  Paint  Co.,  $4126;  R.  Zelinsky. 
$4716;    Arenz-Warren    Co.,    $5000. 


LOS  ANGELES,  Cal.—  J.  D.  Kneen 
Contracting  Co.,  Santa  Monica,  was 
awarded  the  general  contract  at  $58,- 
834  for  new  Vine  St.  School  building. 
The  contract  was  awarded  on  the 
original  bid  of  $59,834  with  a  deduc- 
tion of  $1000  for  work  if  steam  heat- 
ing is  installed.  Witmer  &  Watson, 
Wright  &  Callender  Bldg.,  Los  An- 
geles, are  the  architects.  Other  con- 
tracts were  awarded  as  follows; 
Plumbing  to  G.  C.  Sutton  at  $6330; 
heating  to  J.  Hokom  at  $5199;  painting 
to  Alhambra  Wall  Paper  &  Paint  Co.  at 
$3000,  and  electrical  work  to  F.  E. 
Newbery  Co.  at  $2017.  Two-story  and 
basement,  40x156  ft..  14  classrooms; 
hollow  tile  walls,  plaster  e.xterior,  tile 
and  composition  roof. 


SACRAMENTO,  Cal. — Board  of  Ed- 
ucation rejects  bids  for  furnishing  500 
movable  school  chair  desks.  The  Board 
will  call  bids  at  a  later  date  when  it  is 
e.xpected  that  lower  bids  will  be  re- 
ceived. 


STORES  AND  OFFICES 


Plans  Completed. 

ADDITION  Cost,    $ 

FRESNO,  Fresno  Co.,  Cal.  Tulare  St. 
near  J   Street. 

Add  one  story  to  present  2-story  bldg., 
125x100. 

Owner — Pacific  Telephone  &  Telegraph 
Company. 

Architect — Engineering  Dept.  of  own- 
er, San  Francisco. 


Cost,    $500,000 
26th   and   Fig- 


Contract    Awarded. 

OFFICE    BLDG. 

LOS    ANGELES,    Cal. 
ueroa    Sts. 

Three-Story  Class  "A"  office  building, 
267x207. 

Owner — Automobile  Club  of  Southern 
California. 

Architect — Hu'nt  &  Burns,  701  Laugh- 
lin   Bldg.,   Los   Angeles. 

Contractor — C.  J.  Kubach  Co.,  Mer- 
chants Natl.  Bank  Bldg.,  Los  An- 
geles. 

The   basement  and   first   floor   are  con- 
structed. 


Plans   Being   Figured. 

STOKE  &  OFFICE  BLDG.  Cost,  $20,000 

SAN      FRANCISCO.        NE      Eighteenth 

Avenue  and  Geary  Street. 
Two-story       brick     veneer     store       and 

office   building. 
Owner — Jacob    Weissbein. 
Architect — H.  C.   Baumann,  251   Kearny 

St.,   San   Francisco. 


Cost,  $6435 
Ellis  55  E.  Jones, 
store    building. 


Contract  Awarded. 

STORE   BLDG. 

SAN  FRANCISCO.     S. 

One-story    Class    "C" 

Owner— -G.    Lachman. 

Architect — S.   Heiman,  57  Post  St.,   San 

Francisco. 
Contractor — Monson    Bros,    251    Kearny 

St.,  San  Francisco. 


Mlra.monte_8Chot^l^_fel4e._i  .7i8t . §t,  ji.eaf_.^.^ltjM?; 


Sketches  Being   Prepared.  '  ^'' 

STORE   BLDG.  Cost,   $40,000 

BERKELEY,    Alameda    Co.,    Cal.      Ban- 
croft  and    Shattuck   Avenue. 
One-story      and    basement     reinforcsKl 
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concrete     and   brick    veneer     storb 

building  (6  stores). 
Owner — Boardman  Estate. 
Architect  —  Jas.       W.      I'lachek.      20H 

Shattuck   Ave.,   Berkeley. 


Contractor — Alfred    H.    Vog-t.    185    Ste- 
venson   St..    San    Francisco. 


etc.    has    been    awarded    to 
Keeder.   iSnn 


plans   Being   Figured. 

STORE    BLDG.  Cost,    »25,000 

SAN  FRANCISCO.     N\V  I'ost  and  Jones 

Streets. 
One-story      reinforced     concrete     store 

building    (7J    stores. 
Owner — Withheld. 
Architect   —   Sam   L.   Hyman,   Foxcroft 

Bldg..  San  Francisco. 
Figures   are   being   taken    for  a   gen- 
eral   contract. 


Contract    Awarded. 

STORK  Cost.    $20,000 

oAN  FRANCISCO.  S  Geary  Street  61 
K  Mason  Sti'eet. 

Two-story  and  basement  concrete 
store. 

Owner — S.    Quaiman. 

Architect — Willis  C.  L.owe,  782  Mo- 
nadnock    Bldg..    San    Francisco. 

I'ontractor — P.  A.  Baimer.  782  Monad- 
nock   Bldg..   San   Francisco. 

Plans  Being  Figured. 

STORE   BLDG.  Cost,    $15,000 

SAN    FRANCISCO,    S    Geary    St.,    E    of 

Mason. 
OTie    story    and     basement   brick   store 

building  (2  stores). 
Owner — M.    Vandell. 
Architect — S.  Heiman,  57  Post  St. 
Figures  are  being  taken  for  a  general 

coTi  tract. 

Contract  Awarded. 

STORE    BLDG.  Cost,    $8000 

SAN  FRANCISCO.  S  OFarrel,  137i« 
E   Jones. 

One-story  and  basement  Class  "C" 
store    building. 

Owner — Robert   Ransohoff,  255  Post  St. 

Architect — Henry  Michelsen.  Phelar 
Bldg. 

Contractor — Barrett  &  Hilp,  918  Har- 
rison   St. 

Contract    Awarded. 

ALTER  STORE   FRONTS       Cost,    $1450 

BERKELEY,    Shattuck    and    University 

Aves. 
Alter   store    fronts. 
Owner — S.    B.    Hoy,    Berkeley. 
Architect — Geo.  Rushforth,  354  Pine  St., 

San    Francisco. 


Plans  Being   Prepared. 
STORE   &  OFFICE  BLDG.  Cost,   $ — 

LOS  ANGELES,  Cal.     SW  Eighth  ana 

Spring  Streets. 
Twelve-story     and     basement     Class     A 

store  and  ollice  building,  50x155. 
Owner — W.    W.   Paden   and  C.  H.   Price, 

Sory  Bldg.,  Los  Angeles. 
Architect — Loy   L.   Smith,    804      Higgins 

Bldg.,  Los  Angeles. 


Contract    Awarded. 

FILM  EXCHANGE.  ETC.     Cost,  $40,000 

SAN     FRANCISCOO.       NE    Turk     Street 

and   Leavenworth   Street. 
Two-story      and    basement      reinforced 

concrete    film    exchange    and    labra- 

tory  building. 
Owner — Louis  R.   Lurie. 
Architect — Albert     Schroepfer.     Nevada 

Bank   Bldg..  San  Francisco. 
Contractor —  V'ukicevich    &    Bagge.    ISO 

Jessie   St.,   San   Francisco. 

Contract    Awarded. 

BAKERY  Cost,    $11,3IJU 

SAN  FRANCISCO.  S  Minna  Street 
Bet.    6th    and    7th    Sts. 

One-story    reinforced    concrete    bakery. 

Owiier — Sierra  Investment  Co. 

Architect — Arthur  S.  Bugbee.  26  Mont- 
gomery St.,  San  Francisco. 

Contractor — Louis  Hinson,  1228  <rrove 
St.,    San    Francisco. 

Figures   Being  Taken  From  a  Selected 

List   of  Contractors. 
STORE  &  OFFICE  BLDG.     Cost,  $25,000 
SAN     FRANCISCO.     NW     Mission     and 

New    Montgomery. 
Two-story      and      basement      Class      C 

store  and   office  bldg.,   80   x  60. 
Owner — Sharon   Estate. 
Architect — Geo.    Wm.    Kehham,    Sharon 

Bldg. 

Low   Bidder. 

STORE  BLDG.  Cost,  $25,000 

SAN  FRANCISCO.  NW  Post  and  Jones 
Street. 

One-story  reinforced  concrete  store 
building   (7)   stores. 

Owner — John    Rosenfelds   Sons. 

Architect  —  Sam  L.  HymaTi,  Foxcroft 
Bldg.,  San   Francisco. 

Low  Bidder — Barrett  &  Help.  918  Har- 
rison St. 

The  excavation,  grading,  bulk  heading. 


SEATTLE,  Wash. — Schack,  Young 
&  Myers,  architects,  Libby  Bldg.,  are 
preparing  plans  for  two-story  addi- 
tion to  Central  Building  iTi  Third  Ave. 
for  offices  of  the  Northern  Pacific 
Railroad;    estimated   cost,   $175,000. 


SANTA  MONICA.  Cal. — Until  7  P.  M., 
Dec.  30,  bids  will  be  received  by  the 
Board  of  Education  of  Santa  Monica 
for  erecting  an  office  building  at  Jef- 
ferson School  site,  on  6th  St.,  Santa 
Monica.  Allison  &  Allison.  1405  Hi- 
bernian Bldg.,  Los  Angeles,  are  the 
architects.  It  will  be  two  stories,  6 
rooms,  brick  construction,  red  pressed 
brick  facing,  composition  roof,  cement 
and  pine  floors.  Certified  check  or 
bond  for  10%  required.  D.  M.  Fawcett, 
Secretary. 


THEATRES 


Contractor    Taking    Sub-Figures. 
THEATRE,    ETC.  Cost,    $100,00(1 

HAYWARD,   Alameda  Co.,   Cal.     Castro 

Street. 
One  and   two-story   reinforced  concrete 

theatre,  store  and  office  building  (2 

stores). 
Owner — -Chas.    W.  Heyer.  Hayward. 
Architect —  Henry      H.      Meyers,      Kohl 

Bldg.,  San   Francisco. 
Contractor — Chas.    W.    Heyer   Jr.,    Mills 

Bldg.,  San  Francisco. 

I  Inns   Being  Figured. 

THEATRE  Cost,    $ 

SAN    FRANCISCO.       Third    and    Minna 

Streets. 
One-story     Class     "A"     motion     picture 

theatre. 
Owner — Name   withheld. 
Architect — A.    W.    Burgren,    110    Sutter 

St.,  San  Francisco. 

S.AN  FRANCISCO.  Cal.— D.  Zelinsky 
A:  .Sons.  420  Turk  St..  has  been  awarded 
a  contract  for  the  painting  in  con- 
nection with  the  construction  of  the 
Junior  Orpheum  Theatre  building,  a 
I  Ins.";  A  structure.  Contract  price.  $10,- 
iiiiii.  It  is  being  erected  on  the  north- 
west corner  of  Golden  Gate  Ave.  and 
Taylor  St.,  from  plans  prepared  by 
.\rchitect  G.  Albert  Lansburgh,  709 
.Mission   St. 


16 


BUILDING      AND       ENGINEERING      NEWS         Saturday,    December    17,   1921 


NOTICE    TO    PUMP    AND    HOTOR 
MANUFACTURERS 

The  Board  of  Directors  of  the  Terra 
Bella  Irrigation  District  will  receive 
sealed  bids  or  proposals  up  to  the 
bonr  of  11  o'clock  A.  M.  on  January  3> 
1»22,  for  the  furnishing-  of  the  follow- 
ing described  pump   and   motor. 

One  horizontal  centrifugal  pump, 
capacity  5,000  gallons  per  minute 
against  a  head  of  125  feet,  to  be  direct 
connected  to  the  following  described 
motor. 

One  electric  motor,  200  horse  power, 
2200  volts,  3  phase,  60  cycles,  1200  rev- 
olutions  per   minute,    at   no    load. 

All  of  the  above  to  be  in  accord- 
ance with  the  specifications  therefore 
and  on  file  in  the  office  of  the  Terra 
Bella    Irrigation    District. 

Each  bid  must  be  accompanied  with 
a  certified  check  in  the  sum  of  at 
least  5  per  cent  of  the  total  araout  of 
the  bid  ;ind  made  payable  without  re- 
course to  the  President  of  the  Board 
of  Directors  of  the  Terra  Bella  Irriga- 
tion District  as  evidence  of  good  faith 
that  the  bidder  will  enter  into  a  con- 
tract and  furnish  a  satisfactory  bond 
that  he  will  furnish  the  pump  and  mo- 
tor, or  pump  or  motor  as  specified  in 
his   bid. 

All  bids  must  be  on  blanks  fur- 
nished  by   the   District. 

The  Board  of  Directors  reserves  the 
right  to  reject  an\  or  all  bids,  to 
waive  defects  and  to  accept  any  part 
of  any   bid. 

EARLE  R.  CLEMENS,  Secretary. 


STATE    OP    CA1.IPORNIA 


DEPARTMENT     OP     PUBLIC     W^ORKS 


CALIFORNIA  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived af  the  office  of  the  California 
tlighTvay  Commission,  515  Fortun 
BnUdingr*  Sacramento,  Cal.,  nntU  2 
o'clock  P,  M.,  on  January  9th,  1922,  at 
which  time,  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made. 

A  testing  laboratory  building  in  the 
City  of  Sacramento,  California. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  tha 
offices  of  the  Division  Engineers  at  Loa 
Angeles  and  San  Francisco. 

No  bid  will  be  received  unless  it  Is 
made  on  a.  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.   etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest  of   the   State. 

NEAYELL  D.  DARLINGTON, 
CHARLES  A.  WHITMORE, 
GEO.   C.   MANSFIELD, 
California  Highway  Commission 
AUSTIN    B.    FLETCHER, 

State   Highway   Engineer. 
JOHN    F.    GALVIN, 
'  ,  „  Secretary. 

-Dated  December  J2,  1921. 


NOTICE  TO  BIDDERS 


ccmber  20,  19Z1,  for  furnishing  and 
installing-  a  water  pump  for  the  w'ater 
system  of  the  City  of  Turlock  together 
with  all  necessary  connections,  equip- 
ment and  appurtenances  for  and  i-n- 
cluding  the  complete  installation  of 
same  ready  for  practical  operation  ac- 
cording to  the  plans  and  specifications 
for  said  pump  and  materials,  now  on 
file  in  the  office  of  the  City  Clerk  of 
the  City  of  Turlock,  reference  to  which 
plans  and  specifications  is  hereby  made 
for   further   particulars. 

Each  bid  must  be  accompanied  by  a 
certified  check  in  the  sum  of  not  less 
than  10  per  cent  of  the  amount  of  the 
bid  as  a  guarantee  that  the  bidder  -will 
enter  into  a  contract  within  ten  days 
from  the  date  of  the  award  in  case  the 
bid   is  accepted. 

By  order  of  the  Board  of  Trustees 
of  the  City  of  Turlock  and  dated  this 
eighth    day    of   December,    1921. 

A.  P.  FERGUSON. 

City  Clerk. 

BIDS    -WANTED    FOR    LINOLEI^M 


NOTICE   TO    CONTR.\CTORS 


Office  of  the  Clerk  of  the  Board  of 
Supervisors.   Alameda   County,   Calif. 

Sealed  bids  will  be  received  bv  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County,  at  his  office,  nntil 
Monday,  January  9th,  1922,  at  10  o'clock 
A.  M.  (the  day  when  said  bids  will  be 
opened  and  the  contract  awarded)  for 
the  purchase  of  Linoleum  for  use  af 
the  Alameda  County  Hospital,  near  San 
Leandro.    Alameda    County.    California. 

Specifications  on  file  in  the  office  o£ 
the  County  Purchasing  Agent  open  to 
insi)ection. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of  the 
amount  of  the  bid  or  proposal,  certified 
to  by  some  responsible  bank,  and  made 
payable  to  Geo.  E.  Gross.  Clerk  of  the 
Board,  to  be  forfeited  to  the  County  of 
Alameda  as  agreed  and  liquidated  dam- 
ages should  the  party  or  parties  to 
whom  the  contract  shall  be  awarded 
fail  to  enter  into  the  contract  after  the 
award  or  to  give  the  bond  required  bv 
the  Board  for  the  faithful  performance 
of  the  Contract. 

(SEAL)  GEO.   E.  GROSS. 

Clerk    of   the   Board    of   Supervisors   of 
the  County  of  Alameda. 

Dated  December   12.   1921. 


NOTICE  TO  CONTR.-VCTORS  FOR  EX- 
CAV.'VTING,  GR.\DING  AND  CO.\- 
CRETE  -WORK  AT  THE  JEPFERSO.N 
SCHOOL. 


Notice  is  hereby  given  that  sealed 
bids  will  be  received  by  the  under- 
signed on  behalf  of  the  City  of  Turlock 
up  to  7i00  o'clock  p.  m^  Toesday,  De- 


The  Board  of  Education  of  the  City 
of  Berkeley  and  of  Berkeley  School 
District  in  the  County  of  Alameda.  State 
of  California,  invites  and  the  under- 
signed -n'ill  receive  at  his  office.  2133 
AUston  Way.  Berkeley.  California,  up 
to  the  hour  ol  4  o'clock  P.  M.,  December 
27,  1921,  sealed  proposals  for  furnishing 
the  necessary  materials,  tools  and  labor 
for  excavating,  grading  and  concrete 
work  at  the  Jefferson  School  situated 
on  the  corner  of  Sacramento  street  and 
Rose  street,  in  Berkeley  School  District, 
in  accordance  with  plans  and  specifica- 
tions adopted  by  said  Board  of  Educa- 
tion on  June  15.  1920.  and  now  on  file 
in  the  oflSce  of  the  said  Board  of  Edu- 
cation, 2133  AUston  Way,  Berkeley. 
California. 

Copies  of  said  plans  and  specifications 
may  be  obtained  from  the  offices  of 
William  C.  Hays.  1325  First  National 
Bank  Building.  San  Francisco.  Califor- 
nia, or  office  of  the  Secretary  of  the 
Board  of  Education.  2133  AUston  Way. 
Berkeley.  California,  upon  depositing 
the  sum  of  Ten  ($10.00)  Dollars,  and 
must  be  returned  -within  seven  days  or 
the  said  deposit  will  be  forfeited  and 
turned  into  the  treasury  of  the  said 
Board   of  Education. 

Bids  must  be  on  blank  forms  fur- 
nished by  and  obtained  from  said  Wil- 
liam C.  Hays.    Work  on  the  above  con- 


tract must  be  commenced  within  48 
hours  from  notification  of  the  Board  of 
Education  to  commence  said  work,  and 
be  diligently  prosecuted  until  comple- 
tion thereof,  unless  otherwise  ordered 
by  said  Board  of  Education  and  the 
.Architect. 

The  successful  bidder  will  be  required 
to  furnish  a  surety  bond  acceptable  tp 
the  Board  of  Education  in  a  stim  hot 
less  than  twenty-five  (25%)  per  cent 
of  the  contract  price,  guaranteeing  the 
faithful  performance  of  the  contract: 
also  a  bond  in  a  sum  not  less  than  fifty 
(50%)  per  cent  of  the  contract  pripe, 
guaranteeing  the  payment  of  all  clain^s 
for  labor  employed  or  materials  used 
in  the  excavating,  grading  and  concrete 
work  at  said  Jefferson  £*chool,  as  pro- 
vided by  an  Act  of  the  Legislature  of 
the  State  of  California  entitled  "An 
Act  to  Secure  the  Payment  of  Claims  of 
Material-men,  Mechanics  or  Laborers 
Employed  by  Contractors  upon  State. 
Municipal  or  other  Public  Works,  Ap- 
proved March  27,  1897,"  and  .must  car- 
ry adequate  insurance  or  give  bonds 
indemnifying  the  Board  of  Education 
against  liability  for  compensation  pro- 
vided by  "Workingmen's  Compensation 
Insurance  and  Safety  Act.  approved 
May  26,  1913."  satisfactory  to  the  said 
Board  of  Education. 

All  bids  must  be  accompanied  by  a 
cash  deposit  or  a  certified  check  on  a 
responsible  bank  and  payable  to  the 
Board  of  Education  for  an  amount  equal 
to  ten  (10%)  per  cent  of  the  amount  of 
I  he  bid. 

If  the  bidder  to  whom  the  contract  is 
awarded  shall  for  five  (5)  days  after 
such  an  award  fail  or  neglect  to  enter 
into  a  contract  and  file  the  required 
bonds  for  the  faithful  performance  of 
the  contract  and  the  furnishing  of  ma- 
terials and  labor,  the  cash  deposit  or 
certified  check  of  said  bidder  may  be 
declared  forfeited  to  the  Board  of  Edu- 
cation and  shall  be  collected  and  paid 
into  the  General  Fund  of  said  Board  of 
Education. 

The  Board  of  Education  reserves  the 
right    to    reject    any    and    all    bids. 

By  order  of  the  Board  of  Education 
of  the  City  of  Berkeley.  County  of  Ala- 
meda, State  of  California.  December  13. 
1921. 

CLYDE    BLANCHARD, 
-Acting  Secretary  of  said  Board  of  Edu- 
cation. 


NOTICE  FOR  BIDS 


NOTICE  IS  HEREBY  GIVE3N  that 
sealed  bids  will  be  received  and  opened 
l>y  the  Board  of  Trustees  of  the  Elk 
Grove  Union  High  School  District  of 
Sacramento  County.  California,  nntfl 
eigrht  o'clock  P.  M.  of  Friday,  January 
<!th.  1922,  for  furnishing  and  installingr 
electric  light  fixtures,  including  elec- 
tric lamps,  etc.,  in  the  new  High  School 
building  being  erected  in  the  City  of 
Elk  Grove;  all  in  accordance  with  the 
plans  and  specifications  as  prepared 
by    W.    H.    Weeks,    Architect. 

Plans  and  specifications  may  be 
seen  at  the  office  of  the  Architect,  W. 
H.  Weeks,  369  Pine  Street,  San 
F'rancisco. 

All  bids  should  be  presented  OB 
blank  forms  furnished  by  the  Archi- 
tect. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  some  responsiblLe 
California  bank,  in  the  sum  of  not  less 
than  Ten  Per  Cent  (10%)  of  the 
amount  bid;  made  payable  to  H.  J*. 
Ehrhardt.  President  of  the  Board  of 
Trustees  of  the  Elk  Grove  Union  Hlsi 
School  District,  as  good  faith  that  the 
party  to  whom  the  contract  will  be 
a-n-arded  will,  within  Ten  (10)  Days 
enter  into  the  necessary  agreement 
and  bonds  for  the  faithful  perform* 
ance  of  said  work,  and  in  case  the 
successful   bidder   to   whom   the   io*- 


Saturday.    December    17.    1921         BUILDING      AND       ENGINEERING       NEWS 


a 


tract  is  awarded  falls  or  refuses  to 
enter  Into  said  agreement  and  bonds, 
said  check  will  be  forfeited  and  re- 
talTied  by  the  said  school  district  as 
liquidated    damage. 

The   Board    of   Trustees   reserves   the 
right   to   reject  any  or  all   bids. 

H.    L.    EHRHARDT,    Pres. 

S.    R.    GAGE.    Clerk. 


NOTICE    TO    BIDDERS 


Torlock     Irrisntlon     DiNtrlct     and     Mii 

deHto  Irrii^ntlun  Ulstriet.  Stnnislaus 

and    .Merced   Countloii.   Cnllforni.i 


JOINT     STOU.\GE     WORKS 


Sealed  proposals  will  be  received 
at  the  oflice  of  the  Turlock  Irrigation 
District,  at  Turlock.  California,  until 
Friday.  Decenil>er  23,  1021.  nt  10  uVlook 

A.  M.,  for  furni.shing  and  deliviring 
afty  thousand  (nO.OOO)  barrel.s  to  two 
hunderd  thousand  (200.000)  barrels  of 
Portland  cement  f.  o.  b.  cars  factory. 
The  cement  must  meet  the  standard 
specifications  for  cement  adopted  by 
the  American  Society  for  testing  ma- 
terials and  must  be  delivered  on  a 
schedule  provided  by  the  Districts. 
Delivery  to  be  at  the  rate  of  about 
twenty-five  thousand  (25.000)  barrels, 
monthly,    beginning   January.    1922. 

Also  for  furnishing  and  delivering 
f,  o.  b.  cars,  San  Francisco,  steel  rein- 
forcing bars  as  follows: 

20,000  lbs.  1^  inch  square,  deformed 
steel  reinforcing  bars. 

90.000  lbs.  %  inch  square,  deformed 
steel  reinforcing  bars. 

164,000  lbs.  M  inch  square,  deformed 
steel   reinforcing  bars. 

The  contracts  will  be  let  to  the 
lowest  responsible  bidder,  but  the 
Boards  reserve  the  right  to  reject  any 
or  all  bids. 

Each  proposal  must  be  accompanied 
by  a  certified  check  for  five  (5)  per 
c,ent  of  the  amount  of  the  bid.  payable 
to  the  order  of  the  Treasurer  of  the 
Turlock  Irrigation  District,  for  the 
benefit  of  s.aid  Districts  as  a  guar- 
anty that  the  bidders  will,  if  success- 
ful, execute  a  satisfactory  contract 
and  furnish  a  bond  in  the  sum  of  not 
less  than  twenty-five  (2.5)  per  cent  of 
the  amount  of  his  bid  for  the  faithful 
performance  of  the  contract,  said  bond 
to  be  subject  to  the  approval  of  said 
Boards. 

The  proposals  must  be  marked 
"Proposals  for  Materials  for  Don 
Pe^ro  Storage  Project"  and  addressed 
"Turlock  Irrigation  District  and  Mo- 
desto Irrigation  District.  Turlock, 
California." 

Done  in  pursuance  of  orders  of  the 
Board  of  Directors  of  the  Turlock  Ir- 
rigation District  and  the  Modesto  Ir- 
rigation District,  this  29th  day  of  No- 
vember. 1921. 

ANNA  SORENSEN. 
Secretary.    Turlock    Irrigation    District. 

C.    S.    ABBOTT. 
Secretary.   Modesto   Irrigation    District. 


Aids  wanted  for  steam   heat- 
ing SYSTEM 


notice    to    BIDDERS 


Notice  is  hereby  given  that  the 
Board  of  Education  of  the  Petaluma 
City  High  School  District  will  re- 
ceive sealed  bids  for  the  installation 
of  a  steam  heating  system,  ventila- 
tion and  fuel  oil  equipment  for 
Petaluma  .Tunior  High  School  and 
Gymnasium  Buildings  to  be  erected 
on  the  lands  recently  purchased  for 
that  purpose,  according  to  the  plans 
and  specifications  prepared  by 
Brainerd  Jones,  architect,  and  Albert 
A.  Coddinglon.  Consulting  Kngineer. 
and  a  copy  of  which  can  be  procured 
at  the  said  office  of  the  said  architect 
In  the  City  of  Petaluma,  upon  deposit- 
ing with  the  said  architect  the  sum  of 
$15.00  (fifteen  dollars),  which  said  sum 
will  be  returned  upon  the  return  of  the 
said  plans  and  specifications  within 
two  weeks. 

Each  bid  shall  be  accompanied  by 
a  certified  check  equal  to  ten  per 
cent  of  the  amount  bid.  to  be  for- 
feited If  such  bid  Is  accepted  and 
such  a  bidder  shall  fall  to  enter 
Into  ft  contract  for  the  construction 
of  said  system,  within  10  days  after 
acceptance  of  such  bid. 

SsUd  sealed  bids  will  bo  received 
UD  to  riKht  o'clork  P.  M.,  ot  (he  10th 
dny  of  Jnnunry,  1023,  at  which  time 
said  bids  will  be  opened  at  a  meeting 


of  the  Board  of  Education  of  Petaluma 
City  High  School  District.  Petaluma. 
Sonoma  County,  California,  in  the  City 
Hall   in   the  City  of  Petaluma. 

The  said  Petaluma  City  High  School 
District  (as  owners)  reserve  the  right 
to  reject  any  or  all  bids. 

All  bids  must  be  addressed  to  P.  J. 
Blim.  Secretary  of  the  Board  of  Edu- 
cation of  Petaluma  City  High  School 
District.  Petaluma.  Sonoma  County. 
California. 

By  order  of  the  Board   of  Education 
ot  Petaluma  City  High  School  District. 
Petaluma,   Sonoma   County.   California. 
P.J.    BLIM.    Secretary. 


BIDS     WANTED     FOR     PROGRAM 
CLOCK     SYSTEM 


NOTICE    TO    BIDDERS 

Notice  is  hereby  given  that  the  Board 
of  Education  of  the  Petaluma  City 
High  School  District  will  receive  sealed 
bids  for  the  installatioTi  of  a  complete 
Program  Clock  and  Bell  System  for 
Petaluma  Junior  High  .School  and 
Gymnasium  Buildings  according  to  the 
plans  and  specifications  prepared  by 
I3rainerd  Jones,  architect,  a  copy  of 
which  can  be  procured  at  the  said  of- 
fice of  the  said  architect  in  the  City  of 
Petaluma.  Each  bid  shall  be  accom- 
panied by  a  certified  check  equal  to 
ten  per  cent  of  the  amount  bid.  to  be 
forfeited  if  such  bid  is  accepted  and 
such  bidder  shall  fail  to  enter  into  a 
contract  for  the  construction  of  said 
system  within  10  days  after  acceptance 
of  such  bid. 

Said  sealed  bids  will  be  received  up 
to  eight  o'clock  P.  M.  of  the  10th  day 
of  .Inniinry,  1022,  at  which  time  said 
bids  will  be  opened  at  a  meeting  ot  the 
Board  of  Education  ot  Petaluma  City 
High  School  District.  Petaluma,  So- 
noma County,  California,  in  the  City 
Hall   in  the  City  of  Petaluma. 

The  said  Board  of  Education  of  Pet- 
aluma City  High  School  District  re- 
serves the  right  to  reject  any  or  all 
bids. 

All  bids  to  be  addressed  to  P.  J. 
Blim.  Secretary  of  the  Board  of  Edu- 
cation of  Petaluma  City  High  School 
District,  Petaluma,  Sonoma  County, 
California.  By  order  of  the  said  Board 
ot  Education  ot  Petaluma  City  High 
School  District.  Petaluma.  Sonoma 
County,  California. 

P.  J.  BLIM. 
Secretary. 


BIDS    WANTED   FOR   SCHOOL, 


NOTICE   TO   BIDDERS 


Notice  is  hereby  given  that  the  Board 
of  Education  of  Petaluma  City  High 
School  District.  Somoma  County.  Cali- 
fornia, will  receive  sealed  bids  for  the 
furnishing  of  all  labor  and  material 
necessary  in  the  erection  and  comple- 
tion of  a  Junior  High  School  Building 
and  Gymnasium  Building  on  the  lands 
recently  purchased  by  the  said  Board 
of  Education  for  that  purpose,  which 
said  lands  are  bounded  by  F'air.  Bas- 
sett.  Broadway  and  English  Streets, 
according  to  the  plans  and  specifica- 
tions therefor  prepared  by  Brainerd 
Joiies,  Architect,  of  the  City  of  Peta- 
luma, and  which  said  plans  and  speci- 
fications arc  now  on  file  in  the  office 
of  the  said  Board  of  Education  at  the 
City  Hall  in  the  City  of  Petaluma. 
County  of  Sonoma.  State  of  California, 
and  copies  ot  which  said  plans  and 
specifications  can  be  procured  at  the 
oflflce  of  the  said  architect  In  the  said 
City  of  Petaluma.  upon  depositing  with 
the  said  .u-chitect  the  sum  of  Fifteen 
and  00-100  ($15.00)  Dollars,  which  said 
sum  will  be  returned  upon  the  return 
of   the    said    plans   .and    specifications. 

Said  sealed  bids  will  be  received  up 
to  «lKht  o'clock  P.  M.  of  the  27th  day 
of  Drremlipr,  1021,  by  the  undersigned 
Secretary  of  the  Board  of  Education  of 
T'ttaluma  City  High  School  District. 
Sonoma  County.  California,  at  which 
time  said  bids  will  be  opened  at  a 
meeting  of  the  Board  of  Education  of 
Petaluma  City  High  .School  District,  In 
the  City  Hall.  In  the  said  City  of  Peta- 
luma. 

Said  sealed  bids  must  be  accompa- 
nied by  a  certified  check  In  a  sum 
eciual  to  at  least  10  per  cent  (ten  per 
centum)  of  the  amount  of  bid  to  do  tho 
work    mentioned,    which    shall    be    for- 


feited if  such  bid  is  accepted  and  such 
bidder,  or  bidders  shall  fail  to  enter 
Into  a  contract  for  the  construction  ot 
said  buildings  In  accordance  therewith 
within  fifteen  days  after  acceptance  ot 
such  bid. 

.Mo  bids  will  be  considered  unless 
made  out  on  blank  forms  furnished  by 
said  architect. 

The  successful  bidder,  or  bidders, 
will  have  to  give  bonds  in  the  sum 
of  50  per  cent  (fifty  per  centum)  cov- 
erlng  labor  and  materials;  and  in  addi- 
tion a  20  per  cent  (twenty  per  centum) 
bond   for  faithful  performance. 

The  said  Petaluma  City  High  School 
District,  Sonorti.1  County.  California 
(as  owiiera),  reserve  the  right  to  re- 
ject   any   and   all    bids 

-All  bids  to  be  addressed  to  P.  J. 
Blim.  Secretary  of  the  Board  of  Edu- 
cation of  Petaluma.  City  High  School 
District,  Sonoma  County.  California. 

By    order  of   the  said  Board   of   Edu- 
cation   of   Petaluma    City    High    School 
District.   Sonoma  County.   California. 
P.   J.    BLIM. 
Secretary. 


HIDS       W.4NTED       F'OR       FURNITURB 
AND    HOSPITAL    SUPPLIES 


NOTICE   TO    CONTRACTORS 


Office  ot  the  Clerk  of  the  Board  of 
Supervisors.  Alameda  County.  Cali- 
fornia. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Aiauieda  County,  at  his  office,  until 
Tuesday.  December  2rth.  1021,  nt  10 
o'clock  A.  M.  (the  day  when  said  bi'ds 
will  be  opened  and  the  contract  award- 
ed) for  the  furnishing  of  diuipment 
consisting  of  Furniture  and  Hospital 
Supplies  for  use  at  the  .A.lameda 
County  Hospital,  near  San  Leandro. 
Alameda  County,  California. 

Sijccificatlons  on  file  in  the  oflfice  ot 
the  County. Clerk   open   to   insi)ection. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of  the 
amount  of  the  bid  or  proposal,  certified 
to  bv  some  responsible  bank,  and  made 
pay:i:)le  to  Geo.  E.  Gross.  Clerk  of  the 
Boa  ti.  to  be  forfeited  to  the  County 
ot  .Mameda  as  agreed  and  liquidated 
damages  should  the  party  or  parties  to 
whom  the  contract  shall  be  awarded 
tail  to  enter  Into  the  contract  after  the 
award  or  to  give  the  bond  required  by 
the  Board  for  the  faithful  performance 
of  the  Contract. 

(SEAL)  GEO.    E.    GROSS. 

Clerk    of    the    Board    of   Supervisors    of 

the  County  of  Alameda. 
Dated  November  28,   1D21. 


.STATE      BANKERS      TO      .-MD      HOME- 
BUILDIVG  C.\MP.\IGN 


Bankers  of  California  are  called  up- 
on to  aid  substantially  In  the  home 
building  campaign  to  be  conducted  in 
California  next  Spring  under  auspices 
of  the  California  Heal  Estate  Associa- 
tion, according  to  an  announcement  by 
the  association.  "Homebuilding  on  a 
large  scale  is  needed."  the  American 
Bankers'  Association,  in  session  In  Los 
Angeles,  declared  in  a  resolution,  "and 
wc  urge  upon  members  of  this  associa- 
tion that  they  extend  a  sympathetic 
consideration  to  this  problem  .rnd  siib- 
stantial    aid    in    its   solution." 

At  the  sixteenth  annual  California 
Real  Estate  Convention  In  Oakland. 
January  19-21.  1922.  the  Own  Your 
Own  Home  movement  will  be  dis- 
iiissed  and  plan'ned  by  leading  real- 
tors of  the  Stale  and  Nation.  Among 
those  invited  to  be  present  (ind  ad- 
dress the  California  delegates  on  hous- 
ing Is  Irving  B.  Hiett.  the  national 
president  of  the  realtors,  who  himself 
built  7500  homes  in  his  home  city  of 
Toledo.  Ohio.  The  home-hullding 
campaign  under  state  real  estate  di- 
rection will  start  simultaneously  In 
tn.Tny  of  the  fifty  cities  ot  California 
where  there  are  active  real  estate 
boards  co-operating  with  the  State  and 
National   association. 


BUILDING      AND       ENGINEERING      NEWS  Saturday,    December    17,    1921 


BRIDGES,  DAMS   &   HARBOR 
WORK 

i'iSAN  RAFAEL,  Marin  Co.,  Cal. — Until 
liecember  JV.  bids  wili  be  received  by 
■Kugene  "W.  SSniith,  City  Clerk,  for  con- 
structing levee,  bounded  on  the  north 
side-  by  San  Rafae-l  ca4ial,  east  by 
Flood,  south  by  ToURoad,  west  by 
Evans.  Bids'  must  state  price  per  cu. 
yd.~£or  completed  levee,  including,  cost 
pgr  -cu.  yd.  tor  temporary  wooden  flood 
gat?,      i'lans    obtainable    from    clerk. 

■^ANTA  ROS'A,  Sonoma  Co..  Cal. — 
•l*he  Supervisors  awarded  a  contract  on 
December  12th  to  W.  L.  Proctor,  Santa 
Rosa,  at  $1,111  for  repairing  a  birdge 
over  Dry  Creek  on  Skaggs  Springs 
road,  involving  I,  12x12-32  R.  O.  1'. 
end  post;  160  2x2-16  R.  W.  bottom 
Hood;  162,  3x12-16  R.  O.  P.  top  floor, 
12   4x4-24   R.    W.  Stringers. 

Mr.  Proctor's  bid  was  je.'i  per  1000 
tdr  stringers  and  ?62  F.  B.  M.  for  guard 
rail. 

Engineer's  estimate,  $1,200.  R.  Press 
Smjth,   County   Surveyor. 

lilCHMOND,  Contra  Costa  Co.,  Cal. — 
F,  F.  Skillman,  general  superintend- 
ent fpf  the  Proctor  Gamble  Co.  of  CVn- 
c.innati,  Ohio,  which  proposes  to  spend 
$3,000,000  in  this  city  on  a  modern  fac- 
tory, has  signed  contracts  with  the 
United  Dredging  Co..  414  13th  St.,  Oak- 
laTid,  to  pump  125,000  cu.  yds.  slit  from 
the  Richmond  channel  to  the  factory 
.site.  Following  the  completion  of  this 
work  it  is  expected  that  construction 
on  tht;  factory  will  be  started. 

BLYTHE,  Riverside  Co.,  Cal.^ — Repair 
of  about  100  bridges  over  irrigati'ng 
canals  throughout  the  Palo  Verde  Val- 
lej'  is  contemplated  by  Riverside 
County  and  Palo  Verde  Mutual  Water 
Co.     A.  C.  Fulmor,  County  Surveyor. 


TOMBSTONE,  Ariz. — El  Paso  Bridge 
&  iron  Co.,  El  Paso,  Texas,  awarded 
coiltracL  at  $14,400  to  construct  steel 
bridge  across  San  Pedro  river  on  Pa- 
lioniinas-Ash  Canyon  road,  work  to  be 
sta^rted  .Tuly  10,  1922.  Midland  Bridge 
&  Constr.  Co.,  Kansas  City,  bid  $15,- 
475  and  J.  M.  Sparks,  Douglas,  Ariz., 
$15,707, 


PALMDALE.  Cal.- — An  agreement 
has  been  made  by  the  Palmdale  and 
Little  Rock.  Creek  Irrigation  Districts 
wiih  the  Little  Rock  Power  &  'Water 
Co:  whereby  the  latter  will  build  the 
proposed  dam  in  Little  Rock  Creek 
planned  for  irrigation  of  5000  acres  in 
the  Antelope  Valley.  The  Little  Rock 
P«wer  &  Water  Co.  filed  application 
for  power  rights  on  Little  Rock  Creek 
teat  February,  asking  direct  diversion 
of  50  sec.  ft.  and  storage  of  4507  acre 
ft.  per  an'num.  Under  the  agreement 
with  the  irrigations  districts  it  will 
build  the  dam  and  develop  the  power, 
taking  a  portion  of  the  bonds  voted  by 
the  irrigation  districts  and  providing 
cash  for  the  balance  of  the  project. 
Original  plans  provided  for  a  rein- 
forced concrete  multiple  arch  dam,  but 
an  earth  fill  dam  with  a  concrete  core 
Will  be  erected  under  the  agreement. 
S.  Q,  Bennett,  now  City  Engineer  of 
.Oxnara.  la  the  engineer  for  the  power 
company.    S.  P,  Jewett  ia  president  of 


the  company,  which  has  offices  in  the 
Chapman  Bldg.,  Los  Angeles.  A  con- 
tract will  be  let  for  construction  of 
the  dam,  but  it  will  be  40  to  60  days 
before  details  will  be  definitely  deter- 
mined. 


Co.,  $14,884;   M.  L.   Kerr,  $15,922.     A.  M. 
Green,  County  Surveyor. 


.SACRAMENTO,  Cal. — Improveme«t» 
planned  in  Reclamation  District  No. 
2.054,  comprising  holdings  in  Sutter 
and  Butte  Counties  in  the  district  east 
of  the  ButtSs,  will  cost  approximately 
$199,470,  according  to  estimates  filed 
with  the  State  Iteclamation  Board. 
The  bulk  of  the  expenditure  is  intend- 
ed for  drainage  works,  the  balance  to 
go   into   upkeep  and   incidentals. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
Kirk  Gray  &  Son,  El  Cerrito,  only  bid- 
ders, at  $675  awarded  contract  by 
Comicil  for  constructing  concrete  re- 
taining wall  at  Municipal  wharf.  H. 
D.  Chapman,  City  Engineer. 


RIVERSIDE,  Cal. — Mercereau  Bridge 
&  Constr.  Co.,  313  N.  Ave.  22,  Los  An- 
geles, was  awarded  contract  at  $22,390 
for  constructing  bridges  and  bulk- 
heads on, approach  to  Ehrenberg  Ferry, 
involving  about  1104  lin.  ft.  timber 
trestle. 

WILLOWS,  Glenn  Co.,  Cal. — Four 
bids  received  by  the  Supervisors  on 
December  12  for  constructing  rein,  con- 
crete bridge  known  as  Highway  Cul- 
vert, north  of  Willovi's,  Road  District 
.\"o.  1.  were  not  opened  by  the  Super- 
visors and  it  is  probable  that  construc- 
tion will  be  postponed.  Bids  were  re- 
ceived from;  F.  H.  Neilson,  Orland; 
J.  F.  Bali,  Crofts  and  Jense'n  and  E.  W. 
Hoback,  all  of  Willows.  Bayard  Knock, 
County  Surveyor, 


RIYE'RSIDE,  Riverside  Co.,  Oal. — 
Mercereau  Bridge  &  Constr.  Co.,  313 
N.  Ave.  22,  Los  Angeles,  was  awarded 
contract  at  $3992.70  for  protection 
work  on  Santa  Ana  river  involving  4.5 
acres  clearing  at  $100  acre  and  241(1 
lin.  ft.  protection  work,  brush  mat.  and 
pipe  piling,   at  $1.47   ft. 


ALTURAS,  Modoc  Co..  Cal. — The  Su- 
pervisors rejected  bids  for  constructing 
a  liridge  over  Pit  river  at  Ijookout.  Bids 
were  taken  for  steel  beam  construc- 
tion: M.  L.  Kerr.  Alturas.  $16,850: 
Union  Bridge  Co.,  Portland.  $16,750: 
Steel  Truss  Construction.  Union  Bridge 


Engineers    and    Contractors 
PLEASE  NOTE 

We    arc   California    Factory 
Distriljutors    tor 

KL.4X0N  CO. 
HORNS  A?fD  BELLS 


(■o4le 


.Vlar 


Sifpial.s.  «-tf. 

ALEXANDER     Mn^RFRN     CO. 

('iirl)ide  Flniv  Lifjlits  and  Oxy- 
Acetylciu'   Wel(lin«-  iuxl  Cutting 
•Vpparatiis 

\\>  an-  at   your  service 


E.  D.  BULLARD 

268   Market  St.,   San    Francisco 

Phone   DouKlna    1118 


OAKLAND,  Cal. — Until  January  9. 
10  a.  m.,  bids  will  be  received  by  Geo. 
E.  Gross.  County  CTerk,  for  the  re- 
placement of  piles,  caps  and  bracing 
in  the  approaches  and  Jack  benches  of 
the  Bay  F'arm  Island  Bridge.  Project 
involves  4000  lin.  ft.  creosote  piles  In  ' 
place;  5  M  B.  M.  creosote  O.  R. 
braces;  3  M  B.  M.  untreated  O.  P.  caps 
in  place,  including  removal  of  old  caps. 
Specifications  on  file  in  office  of  Clerk. 
Geo.   A.   Posey,  County   Surveyor. 


LOS  ANGELES.  Cal.— California  Port- 
land Cement  Co.  was  awarded  contract 
for  6000  bbis  cement  f.  o.  b.  Pier  A,  Los 
Angeles  harbor  for  berths  187.  188,  159 
and  160  at  $3.49  per  bbl..  5c  bbl  dis. 
for  cash  in  10  days  and  rebate  of  15c 
each  for  sacks.  Other  bids  received  by 
Harbor  Commissioners  were:  South- 
western Portland  Cement  Co..  Golden 
State  Portland  Cement  Co.  and  Spreck- 
els  Bros.  Com.  Co.  each  $3.71  per  bbl.. 
tic  dis.  and  15c  rebate  for  sacks.  Mono- 
lith Portland  Cement  Co.  bid  $3.10  per 
l)bl.  f.  o.  b.  Monolith,  5c  dis.  and  15c 
rebate  for  sacks. 


LOS  ANGELES,  Cal.— Following  bids 
were  received  by  Harbor  Commission 
for  dredging  and   filling: 

East  basin,  860,000  cu.  yds.,  not  less 
tban  100,000  cu.  yds.  per  mo. — Unitea 
Dredging  Co..  Central  Bldg..  Los  An- 
geles. 12.24c  cubic  yd.  spec;  start  Iti 
20  aays;  12.24c  start  east  basin  and 
complete  in  seven  months,  ll.S4c  start 
in  either  east  or  west  basin  and  com- 
plete in  12  mos..  12.73c  start  in  both 
east  and  west  basins  and  completed  in 
7  mos.;  2c  yd.  deducted  if  power  fur'd 
free.  Los  Angeles  Dredging  Co.,  11.24c 
start  in  60  days.  San  Francisco  Bridge 
Co.,    11.35c,    start    m    30    days. 

West  basin,  1,200,000  cu.  yds.,  100. MO 
yds.  to  be  re-moved  each  month. — 
United  Dredging  Co.,  12.6c  spec;  start 
20  days;  12.6c  start  west  basin  and 
complete  in  nine  months,  11.84c  start 
either  west  or  east  basins  and  com- 
plete 12  mos.,  12.73c  start  both  wesr 
and  east  basins  and  complete  in 
seven  months,  2c  to  be  deducted 
if  power  furnished  free.  Los  Angeles 
Bridge  Co..  19.89c,  start  after  present 
contract  completed,  21.89c  if  spoil  dis- 
posed of  in  ocean.  San  Francisco 
Bridire  Co..  14.35c,  start  in  30  days. 
Bids    taken    under    advisement. 


FULLERTON,  Orange  Co.,  Cal.— Paul 
H.  Ehlers,  1959  X.  Raymond  Ave..  Pasa- 
dena, submitted  lowest  bid  at  $49,350 
for  constructing  a  reservoir  for  city 
water  system.  Other  bids  were:  Mer- 
cereau Bridge  and  Construction  Co.. 
Los  Angeles,  $49,390;  Bent  Bros.,  Los 
Angeles,  $51,000;  Union  Construction 
Co.,  $52,312;  J.  C.  Bannister,  Los  An- 
geles, $53,560;  Fleming  Construction 
Co.,  Pomona,  $55,500;  de  Waard  ,&  Cob- 
ham,  San  Diego,  $56,900;  H.  G.  Klusman. 
Cucamonga.  $57,096;  H.  M.  Hanawalt, 
La  Verne.  $57,500;  Gower  Bros..  $57,- 
740;  E.  M.  Hinshaw,  Whittier,  $58,98S; 
B.  B.  Boyd,  E.  £an  Diego.  $59,248; 
Foundation  Co..  $59,752;  Sharp  &  Felr 
lows  Construction  Co,,  Los  Angeles. 
$71,357.  Bids  taken  under  advisement. 
.T.  B.  Lippincott,  Central  Bldg.,  Los 
Angeles,  engineer.  The  reservoir  will 
be  320x240  ft.,  involving  about  20,009 
(-11,    yds.    earthwork    slope    to    be    cot> 
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eced.  wiUi     4-in.     «<uicr«t« — r«inforcea 
with' wfre'niesh   arid   wooden   roof. 


itlCHMOND.  Contra  Costa  Co..  Cal. — 
Proctor  &  Gamble  of  Cfeveland.  Ohio, 
have  awarded  a. contract.  KJ  the  United 
Dredging  Co.  foil-  Diling  in  a  portiTi.T  of 
their  property  on  the  Kithmorrd  water 
front  where  they  will  later  erect  a 
factory  to  cost  from  JZ.OOO^OOO  to  ?3,- 
(ilMiW*-.-  '    '■-'-'■'■-■   '  ■   -         "- ~   '  " 


MACHINERY 


OAKLAND.  Cal.— Until  December  16. 
12  M..  bids  will  be  received  by  Eugene 
K.  Sturgis,  City  Clerk,  for  dry  dock- 
ing, cleaning,  painting,  re-equipping 
and  repairing  Dredger  "City  of  Oak- 
land," including  anchor  barge,  cable 
barge  and  pontoons.  Specifications 
on  file  in  office  of  City  Clerk.  Ralph 
Bebee,  Harbor  Engineer. 


LOS  ANGELES,  Cal. — Crane  Co.,  has 
been  awarded  a  contract  by  Board  of 
Public  Service  for  furnishing  2200  ft. 
4-in.  black  dipped  wrought  iron  pipe 
at  551.40  per  100  ft.  immediate  de- 
livery; also  the  contract  for  7000  ft. 
2-in.  slack  dipped  wrought  iron  pipe 
at  »14.75  per  100  ft. 


TERRA  BELLA,  Tulare  Co.,  Cal.— 
Until  Jan.  3.  11  A.  M.,  bids  will  be  re- 
ceived by  Earle  R.  Clemens,  Secretary, 
Terra  Bella  Irrigation  District,  for  fur. 
and  del.  pump  and  motor.  See  call 
for  bids  onder  official  proposal  colmnm 
in   tills  Issne. 


FRESNO,  Fresno  Co.,  Cal. — The 
Fresno  Irrigation  District  and  the 
ctty  of  Fresno  agrees  to  solve  the  Cal- 
ifornia ditch  problem  by  piping  water 
from  the  Raisin  plant  to  Clara  Ave. 
at  an  pstimated  cost  of  $22,000.  A 
30-in.  pipe  will  be  installed.  George 
L.  Swendsen  Is  chief  engineer  for  the 
irrigation   district. 


LOS  ANOELES,  Cal— Until  3  p.  m., 
Dec.  30,  bids  will  be  received  by  Board 
of  Public  Service,  207  S.  Broadway,  for 
submarine  cable;  Specification  No. 
P-242.      Jas.    P.    Vroman,    Secretary. 


ARCADIA,  Los  Angeles,  Cal. — Until 
8  p.  m.,  Dec.  21,  bids  will  be  received 
by  City  Clerk  Ethel  Grimes  Farwell 
for  furni.«hing  and  laying  5400  ft.  12-in. 
riveted  steel  pipe  with  fittings.  Plans 
and  specifications  on  file  in  office  of  O. 
A.  Gierlich,  City  Engineer.  209  National 
Bank  Bldg.,  Monrovia.  Certified  check 
or  bond   for  10%. 


LOS  ANGELES,  Cal.— Until  3  P.  M., 
Deo.  27,  bids  will  be  received  by  Board 
of  Public  Service,  207  S.  Broadway, 
(or  cast  Iron  fittings;  Specification  No. 
691.     .las.  P.  VromaT),  secretary. 

SACRAMENTO,  Cal. — Following  bids 
received  by  City  Commissioners  for 
fur.  a-nd  del.  one  or  two  street  sweep- 
Inp  machines: 

Austin  Western  Road  Machinery 
Co.,  JS.OOO  for  one  or  J15,500  for  two; 
W.  E,  Baxter.  $6,500;  Elgin  Street 
Sweeper  Co.,  $7,500;  Union  Construc- 
tion Co.,  $S,000.  Bids  referred  to  City 
Engineer    Albert    Givan    for    report. 


ANAHEIM,  Cal.— U.  S.  Cast  Iron  Pipe 
and  Foundry  Co.  was  awarded  contract 
for  «72  ft.  12-in.,  11.216  ft.  10-ln.  and 
400  ft.  6-in.  Class  C  cast  Iron  pipe  at 
$4«.«S  ton  for  pipe  and  average  of 
$20.12  ea.  for  fittings,  f.  o.  b.  Anaheim. 
Other  -bids  were:  R.  D.  Wood  &  Co., 
$48.86  for  10  and  12-ln..  $52.66  for  6-ln. 
pipe,  and  $117.66  for  fittings:  Pacific 
Pipe  ft  Supply  Co..  $58.51  for  pipe, 
)Itl.8<   for  4-ln.   and   $121.86  for  other 


rutlnKs;  Amer.  Cast  Iron  Pipe  Co.,  $51 
for  pipe  and  7c  lb.  for  4-in.  and  6'c  for 
6-ln.   fittings. 


LOS  ANGELES,  Cal.— Until  10  A.  M.. 
Dec.  23.  bids  will  be  received  by  Harbor 
Commission,  Room  33.  City  Hall,  for 
corrugated  culvert  pipe  for  Badger 
Ave.;  Specification  No.  343.  Guy  W. 
Wade,  Secretary. 


EUREKA,  Humboldt  Co.,  Cal.— Until 
Dec.  20,  8  P.  M..  bids  will  be  received 
by  A.  Walter  Kildale.  City  Clerk,  for 
fur.  •^nd  del.  oTie  new  roadster  auto- 
mobile equipped  with  self-starter,  elec- 
tric lights  and  speedometer.  Specifica- 
tions on  file  in  clerk's  office. 


ALHAMBRA.  Cal.  —  Pacific  Pipe  & 
Supply  Co.  awarded  contract  for  fur- 
nishing cast   iron   pipe  to  city. 

EI  CENTRO.  Imperial  Co..  Cal.— 
Until  7:30  I'.  M..  Dec.  28,  bids  will  be 
received  by  Trustees  of  Central  Union 
High  School  District  for  following:  One 
7.\24-in.  single  surfacer.  with  5  h.  p.  3 
phase  motor;  one  12-in.  buzz  planer  and 
jointer,  with  3  h.  p.  3  phase  motor;  one 
36-in.  band  saw,  with  3  h.  p.  3  phase 
motor;  one  double  arbor  saw  bench 
with  5  h.  p.  3  phase  motor;  two  wood 
lathes.  BO-in.,  iron  bed  and  iron  legs; 
fitted  with  hand  feeding  carriages  and 
compound  swivel  tool  rest,  each  with 
a  one-half  h.  p.  motor.  All  machine  are 
to  be  equipped  with  direct  driven 
motors  and  belts.  The  Trustees  ollor 
for  sale  one  12-in.  Joiner,  one  Tanne- 
witz  S.1W  table,  one  24xl2-in.  Crescent 
sinsle  surfacer  and  one  32-in.  Crescent 
b.Tnd  saw.     b\  U.  Adams.  Clerk. 

LOS  ANGELES,  Cal. — Lacy  Manufac- 
turing Co.  was  a'^'arded  contract  at 
$8500  tor  riveted  steel  tank  for  Board 
of  Public  Service.  Other  bids:  Lle- 
wellyn Iron  Works,  $10,933;  Baker 
Iron  Works.  $12,990;  Western  Pipe  & 
Steel  Co.,  $13,000;  L.  A.  Manufactur- 
ing   Co..    $14,270. 


EUREKA,  Humboldt  Co..  Cal. — John 
A.  Roeblings  Sons  Co.,  646  Folsom  St., 
Sa-n  Francisco,  at  $0.16?i  per  pound, 
awarded  contract  by  City  Council  for 
fur.  and  del.  approx.  4030  lbs.  (10.000  ft.) 
copper  wire  for  municipal  railway. 
Harry    Hannah.    City    Engineer. 


OAKLAND.  Cal. — Until  Dec.  22.  1- 
m.,  bids  will  be  received  by  Eugene  K. 
Sturgis.  City  Clerk,  for  fur.  and  del. 
one  350  h.p.  induction  motor  for  use 
of  Department  of  Public  Works.  Spec, 
on  file  in  office  of  Clerk.  Geo.  Mattis. 
City  Engineer. 

PASADE.N'.\.  Los  Angeles  Co..  Cal. — 
U.  S.  Cast  Iron  Pipe  and  Foundry  Co., 
Monadnock  Bldg..  San  Francisco,  at 
$20,726.49.  awarded  contract  by  City 
Council  for  furnishing  an  assorted  lot 
of  cast  iron  water  pipe  and  fittings. 
Pacific  Pipe  and  Supply  Co..  $21,593.56: 
American  Cast  Iron  Pipe  Co.,  $22,488.39; 
R.  D.  Wood  Co.,  $26,613.02;  Victor 
Manufacturing  Co.,  for  fittings  only, 
$1,129.50. 


SACRAMENTO.  Cal.— American  Cast 
Iron  Pipe  Co..  Balboa  Bldg..  San  Fran- 
cisco, at  $1,985.55,  awarded  contract  by 
City  Commissioners  to  fur.  and  del. 
2,500.  ft.  6-in.  C.  I.  "B"  pipe.  12-ft 
lengths,  together  with  various  fli- 
tings.     Albert  Glvan,  City   Engineer. 


SACRAMENTO,  Cal. — Time  for  open- 
ing bids  for  constructing  unit  for  sew- 
erage Pumping  Station  No.  1.  consist- 
ing of  two  centrifugal  pumps,  two 
electric  motors  and  auxiliary  equip- 
ment has  been  extended  by  the  City 
Cou-ncll  from  December  15th  to  De-: 
cember  32nd,  9  P.  M.     Wqrk   Involve*? 


lostallatioo.  -ot--->— •tagtrloaUjir^ "tytf  , 

driven" cefnfitugaT"  pumps,  direct  con^  ■ 
nected,  horizontal,  36.000,000-galloni' 
capacity;  1  electrical  ^o^or;  1  priming' 
pump;  1  switchboard  lor  operatlngi 
with   tranforvier.    svitehfs    and    neces-j' 


sary    operating,  apparatus. 


IRRIGATION  PROJEG-TSl~: 


DI.XO.N',  ■  Solano  Co.,  -Cal. — fe}lx..T. 
Swan.  Dixon  land  own^.  heads  tofn^ 
mittec  seeking  orga-niratlon  of  irriga- 
tion system,  comprising  fr.om  40.1)00  _tv. 
50.000  acres,  water  to  be  taken  from 
the  borrow  pit  west  of  the  Holland 
tract  and  carried  by  lifts  to  the  west 
line. 


LIGHTING  SYSTEMS 


FORTUNA.  Humboldt  Co.,  Cal. — City 
Trustees  propose  to  install  electrolier' 
system  in  four  blocks  of  busi'ness  dis- 
trict; estimated  cost,  $3,000.  Plans' for 
system  has  been  submitted  by  General 
Electric  Co.  and  Pacific  States  Electric 
Co.  of  San   Francisco. 


LOS  ANGELES.  Cal. — Until  10  A.  M.. 
December  27,  bids  will  be  received  by 
the  Board  of  Public  Works  for  fiir- 
nisliing  and  installing  pos.s  and  appli- 
ances for  lighting  Pacific  Ave.,  betw. 
Third  and  14th  Sts.,  Horace  B.  Ferris, 
Secretary. 


FAIRFIELD,  Solano  Co.,  Cal. — The 
Chamber  of  Commerce  has  had  plans 
prepared  for  an  electrolier  system  in 
Te.xas  street,  and  is  awaiting  the  de- 
cision of  the  Cduntj-  Supervisors  to  pay 
for  installation  fronting  county  <5oiii-t 
house.  ■  ■' 

LOS  ANGELES.  Cal. — An  ordinance  of 
intention  to  construct  on  ornamental 
lighting  system  on  Berkshire  Ave.  be- 
tween Kendall  Ave.  and  Huntington 
Drive  north  and  on  Huntington  Driv^. 
.\lpha  St..  Branner  Ave.,  .\tlas  St.,  Par- 
mley  St.  and  Kendall  Ave.  has  been 
adopted  by  Council.     Act  of  1905. ' 


LOS  ANGELES.  Cal. — Until  3  p.  nt, 
Dec.  27.  bids  will  be  received  by  tho 
Board  of  Public  Service.  207  S.  Broad- 
way, for  incandescent  lamps;  Spec.  .No'.' 
P-243.      Jas.    P.    Vrooman.    secretary. 


OXN.\ItD,  Cal.— C.  W.  Sparks.  HT 
S.  Lake  St.,  Los  Angeles,  was  awarded 
contract  at  $12,866.60  for  constructing 
ornamental  lighting  system  in  ■Street 
Light  District  No.  1.  requiring  86  tone, 
posts.  Other  bids  were:  Southern 
California  Electric  Co..  Los  .\ngeles; 
$13,000;  H.  H.  Walker.  Los  Angeles; 
$13,6S5,  and  M.  S.  Cummings,  $13,777.77. 


RAILROADS 


S.\N  FRANCISCO- Hids  are  being 
received  (date  for  opening  bids  not 
set)  by  Elmer  Cox.  vice-president  Of 
Ihe  Sugar  I'fne  Lumber  Co',  arid  presi- 
dent of  Ihe  MineretS'  and  -Westerri 
Railroad  Co..  801  First  National  Bank 
Bldg..  is  t.nking  '.W.r.  fir  nil  wnrK  In 
connection  with'  the  grading  of  35,3 
miles  of  .stnndnrd  gauge  railroad,  from 
Fresno.  Calif.,  iTito  Ihe  timber  lands, 
including  pradin*.  fill,  oiccavatinjr.  e(e.; 
trestle  construction,  masonry  and  con- 
crete work.  This  work  Is  for  Iht  JMa- 
erets  and  Western  Rnllroad  Cj>.;  •'itn 
headquarters  at  Madera,  Calif.,  aeom- 
moM  carrier.'  The  balance  of  the  rail- 
way, 19. S' miles,  making  a  total,  of:  S6 
miles,  wiir  bfc  cemstructed  .tor '.tb« 
Sugar  PIi»e-  Lumber  Co..  from   the  end 
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of  the  above-mentioned  road,  into  the 
timber  property.  Estimated  cost  o» 
the  railroad  is  ?2, BOO, 000.  T.  L.  Rus- 
sell, chief  engineer  for  the  Minerets 
and    Western    Railroad    at    Madera. 


FIRE  EQUIPMENT 


GRASS  VALLEY,  Nevada.— Until 
January  6,  8  p.  m.,  bids  will  be  re- 
ceived by  C.  F.  Lobecicer,  City  Clerk, 
for  furnishing  and  delivering  500  ft. 
of  double-jacketed  2i^-in.  standard  fire 
hose  in  50-tt.  lengths.  Bids  will  bo 
made  for  hose  with  and  without  coup- 
lings.     Samples    to    be    submitted. 

SAN  FRANCISCO.— Until  December 
28,  6:30  p.  m.,  bids  will  be  received  by 
Board  of  Fire  Commissioners  for  fur. 
and  del.  one  combined  gasoline  and 
lubricating  oil  tanks  of  a  capacity  or 
■Tpproxlmately  6000  gals,  for  use  of  the 
Fire  Department.  Spec,  may  be  had 
from  Fra-nk  T.  Kennedy,  secretary  of 
Ihe    Commission,    basement,    City   Hall. 


T.\FT.  Kern  Co..  Cal. — Until  Dee'.  2V. 
7:30  p.  m..  bids  will  be  received  by  C 
Z.  Irvine.  City  Clerk,  for  laying  fire 
maiTis,  installing  fire  hydrants  and  lire 
V'.lves  in  various  sections  of  the  city; 
estimated  cost,  $10,000.  Edward  M. 
Lynch,  Central  BIdg.,  Los  Angeles,  en- 
gineer. 


SEWERS,    STREET    WORE, 
ROADS    &    WATER   SYSTEMS 


EL  CENTRO,  Imperial  Co..  Cal. — H. 
11.  Peterson,  Loma  Portal.  San  Diego, 
was  awarded  the  contract  at  about 
J184.520.2O  for  paving  with  5i/i-in.  ce- 
ment concrete  five  sections  of  county 
highway  for  which  bids  were  opened 
December  5.     The  unit  bids  were: 

Bravifley-Holtville  road  (Brawley 
east) — H.  H.  Peterson.  100  cu.  yds.  ex- 
cavating at  51  yd.;  165.344  sq.  ft.  con- 
crete paving  at  21.3c  ft.;  placing  rein- 
forcing in  8000  sq.  ft.  pavement.  Ic  ft.; 
total.  $35,398.27.  C.  VV.  Cushing,  50c 
excavating,  23c  concrete  paving,  Ic  re- 
inforcing. IjOs  Angeles  Paving  Co., 
$1.25  excavating.  25, SI  Willite  paving. 

Imperial-Holtville  road  (Imperial 
east) — H.  H.  Peterson.  100  cu.  yds.  ex- 
cavating at  $1  yd.;  152,504  sq.  ft.  con- 
crete paving  at  22.5c  ft.;  placing  steel 
i'n  3000  sq.  ft.  pavement,  Ic  ft.;  total. 
$34,406. 40.  G.  It.  Wades.  Hoc  excavat- 
ing, 26.2c  concrete  paving.  7c  rein- 
forcing. 

;  Imperial  Ave.  (Thompson's  crossing) 
— H.  H.  Peterson,  100  cu.  yds.  excavat- 
ing at  $1  yd.;  84.4oy  sq.  ft.  paving  at 
23c  ft.;  placing  reinforcing  in  2000  sq. 
ft.,  Ic  ft.;  total.  $20,544.07;  G,  R.  Wade. 
90c  excavating.  28.2c  concrete  paving. 
7c  reinforcing. 

Brawley-HoltviUe  road  ( Holtville 
liorth)  — 100  cu.  yds.  excavation  at  $1 
yd.:  337.728  sq.  ft.  concrete  paving, 
22.3c  ft.  placing  reinforcing  in  8000  ft.. 
Ic  ft.;  total.  $75.4i)3.i4.  W.  F.  I'.eal.  85c 
'excavation,  26.iinc  concrete  paving.  6c 
reinforcing.  Los  Angeles  Paving  Co., 
$1.29  excavation.  28.5c  Willite  paving. 
Geo.  H.  Oswald.  Jl.2.5  excavation,  28c 
Willite  paving. 

Holtvlllc-Bonds  Corner  road — H.  H. 
Peterson.  100  cu.  yds.  excavation  at  $1 
yd.;  84,480  sq.  ft.  concrete  jiaving  at 
3-1.9C  ft.;  placing  reinforcing  in  2000  ft. 
ilC  ft.;  total.  $18,621.12.  W.  F.  Beal.  96c 
excavation.  27.2c  concrete  paving,  7c; 
reinforcing.  Geo.  H.  Oswald.  $1.25  ex- 
cavation, 28c  concrete  pavement,  25.5c 
Willite  pavement. 


P.  right-of-way  by  regrading  and  re- 
paving  with  B-in.  cement  concieti' 
pavement.  Street  District  Improve- 
ment No.  82.  Improvement  Act  1911. 
Protests  Dec.  27.  R.  H.  Hubbard,  Cil.\ 
Engineer. 


YREKA,  Siskiyou  Co.,  Cal.— No  bids 
received  by  Supervisors  for  construct- 
ing Hessig  to  Oregon  road  and  bids 
were  ordered  re-advertised  to  be 
opemed  Jan.  3,  10  A.  M.  H.  J.  Sarter. 
County   Surveyor. 


EUREKA,  Humboldt  Co.,  Cal.— 
Eureka  Chamber  of  Commerce  urges 
an  extensive  street  paving  program. 
James  Fraser  of  the  iVlercer-Fraser 
Co.,  urges  that  the  Chamber  invite  en- 
gineers to  explain  various  types  ot 
pavement.  An  engineer  for  the  Stand- 
ard Oil  Co.,  has  already  consulted  the 
chamber  with  regards  to  asphaltum 
pavement.  Harry  H.  Hannah,  ("ity  En- 
gineer. 

OAKLAND,  Cal.— Until  Dec.  22,  12 
M.,  bids  will  be  received  by  Eu- 
geiie  K.  Sturgis,  City  Clerk,  for 
improving  Madison  street  bet.  2nd 
and  12th  Sts.,  involving:  49,325  sq.  ft. 
grading;  1701  lin.  ft.  concr.  curb;  2116 
sq.  ft.  concr.  gutter;  47,209  sq.  ft.  of 
aspli.  concr.  pavement;  238  lin.  ft.  of 
S-in.,  279  lin  ft.  12-in.,  249  lin  ft.  14-in., 
312  lin.  ft.  of  16-in.  and  280  lin.  ft.  of 
21-in  vit  pipe  sewer;  851  lin.  ft.  30-in. 
concr.  sewer;  157  li'n.  ft.  of  10-in.  vit. 
pipe  conduit;  2  brick  manholes;  3  brick 
and  concr.  manholes;  6  brick  catcli- 
basins;  5  vit.  pipe  drop  connections;  SO 
vit.  pipe  Y-branches;  4S  vit.  pipe 
slants;  135S  lin.  ft.  of  existing  sewer 
to  be  removed;  4  existing  manholes  to 
be  deepened;  4  existing  manholes  to  be 
removed.      Geo.    Mattis.    City    EngiTieer. 


SEBASTOPOL,  Sonoma  Co.,  Cal.— 
Contracts  awarded  to  Hugh  Crummey. 
357  12th  St.,  Oakland,  for  paving  South 
Main  St.,  $23,989;  Bodega  Ave.,  $9,924; 
Petaluma  Ave.  and  other  streets,  $29.- 
271,  has  been  sublet  to  the  WarreTi 
Construction  Co..  Rialto  Bldg.,  San 
Francisco. 


CALIF'ORNIA. — Following  bids  re- 
ceived Dec.  12  by  State  Higliway  Com- 
mission for  surfacing  with  asphaltic 
concr.  0.7  miles  of  highway  in  San 
Joaquin  County  bet.  Tracy  and  a  point 
%  mile  easterly,  900  tons  asphaltic 
concr.   surface: 

J.   A.   Costello   Jr.,   S.    F $10,485 

Clark  &  Henery,  Stockton   11,358 

Engineer's    Estimate    lO.OSO 

Following  bids  received  for  surfac- 
ing 2.8  miles  of  highway  in  Merced 
County  bet.  %  mile  northwest  of  Mer- 
ced and  Gerard  Ave.,  involving  approx. 
3,340  tons  asph.  concr.  surface,  com- 
mission to  furnish  broken  stone,  sand, 
stone  dust  and  asph.  cement; 
Valley    Paving   &   Constr.   Co., 

Visalia    $18,303.40 

J.  A.   Costello,   Jr.,   S.   P 22,211.00 

Engineer's   estimate    19,205.00 


BAKERSFIELD,  Kern  Co..  Cal  — 
Council,  V.  Van  Riper,  City  Clerk,  de- 
clares Intention  to  Improve  Chester 
Ave.,  from  north  city  limits  to  the  a. 


FRES'NO.  Fresno  Co..  Cal. — City 
Commissioners  awards  following  con- 
tracts; 

To  California  Improvement  Co.,  Bank 
of  Italy  Bldg.,  Fresno,  portions  of  Uni- 
versity, Moroa,  etc.,  by  grading,  con- 
crete curbs,  gutters  and  sidewalks. 
corrugated  culverts,  paving  with  3V1' 
in.  asphaltic  concrete  base  with  lV4-in. 
V\'arrenite    surface. 

To  Federal  Cnnstr.  Co..  Call  Bldg.. 
San  Francisco,  for  similar  improve- 
ments in  Echo  Ave.  bet.  Belmont  and 
Olive;  Elizabeth  bet.  Forthcamp  anti 
Echo,  and  Dudley  from  Forthcamp  to 
Echo. 

To  Thompson  Bros..  1514  H  St., 
Fresno,  tor  improving  M  St.  from  Kern 
to     San   Diego     by   grading,     concrete 


curbs  and  gutters,  corrugated  eulverts 
and  paving  with  5-in.  concrete  base 
with  1%-in.  Warrenite-Bitulithic  sur- 
face. 

To  California  Road  &  Improvement 
Co.,  Bank  of  Italy  Bldg.,  Fresno,  for 
improving  San  Joaquin  St.  bet,  Broad- 
way and  M  by  grading,  concrete  curbs 
and  gutters,  paving  with  3V4-in.  asph. 
concrete  base  with  H4-in.  Warrenite 
surface.  Wm.  Stranahan.  City  Engi- 
neer. 


RIO  VISTA,  Solano  Co.,  Cal. — Eight 
engineers  have  tiled  applications  with 
City  Trustees  for  commission  to 
handle  proposed  paving  program  now 
under  consideration. 


TUCSON,  Ariz. — Geo.  B.  Singleton 
was  awarded  contract  at  $18,459.90  for 
constructing  4696  ft.  8-in.  and  1230  ft. 
4-in.  vitrified  pipe  sewer,  9  manholes,  'i 
lampholes  and  1  flush  tank  in  The 
Speedway  and  Olive  Road. 


SAN  LiEANDRO.  Alameda  Co..  Cal.— 
City  Trustees  order  grading,  concrete 
curbs  and  macadamizing  of  Lewis  and 
Mitchell  avenues  and  Hollywood  Blvd.; 
also  tor  the  repair  of  sidewalks  in 
Washington  Ave.,  from  Saunders  to 
south  city  limits.  R.  H.  Goodwin,  City 
Engineer. 


SANTA  ROSA,  Sonoma  Co.,  Cal. — 
Follo-wiBg  bids  received  by  Super'ris- 
ors  for  constructing  Guernevllle-Jen- 
ner  unit.  Sec.  A,  5th  District,  highway, 
involving  21,380  cu.  yds.  excavation 
without  classification;  622  Iln.  ft.  of 
12"  C.  I.  Pipe,  hauling  and  laying;  50 
lin.  ft.  ot  15"  C.  I.  Pipe,  hauling  and 
laying;  24  lin.  ft.  81"  C.  I.  Pipe,  haul- 
ing and  laying;  6,400  F.  B.  M.  R.  'W. 
for  Box  culverts,  in  place;  3,800  lin.  ft. 
12"  R.  W.  log  cribbing  in  place;  1,600 
lbs.    =4'  drift  pine. 

Proposition    (1)    excavating,    (2)    12- 
in.   pipe    (a)    15",    (b)    18",    (3)   redwood 
for  culverts,   (4)   redwood  log  cribbing, 
and    (5)    %-inch   drift  bolt. 
J.    M.   DeLucca.   5500   Kales   Ave.,   Oak- 
land,   (1)    66c,    (2)    $1.25,    (a)    $1.25, 
(b)    $125.    (3)    $80,    (4)    40c,    (5)    10c 
lb;   total,   $17,162.80.     Avrarded  con- 
tract. 
John    Welsh.    San    Francisco,    (1)     76c, 
(2)    50c,    (a)    50c,    (b)    50c,    (3)    $110, 

(4)  25c,    (5)    7c;    total,    $18,3^5.80. 
H.   A.   Richardson,   320   Market   St.,   gan 

Francisco,  (1)  85c,  (2)  50c,  (a)  60c. 
(b)  65c,  (3)  $60.  (4)  65c.  (5)  6c;  to- 
tal,   $21,749.60. 

Frank  Bryant,  San  Francisco,  (1)  86c, 
(2)  $1.10;  (a)  $1.20.  (b)  ^1.40,  (8) 
$100,  (4)  70c,  (5)  6c;  total,  $22,- 
554.60. 

Chas.   Harlow   &   Bros.,    San   Francisco, 

(1)  91c,  (2)  $1.50.  (a)  $1.50,  (b) 
$1.50,  (3)  $70,  (4)  50c,  (5)  10c;  to- 
tal,  $22,997.8*. 

J.  AVilmshurst.  2S50  Folsom  St..  San 
Francisco,  (1)  94c,  (2)  75c,  (a) 
$1.00,    (b)     $1.25,     (3)     $85,    (4)    50c, 

(5)  12c;   total,   $23,267.70. 

W.  L.  Proctor.  Santa  Rosa.  (1)  96c,  (2) 
90c,    (a)    95c,    (b)    $1.00,    (3))    $100, 

(4)  68c;   total   $24,455.10. 

Grant  Smith.  Grand  View,  Cal..  (1)  96c. 

(2)  $2.50.  (a)  $3.50.  (b)  $4.50,  (8) 
$80,    (4)   40c,   (5)   10c;  total,  $24,811. 

Claudius  &  Hauser,  300  Call  BldTg., 
San  Francisco,  (1)  $1.20,  (2)  75c, 
(a)    90c,    (b)    $1.00,    (3)    $60,    (4)    60c, 

(5)  10c;    total,    $28,626.60. 

D.   W.   Conners,   Santa    Rosa.    (1)    $1.41. 
(2)    $1.00.    (a)    $1.25,    (b)    $1.25,    (8) 
$90.      (4)    60c.    (5)    6c;      total.    $33.- 
818.30. 
County  Surveyor  R.   Press  Smith  es- 
timated  the  work  to  cost  $25,458.- 


REDONDO  BEACH.  Cal. — Until  .8  P. 
M..  January  2,  bids  will  be  received  by 
City  CJlerk  Harry  Pqlglase  for  improv- 
ing Juanlta  Ave.  between  Camtno  Real 
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and  Diamond  St.  by  gr.idln?  and  p.iv- 
ing  with  3^4 -in.  niaca<lam  and  con- 
.strucdng  curb  and  a  storm  water 
system;  also  grading  and  oiling  Ueryl 
St.  between  Lucia  and  Irene  Aves..  in 
.same  contract;  Vroonian  Act.  Victor 
H.  Staheli.  City  Kngineer. 


HKMET.  liiverside  Co.,  Cai. — Action 
on  a  petition  to  pave  certain  streets 
was  deferred  by  city  Trustees  until  the 
first  meeting  in  January.  K.  \V.  Stet- 
son.   City    Engineer. 


FRESXO.  Fresno  Co.,  Cal. — Council, 
R.  V.  St.  George,  City  Clerk,  declares 
intention  to  improve  South  Van  N'ess 
Ave.  from  Van  N'ess  to  California  Ave., 
regrading,  concr.  curbs,  gutters  and 
sidewalks,  eorru.  culverts,  paving  with 
3',4-in.  asph.  concr.  base  with  1^-in. 
Warreni'e  Bitulithic  wearing  surface. 
Imp.  Act  1911.  Wm.  Stranahan,  City 
FJngineer. 


HUN'TIN'GTON  PARK,  Cal.— City  En- 
gineer was  Instructed  to  prepare  plans 
and  specifications  for  paving  Miles 
Ave.  bet.  Randolph  and  Slauson  Aves. 


RIVERSIDE.  Cal. — Francisco  &  El- 
lington. Los  Angeles  (W.  T.  Ellington. 
1127  Orange  St.),  were  awarded  con- 
tract at  iJ2.-ii>5  for  constructing  All  for 
approach  to  Ehrenberg  Ferry  on  county 
road,  involving  88.O011  cu.  yds.  earth- 
work at  24c  yd.  and  47  acre.s  clearing 
at   }25  an  acre. 


RICHMOND,  Contra  Costa  Co.,  Cal. — 
City  Engineer  H.  D.  Chapman  prepar- 
ing specifications  for  improving  Ohio 
street  from  37th  to  41st.  37th  St.  from 
Macdonald  to  Wall,  39th  bet.  41st  and 
Waller.  IS-ft.  wide  asphaltic  concrete 
pavement  will  be  laid  in  addition  to 
cement    sidewalks. 


MARTINEZ,  Contra  Costa  Co.,  Cal.— 
Henry  Cowell  Lime  and  Cement  Co.,  J 
Market  St..  San  Francisco,  will  con- 
struct approximately  3000  feet  of  con- 
crete streets  in  the  vicinity  of  its  plant 
at  Cowell,  Contra  Costa  County.  Three 
thicknesses  of  pavement  will  be  laid: 
one  6-in.,  one  7-ln.,  and  another  8-in. 
Work  win  be  under  the  supervision  of 
R.  R.  Arnold.  Surveyor  of  Contra  Costa 
County. 


OAKLAND,  Cal.— City  Council,  Eu- 
gene K.  Sturgis,  Clerk,  appropriates 
J1125  to  purchase  sewer  pipe  for  re- 
constructing sanitary  sewer  in  Trestle 
Glen.     Geo.  Mattis,  City  Engineer. 


TURLOCK.  Stanislaus  Co..  Cal.— Un- 
til Dec.  20.  7  P.  M..  bids  will  be  re- 
ceived by  A.  P.  Ferguson.  City  Clerk, 
for  installing  water  pump  for  water 
system,  together  with  all  necessary 
connections,  etc.  See  call  tor  bids 
under  ofllclnl  propoKal  cnluaui  In  this 
Uaur. 


SAN  FlIAN-CISCO— City  Engineer  M. 
M.  O'Shaughne.s.sy  complete.")  specifica- 
tions for  improving  Ellsworth  St..  bei. 
Powhattan  and  Esmeralda,  estimated 
cost  »1,250,  involving  24  lln.  ft  12-in. 
and  327  li'n.  ft.  8-in.  vit.  pipe  sewer,  2 
brick  manholes  and  26  8-in.  vit.  wye 
branches. 


COLUSA.  Colusa  Co..  Cal.— K.  B. 
Ferguson,  assistant  engineer  for  Rec- 
lamation District  2047,  has  been  se- 
lected by  the  City  Trustees  to  submit 
a   report    on    improving    sewer   system. 

EUREKA,  Humboldt  Co..  Cal— Mer- 
cer-Fraser  Co..  Eureka,  at  $8,799,  was 
awarded  contract  by  Supervisors  to 
construct  3.88  miles  of  wagon  road 
from  Samoa  north  along  the  peninsula 
toward  Areata.  In  Road  Districts  Nos. 
4  and   5.     Other  bidders:     8.  H.   Stock- 


hoff,  $10,730;  F.  \V.  .lohnson,  $14,900; 
W.  C.  Elsmore,  $15,500;  Padgett  &  Kel- 
ly, $14,875.  .\.  .1.  Logan.  County  Sur- 
veyor. 


RICHMOND,  Contra  Costa  Co.,  Cal. 
— Si.i  Pab!o  Drainage  District  was  or- 
ganized at  a  recent  election.  District 
was  formed  to  finance  construction  of 
a  sewer  in  the  section  between  Wild- 
cat Creek  and  the  north  city  limits  of 
Richmond.  Plans  will  be  prepared  by 
County    Surveyor    H.    U.   Arnold. 


MILL  V.-VLLEY.  Marin  Co..  Cal.— 
Downer  &  Mero.  Richmond,  at  $198, 16» 
submits  only  bid  to  Town  Trustees  for 
improving  portions  of  Cascade  Drive, 
Old  Mill  St.,  Josephine  St.,  Eugene  St., 
Ethel  and  Molino  Aves.,  etc.,  by  grad- 
i'ng,  paving  with  5-in.  hydraulic  concr. 
corru.  pipe  culverts,  etc.  Bid  taken 
under  advisement  until  December  21. 
J.    C.    Oglesby,    Town    Engineer. 


SANTA  CRUZ.  Santa  Cruz  Co.,  Cal. — 
Bids  of  L.  J.  Bryne  and  T.  F.  Costella. 
for  constructing  6-in.  vit.  sewer  in 
portions  of  Cedar  street,  with  22  4-in. 
wyes,  taken  under  advisement.  James 
K.  James,  City  Engineer. 

O.^KLAND,  Cal. — Fred  H.  Austin, 
2328  Fourteenth  Ave.,  Oakland,  at 
$5,798,  awarded  contract  by  Park  Di- 
rectors for  constructing  cascade  stair- 
way on  steep  slopes  on  northeast  shore 
of  Lake  Merritt.  Plans  by  Architect 
John  Galen  Howard,  First  National 
Bank    Bldg.,    San    Francisco. 


OROVILLE,  Butte  Co.,  Cal. — Until 
Dec.  28,  5  p.  m..  bids  will  be  received 
by  Mildred  P.  Martin,  Clerk,  Oroville 
Union  High  School  District,  room  6, 
Jones  Bldg.,  for  paving  two  tennis 
courts,  each  40x82  ft.  Specifications  on 
file    in    office    of    Clerk. 


GLENDALE.  Los  Angeles  Co..  Cal. — 
Until  6:30  p.  m..  Dec.  22,  bids  will  be 
received  by  City  Clerk  A.  J.  Van  Wie 
for  improving  Chester.  Concord.  State, 
Milford.  Doran  and  other  streets  and 
alleys,  involving  3740  lin.  ft.  grading, 
152,090.68  sq.  fi.  oiljng  and  surfacing, 
34,286.36  sq.  ft.  sidewalk,  6320  lin.  ft 
curb  and  laying  2085  ft  4-in.,  650  ft. 
H-in.  and  1295  ft.  8-in.  cast  iron  water 
pipe,  including  fire  hydrants  and  ap- 
purtenances. C.  L.  Hill.  City  Engi- 
neer. 


BANNING.  Riverside  Co.,  Cal. — The 
$70,000  bond  issue  for  paving  with  «- 
in.  concrete  about  one  mile  of  the 
State  Highway  through  Banning  car- 
ried at  a  special  election,  Paul  E. 
Kressly.  H.  W.  Hellman  Bldg.,  Los 
Angeles,    engineer. 


LOS  ANGELES,  Cal.— Until  10  a.  ra., 
Dec.  27,  bids  will  be  received  by  Board 
of  Public  Works  tor  improving  Centre 
St.,  bet.  Seventh  and  Eighteenth  Sts., 
by  constructing  bitulithic  pavement, 
cement  concrete  pavement,  curb,  side- 
walk, gutter  aiid  house  connectioti 
sewers;  Vrooman  Act.  Approximate 
quantities  are:  136,360  sq.  ft  grading 
(about  3195  cu.  yds.);  116.910  sq.  ft 
Warrenite  bitulithic  paviVig  (3Vi-in. 
base  and  l<^-in.  surface);  19,450  sq.  ft. 
5-in.  concrete  paving;  640  ft.  house 
connection  sewers;  1132  ft.  curb;  4824 
sq.  ft.  sidewalk;  615S  sq.  ft.  concrete 
gutter. 


OLVMPIA,  Wash. — Frank  Morgan, 
Buckley,  Wash.,  at  $79,5S4.27,  awarded 
contract  by  State  Highway  Commis- 
sion for  grading  and  surfacing  with 
crushed  rock  three  miles  of  Navy  Yard 
highway  between  Tidewater  Creek  and 
Charleston,  in  Kitsap  county:  Hans 
Pederson,  Seattle,  at  $54,638.93,  award- 
ed contract  for  grading  and   surfacing 


with  gravel  3.1  miles  of  north  bank, 
of  highway  between  Cooks  and  Un- 
derwood in  Skamania  County;  Pen- 
tllo  .ind  Pentllo  and  F'otervo,  Nasell^, 
Wash.,  at  $25,138.45,  awarded  contract 
for  grading  2  miles  of  Ocean_Beach 
highway,  between  Naselle  and  John- 
son's landing,  in  Pacific  county;  Ren- 
zetti  &  Co.,  Everett.  Wash.,  $70,752.30.. 
awarded  contract  for  grading  and  sur- 
facing with  gravel  9  miles  of  Olympic 
highway,  between  Beaver  and  Forks, 
in  Clallam  county.  Johnson  Contract- 
ing Co..  Portland,  $40,816,  submitted 
low  bid  for  grading  and  surfacing  with 
with  gravel  2.5  miles  of  North  Bank 
highway,  between  Underwood  and  Bln- 
gen.  in  Klickitat  county:  bid  taken  un- 
der   advisement. 


SANTA  CRUZ,  Santa  Cruz  Co..  Cal.— 
Until  Dec.  27,  9  p.  ni.,  bids  will  be  re- 
ceived by  S.  A.  Evans.  City  Clerk,  for 
constructing  6-in.  vit.  sewer  in  portions 
of  Toledo  St.,  1  brick  manhole.  16  %vye 
branches.  Imp.  Act  1911.  James  R. 
.lames,    City    Engineer. 


MODESTO,  Stanislaus  Co.,  Cal.— Su- 
pervisors petitioned  to  pave  flve- 
eighths-mile  strip  of  road  extending 
from  Valley  Home,  which  connects 
with  Lone  Tree  road  and  the  property 
of  Stanislaus  county,  to  connect  with 
San  Joaquin  county  line.  About  four 
miles  of  the  road  is  unpaved  in  San 
Joaquin  county.  J.  H.  Hoskins,  Stanis- 
laus  County   Surveyor. 


BAKERSFIBLD.  Kern  Co.,  Cal.— W. 
J.  Schmidt.  2025  Shattuck  Ave.,  Berke- 
ley, at  $1,502,  awarded  contract  by 
Council  for  constructing  vit.  sewers  In 
alleys  104,  105  and  106.  R.  H.  Hub- 
bard.   City   Engineer. 


NEWMAN,  Stanislaus  Co.,  Cal.— City 
Trustees  authorize  paving  of  ten 
blocks  of  streets  and  bids  will  be 
called  in  the  immediate  future.  Proj- 
ect involves:  261,741  sq.  ft.  paving 
3-ln.  black  base,  l',i-in.  Warrenite; 
132.753  sq.  ft.  paving  3V4-in.  black  base 
1^-in.  Warrenite:  432,842  sq.  ft.  grad- 
ing; 81S6  lin.  ft.  comb,  curb  and  gutter, 
2519  lin.  ft  gutter;  8S2  lin.  ft.  curb; 
648  lin.  ft.  24",  696  lin.  ft  20",  and  540 
lin.  ft.  16"  culvert;  19,  24"  and  16,  27" 
manhole  covers  and  seats;  SlOO  lin.  ft 
headers;  2410  sq.  ft.  6"  cement  concr. 
pavement  alley  approaches;  162  sq.  ft. 
6"  cement  concr.  drive;  20430  sq.  ft 
4"  concr.  sidewalk;  16,  4-ft.  and  2,  6-ft. 
gutter  bridges;  2440  lin.  ft  1"  and  564 
lin.  ft.  IM"  electric  conduit  Concrete 
cleanout,  boxes  are  included  in  total 
length  of  culverts.  Estimated  cost, 
$146,286.83.  W.  R.  Sherman,  Town  En- 
gineer. 


LONG  BEACH,  Cal.— Fairchild-GU- 
more-Wilton  Co..  Los  Angeles  Ry. 
Bldg..  Los  Angeles,  was  awarded  con- 
tract at  $20,883.04  for  paving  Lime 
.\ve.,  betw.  Ocean  Blvd  and  Fourth  St 
with  asph.  concr.  W.  O.  Potter  was 
awarded  contract  for  paving  three 
alleys    with    concr. 


I5AKBRSFIELD,  Kern  Co.,  Cal.— City 
Council  declares  intention  to  improve 
Spruce  St..  bet.  19  and  20;  concr.  curbs 
and  sidewalks.     Street  Imp.  Diet.  No.  83. 

Intention  declared  to  construct  6-in. 
vit.  sewer  in  alley  running  east  and 
west  in  Blocks  217,  218.  219.  220  and 
221. 

Intention  declared  to  Improve  Park- 
way from  Oleander  Ave.  to  C  St.  grad- 
ing, concr.  curbs,  oil  and  screening 
wearing  surface. 

Intention  declared  to  construct  6-in. 
vit.  sewer  In  District  known  as  No.  49. 
1:     H.    Hubbard,   city   engineer. 

Eng.       Jl  J 
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•cpntiracts  for  this  issue: 


m: 

bVner 

Contractor 

Amt. 

.3981 

Suetina 

Owner 

900 

2982 

■  Farnsworth 

Jolinston 

1000 

29S3 

■Penn      ■ 

Haugerud 

800 

aas* 

Rosenberg 

McDonald 

900 

2985 

Gi*een' 

Green" 

6000 

2986 

Harrelson 

Owner 

800 

2987' 

Moore 

Owner 

950 

2988 

O'Brien 

Kiernan 

40000 

2989 

Standard 

Owner 

1000 

2990 

Seppel 

Nelson 

4300 

2991 

Martinelli 

Martinelli 

5000 

29?2 

Lachman 

Brumfield 

1850 

-  2993 

Biashow 

Foulkes 

1500 

2994 

Joyce 

Jones 

16044 

'  2995 

Midbust 

Owner 

8000 

2^»9B 

Strand 

Owner 

10000 

2997 

Vivian 

Merritt 

500 

2998 

Ottria 

Owner 

500 

2999 

Cole 

Klyce 

1000 

3000 

Skierka 

Owner 

800 

3001 

Bothe 

Owner 

2500 

3002 

Musin 

Ijovell 

1450 

3003 

Berger 

Owner 

12000 

3U04 

Arbini 

Pearson 

900 

.3005 

Grunuth 

Orchard 

1000 

3006 

Hemminga 

Owner 

4000 

3007 

Lacey 

Carlson 

20000 

3008 

Stockwitz 

Coburn 

1000 

,3009 

Quaiman 

Palmer 

20000 

3010 

Pease 

Fennell 

1085 

3011 

Marshall 

Johnson 

5800 

3012 

Hans«n 

Owner 

4000 

3013 

Heong 

Stevens 

1500 

3ai4 

Aftolter 

Owner 

4000 

3015 

Emporium 

Dinwiddle 

800 

3016 

Botlie 

Owner 

5000 

3017 

Johnson 

Owner 

300 

3018 

Valensla 

Adler 

10200 

3019 

Moneta 

Arnott 

42845 

3020 

Lachman 

Monson 

5435 

3021 

Seagrave 

Pink 

2100 

3022 

Yates 

McNally 

10000 

3023 

Peterson 

Owner 

30000 

3024 

Standard 

Owner 

1000 

3025 

Standard 

Owner 

1000 

3026 

Pox 

Owner 

1800 

'3027 

Standard 

Owner 

1000 

3028 

Same 

Same 

1000 

3029 

Patrick 

Owner 

2500 

3030 
i031 

Wright 

Miller 

750 

L,ewis 

Owner 

900 

3032 

Kull 

Moran 

1500 

J033 

Ransohoff 

Barrett 

8000 

3034 

Queen 

Owner 

12000 

303'S 

Jr.    Orpheum 

Zelinsky 

10000 

-3036 

Anderson 

Owner 

7000 

3037 

Reinhart 

L.ewis 

6000 

3038 

Harrison 

Nelson 

8000 

3039 

Cornelius 

Mclnnis 

1700 

,3040 

Allen 

Owner 

10000 

3041 

Same- 

Same 

10000 

3042 

McMillan 

Owner 

4000 

3043 

Tuombly 

Nichol 

500 

?044 

JCresteller 

Hardy 

13670 

3045 

PG&E  Co 

Mission 

1749 

»046r 

Latitte 

Me-yer 

9000 

■■T.    :  PERMITS 

DWELLING 

(2981)      W   GOETTINGEN  150   N    Wilde. 


One 

dwelling. 
tfwrier^-G.   Su'etiii 
Arcfiitect^-None. 
Day's   work. 


and      basement      frame 


900 


ALTEJ^ATIONS 

"('2a82)     NO:  '90'j6rdaN  AVE.  •.General 
alterations  and  repairs  to  residence 

Owner — W.    S.    Farnsworth.    4801    Cali- 
fornia St.,  San  Prancisco. 


Architect- — None. 

Contractor — Wm.       H.       Johnston,       813 
Lyon  St.,  San  Francisco.  $1000 


ALTERATIONS 

(2983)      NO.  765  MARKET.     Re-arrange 

for  cigar  stand. 
Owner — Homer  Penn,  Premises. 
Architect — None. 
Contractor — A.  Haugerud.  2745  16th  St.. 

San   Francisco-  1800 


SUN    PORCH 

(2984)      NO.       640    POST.         Erect      sun 

porch  on   roof. 
Owner — H.  L.  Rosenberg,  S.  F. 
Architect — None. 
Contractor  —  MacDonald   &    Kahn,    130 

Montgomery  St.,  San  Prancisco. 

5900 


DWELLINGS 

(2985)  E  TWENTY-THIRD  AVE  5(1 
and  75  S  Balboa.  Two  one-story 
and   basement  frame  dwellings. 

Owner — G.  G.  Green,  2050  Bryant  St., 
San   Prancisco. 

Architect — None. 

Contractor — Bredlow  Green,  2050  Bry- 
ant St.,  San  Prancisco.       $3000  each 


GARAGE 

(2986)  NO.  2814  WEBSTER.  One- 
story  frame  private  garage. 

Owner — D.    O.    Harrelson    Jr..    Premises. 
Architect — H.    G.    Sharp.    1404   Chronicle 

Bldg.,  San  Francisco. 
Day's   work.  $800 

ALTERATIONS 

(2987)  NO.  3120  WASHINGTON.  Alter 
for  private  garage;  composition 
rooting,   etc. 

Owner — C.    C.    Moore,    3100    Washington 

St.,    Ban    Francisco. 
Architect- — None. 
Day's  work.  $950 


APARTMENTS 

(2988)      NW   HAYES     AND  PRANKLIN. 

Three-story     and     basement     frame 

(24)  apartments. 
Owner — O'Brien   &   Kiernan,   Room    912, 

110  Sutter  St.,  San  Francisco. 
Architect — Albert       W.      Burgren.       110 

Sutter  St.,   San  Francisco. 
Contractor    — Kiernan    &    O'Brien,    180 

Jessie   St.,   San  Prancisco.        $40,000 


ALTERATIONS 

(2989)      S  IRWIN  100   E  Eighth.     Alter 

ground   floor   tor   offices;    plumbing 

work,   etc. 
Owner — Standard  Oil  Co.,   298  Bush   St., 

San  Prancisco. 
Plans  by  Owner. 
Day's  work.  $1000 


RECORDED 

STORE   &   PLAT  BLDG. 
(2990)      S      SUNNYSIDE      AVE      25      W 
Foerster    W    25xS    100.      Two-story 
frame   store   and  flat  building. 
Owner — John    Seppel. 
Architect — Chas.  P.  Strothoff,  2274  15th 

Street. 
Contractor — Nelson     Bros.,     1375     Ply- 
mouth. 
Filed  Dec.   9,   '21.     Dated   Dec.   9,  '21. 

Frame  up  and  enclosed   $1075 

Brown   coated    1075 

Completed  and  accepted    1075 

Usual  35  days   1075 

TOTAL  COST,  $4300 
Bomd,  sureties,  forfeit,  none;  limit,  90 
days.      Plans  and  specifications  filed. 


ALTKKA'j;iONS 

(2991)  NO.  530  BBOADWAY",  Gen- 
eral alterations  and  repairs  tor 
restaurant. 

Owner — Prank  Martinelli,  Franklin  & 
Chestnut  -Sts.,   San    Prancisco. 

Architect — Chas.  Fantoni,  5.50  Mont- 
gomery St.,  San   Francisco. 

Contractor — J.  Martinelli,  1385  Mason 
St.,  San  Francisco.  $5000 


ELECTRIC   SIGNS 

(2992)      E     MISSION     100     S    Sixteenth. 

Erect   1  marquee  and  electric  signs 
Owner — Lachman      Bros..      Mission      St. 

near  16th  St.,  K-an  Francisco, 
Architect — None. 
Contractor — Brumfield    Elec.     Sign    Co., 

18    7th   St..   San   Prancisco.  $1850 


Ai^TERATIONS 

(2993)     NO.  1514  O'PARRELL.    .Plaster 

front:      terrazzo      steps,      etc.,      for 

apartments. 
Owner — Abraham  Biashow.  Premises. 
Architect — None. 
Contractor — W.      M.       Foulkes,        179% 

Geary    St.,    San   Prancisco.  $1500 


RECORDED 

STORE    AND    FLATS 

(2994)  SE  TWENTY'-SECOND  AVE. 
and  Balboa  32-6x100.  All  work  ex- 
cept hnish  hardware,  light  fixtures 
and  shades  for  frame  building 
(store  and  flats). 
Owner — P.  and   Mary  J.   Joyce,  —  16th 

Ave.,  S-an  Francisco. 
Plans  by  Contractor. 
Contractor — Thos.   W.  Jones,  3767  Army 

St.,   San    Francisco. 
Piled  Dec.  10,  '21.     Dated  Nov.  30,  '21. 

Roof    on     $4011 

Brown    coated    4011 

Completed 4011 

Usual    35    days 4011 

TOTAL  COST.  $16,044 
Bond.  $8000.  Surety,  Annie  M.  Jones. 
Limit,  forfeit,  plans  and  specifications, 
none. 

NOTE — Permit  reported  Nov.  17,  1921 
No.   2729. 


PLATS 

(2995)      SE    ANZA    &    SEVENTEENTH 

Ave.        Two-story      and      basement 

frame  (4  flats.) 
Owner — P.      M.    Midbust,       177      Caselli 

Ave.,  San  Francisco. 
Architect — None. 
Day's    work.  $8000 


PLATS 

(2996)  NE  CLEMENT  &  TWENTIETH 
Ave.  Two-story  and  basement 
frame    (4    flats. 

Owner — Strand    &    Strand,    614    Broder- 

ick  St.,   San   Francisco. 
Architect — C.  O.  Clausen,   Hearst  Bldg., 

San   Francisco. 
Day's    work.  $10,000 

ALTERATIONS 

(2997)  NO.  531  DUBOCE  AVE.  ■  Raise 
dwelling  and  alter  tor  basement 
garage. 

Owner — Mrs.  Vivian,  Premises. 
Arcliitect — None. 

Contractor — G.  M.  Merritt,  3014  Geary 
St.,  San  Prancisco.  ,         ,  *600 


ALTERATIONS  ,  ;       ■  ,» 

(2998)  NO.  2322  FOLSOM.  Raise-  (2) 
Hats;  concrete-  flooring,  etc.,  for 
basement  garage.  ,  . 

Owner — John    Ottriaj    Premises. 

Architect — None. 

Day's  work.  $600 
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KKTAIMNG    WAli. 

fi9»»)  "no.       »7»-»(I6-      HOWARD       ST. 

Construct  retaining  wall. 
Ownet-^Cole     Investment     (^o.,    Fhelan 

mug.,    San    Francisco. 
Aichltect — None. 
Contractor — H.       A.     Klyce.       408       Call 

Bldg.,  San   Kranclsco.  *1U00 


story 


DVVKL,L,lNa 

ISimV)    -NO.      1S4    MILTON. 

Irame    dwelling. 
Owner — Paula    Skierka,    Premises. 
Architect — None. 
Day's   work.  $800 


DWKLLING 

(3001)      NE    NEWCOMB    150    SE    Lane. 

One-story      and      basement      frame 

dwelling. 
Owner — R.    Bothe.    1515    Railroad    Ave., 

San  Francisco. 
Plans    by   Owner. 
Day's   work.  52500 


ALTERATIONS 

(3U02)   SW  ORD  AND  SEVENTEENTH. 

Re-arrange  store  rooms  for  2-room 

apartment. 
Owner — E.   H.    Musin,   5a   Third   St..   San 

Francisco. 
Architect — N.   W.  Mohr. 
Contractor — W.    F.    Lovell.    ens    Waller 

St.,  San   Francisco.  S1450 


FRAME   FLATS 

(3003)      S  CLEMENT   82-6    W    21st   Ave. 

Two-story  and  basement  frame  (4) 

nats. 
Owner — Harriet    Berger,    261    Valencia 

St.,   San  Francisco. 
Architect — C.    A.    Berger.    261    Valencia 

St.,  San   Francisco. 
Day's  work.  J12.000 


ALTERATIONS 

(3U04)      NO.     2712     HARRISON.       Raise 

dwelling;  concrete  floor,   etc. 
Owner — John     Arbini,     358     Waller     St., 

San  Francisco. 
Architect — None. 
Contractor — E,  K.  Pearson.  »900 


BAKE  OVENS 

(3005)      NO.    1283    NINTH    AVE.      Erect 

brick  bake  oven. 
Owner — Mrs.  M.  (Jrunuth.  1283  9th  Ave., 

San  Francisco. 
Architect — None. 
Contractor — S.      Orchard,      270      Grand 

View  Ave.,  San  Francisco,  11000 


RESIDENCE 

(3006)  W  TWENTY-SECOND  AVE  300 
S  Cabrillo.  Two-story  and  base- 
ment frame  residence. 

Owner — Nick  Hemminga,  705  22nd  Ave., 
San  Francisco. 

Architect — None. 

Day's  work.  »4000 


nECORDKD 

APARTMENTS 

(3007)  SW  CALIFORNIA  &  JORDAN 
Ave  33  feel  on  Jordan  Ave.  and  Sb 
feet  on  (California.  All  work  ex- 
cept plumbing  and  heating  for 
six  4-room  apartments  and  garage. 

Owner — E.    V.   Lacey,   3485   21st   St,  San 

Francisco. 
Architect — C.  O.  Clausen,  Hearst  BIdg., 

San  Francisco. 
Contractor — O.    E.    Carlson,    180    Jessie 

St.,  San  Francisco. 
Filed  Dec.  12,  '21.     Dated  Dec.  12,  '21, 

Roof  on    J2o0n 

Brown  coated  5000 

Completed  and  accepted 5000 

Usual   35  days 5000 

TOTAL  COST,  120,000 
Bond,  JIO.OOO.  Sureties,  P.  H.  Bosworth 
and  F.  F.  Lacey.  Limit,  90  days.  For- 
feit, }'iO.  Plans  and  specincations, 
none. 

REPAIRS 

(3008)  NO.  1760-64  GEARY.  Repair 
tar  and  gravel  roof  and  fire  walls: 


general    repairs   lor   tire   damage    to 

; rooming-house,    v  '  .  .  .;     :    .  .:. 

Owner — CThas.    Stockwitz,    1846    Howard 

St.,  San  Francisco. 
"Architect — None.  ,; 

Contractor;-^   Cha.s..CpbMrji.    lS(k  Jessie 
St:;  San'Francisco.  :'     '      r-        JIOOO  • 


STORE 

(3001))  S  CEARV  61-3  E  Mason.  Two- 
-  Blory  and   basemeivt  concrete  store. 

Owner — S.  Quaiman',  '?82  Monadnock 
BIdg.,  San  Francisco. 

Architect — Willis  C.  Lowe.  782  Monad- 
nock BIdg.,  San  Francisco. 

Contractor — P.  A.  Palmer,  782  Monad- 
nock BIclg.,  San  Francisco.       S20.00ii 


UNDERPIN 

(3010)      NW   JONES  AND  O'FARRELL. 

Underpin  stores  and  hotel  with  26- 

in.  brick, 
owner — Miss  Mary  I'ease,  Los  Altos,  Cal 
Architect — None. 
Contractor — Fennell     &    Chisholm.     180 

Jessie  St..  San  Francisco.  $1085 


FRAME    FLATS 

(3011)      S  GEARY  82-6  E   Seventh  Ave. 

Two-story     frame     store     and     (2) 

flats. 
Owner — Frank    Marshall. 
Architect — None. 
Contractor — Louis    Johnson,    2260    ISth 

Ave..  San  Francisco.  ?580O 


FRAME   RESIDENCE 

(3012)  E  VALDEZ  42  N  Greenwood. 
One-story  and  basement  frame 
residence. 

Owner — Waller  E.  Hansen,  2235  Mar- 
ket St.,  San  Francisco. 

Architect — Ida  F.  McCain,  318  Kearny 
St.,  San  Francisco. 

Day's   work.  ?4000 


ALTERATIONS 

(3013)  NO.  744  WASHINGTON.  Con- 
struct brick  range;  close  up  par- 
titions; plastering;  re-arrange 
plumbing. 

Owner — Sun     Hung    Hoeng,     Premises. 

Architect — None. 

Contractor — \V,  J.  Ktevens.  180  Jessie 
St.,    San    Francisco.  J1500 


ALTERATIONS 

(3014)  NO.  300-326  HAIGHT.  Alter- 
ations   and    repairs    for    residence. 

Owner — Joseph  Aftolter,  629  14th  St., 
San  Francisco. 

Architect — None. 

Day's    work.  J400U 


ALTERATIONS 

(3015)  NO.  835-65  MARKET,  Con- 
struct 'panic"  entrance;  Kalamine 
doors,   etc. 

Owner — Thi;  Emporium,  Premises. 

Architect — None. 

Contractor  — Dinwiddle  Constr.  Co., 
Crocker  BIdg..  San  Francisco. 

$800 


DWELLINGS 

(3016)  NE  NEWCOMB  175  AND  200 
SE  Lane.  Two  one-story  and  base- 
ment  Irame  dwellings. 

Owner — R.    Bothe,    1515    Railroad    Ave.. 

San  Francisco, 
Architect — None. 
Day's  work.  $2500  eacn 

ALTERATIO.NS 

(3017)  N  RICHLAND  AVE  400  E  Mur- 
ray. Move  residence  to  front: 
cementing  exterior;  patch  plaster- 
ing, painting,  etc. 

Owner — C.   W.  Johnson,  16  Chenery  St., 

San   Francisco. 
Plans   by   Owner. 
Days    work  $300 

APARTME.VT    FLATS 

(3018)  W  TWENTY-NINTH  AVE  200 
N  Clement.  Two-story  and  base- 
ment frame   (4  apartment  flats). 

Owner — Mrs.  Ella  T.  Valensia,  701 
Taylor  St.,  San  Francisco, 


Architect — Han.s     Adler,     1908     Webster 

St..  San  Franclsco-i'   ;. r .---__".., • 

Contractor — Hans   Adler,    1908    WebdCcr 
St.,    .San    Francisco,  $10,!:oo 


IlC:COHDKD 

(3019)  .V  STAPLES  90,  120,  150.  180, 
210-  W  Foerster  W  30x112-6  pin 
Blk  13,  Sunnyside  W  Foerster  50 
and  80  ,N  Staples  N  30xW  90  Pin 
Blk  13,  Sunnyside;  W  Foerster- 110 
N  Staples  N  30  W  85  S'  27-6  W  5 
S  2-6  'B  90  Ptn  Blk  13,  Sunnyside; 
W  Foerster  25  and  55  S  Flood  S  31' 
xW  85  Ptn  pik  13.  Sunnyside:  NW 
Foerster  and  .Staples  W  90xN  25 
Ptn  Blk  13.  Sunnyside:  W  Foerster 
25  .V  .Staples  .N  25xW  90  Ptn  Blk  13. 
Sunnyside;  SW  Forester  and  Flood 
Ave  W  85xS  25  Ptn  Blk  13,  Sunny- 
side. All  work  for  13  one-stpry 
and  basement  frame  residenc^^.. 
Owner  —  Moneta    Investment    Co.,    233 

Pacific  BIdg.,   San   Francisco.  . 
Architect — Owner. 
Contractor — Jame.s     A.     Arnott     &     Son, 

4165   20th   St..   .San   Francisco. 

Filed   Dec.    12,   '21.      Dated   Dec   8,  '21.. 

(-'oncrete     foundation     and     frame 

work   completed    $10,711,25 

Hough      plumbing     and      electric 
work    done   &    brown   coated.  10^711.25 
I'ompleted    and    accepted..,    10,711.25 

Csual    35    days 10,711,25 

TOTAL  COST.  $42,845.01) 
Bond,  none.  Limit,  120  days.  Forfeit, 
none.      Plans  and   specitications   tUed. 

.VOTE — Permits  reported  -Dec.  S,f%m 
.\os.    2964,    2965    and    2961*.-       ..•     ... 


STORE    BLDG. 

(30;;0)      S   ELLIS   55    E   Jones   27-6x87-6 

One-story  Class  C  store  building. 
Owner- — G.    Lachman.    3299    Washington 

Street. 
-Architect — S,    Heiman,   57    Post  St.,  San 

Francisco. 
Contractor — Monson    Bros.,   251'  Kearny 

St.,  San  Francisco. 
Filed  Dec.   13,  '21.     Dated  Dec,  2,  '21. 
Completed   and  accepted    ....$4076.26 

Usual    35    days    1358,75 

TOTAL  COST;  $5436.00 
Bond,  none;  sureties.  E.  T.  Osborn  and 
P4_W.  Mehern;  forfeit,  ■none;  limit.  36 
days.      Plans   and   speciflcations   flied. 


ALTERATIONS 

(3021)      .NO.   1198  MARKET.        All   work 

except    tiling,    electric    wiring    and 

finish    hardware    for   alterations   to 

a  one-story  store  bldg. 
Owner — Jno.    C.    and    Jos.    Seagrave,   as 

Seagrave    Bros.,    Premises. 
.\rchitect — \V.  H.  Crim,  Jr.,  425  Kearny 

St.,    San    Francisco. 
Contractor — Fink  &  Schlndler,  226  13th 

St.,    San    FYamdlsco, 
Filed  Dec.    13,  '21.     Dated  Dec.   8,  '21, 

As   work    progresses    75% 

Usual   35   days    25% 

TOTAL  COST,  $2100 
Bond,  $1050;  sureties,  F.  Klass  and  W. 
H.  KIrsten;  forfeit.  $18;  limit,  $10  day. 
Plans  and  specifications  filed. 

DWELLING 

S  MONTEREY  BLVD.  26  W  Fore»t«r. 
One-story  and  basement  frame 
dwelling. 

Owner — John  Seppel,   3801    17th  St 

Architect — Chas.  Strothoff,  2B74  iSth 
Street. 

Contractor — Nelson  Bros.,  1375  Ply- 
mouth Ave.  $4000 
NOTE: — Recorded    contract    reported 

Dec.    10,    1921,   No,    2990. 

APART.ME.VTS 

(.1022)  W  CL.\YTON  85%  S  Parnassus 
Ave.  Two-story  and  basement 
frame    (5)    apartments.       .    ' 

Owner — Yates  &  Cooke.  I24-A  Par- 
nassus Ave..  San   Francisco. 

Architect — R.  S.  Mc.Nally.  23  Wood- 
land Ave..  San  Francisco. 

Day's    work.  $10,000 


34 

Al^AKTMliNTS 

(3023)  NB  HAYES  AND  CENTRA^ 
9ve.  Three-story  and  basement 
frame   (2)   stores  and   (S)   apts. 

Owner — Carl  H.  Peterson.  216  Sharon 
Bldg.,   San    Francisco. 

Architect — None. 

Day's  work.  J30.000 
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BERViCK    STATION 

(3024)      NW    HOWARD   &   SIXTEENTH 

One-Story    steel    service   station. 
Owner  —  Standard    Oil    Co.,    298    Bush 

St.,   San  Francisco. 
Flans  by  Owner, 
pay's    work.  ?H)00 


SERVICE    STATION 

(3025)      SE     MISSION     AND     EIGHTH. 

One-Story    steel    service    station. 
Owner  —  Standard    Oil    Co.,    298    Bush 

St..    San    F'ranclsco. 
Plans   by   Owner. 
Day's  work.  $1000 


AL.TERAT10NS 

(3026)      NO.       2337       MISSION.         Alter 

present    store    windows    so    as    to 

provide  depth  ot   16  ft. 
Owner — J.    Fox,    2339    Mission    St.,    San 

Francisco. 
Architect — None. 
Day's   work.  ?1800 


SERVICE    STATION 

(3027)   NB    SACRAMENTO    &    LAUREL. 

One-story   steel   service   station. 
Owner  —  Standard    Oil    Co.,    298    Bush 

St.,   San   Francisco. 
Plans   by   Owner. 
D«iy's    work.  ?1000 


SERVICE    STATION 

(3028)      SE   TWELFTH   AND   MARKET 

One-story   steel   service   station. 
Owner  —  Standard    Oil    Co.,    298    Bush 

St.,    San   Francisco. 
Plans    by    Owner. 
Days   work.  JIOOO 

ALTERATiONS 

(362'9)      NO.     2219       VAN    NESS       AVE. 

Install      6    wall    bed?;    baths      and 

toilets;    light      llxtures,    etc..      for 

apartments. 
Owner — Wm.     Patrick.    2221    Van    Ness 

Ave.,   San   Francisco. 
Architect — -None. 
Day's    work.  $2500 


SUN  ROOI^l 

(3030)  NO-  1131  GREENWICH.  Con- 
struct sun  room   in   residence. 

Owner — Mr.    Wright. 

Architect — T.  Paterson  Ross,  210  Cali- 
fornia   St.,    San    Francisco. 

Contractor — Fred  Miller,  225  Dolores 
St..  San  Francisco.  $750 


ALTERATIONS 

(^031)      NO.     1911     GREEN.       Alter     8- 

rbpm   residence   into   (2)   flats. 
Owner— Joseph    R.    Lewis.    2200    Union 

St.,    San    Francisco. 
Architect — None. 
Day's   work.  $900 

ALTERATIONS 

(3032)  W  WEBSTER  82-6  S  Haight. 
Raise  dwelling;  con.struct  foti'nda- 
tions,  plumbing,   etc. 

Owner  —  Alfred    C.    Kull,    141    Webster 

St.,    Kan    Francisco. 
Architect — None. 
Contractor  —  Geo,    Moran,    12,';    Falcon 

Ave.,  San  Francisco.  $1500 

STORE 

(3033)  S  O'FARRELL  137-6  E  Jones. 
0(^,e-Btory  .and  basement  Class  C 
store. 

Owner — ^Robert       RansohoH',    255       Post 

St.,  San  Francisco. 
Architect — Harry      Michelsen,      Phelan 

Bldg.,   San   Francisco. 
Contractor  —  Barrett    &    Hilp,    gharpn 

Bldg.,   San   Francisco.  |8000 


ADDITION 

(3034)  N  SIXTEENTH  50  W  Church. 
Two-story  brick  addition  to  ware- 
house. 

Owner — R.  E,  Queen. 

Architect — D.  B.  Graham.  180  Jessie 
SI..   San   Francisco. 

Day's    work.  $12,000 


RISCORDED 

PAINTING 

(3035)  NW  GOLDEN  GATE  AVE  & 
Taylor.  All  work  tor  painting 
Orpheum  Theatre. 
Owner — Junior  Orpheum.  San  Fran- 
cisco by  W.  S.  Dinwiddle,  Crocker 
Bldg..  San  Francisco. 
Architect  —  G.    Albert    Lansburgh,    709 

Mission   St.,  San  Francisco. 
(Contractor — D.     Zelinsky    &    Sons,    420 

Turk  St.,  San   Francisco. 
Filed  Dec.  14,  '21.     Dated  Nov.   30,  '21. 

Monthly     payments    of 75% 

Usual    35   days 257c 

TOTAL  COST.  $10,000 
Bond.  none.  Limit.  April  I,  1922.  For- 
feit, plans  and  specifications,  none. 


APARTMENTS 

S  ELLIS  37  W  Hyde.  Four-story  and 
basement  concrete  (15)  apart- 
ments. 

Owner — E.  V.  Lacey.  180  Jessie  St., 
San    Francisco. 

Architect — None. 

Day's    work.  $20,000 

NOTE; — Recorded    contract    reported 

Nov.   13,   1921.       No.   3007. 


FRAME    FLATS 

(3036)      N    BALBOA    107-6    W    Eleventn 

Ave.        Two-story      and      basement 

frame   (2)    flats. 
Owner — S.    R.    Anderson,    4002    22nd    St.. 

San   Francisco. 
Architect — None. 
Day's   work.  $7000 


FRAME   DWELLING 

(3037)      W       DEWEY     BLVD.       650       N 

Pacheco.      One-story   and    basement 

frame    dwelling. 
Owner — C.   E.    Reinhart,   17th  &  Kansas 

Sts.,  San  I?'rancisco. 
Architect — None. 
Contractor — H.    C.    Lewis,    68    Post    St., 

San    Francisco.  $6000 


FRAME   FLATS 

(3038)  S  LYON  51  E  Filbert.  Two- 
story  and  basement  frame  (2)  flats 

Owner — A.  li.  Harrison,  152  Mont- 
gomery  St.,   San   Francisco. 

Architect — None. 

Contractor — Emil  Nelson,  4835  Geary 
St.,   San   Francisco.  $800  0 


ALTERATIONS 

(3039)  NO.  15  HOLLOW  AY  AVE. 
Raise  dwelling  4  ft.,  construct  con- 
crete foundations,  floor,   etc. 

Owner — Mrs.      Cornelius,      37    Holloway 

Ave.,  San  Francisco. 
Architect — None. 
Contractor — F.    P.    Mclnnls,    9    Granada 

Ave.,   San   Francisco.  $1700 

RJiSIDENCE 

(3040)  NW  LAKE  AND  THIRTIETH 
Ave,  Two-story  and  basement 
frame  residence. 

Owner — Allen  &  Co.,  168  Sutter  St..  San 

Francisco. 
Architect — Earle   B.    Bertz,    68   Post   St., 

San   Francisco. 
Day's  work.  $10,000 

RESIDENCE 

(3041)  N  LAKE  60  W  Twenty-ninth 
Ave.  Two-story  and  basement 
frame    residence. 

Owjier — Allen  Ai  Co.,  168  Sutter  St.,  San 

Francisco. 
Architect — Earle   B.   Bertz,    68   Post   St., 

San  Frafioisco. 
Day's  work.  $10,000 


SHOP 

(3042)      E    CROOK      77-6    W    Townsend. 

One-story  frame  metal  shop. 
Owner — R.  McMillan.  398  15th  Ave.,  San 

Francisco. 
Architect — None. 
Day's  work.  $4000 


REPAIRS 

(3043)  NO.  128-132  EDDY.  Repair 
Are  damage. 

Owner  —  Mary  Tuombly,  86  Post  St.. 
San  Francisco. 

Architect — None. 

Contractor — H.  D.  Nichol,  1381  Steven- 
son St.,   San  Francisco.  $500 


RBCORDBD 

FRAME   FLATS 

(3044)  E  ASHBURY  125  S  Fulton  S 
25xE  100.  All  work  for  two-story 
and  basement  frame  flat  building. 

Owner — Morton    T.    and    Pauline    Kres- 

teller,  1840  Grove  St,  S.  F. 
Architect — A.  M.  Hardy,  6217  California 

St.,  San  Francisco. 
Contractor — Arthur  M.  Hardy,  6217  Cal- 
ifornia St..  San  Francisco. 
Filed  Dec.  15,  '21.     Dated  Dec.  12,  '21. 

Enclosed  and   roof  on $3417.50 

Brown  coated    3f  17.50 

Completed    and   accepted 3417.50 

Usual  35  days 3417.50 

TOTAL  COST,  $13,670.00 
Bond,  $6835.  Surety,  Fidelity  &  De- 
posit Co.  ot  Maryland.  Limit,  100  days 
after  Dec.  14,  1921.  Forfeit,  none.  Plans 
and  speclHcations  flled. 

ALTERATIONS 

(3045)  NE  HOWARD  AND  FIFTH  S 
155  to  —  Tehama  by  E  100.  Con- 
crete for  alterations  to  curb,  wall 
and  sidewalk  at  company's  garage. 

Owner — Pacific  Gas  &  Electric  Co.,  445 

Sutter  St..   San  Francisco. 
Architect — None. 
Contractor — Mission   Concrete   Co.,   Call 

Bldg.,   San  Franclscp. 
Filed  Dec.   15,  '21.     Dated  Dec.  8,  '21. 

On   completion    75% 

Usual   35    days 25% 

TOTAL  COST,  $1749 
Bond,  $875.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  20  days. 
Forfeit,. none.  Plans  and  specifications 
Hied. 

NOTE; — Permit      reported     Nov.      19. 
1921,    No.    2762. 


FRAME   FLATS 

(3046)      W       TENTH        AVE      betwpen 
Geary  and  Clement.     All   work  ex- 
cept   heating      for      one      2-famlly 
dwelling   (2  5-room  flats). 
Owner — A.     G.     Lafitte.     340     AnZ9.    St., 

San    Francisco. 
Plans   by   Contractor. 

Contractor — Theodore  G.   and  Rollin  E. 
Meyer,    5326    Geary   St.,    San   Fran- 
cisco. 
Piled  Dec.   15,  '21.     Dated  Dec.  2,  '21. 

Frame    up     $2260 

Brown    coated     2250 

Completed      2250 

Usiial    35    days 2250 

TOTAL  COST,  $9000 
Bond.  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and   sueciflcations.   none. 

_♦ 

COMPLETION  NOTICES 

SAN  FRANCISCO  COVNTT 

Recorded  Accepted 

Dec.  15.  1921— E  MISSION  210  N  19th 
E  122-6XN  30.  No.  2255-57  Mission. 
Olga  and  M  J  Zeller  to  Barrett  & 
HilB Dec,     1,    1921 

Dec.  15,  1921 — W  TWENTY-SECOND 
Ave  250  S  Cabrillo  S  50xW  120. 
John  Gray  to  Theodore  G  &  Rollin 
E  Meyer Dec.   15,  1921 

Dec.  15,  1921— N  WASHINGTON  110 
E  Divisadero  W  55.\N  137-6.  B  S 
Berry  to  whom  it  may  concern.. 
Dec.    16,    1921 
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Oec.     16,     1921— X    FULTON    lOT-G     E  X    «0-     38'    w     inruvv     ,       , 

em  PaciHc  Co.  Warehouse).     South-  Dec.  9,'  isai— w'  MOVTGoilFRV  'ir   v'^ 

ern    Pac.Hc   Co    to   Jos    Laib   Jr.  . . .  Post  W  ISOxk  10°      The  F^^st  Nat^ 

Dec"i4iM/i'V  ;...-■;  ■Vx;«.P*'.'"     "•    '"^^  ^^""^    °'    ^^"    Francisco    to    J     H 

whom    It   may  concern.  .Dfc.    14.    1921  iwu", ',•..,, 

Dec    14.  1921-W  HYDK   71   .s  Filbert.  Dec.    9.    1921-s' i-ARi:' silfi    W    Stan 

coic"  n"    ^""    '°    "'T    "    "'"^  ^^"  '^  ""«  1""^-  J  and  Vauun; 

De'c°T4"l921-F  FUNSTOX^VVh'^O^^"  .".  ^'''''    ^°    "'^^'^    "-"'^''r ,-  •;.„ 

Oeary     25x82-6.       Emil     Nelson     to  Dec.   9,  1921— NO  '    ISU ' 'poST       i*U  „ 

DeriTli'21^\VTrBTK3t09;Vt^-  W h.st.e  Co  to^HoL^^l^^^o.  .^-," 

^lo'^so^i^^""  .?e".^V92i  ''%:\r^j^^^?^^^' 

Dec    H    1M21      LOT  7''RrK--  •<.';"  .l.-'  ""  ''^"  ''^  l^^^-^'W  LAKE  XxD  .VINTh"' 

[«w'^o^f  J^  tin:  L^l  ^.  ^t  -  -  ----  .—  -   to  F   D  Boese 

X  ?6?'o4'\V  V.'  '^  ''T  ■'^  "'  *"^-  ^^'=-    '•'•    "-1— -*      JACKSON      72  6    W 

Lots  27  to  30  BllTl  7°'^^    '°   "'^  S:'"  i--^""""'  ''■  ='-''-^'^'  l"-»^4  =  ■^'  J^^XS"" 

A?frJ  F  HinH?        J'  ^^"•'"°"t  Tct  75     VV     Laurel     W     32-6.KX     127-8^. 

Alfred  E  Hind  to  whom  it  may  con-  Ernest  L  McCormick   to    W   C  Dun- 

r^        " Dec.    9.   1921  can  Co   no"    ■)    inm 

Dec.     14.     1921— SW     LAPIDCE     AND  i'-      i    I.'-l 

18th    W   93-8 %xs  95.     Mission   Turn  * " 

::!■:"":./"':. ^^•'°''^g--o;■,32l  liens  filed 

Dec.    14,    1921— NW    LOMBARD    AND  " 

Fillmore.      No.    3301       Fillmore.      J  ^^^    FRAXCISCO    COUNTY 

Palacin    to   John    Morton. Dec.    13     '21  o                              

Dec.     14,    1921— BLK    BDED    BY    3rd  Recorded                                                   Amount 

4th.    Berry    and    Channel    (Channel  ^^^■}J-   "^1— E    YORK   32-6   N   23,-d 

St.    Side).       Southern    Pacific    Co  3i-6xE  100.     John  B  Surdiacoiirt 

to   Jos   Laib   Jr Dec     14     1921  ^"^  *'   Descalzo   and   Irene  Desca'zo 

Dec.    14,     1921— BLK    BDED    BY    3rd  5-'-'^ 

4th,    Berry    and    Channel     (3rd,    4th  — ♦ 

and    Berry    sts.    Sides).      Southern 

^>„^^^'^''  ^u°.„'°  •'"^  ^^'^  Jr.. Dec.  14.    21  RELEASE    OF  LIENS 

Dec.    13,    1921— PTX    LOTS    3    AND    4  - •"•'-uiio 

Blk   2.   Forest   Hill.      C   E    Reinhart  SAN    FRANCISCO    COUNTY 

to    whom      It      may   concern 

^ Dec.     13.     1921  Recorded                                               Amou',i 

Dec.    13.    1921— S   MISSIOX    80    E   "TH  Dec.    14.       1921— .SE      BALBOA      AND 

E  25  X  S  85.     Louis  R  Lurie  to  Vu-  Funston   Ave  S   25xE  95.      Reinhan 

kicevich  &  Bagge   Dec.  12.  1921  Lumber  &  Planing  Mill  Co  to  C.ir- 

Dec.     12.     1921 — s       TURK       87-6       w  ""^n  J^  de  Hcrrerias    .  . 

Leavenworth    VV    50xS    87-6.      Louis  Dec.        12.       1921— S       WASHINGTON 

K  Lurle  to  1  M  Sommer  &  Co 106-3    E    LaTig    E    25    x    S    127-8% 

, Dec.     10,     1921  ^^'"1    O    I'urdy    to    .\lice    K    G    Cun- 

Dec.     12,     1921— s      TURK      87-6       VV  ningham     j 

Leavenworth.      Louis   R  Lurie   to   1  . '' 

M    Sommer    &   Co Dec.    10.    1921 

''rert^'25x?„'o-^k'^d"i^Tn"d  V^^^^t  ^otice  of  Non-Responsibmty 

Der^?   i«  "lV°B".T;XNA''r-&'^^0^^^^  ^  -^    KK.v77T;71;  t  O..VTV 

Mrs.   Read  Tnd"\"-  E   KeUy  ^ ToZ  ""%  ^^.Vr^r-^^^TI^OPKn   240   NE 

Dlestel Dec     3     1921  i?'e:hth     NE     5«xNW     240.       Moody 

Dec.    12,    1921— w    MONTGOMERY    75  Estate   Co   as    to    improvements   on 

N    Post    VV     leOxN     100.      The  Virst  r, '"""'^r'*^^^' 

National  Bank  of  S  F  to  J  SnarLo  ^T      '^'     "21— N     18TH     125     E    DO- 

.      Ucc      9     °92i  i?'"^"      ^      30    X    X      112.      Mary      A 

Dec.  12.  1921— N  CLAY  88-6  VV  POT  V  Browne     as     to     improvements     on 

W   as  X   V  fii   iniz       TN-                f,      .  property     

ware  Co  "^o^A  \°,^na?do""S:c  "?' 1^21  ^V^"    ''■    '""l-SE   SUTTEr"  &  '  POLK 

Dec.   12,   1921— E  BRONTOX  AVE  100  ]             ^^^    ^"-       ^*''    ^'^«    '"- 

S     Chenery.        Antonio     Draira     tn  vestment    Co.    as    to    improvements 

whom  it  may  concern       Dec    12    1921  .^ ""   property    

i^            .«                       vuMtciii    ..L>ec.    li,    1J21  Dec.     9,     1921 — SVV      W  VSHINGTOV     a. 

Dec      12,     1921-S    CHENERY     125     X  Battery,     4«l,    405    and    41,?   Wa.h 

Lippard,     Paulo  Priolo  to  A  Draga  Ington      St.    and      449    Battery    '.si 

DpV  ",'■>'  V«V,     •.;  ■;.•.•; °*<=-    '^^   l^^l  Louisa  M   Holllngsworth   as   to  im- 

uec.    12.    1921— S  BALBOA   90   W   17th  provemcnts    on     property 

Ave   40    X    100.      Chris    Peterson    to  ^  

whom    It  may   concern.  .Dec.    12.   1921 

Dec.    12     1921— SW    CABRILLO    AND  BKLEA.SE    OF    BIIMJING    CONTII  \CT 

22nd  Ave  W  82-8  x  22  on  22nd  Ave.  

Nicholas     Hemmtoga     to     whom     It  *'*'^'  fItANCISCO  COUNTY 

may  concern    Dec    12    1921 

Dec.    8.    1921— E    XAPLES    N    29'    22'  ^tf'    ".     1»21-NVV      GEARY      AND 

E  325   from   Intersection  SE  Naples  Second  Ave.     Ulrlch  F  Remensper- 

and  NE  Geneva  Ave  N  29"  22'  F  30  ^"   '*'"'   ^^    ^^    Lawson.   Stranalian 

S  SO"   38'  B    100.423   s  29"   '2'   vv'  in  *  ^^  ^"^^  ^"^  Schwartz  Elec.  Co.. 

*     9  iv    .2    w  .^0  (p    p    j^.^^^  Continued  on  Page  3) 
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BUILDING  CONTRACTS 

AL.\>ll!:OA     COl'.VTY 

The    following    is    an    index    for    the 
coiiiiacts  for  this  issue: 


-N".     uwiicr 

Conlracto 

r      Ami. 

4394      VVaierbury 

Coulter         425 

4395     Marqui.t 

Owner       6000 

4396     Dexter 

Owner 

3500 

4397     Clark 

Peters 

2000 

4398     Coit 

Coit 

19800 

4399     Hansen 

Coit 

5000 

4400     Baumann 

Owner 

2600 

4  401      Dcllossa 

Mullen 

46S5 

4402     Lynch 

Eilery 

4800 

4403     Lconardini 

Bradhoff 

4460 

44U4     Alliance 

Marshall 

18500 

441)0      Hall 

Sommarstrom 

6950 

4406     Planter 

Wintaner 

1300 

4407     Karsten 

Meracle 

2800 

4408     Manzle 

Hendrickson 

4000 

4409     Arthur 

Owner 

3500 

4410     Kelmar 

Kelmar 

3500 

4411     Moonoverich 

Fleisher 

1000 

4412    ,Hoy 

Owner 

1000 

4413     Peppin 

Owner 

5200 

4  114     tiame 

Same 

4700 

4415    Same 

ijame 

13800 

4416     Same 

Same 

4700 

4417     Same 

Same 

4500 

4418      Story 

Owner 

2000 

4  419      Sidi  y 

Goth 

4000 

4420     Jordan 

Jordan 

4000 

4421      Green 

Jones 

450 

4422     Zooli 

Owner 

3500 

4423     Hansen 

Owner 

500 

4424      Van  Ness 

Owner 

2000 

4425     Mills 

Owner 

2500 

4426     Hooey 

Williams 

800 

1427     Calkins 

lioemer 

5800 

4428     Rathovich 

Orton 

500 

4429     Rip   Van   Winkle           Calif 

4000 

4430     Ames 

Roski 

850 

4  431     Thornton 

Owner 

3000 

4432     Scatchler 

Brcnnan 

1000 

44  33     Lehman 

Owner 

4300 

4  4^4     Broadhead 

Broadhead 

3800 

4435     Spohm 

Owner 

2000 

4436     StillweU 

Wiser 

5000 

4437      Hare 

Owner 

7000 

443S      Pavert 

Owner 

11700 

4439      Fink 

Owner 

7500 

44411     Merritt 

AlleTi 

2246 

4441     Sanitary 

Nelson 

16500 

4H2     Goodmundson 

Stuart 

4000 

4443     Thomas 

Bullock 

749 

4444      Spuller 

Peterson 

6477 

4445     Calkins 

Roemer 

6224 

4  4  Hi      U.    of   C. 

Clinton 

80133 

4  117     Fourth     Ch.  C. 

S.       HiUam 

3832 

4  418 

Chrislensen 

1208 

444!' 

Mission 

18058 

H.iU 

Wade 

1646 

4i:,'. 

Ideal 

2808 

4  4 .",  2 

Gordon 

1281 

4l.i3 

Kimball 

886 

n.l      Van    Meier 

Owner 

1500 

44:5     Schluilas 

Conde 

3000 

4  4.',):     Lamberson 

Gaba 

1500 

44.07      Nidc 

Owner 

600 

H  .8     Huir 

Irish 

5000 

14..'      Whaleii 

Owner 

7000 

4  n;ii     Graban 

Brasch 

3000 

4  11.1     Th.imas 

Bullock 

800 

1)1.2      1      ■ 

Moe 

450 

4  11,0      . 

Owner 

1500 

-!  4i;-i 

Arnelt 

450 

■i4t-5 

G.de 

6045 

4  466      ; 

Owner 

7000 

1467 

.Vhnefeld      12000 

446S      (; 

Cisero 

2950 

1  (•■.:•     Kujiihtiti 

Garello 

400 

44  7  1     Bank    of    Italy 

Jackson 

498 

ilTl      Shou 

I'frang 

500 

4  172      Pollard 

Ownt-r 

800 

iirri     Minulh 

Thaxter 

4000 

117  1      Moulin 

Clarke 

872S 

4  4  75     Central 

Leiter     34000 

1  176      Mdultour 

Nail 

750 

1477     Cunningham 

Fennel'y 

2500 

U-.f     Baker 

Owner 

400 

tiT'.i     .Nelson 

I'eScrsen 

4150 

PBRMITS 

REPAIRS 

(4394)      NO.      1929    BERKELEY 
Berkeley.     Kepalrs. 


WAY, 


2« 
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Owner — Agrnes    K.    Waterbury, 
Architect — Mone. 
Contractor — M.    E.    Coulter. 


^Vio 


(4SS5)  W  HENRY  170  and  205  N 
Cedar.  Berkeley.  Two  one-story  5- 
room  dwellings. 

Owner— P.  E.  Marquis.  1023  Oxford  St.. 
San  Francisco. 

Architect — None. 

Day;s  tvork.  $3000  each 


SHOP 

(4396)  S  55TH  ST  80  E  Genoa  St.,  Oak- 
land.    One-story   tile  shop. 

Owner — A.  H.  Dexter,  839  55th  St.,  Oak- 
land. 

Architect— None. 

Day's  work. 


$3500 


GARAGE 

(-4397)      1530   HARRISON   ST.,    Oa 

.    One-story    tile    garage. 
Owner— G.    H.    Clark. 
Architect — None. 

Contractor — Peters      &      Hodgins 
Ridgcway,    Oakland. 


184 
$2000 


APARTMENTS 

(4398)       E    LAKESHORE    AVE    450    N 

E-14th    St.,    Oakland.      Three-story 

24-room    apartments. 
Owner — Coit   Investment   Co.. 

,St.,  Oakland. 
Architect — None. 
Contractor — Roger    Coit,    306 

Oakland. 


306    14th 


14th    St., 
$19,800 


DWELLING 

(4399)      N   SANTA    RAT    350    E   Calmar 

Ave.,    Oakland.      One-story    6-room 

dwelling. 
Owner — B.   S.   Hansen. 
Architect — None. 
Contractor — Coit    I'nvestn 

14th    St.,    Oakland. 


nent 


Co.,     306 
$5000 


DWELLING 

(4400)  E  SEVENTY-SEVENTH  AVE 
180  N  Hillside.  Oakland.  One- 
story   o-room   dwelling. 

Owner — Fred  Baumann.  2000  45th  .We.. 
Oakland. 

.4.rchitect — None. 

Day's   work.  $2600 


-ADDITION 

(4101)  ■   NW  THIRD  .A.VE  &  E-EIGHTH 

St..   Oakland.      Addition. 
Owner — D.    Dellossa. 
Architect — None. 
Contractor^ — Mullen  &  La  Vole,  265  9th 

St.    Oakland.  $4685 


DWELLING 

(4402)  S  WELLINGTON  100  E  Park 
Blvd.,  Oakland.  One-story  6-room 
dwelling. 

Owner — Miss  Lynch.  2920  Nicol  Ave.. 
Oakland. 

Architect — None. 

Cqntractor — Ellery  &  Foott.  4134  Red- 
ding St.,  Oakland.  $4800 


RECORDBU 

DWELLING 

(44.03)      SE   LOT   3   BLK    "E"   Map    Ver- 
non    Park     49x100,     Oakland.       AU 
work  for  one-story  dwelling. 
Owner — J.   J.   Leonardirii,   Oakland. 
Architect — None. 
Contractor — C.  O.  Bradhoft,  911  55th  St., 

Oakland. 
Filed   Dec.    9,   '21.      Dated   Dec.   8,    '21. 

Root   sheathed    Vi 

Brown   coated 14 

Completed  and   accepted Vt 

.  Usual   33  days >4 

TOTAL  COST,  $4460 
Bond,  none.  Limit,  90  days  after  Dec. 
16'.  Forfeit,  none.  Plans  and  specill- 
cations  filed. 


GARAGE 

(4404)  E  HARRISON  650  N  14th.  Oak- 
land. One-Story  concrete  and  tile 
garage. 


Owner — Alliance  Land   Co. 
Architect — None. 
Contractor — W.      <".      Marshall, 
Bldg..    Oakland. 


Bacon 
$18,500 


DWELLING 

(4405)      SE  ERIE  .\ND  WELDON  AVE.. 

Oakland.     Two-story   8-room  dwlg. 
Owner — Esther   W.  Hall.  HiUcrest  Apts. 

Oakland. 
Architect — None. 
Contractor  —  Sdmmarstrom    Bros.    Co.. 

306  14th  St.,  Oakland.  $6950 


DWELLING 

(4406)      912    BANCROFT   WAY,   Berke 

ley.     One-story  3-room  dwelling. 
Owner — A.   Flanter,   1200  Masonic  Ave, 

Berkeley. 
Architect — None. 
Contractor — Carl    Wintaner, 

soTiic  Ave.,  Berkeley. 


1200    Ma- 
$1300 


DWELLING 

(4407)        1729     BL.\KE     ST..     Berkeley. 

One-story    5-room    dwelling. 
Owner — Geo.    Karsten,    1723    Roosevelt, 

Berkeley. 
Architect — None. 
Contractor — J.    S.    Meracle,    5105    Miles 

Ave.    Oakland.  $2800 


DWELLING 

(4408)  E  COLUSA  600  Garfield  Ave.. 
Berkeley.  One-story  6-room  dwell- 
ing. 

Owner — Albert  Manzie. 

A  rchitect — None. 

Contractor — A.    Hendrickson, 
St.,  Oakland. 


60th 
$4000 


DWELLING 

(4409)       1744    McGEE.    Berkeley. 

story    5-room    dwelling. 
Owner — Chas.    E.    Arthur,    1552    I 

Berkeley. 
.^  rchitect — None. 
Day's   work. 


DWELLING 

(4410)      S  PRINCE  240   B  Dana.  Berke- 
ley.    One-story   5-room   dwelling. 

Owner— Albert      Kelmar,       3099      Tele- 
graph, Berkeley. 

.Architect — None. 

Contractor — A.   and     P.      Kelmar, 
Telegraph,    Berkeley. 


3099 
$3500 


.ALTERATIONS 

(4411)  2805  REGENT  ST.,  Berkeley. 
.Alter    dwelling    to   flats. 

Owner — Mr.^.     Moonoveich,     Premises. 

.Architect — None. 

Contrnctor — Chas.  Fleischer,  2032  Ban- 
croft,  Berkeley.  $1000 


ALTERATIONS 

(4412)       NW    COR    UNIVERSITY    AND 

Shattuck,  Berkeley.     Alterations. 
Owner — S.     B.      Hoy,     20S6     University 

Ave.,  Berkeley. 
Architect — Geo.     Rushforth,     354     Pine 

St..    San    Francisco. 
Day's    work.  $1000 


DWELLING 

(4413)      S  CAVANAUGH      RO.AD     116  E 

Barrows  Road.  Oakland.  Two-story 

6-room   dwelling. 
Owner  —  J.    B.    Peppin.    86    Cambridge 

Ave.,   San   Leandro. 
Architect — None. 
Day's   work. 


$52011 


DWELLING 

(4414)      S    C.AVAN.AUGH    ROAD     176     K 

Barrows  Road.   Oakland.  One-story 

6-room   dwelling. 
Owner  —  J.    H.    Peppin.    86    Cambridge 

Ave..    San    Leandro. 
Architect — None. 
Day's    work. 


$4700 


DWELLINGS 

(4415)      S  CAVAN.AUGH  RO.AD  145.   I'.ir, 

and    245    W    Creed    Road,    Oakland. 

Three  one-story  6-roorti  dwellings. 


Owner  —  J.    B.    Peppin, 
Ave.,   San  Leandro. 

.Architect — None. 
Day's  work. 


8«    Ca'mbrlBgc 


'i^t  ! 


DWELLdNG  ■  -  .  ■ 

(4416)  S  CAVANAUGH  ROAD  8»6  "W 
Creed  Road.  Oakland.  One-atory 
6-room  dwelline.  ,: 

Owner  —  J.  B.  Peppin.  86  Cambridate'. 
Ave.,   San   Leandro. 

Architect — None. 

Day's   work.  r|470O 


DWELLING  ,       . 

(4417)      W      KINGSLAND   AVE     82     W 

Rawson   Ave..   Oakland.     One-story 

4-room   dwelling.  ■    - 

Owner  —  J.    B.    Peppin,    86    Cambridge 

Ave.,    San    Leandro. 
.Architect — None. 
Day's    work. 


$4500 


DWELLING 

(4418)      E    AUSEON    AVE    125    S   Dowl- 

ing.     Oakland.       One-story    4-room 

dwelling. 
Owner — Martin  L.  Story,  1637  96th  Ave., 

Oakland. 
Architect — None. 
Day's   work.  $2000 


DWELLING 

(4419)      W  ACTO.N  PLACE  100  S  Lester 

Ave..    Oakland.      One-story    5-room 

dwelling. 
Owner — J.    A.    Sidey.    251    Acton    Place. 

Oakland. 
.Architect — None. 
Contractor — T.     R.  Goth.   317     Hanover 

Ave.,  Oakland.  $4000 


DWELLING 

(4420)      E      BROADW.AY 

View  Drive.  Oakland 

room  dwelling. 
Owner — Lora  Jordan,  436  50th  St 
Architect — None. 
Contractor  —  Jordan      &      Zeile, 

Broadway.  Oakland. 


75      S  Ocean 
One-story  6- 


5044 
$4000 


ADDITION 

(4421)  NO.  30  CROXT0N  AVE.,  Oak- 
land.    Addition. 

Owner — M.  Green. 

.Architect — None. 

Contractor — Jones  &  Hamilton.  562  24th 
St..  Oakland.  $450 


DWELLING 

(4422)      N  EVANS  AVE  150  E  Wellinff- 

ton.   Oakland.       One-story     6-room 

dwelling. 
Owner — .!.    H.    Zook.    4105    Montgomery 

St..  Oakland. 
.Architect — None. 
Day's  work. 


$3500' 


SHOP 

(4423)      N     E-TWE.NTY-THIRD    117     ■ 

19th  -Ave.,  Oakland.  One-story  shop 
Owner — J.    D.    Hansen,    2302    19th   Ave.. 

Oakland. 
.Architect — None. 
Day's   work.  |600 


DWELLl.NG 

(4424)      N     HOPKINS     142     W     Wilson 

Ave..    Oakland.      One-story    4-room 

dwelling. 
Owner — L.   E.   Van   Ness,   Box   433-A  R. 

F.    D.   No.   1,   Oakland. 
.Architect — None. 


Day's  work. 


.ALTERATIONS 
(4425)      MILLS       COLLEGE, 
Alterations  and  repairs. 
Owner — Mills  College. 
-Architect — None. 
Day's  work. 


*>9eo 


l»e* 


DWELLING  ,     -.; 

(4426)      W       MATBELLE    A'VB      STS    S 

Bayo    St.,    Oakland.      One-story    4- 

room  dwelling. 
Owner — W.      D.    Hooey,      743   86th     St., 

Oakland. 


Saturday,    Cecember    17.    1921         dttti  ikTXT/-.       .  ».t^ 

BUILDING     AND     ENGINEERING     NfiWS  ^ 

"""  oak if^"-  °-  '"""'""^'  '''  ^'"'^  «'■■  D^y^' work"""""                                       ,,„,„  '''IVL'"''- ■'^-   '''-     ^^''^^  ^ec.  8,   ■21.. 

"*"'*"''■      *8hci  »7000  10th   day  of  each   month    .... 7^% 

UWKL,'l.i.NG  DWELLINGS  ^•"^'     ^5     days s,i% 

I.U-il)      S    IJOSEMOXT    ROAD    l„teis,-r  *"^*^       ^    MEXDOCI.N'O    AVE    116-161  B-.-n,l      J;iii9           "     TOTAL  COST.   J6224 

tion      Sunnyhill       Koad       Oak  an''"                ^^    r''-°«Pect    Dr.,    Oakland       Two  -o      ^nrfA    '    ^"'■^?•  ■  ^''"*"*''^^'">' 

6n«-st«Fy  4-room  dwelling                                 l-story  dwellings.                          ^°  .'^°,'   forf'-'t-none;  limit.  !)0  days.   Plans 

0»i-„er-Dh    J.    W.    Calkrns     aili'   Broad-  0""f[-I<-    J      Pavert.    1st    Natl.    Bank  VOTE    VX".?  "'"'■      ,  .             "  ' 

way  Apts.  Oakland.      V      "   ^' °'"1                 Bldg:.,    Berkeley.                       "-Jiank  ,„j;>,%^— Permit     reported  :  D.»Ou-.  13, 

Architect  —  Maybeck     &     White      Lick  Architect— None.  •'-i.  -no.  .«,!,,                                 <-j_    ,_..,,^ 

Bids:.,  San   Kranclsco.  '  Day's   work.  $5750  and  $5950  '  ■'        ''' 

Contractor— Fred    A.    Roemer.    318    Fair                                          —  STUDENT   UNION   BLUG  ■    ' 

Oaks  St.,  San  Francisco.              jsgoo  DWELLING  (4446)      UNIVERSITY       OF    CAXlFOR 

— ^  *^"^'  ,  ,"^    I^OSAL    100    E    Santa    Ray  ""^    Grounds.    BerVeley.      Concrete 

DWELLING                                  —                                Oakland.     Two-story  7-room  dwell-  ''l'"'^    ^"**    waterprooHng    for    Stu-'' 

(•1428)      F.  mvpv  K-if-uo-u    .„„                             '"^-  ''''"'   LTnlbn  Building.  • 

Trenor     Oak^;^d       o^,  t^'^   '?"   ^  Owner-.T.    D.    Fink.    944    Grand    Ave  0»"'-'-The  Regents  of  U.  C.   of  Calif, 

room  dw°  Mng            ^^^'^^^ry    two-                Oakland.                                             ^^«-  Architect   -   John    Galen    Howard,   l,f 

owner— M.    Rathovlch     333S    K8fh     a.  Architect— None.  National    Bank    Bldg..    S.    P. 

Oakland.  *'"°'^''^'''    •'"'*    ««'"    Ave.,  Day's   work.                                              ,^5g„  '  ontraotor  _   Clinton   Constr.    Co..    140 

Architect— None                                                                                            ■  j  ownsend  St.,  .San  Francisco.  : 

Contractor— A.    Orton    &    Co      II^.r^,,,  REPAIRS  t  lied  Dec.   13.  '21.     Dated  Nov.  23.  -21. 

Ave..   Oakland.^    ^    '-°-    '''-    '^;S         (''"°>       «02     7TH    ST..    Oakland.      Fire  Usual    Ts"".?     '^^'' 

»!)0U  repairs.  Usual    35   days ; ■    25% 

vv■iuu^u^^.,...,  Owner— .James    and    Ruth    Merritt     lio  t,      ^      .  TOTAL  COST.    »«0133 

4^?,     5"»-^  Clay  St..  Oakland.  ^l"*-'".    319  Bond      ?40,1U0.      Surety,    Globe    Indem- 

(44^9)     E    WEST   bet.   22nd     and     2:ird  Architect— None.  ""^*'    '-°-        l-'mit.    125    days.        Forfeit: 

tats.,     Oakland.       One-story     ware-  Contractor— F     E     Allpn     ■>7i<i    tj^k      .  Plans  and   speciflcations   filed. 

boase.  g^      Berke'l  ■^"<^".    ^'^>>    Rebent 

"""'".■[.T^uP  ^T    ^^''"'''•'    '^■^"  B*^"   ^"°-                       "                    ^~ •                         *""  LATHING   AND    PLASTERING 

Architect-None"            °'"'''-'"'^-  POWER    HOUSE  ('•4-.7)      SE    BOULEVARD    375    NE    12th 

Contractor          c»iif,       ■        r,  '*"^'     SW  COR  26TH  &  LINDEN  STS  St.  NE   100  SE   160.49  SW   gi. 13   Nw 

contractor  _  California     Builders   Co.,                Oakland.      One-story    concrete    and  ^''^''^    ""'"^   Lot    30    and    ptn    Lots 

1634    Franklin    St.,    Oakland.    ?4000                steel  power  house.         "'°"'='^"^    ^"1  20,  31.  28  and  29  BIk  162  Map  Pp°y 

ADDITION  Owner— Sanitary    Ice    &     Storage    Co  Alameda  Land  Co.,  Oakland.   Lath- 

(4430)  NO.   821    WAWONA  AVE.,  Oak-  Archit'ect-/oh?"car"son^'"^o°"v'^'""''-   "  "»>"-h.'      "'^^'"'"^    '-      «a««      C 
Own'eT-^MrrrrAmes  .       Avf  Oakirnd^^^^""'     ^"     ^"^^'"■^^  Owner           Fourth      Church    of      Chrl.f 
Architect-None              "^  Contractor-Nelson    &   Forsyth,   E^^ston  Vrchl^ltr' Car?  w  '''""''■„ 
contractor-Matt   L   Koski,   35   Ramona                 ="*^-   °^'^'!^ *16,500  '  BSdg'rs'rn' F^'rrnc'co""'"'"'"'   ^'^• 

Ave.,     Oakland.  jgSU  DWELLING  Contractor  —  A.    J.    Hill:im.    2280    47th 

MILL  (■'"S)      E  ZORAH  50  S  Cleveland    Oak  w  ^   ^^^"    °^'^'^"<J- 

(4431)  NW   FIRST  AND  CEDAR  STS  r.       '''"''■      One-story    5-room    dwelliTig.  On    l^T^ll  '^^.P^^'"'^   ^^"^   ^-   '^^■ 
Berkeley.     One-story  mill.                 •■  Own|r-.4.   K.   Goodmundson,   22nd   and  Ssuai   35   L^f   '^'=*'   '""""'••  •      ^5%. 

Owner— Henry   P.   Thornton     lS''2   0ak  San  Pablo,  Oakland.  Jsual35days 25% 

land  Ave.,  Piedmont.       '       "^   '^^'^"  Architect— None.  nn„Hs;,M,K      o          TOTAL  COST,  »3S32 

Architect— None.  Contractor— B.    A.    Stuart,  437    Perkins        ^°"'''  »'"«■, ^"'•''t'es,  Geo.  A.  Schuster 

°-'^-°--         ^3000                 ^t.,    Oak.and_^ ^^Tol         "^Ju    U^^^^^l^^s    JT^.Zc^. 

GARAGE                                                                                                               RECORDED  "'*'' 

(4432)  NO.    98    HILL.JREST.    Berkeley  f.^i^^i^'-'b^'^^  "^ °^  

Concrete  garage.                                      ^'  '•*^*l>  ,  ^^    TENTH      AND      JACKSON.  («*<8)      PATENT       ROLLER  PARTr 

Owner— N.   Scatchler,  Premises  r>       Oakland.      Piratclass  job.  tions    on    above 

Architect— None.  ^^T'L^^""'^'""''  ^-   Thomas,  Oakland.  Contractor— Chas.    Christensen  Co     3S1 

Contractor-J.  1-.  Brennan,  1519  Hearst  Ar^^^.tect-None.  12th   St..   Oakland.  <-o..  .351 

Ave..    Berkeley.                                  ^lOno  ^°"«^f<^'0'---p.   M.   Bullock,    303   Hudson  Filed  Dec.   13,   '21.      Dated  Dec.  9    '21     ' ' 

c,  ,   i"       Oakland.  I'ayments   same    as   above 

DWELLING  Piled  Dec.  13,    21.     Dated  Dec.  12,  '21.  TOTaI  COST    jl and 

(4433)  N  TACOMA  250   W  Colusa.  Ber-            30  T""%. ^  T'""'*'  ^'''-     '^'^^*^>''  Edward  °.  Thomas 

keley.     One-story  6-room  dwelling                      "''''   """    Balance  Limit,    30    days.        Forfeit,    JlO  a   dav 

Owner— John    Lehman.    959  Apgar    St  '        r„   h                               TOTAL   COST.    ?749  Plans  and  specifications   filed 

Oakland.  "         Bond,    none.      Limit,    40    days.      Forfeit 

Architect — None.  ^^^-      Plans    and    specifications     none                                           '     "" " 

Days  work.  ,„„„    APARTMi-'v-rv *""*   EXCAVATION,    CONCRETE, 

APARlMLMb                                                                 carpenter.      roofing,    glazine       tile 

DWELLING  <''<">      J-OT    4    BLK    "B"    Map    Fourth                 sheet    metal,     wrought    iron'   stair' 

(4434)  .xo.    2016    VINE    ST  Berkelev                  Avenue    Park,    Oakland.      All    work                 '"'"    w'<""'<    on    above. 
One-story  5-room  dwelling  except    grading,      fences,      garage  Contractor— Mission   Concrete   Co     Inc 

Owner— B.    B.    Broadhead.  864    57th    St                   painting,  wall  paper,   tinting,  finish                 ''a"    Bldg.,    San    Francisco.       ' 

Oakland.  ^    '                hardware,        light        fi.xtures       and  ^'''-«'  Oec.   13.  -21.     Dated  Dec.  9    '21 

Architect — .None.      .  shades  for   two-story   frame  apart-            I'ayments   same   as    above 

Contractor— F.  Broadhead,  864   57th  St           rs       '"e"'^-                                                                                                              TOTAL  COs't,"j'i'8  038 

Oakland.  ntoi        J'T'',~^-  ■'•   ^'"^  "•   «■   Spuller,   Bkly.  B°'=d.  ?9029.     Sureties,  John  Cassaretto 

♦""0        Architect  —Frederick    Soderberg,    City  ""^    J-    »•     Uuerin     &     Co.       Limit      120 

*^LTERATIONS  "all.  Oakland.  days.      Forfeit.    $10.      Plans    and    s'pecl- 

14435)       .S35    ARLINGTON  AVF      Oak           Contractor  —  Alfred       Peterson.       3918  leations    filed. 

land.      Alterations  '                             Lmdwood  Ave..   Oakland.                                                            ■ 

Jwner— W.    E.   Spohn   '  il'^  '-''''^-  ^^'  '^^-     Dated  Dec.  12,  '21.  (4450)      PLUMBING     &    GAS     FITTLNV; 

Vrchltect— None.  Sheathed     ,lgjj                on  above. 

:)ay8   work.  52000  comT?  .''^^'^'l    ^"9        <"ontractor— Wade   &    Miller.    3345    I7th 

'^^'^"  Completed  and  accepted 1619  «'••    San    Francl.sco 

JWBLLI.NG  Usual    3.,    days I620        Filed    Dec.    13.  '21.     Dated  Dec.  9.  -21 

d;:iu°g''"'"''-      0"<'-"°'-y    6-oom  $5.      Plans    and    .specifications    filed         '•  Bond.   ,823.   Surety.    F°rr<fBr™r;.Vri!ir 

)wner      H    1.-     cm       „  ""    "'"'''       forfeit,      JlO.         Plan'^      and 

*rc"hUe"^t-No„r""'"-  !^.r.?'^''''^«  HP-clficat.ons   filed. 

;ontractor-Gordon    Wiser.    Berkeley.  ""n'yhU,'S^r,Ig^?,^t°  I'o-'Blk'T"  <^^^'>      HEATlfJeT^T  VENtlLATlNG 
*"""                Ont''rr;%,w'^,'L'r"-^'       °^''"'"^-  '--l^f  Pf  al   Hea.mg  .   Eng.   CO.. 

*4.7,      W  KEMPTON  AVE  375  S  Fair-        ""'TaT-^A  ''''T'  ^""'^'V;   "'    ''^-'^-         Filed' Dec"  f  •2". '"liaUd   I'cV^l 
mnunt     Ave,    Oakland.      Two-ftory         Mvh  t?^,      « T^^'' .°''^'""'"-  Pa.vments    same"  as    above 

n -room    flats.  1 « o  story        Aiohitert-B.    R.    Maybeck,    Lick    Bldg..  TOTAL  t-dsf    iyRni. 

iWneiwHorace  B.  Hare,  Bank  of  Italy        rn„f.T,V,"\     „  Bond,  J1404.     Sureties,   R.  j    (TBrlen* 

Bldg.,    Oakland.  ^ "         '"""  Oaks   sT    «t      t    ""!"""■•    '"    '""'''        "^    •"    «'""«>'•     ^'mft.  30  day."  ForfeH 

Oaks  St„  San  Francisco,  |10.      Plans    and    specincallons    Hied 
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(44  5^)      PAINTING    ON    ABOVE. 
Contractor— C.    E.    Gordon,    180    Jessie 

St..  San  Francisco. 
Filed  Dec.  13,  'Zl-     Dated  Dec.  9,  '21. 

Payments   same   as   above 

^  TOTAL  COST,  $1281 

Bond,  $641,  Surety,  Harrison  Barto. 
Uimit,  30  days.  Forfeit.  ?10.  Plans 
and   specifications  tiled. 

(4453)  ELECTRIC  WORK  ON  ABOVE 
contractor— Kimball    Electric    Co.,    526 

13th  St.,  Oakland. 
Filed  Dec.   13,  'ai.     Dated  Dec.  9,    21. 

Pavments   same   as   above 

i-aymen  TOTAL  COST,  $886 

Bond,  none.  Limit,  none.  Forfeit,  $U'. 
Plans    and    specifications    Hied. 

ALTERATIONS 

(4454)  NO.     2426     FULTON     ST.,     Ber- 
keley.     Alterations    and    additions. 

•  Owner C.    L.    Van    Meter,    Premises. 

Architect — None. 
Day's  work. 


BUILDING      AND       ENGINEERING      NBW8         Saturday.    Dooember    17,    mi 


$1500 


DWELLING 

(4455)      N    ARLINGTON    40    E    Los    An- 
geles,   Oakland.      One-story    5-room 
dwelling. 
Owner— H.    Schlutias,    5!il9    ban    Pablo 

Ave.,  Oakland. 
Arthitecl — None. 

Conde,    5580    Vallejo 
$3000 

FLATS  „    ^ 

(4466)      E    COLLEGE    AVE    50    N    Tatt 

Ave.,    Oakland.      One-story    2-room 

flats.  ^^,„ 

y^,,r,er  —  Mrs.    E.    S.    Lamberson,    5478 

College   Ave..    Oakland. 
Architect — None. 
Contractor— J.   W.  Gaba,   5535    Hermosa 

■Ave.,    Oakland.  $1500 

DWELLING 

(4457)  FRUITVALE  EXTENSION, 
Oakland.     One-story   3-room  dwlg. 

Owner— Wm.  Nide,  3942  Randolph  Ave., 

Oakland. 
Architect — None. 
Day's  work.  ?'''"' 

DWELLING 

(4458)  SW  FIFTY-FIFTH  AVE  AND 
El  Camile,  Oakland.  One-story  6- 
room   dwelling. 

y„-iier— Frank    L.    Huff.    1182    18th    St.. 

Oakland. 
ArcJiiteot — None. 
Contractor — H.    E. 

Ave.,    Oakland. 


2214    Clement 

.i;50oo 


DWELLINGS 

(4459)       W   MANILA   36   AND   77    N   45th 

St.,    Oakland.         Two    one-story    5- 

room  dwelling.s. 
Owner — Whalen       i.*i      Carlo 

Bldg..   Oakland. 
Architect — None. 
Day's  work. 


Federal 


$3500    each 


BOILER   ROOM 

(4463)      S     THIRTY-SKVENTH     200     \\ 

Grove,    Oakland.      Boiler    room. 
Owner — Jersey    Milk,    Cream    &    Butter 

Co.,   Premises. 
Architect. — None. 
Day's    work.  $15tJii 


DWELLING 

(4460)  S  PLEASANT  VALLEY  .WIO 
350  E  Piedmont  Ave..  Oakland. 
One-story  5-room  dwelling. 

Owner — M.  Graban.  185  Belvedere  Kt., 
San  Francisco. 

Architect — None. 

Contractor — M.  P.  Drasch,  3068  Broad- 
way. Oakland.  $3000 


Sl'ORE 

(4461)  SE  TENTH  AND  JACKSON. 
Oakland.      One-story    store. 

Owner — Mrs.  Thomas.  10th  and  Jack- 
son  Sts.,   Oakland. 

Architect — None. 

Contractor— O.  M.  Bullock,  510  18th  St., 
Oakland.  $800 


DWELLING 

(4464)      S   WINCONSIN   120   W    Midvale. 
Oakland.      One-story    2-room   dwlg. 

Owner — Anton    Berneker,    3329    Wiscon- 
sin  St.,   Oakland. 

Architect — None. 

Contractor — Val    Arnett,    4033 
Ave.,   Oakland. 


ALTERATIONS 

(4462)      SE    TWELFTH       AND       CLAY, 

Oakland.      Alterations. 
Owner — Redlick    Furniture    Co.,    Prem. 
Architect — None. 
Contractor— H.   A.   Moe,   4J10   Allendale 

Ave.,  OaKiand,  ?180 


Whittle 
$450 


UECORDED 

DWELLING 

(4465)      LOT      20    ELK    S.    Rock      Ridge 
Park,  Oakland.     ."Vll  work   for  two- 
story  dwelling. 
Owner — C.    A.    and    Charlotte    T.    Wood. 

151    12th   St.,  Oakland. 
Architect — None. 
Contractor  —  Victor      R.      Gede.      5363 

Locksley   Ave.,   Oakland. 
Filed  Dec.   14,  '21.     Dated  Sept.  27.  '21. 

Ratters    in    place Vt 

Brown   coated    V4 

Completed      ^ 

Usual    35    days '4 

TOTAL  COST.  $6045 
Bond,  $3000.  Sureties,  Henry  Gede  and 
W.  W.  Randall.  Limit,  75  days.  For- 
feit,  $2.     Plans  and  specifications  filed. 


FLATS 

W     PARK     BLVD.     125     N    Wellington. 
Oakland.     Two-story   9-room  flats. 

Owner— L.    J.    and    H.    S.    Spuller,    1942 
Channing  St.,  Berkeley. 

.Architect — Fred     Soderberg, 
kins   St.,   Oakland. 

Contractor — Alfred   Peterson,    3918   Lin- 
wood   Ave.,   Oakland.  $7500 
NOTE: — Recorded    contract    reported 

Dec.    14,    1921,   No.   4444. 


275     Per- 


DWELLINGS 

(4466)  No.  2614-2618  WASHINGTON 
ST.,  Alameda.  Two  1-story  dwell- 
ings. 

Owner — G.  H.  Noble,  2205  Santa  Clara 
Ave.,  Alameda. 

Architect — None. 

Day's   work.  $3500   ea. 


DWELLINGS 

(4467)  W  CHESTNUT,  38,  110,  175,215 
S  HEARST,  Berkeley.  Four  1- 
story   5-room  dwellings. 

Owner — D.    P.    Brown. 

Architect — None. 

Contractor — Harry  Ahnefeld,  2123  Par- 
ker   St..    Berkeley.  $3000    ea. 


Architect — None. 

Contractor — H.  C.  Pfrang,   5669  ColUere 
Ave.,   Oakland.  $S0» 


DWELLING 

(446S)      SE    COR.    CEDAR    AND    STAN- 

XAGE,    Berkeley.      One-story    4-rm. 

dwelling. 
Owner — D.       Garello,       1424      Stannage, 

Berkeley. 
Architect — None. 
Contractor — Cisero      &       Rainery,       858 

42nd    St..    Oakla-nd.  $2950 


ADDITION 

(4469)      901    HEARST    AVE.,    Berkeley 

Addition. 
Owner — L.   Euniberli,  premises. 
Architect — None. 
Contractor — P.     Garelli,     870 

Oakland. 


ADDITION 

(4471)      No.    5851    BIRCH  COURT,   Oak- 
land.    Addition. 
Owner — W,   Shea. 


REPAIRS 

(4472)      No.  7112  E.  FOURTEENTH -ST:., 

Oakland.     Repairs. 
Owner— A.    P.    Pollard,    1432    Park    St., 

Alameda. 
Architect — None. 
Day's  work.  $«00 


St., 
$450 


DWELLING 

(4473)      NE    COR.   FIFTY-FIFTH  AVB. 

AND     FLEMING     AVE.,     Oakland. 

One-story  6-room  dwelling. 
Owner — ErneBt   Minuth,    2658   Seminary 

Ave.,  Oakland. 
Architect — None. 
Contractor — F.  W.  Thaxter,  2117  Derby 

St.,    Berkeley.  $4000 


ALT.    TO    SIDEWALKS  LIGHTS 

(4470)      XE      COR.     BROADWAY'      AND 

ELEVENTH   ST..   Oakland.     Alt.   to 

sidewalk     lights. 
Owner — Bank   of  Italy. 
Architect — None. 
Contractor — P.    H.    Jackson    &    Co.,    237 

First    St.,    S.    F.  $498 


STORES'  AND    PLATS 

(4474)  S  FOOTHILL  BLVD.,  112  W 
SEMINARY  AVE.,  Oakland.  Two 
story  12-room  stores  and  flats. 

Owner — Lenore  E.  Moulin,  San  Fran- 
cisco. 

Architect — None. 

Contractor — Clarke  &  Allan,  5805  Har- 
mon   Ave.,    Oakland.  »8728 


BANK 

(4475)      NE    FORTY-NINTH    &    TELE- 

graph   Ave.,     Oakland.       One-story 

brick   bank. 
Owner — Central     National    Bank,     14th 

and   Broadway,   Oakland. 
Architect — Wm.    Knowles,    Central    Bk. 

Bldg..    Oakland. 
Contractor — E.    T.    Letter    &    Sons,    3601 

West  St.,  Oakland.  $34,000 


GARAGE.  ETC. 

(4476)      N   SIXTY-FIRST   100    W   Grove, 

Oakland.  One-story   2-room   garage 

and   gymnasium. 
Owner — Mrs.    Laura    Moutour.    756    55th 

St..  Oakland. 
Architect — None. 
Contractor — Geo.    C.    .N'all,    930    41st    St.. 

Oakland.  $760 


DWELLING 

(4477)      N     VESTA    237     W     57th     Ave., 

Oakland.     One-story  4-room  dwlg. 
Owner — P.   D.    Cunningham,    2902   E-22d 

St.,  Oakland. 
Architect — None. 
Contractor — J.   D.    Fennelly.   2910   E-22rl 

St.,    Oakland.  $2500 


ADDITION 

(4478)      NO.   6519   WHEELER   ST..  Oak 

land.     Addition. 
Owner — W.  G.  Baker. 
Architect — None. 
Day's  work. 


1400 


RECORDED 

APARTMENTS 

(4479)       W    DERBY    AVE    30    N    E-12th 
N    40.\W    120,    Oakland.      All    work 
for   one-story  frame  apartments. 
Owner — George  Nelson,  3817  B-14th  St., 

Oakland. 
Architect — .None. 
Contractor — J.    B.    Petersen,    2053    S8th 

Ave.,    Oakland. 
Filed  Dec.  15,  '21.     Dated  Dec.  12.  '21. 

Frame   up    ^ 

Brown     coated     % 

Completed    and    accepted % 

Usual    35    days 14 

TOTAL  COST,  $4160 
Bond,  $2075.  Surety.  Globe  Indemnity 
Co.  Limit,  90  days.  Forfeit,  $1.  Plans 
and  specifications,  none. 

NOTE: — Permit    also    applied    for    to- 
day. 

• 

COMPLETION  NOTICES 


.'iL.AltlBDA    COUNTY 


Recorded  Accepted 

Dec.    14,    1921 — NK   ALMOND   195  NW 
98th    Ave   NW    36xNE    146,74,    Oak- 


Saturday,    December    17.    1921  BUILDING      AND       ENGINEERING      NEWS  2» 

land.          Robert     Hillis       to     < '       L,  Century    Kleclric   Co.    5104.70;    W    C  DWELLINGS 

Hewitt    Dec.    13.   1921  Austin.    J217.5U    to   John    Carson...  1001    7TH   AVE   &   949    7TH  AVE.   Sac- 

D^c.    14.    1921 — SVV    MILVIA    &    VIR-  • ramento.        Two      1-Btory      4-room 

glnla    W    125xS    95.    Berkeley.    Cal-  _                -VT*                         dwellings. 

vary   Presbyterian   Church    to   Con-  NOtlCe  01  NOIl-RespOIlSlDlllty  Owner — P.   Opdyke,   1017  7th  Ave.,  Sac- 

ner   &   Conner Nov.    18.   1921  ramento. 

Dec.    14.    1921— LOT    4     Re.sbdvn    BIk  AI.\>IKI)A    KM  .NTV  Architect — None. 

"L"    Northbrae    Terrace.    Berkeley.  Day's  work                                        J2000  ea. 

P  E  Marquis   to  whom  jt  may  con-  Dec.    13.    1921— K    BROADWAY'  93    N                                              

cern Dec.    14.    1921  19th  N   93xK   :iOO.  Oakland.     Geo  A  DWELLI.NG 

Dec.    14.      1921 — ELLSWORTH      AND  Douglass    as    to    improvements    on  siO    13TH    ST..    Sacramento.      One-story 

Dwight    Way.    Berkeley.      .Southern  property     6-room    dwelling. 

.  Pacltlc    Co    to    Hutchinson    i  o « Owner — L.    Davles.    1819    "K"    St..    Sac- 

Dec.     10.     r.i'.'l  ^^                                                ramento 

Dec.  14.  1921— PARK  STI  &  ENCINAL  HOMESTEADS  Architect— None. 

•    Aye.  Alameda.     Southern  Pacific  Co  __ Day's    work.                                                t3400 

t   to    Hutchinson    Co Dec.    10.    I'.i21  VL\>!i;u\    <  Ol  N  rv                                                              

Dec.   14.  1921— LOT   19   BLK   1197  Maj)  DWELLING 

Santa     Fe  Tract     No.     8.  Oakland  Dec.    14.    1921— SE    TAFT    AVE    79.44  4,, 4      8TH      A^VE.,      Sacramento.      One- 
Elizabeth  A  Hansen   to  R  J    Larsen  SW    Broadway    SW    40    SE    70    NE                     story    5-room    dwelling 
..........                   Dec      7.     1:121  28.65       NW     to    pt      beg..    Oakland.  Owner— Geo.   E.   Vandenbugh,    1723    "G" 

Dec.    1.1.    1921— E-FOURTEENTH    No.  Anna    B    Chalmers    (w£    George    M)                     St      Sacramento 

6406,    Oakland.        Studley      &      Mc-  j42.->n  Architect- None 

Menemy  to  whom  it  may  concern  Dec.  12.  1921 — NW  BROADWAY  Day's  work  12750 
Dec.     10.     K121  579. 8.T    SW    Ada    SW    '^l-H    .\E    37-G                  "                   ' 

Dec.    12,    1921 — LOT    16    BLK    3    MAP  SE  100.  Oakland.     Helen  1   V'ose.JoOOO  DWELING 

Edgewood  Park.  Oakland.  John  Dee.  9.  1921 — LOT  10  lilAi  1  and  Ptn  ,0,,  •>q'^„  qt  «nr.,Qm<.r,ir,  nno  <.»«n« 
Tankow  to  Davis  &  Davis....  Lot  9  Blk  1  and  Ftn  Lot  11  Blk  1.  olroom  dweUlng  One-story 
Dec.    10,    1921  Map    Lakeshore      Highlands.      Okd.  Owner- T?      T       MTr-sVen      1109     FnUnn, 

Dec.   12,   1921-LOT   24  BLK  D,   OAK-  Ruby   M  Minnie    (wt   M  T)..?20.00«                     bU^      Sacramento 

land     Highland^,     Oakland.       L     E  with  indebtednes.s  of  JIB.OOO.  \rchitect— N<yne 

Slmmonds    to    whom    It    may    con-  Dec      1».    1921-NW     MIDVALE    AVE  bontractorl-A.     W.     Norris.     3012     "G" 

cern    Dec.    8,    1921  80  NE  Arizona  NE   80xN\\    12.1-1%.                                Sacramento                               l>;(10n 

Dec.  12,  1921— 21%-ACRE  TRACT  ON  Oakland.     Effle   M   Irvine   (wt  Mat-                    "''     i^acramento.                            J5800 

County  Rd  from  Centerville  to  Irv-  ihew)      J250i)  r>iir^T  t  T^r^ 

ington.     Luiz  R  Neves  to  A   S  Du-  Dec.  9,  -921— W  13TH  AVE  291  2-3  N  ,,,,    „ir,.    °       <,                  .         -r 

tra   Dec.  9,   1921  Hopkins  St   N  33   1-3   W   125,   Oak-  232]      E'    ST.,   Sacramento.     Two-story 

Deo.    10.    1921 — LOTS    8    AND    9    Map  land.      Alfrieda    Hickey,    wife    Ed-  „       D-roorn    dwelling. 

HlllTiew    Terrace.    Oakland.      W    A  wardT    J5000  Owner-T.    F     Murray.    2016    10th    St., 

Clayton   to   G   B   HoUenbeck « .       tiacramento. 

Dec.    7,   1921  .-\rchitect— None.  _ 

Dec.     10,  1921 — FOURTEENTH     AND  CVXCELLATIO.V      OP     COVritACT  Contractor — A.  W.  Norns.  3012  "G"  St., 

Franklin,  Okd.    Southern  Pacific  Co  Sacramento.                                      $842< 

to  Hutchinson   I'o Dec.  5.   1921  .\I,.A>IED.\  CO!  XTY                                                                

Dec.  10.  1921— LOT  26  BLK  4.  Thous-  Dec.   12.   1921— LOT   10   BLK    B.   Santa  FL.\TS 

and    Oaks    Station    Tract.    Berkeley.  Fe  Tract.  Oakland.     F.ank   B  Mur-  2015   22ND  ST..  Sacramento.      Frame   (4 

Harry   W    Hind.   Agent   C    R   Morse.  dock    with    Calilornia    I'.uilders    Co                     4-roora)     fiats. 

to  whom  it  may  concern. Dee    10,  1921  ♦ OwTier— G.    E.    Harvie.    2212    "T'    ST., 

Dec.    9,    1921—2746    DWIGHT    WAY.  Sacramento. 

Berkeley.        Helena      Irene     Pofert  BUILDING      CONTRACTS  Architect— None. 

and    Helen    Brown    to    Ben    Pear-  Days   work.                                           J12.000 

son    Dec.    5,    1921  SACRAMENTO   COUNTT                                                          

Dec.    8.    1921— LOT    11    BLK    3    MAP  inA  ELLING 

Martin     Kellog,     Berkeley.       G      A  ipi.500  aud  Over  Reported  122o  40TH  ST.,  Sacramento.     Ono-story 

Brennan  to  J  P  Brennan.  .Dec.  7.  1921  o-room    dwelling. 

^ DWELLIN-a  Owner — H.     J.     Theilen,     2016     8th     St., 

NO.  4917  T  ST..  Sacramento.     One-story  Sacramento. 

LIENS    FILED  a-room   dwelimg.  Architect— None. 

__^_^  Owner — 1;   torrell.  Contractor — G.  E.  Harvie,  2212  "T"  St., 
.4.L,AMEDA   COl"JiT%'  Architect — None.                                                                  Sacramento.                                         $6600 
Contractor — Jenkins    &    Shumate.                                                  

Recorded                                                  Amount  $2500  DWELLING 

Dec.    13.    1921 — LOT   3   BLK   "O"   Map  314    27TH   ST.,   Sacramento.      One-story 

Melrose  Acres.  Oakland.  H  L  Jones  DWELLING                                                                       5-room   dwelling, 

vs    W    J    Scott $95  1338   42ND  ST..  Sacramento.     One-story  Owner — D.    Collins. 

Dec.    10.   1921 — S  CE.NTRAL   PACIFIC  4-room    dwelling.  Architect — None. 

Railway  right-of-way  132.5  W   18th  Owner — Robt      Crar.stor..     S20     "J"     St.,  Contractor — A.    L.    Johnson.    2606    Por- 

Ave  S  to  pier  head   line  SE  to  19th  Sacramento.                                                               tola   Way,    Sacramento.               $3460 

Ave   N    to    railway    right-of-way    to  Architect— None.                                                                                           

pt   of   beg.,   Oakland.      W    1"   Fuller  Contractor— Thos.     B.     Hunt,     3781     6th  DWELLING 

&    Co,    $561.27;    Maxwell    Hardware  ^ye      Sacramento.                           $5950  122.1   37TH  ST..  Sacramento.     One-atory 

Co,  $1467.54;  E  K  Wood  Lumber  Co.  6-room    dwelling. 

$3415.85  vs  E  S  Collins  and  Shartzer  DWELLING  OwTier- O.   S.    Tyler.    2281    "I"   St,   Sac- 

lllumlnated    License    Plate    Co 2011  35TH  ST.,  Sacramento.     One-story                ramento. 

♦  4-room  dwelling.  Architect — None. 

'P'CTIi'Aa'P   nV  TTPIffQ  Owner — S.    W.    Cooper,    2011    25th    St.,  Contractor — A.  W.  Norris,  3012  "G"  St., 

RELEASE   OF  m.«S  Sacramento.                                                               Sacramento.                                      $6<80 

ALAMEDA    COrNTY  Contractor— Thos.    B.    Hunt,     3781     6th  REPAIRS 
Recorded                                               Amount  -^^^ "    Sacramento.                          $2500  26TH  AND  "W"  STS..  Sacramento.   Re- 
Dec.   14,   1921— NW   THIRTEENTH   AV  r,-D<rTl.T  T  TMf-  ^       "^'''o                      .        «.           c^       . 

and  NF  Lake  View  Ave  NW  SSxNE  DWELLING  Owner— Sacramento    City    School    DIs- 

tlZBO     Oakland.       ChasiLtthews  1729    "V"    ST.,    Sacramento.      One-story                ^Hct. 

to   Howard   Nethken   and   Lillian   P.  ^      4-room    dwelling.  Architect-None. 

Breeding     $163  45  Owner— John     R.    Basta,     531       S      St,  Contractor    —    Hatchy-Hatchy,      Mltau 

Dec    10    1921— .NW   THIRTY-SECOND  Sacramento.                                                               Bldg..  Sacramento.                        $4«00 

and   Linden.   Oakland.      Wm   E   An-  Architect— None.                                                                                     

derson  to  St.  John's  Baptist  Church.  Contractor— M.    Furtado,    2423    18th   St..  SCHOOL 

L  A   Brown    and    E    West.   Trustees  Sacramento.                                         $2465  THIRTY-EIGHTH     ST..     bet.     4th     Ave. 

$265.11  and   Sacramento    Blvd.      Reinforced 

Dec.   10^   isn — LOT  13  BLK  "C"  Map  DWELLING                                                                            concrete  school. 

Excelsior  Heights.  Okd.  C  L  Adams  3084   22ND  ST..  Sacramento.     One-story  Owner — Sacramento   City   School    DIst. 

to  L  A  and  E  Simmonds   $390  5-room   dwelling.  .\rchitect— Hemmings.    Hudnutt  &   Pet- 
Dec.    9.    1921 N    FIFTIETH      105      E  Owner — G.     H.    Harman.     1S15    "P"    St.,                 ersen.  Library  Bldg..  9th  and  L  StS.. 

Lawton  Ave  E  35  N  91.32  W  35.2  3  Sacramento.                                                               Sacramento. 

92  86.    Oakland.      L    A    Norris    Co,  Architect— None.  Contractor— Betz   &    Mabrey.    2628    41at 

$81.36;      Emeryville      Hardware      &  Contractor — Chas.      Carson,      Box      120,                St.,   Sacramento.                        $226,499 

Tool  Co,   $60.25;  J    B  McKeon,   $70;  Saoramento.                                      $2860  Filed  Dec.  »;  Dated  Nov.  30.  1921. 


fitrlLblNG      ANt)       BNCHNBE&ING       news         Saturday,    becember    tf,    iHl 


DWELLING  .    -  ,    ;, 

70ft,  aOTH   ST.,   Sacramento.     Qae-story 

..  5-room    dwelling. 
Owner — A.     W.     Norria,     3012     "G"     St., 

Sa,cramento. 
Architect — None. 
Days  work.  $5600 


REPAIRS 
530  "J"  ST.,  Sacramento.     Repairs  for 
butcher  shop. 
Owner — F.    Casey,    530    "J"    St.,    Sacra- 
mento. 
.Architect — None. 

-Contractor — Mowat     Refrigrer'ator    _Co., 
-.        25  Oak  Grove  St.,  San  Francisco. 

_^,   _  $9000 


.NO.'.  2912    TlilRTY-THIRD    ST.,    Sacra- 
mento.      One-story    tj-room    dwlg-. 

owner,    1.    Kubel. 

Architect — None." 

■.Contractor — Betz    &    Mabre-y.    Ochsner 
■  •■    ~  Bldg.,     Sacramento.  $5500 


-DWELLING 

NO.    3138    RONNER   WAY,   Sacramento. 
One-story   5-roora   dwelling. 

Owner — A.  L.  Boust.  304  0  3and  St.,  Sac- 
ramento. 
"Architect — None. 

Day's   work.  $2500 


LIENS  FILED 


SACRAMBNTO   COUNTY 


Recorded  Amount 

Dec.  10,  1921 — Prop  beg  at  POINT 

108  ft.  S  70"  39M;'  E  fm  point  on  E 
V,  lln*  o(  JlBt  St  155  ft  S  19°  30'  W 
._.,  from  intersection  of  E  line  of  31st 
^..St  with  center  line  of  H  St  pro- 
,r.".duccd  E  from  W  line  of  31st  St 
/,    and   run    from    point   of   begr   S    19° 

;, ;30'  w  so  ft,  th  s  70°  39^,4'  e  so  ft, 

th  N  19°  30'  E  80  ft,  th  N  70°  39^4' 
W  60  ft.  to  begr  as  desc  in  55-3-348 
E  D  McKoy  as  property  Owners' 
Protective  Assn  vs  P  J  O'Brien  and 

H   J    Birdsall    $130.50 

♦ 

BUILDING  CONTRACTS 

FRESNO    COUNTY 


ALTERATIONS 

ROOSEVELT      &    DIVISADERO      STS.. 

Fresno.       Alter     and  add      to  office 

building. 
Owner — Union  Oil  Co..  Premises. 
Architect — None. 
Day's   work.  $10,000 


DWELLING 

NO.   828    CLINTON   ST..   Fresno.      Dwlg. 

and   garage. 
Owner— G.  P.  Dunham,  535  Belmont  St., 

Ffesno. 

■  Architect — None. 

.-Contractor— Edw.  L.  Rambo,  496  San 
'  V.       Pablo  Ave.,   Fresno.  $5000 

■  ALTERATIONS 

,.NO.,20>i8-32   TULARE  ST..  Fresno.      All 
work   for  alterations  a.rfd  additions 
to  main  office  building. 
Owner— Pacific  Telephone  &   Telegraph 

Co.,  Premises. 
Arch  Hectr— None. 
Contractor— H.   C.  Matthies. 
Piled  Dec.   12.  '21.     Dated  Nov.  28    '21 

Monthly  payments   \ 

:■  '.TOTAL  CO»T.  cost  of  labor  plus"  ia% 
Bond,  none.  Limit.  «•  <iav.<5fram  Dec 
2,  1921.  Forfeit,  none.'  Plans  and 
spsatftcations  tired.    ^     ■     ■  . 


APAHTMeNTS  -    .•:.      , 

NO.    616'K2    CAMBRIDGE'    ST.,    Fresno. 

Apartment  house  and  garage 
Owner— Edna    Gray.    145    Echo     Fresno 
"Architect — .N'one. 
Contractor— J.  R.   Church,   221  North  U 

St.,  Fresno.  j54(,q 


DWELLING 

NO.  529  TERRACE  ST..  Fresno.  Dwell- 
ing and  garage. 

Owner^C.  L.  Saylor,  3734  Illinois  St.. 
Fresno. 

Architect — None. 

Day's   work.  $6500 


DWELLINGS 

NO.    624-630      AND    636      DUDLEY      ST.. 

Fresno.      Three    dwellings. 
Owner — Watson  Bros. 
Architect — None. 
Day's  work.  $4000.  $4200  &  $55(Hi 


COMPLETION  NOTICES 


PUESNO   COUNTY. 


Recorded  Accepted 

Dec.  10,  1921 — LOT  30  East  Elmhurst, 
Fresno.  E  Ahlberg  to  whom  it  mav 
concern Dec.   9,   1921 

Dec.  8,  1921 — ON  60x127  FT.  in  SW 
part  of  Elk  62.  Wristen  Addition. 
Kingsburg.  Alfred  Larson  to 
whom    it   may   concern ..  Nov.    10,    1921 


LIENS  FILED 


FRESNO    COUNTY 


Recorded  Amount 

Dec.  14.  1921— LOTS  10  AND  11  BLK 
53,  Fresno.  Kutner-Goldstein  Co 
vs    Joe    Olivers    jjig 

Dec.  10,  1921— LOTS  1  TO  4  BLK  9, 
Fresno.  Routt  Lumber  Co  vs  S 
Bando  and  Valley  Industrial  Cptn 
$1225 

Dec.  9,  1921 — LOTS  10  AND  11  BLK 
53,  Fresno.  Fresno  Lumber  Co  vs 
Joe  Olivers,  Thos  J  and  Moses  H 
Hart     J43I, 

Dec.  9.  1921— LOTS  1  TO  5,  16  TO  20 
Blk  5.  Malaga.  Fisher-Glassford 
Hardware  Co  vs  M  E  Casebier  and 
Sam  Vucovich    $218 

Dec.  9.  1921— LOTS  17  TO  21  BLK  61, 
Fresno.  Fisher-Glassford  Hard- 
ware Co  vs  M  E  Casebier.  Valley 
Electric  Co.  San  Joaquin  Light  & 
Power  Co.,  A  H  Blasingame  et  al 
$166 


Notice  of  Non-Responsibility 

FRESNO    COCNTT 

Dec.  10,  1921— LOT  48,  Mt.  Campbell 
Orange  Tract  Plat  A,  Fresno.  Fi- 
delity Trust  &  Savings  Bank  for 
improvements    on    property 


BUILDING  CONTRACTS 

SANTA    CLARA    COUNTY. 


^1,000  and  Over  Reported 


COTTAGE 

HOLLYWOOD    NR.    SECOND,   San   Jose. 

5-room    cottage. 
Owner — J.   M.   Schirle,  765  W.  San  Fer- 
nando  St.,   San   Jose. 
Architect — None. 
Day's    work.  53000 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


COTTAGE  ■  _■    ,•■ 

TWELFTH    NR.    VIRGINIA,' ■Sail,  Jose. 

o-room    cottage.  ' 

OwTier — Mrs.    Marie   Cauhappe.    ', 
Architect — None.         .      '  ".     ^ 

Contractor — Wm.    O'Neil,.  500    N.    15th 

St.,   San   Jose. 
Day's  work.  $2400 


COTTAGE 

TWELFTH    NR.    VIRGINIA,    San    Jose, 

5-room  cottage.  ' 

Owner — Mrs.    Touronette. 
Contractor— Wm.     O'Niell,   JOO    N.    15th 

St.,   San  Joae. 

$2520 


COTTAGE 

ATLANTA    NR.    BIRD.    San     Jose.       5- 

room  cottage. 
Owner — Mrs.   Sanders. 
Architect — None. 
Contractor— W.  A.   Hinds,   San  Jose. 

$2250 


ALTER  HOUSE  TO  ARTS. 

335    S.     THIRTEENTH    ST.,    San    Jose. 

Alter  residence  to  apartments. 
Owner — S.    G.    Cooley,    340    S.    13th    St.. 

San  Jose. 
Architect — Ncne. 
Day's    work.  $1959 


COTTAGE 

SHERMAN  NR.    GOODYEAR,  San   Jose. 

5-room  cottage. 
Owner — Sofia    Moran. 
Contractor — Wm.     O'Neil,     500     N.     15th 

St..   San   Jose.  $1950 

COTTAGE 

TWELFTH    NR.    VIRGINIA,    San    Jose. 

4-room    cottage. 
Owner- Wm.  O'Neil,  600  N.  15th  St.,  San 

Jose. 
Architect — None. 
Day's  work.  $1550 


ALTER  HOUSE  TO  ARTS. 

SIXTH    AND    REED,    San    Joae.      Alter 

house   to   apartments. 
Owner — Mrs.   D.  L^pham. 
Architect — A.  J.  Neilson. 
Contractor — A.   J.  Neilson.  $1800 


ALTER    ATTIC 

521    E.    Sa'nta    Clara,    San    Jose.      Alter 

attic. 
Owner — H.  J.  Beal,  premises. 
Architect — None. 
Day's  work.  $120» 


BUILDING  CONTRACTS 

8AN  MATXip  OOUNTT 


APARTMENTS,    ETC. 

PTN  LOTS  1  AND  2  BLK  2,  Sub.  Bur- 
lingame  Land  Co..  Burlingame. 
All  work  for  two-story  and  base- 
ment concrete  store  and  apartment 
building. 
Owner— Harry  L.  Miller,  1200  Burlin- 
game Ave.,  Burlingame. 
Architect— C.      E.      J.      Rogers,    Phclan 

Bldg.,  San  Francisco. 
Contractor — Larsen-Siegrist    Co..    Glaus 

Spreckels    Bldg.,    San    Francisco. 
Filed  Dec.  10.   '21.     Dated  Dec.  9,  '21. 

1st  floor  joists  on $2000 

2nd  floor  joists  on 2000 

Finish  plaster  complete  interior  3500 

Completed     4425 

Usual    35    days ..  ^  ........ .    3975 

TOTAL  GOS'f,  $15,900 
Bond,  $7950.  Sureties.  Frank  Dawson 
and  K.  Zelinsky.  Limit,  90  days.  For- 
feit. $10.  Plan«  and  specifications 
filed. 


COMPLETION  NOTICES 

SAN   ItlATEO    COUN*'y.       ? 


^'^<^°'"«^<1                                   '         Accepted 
Dec.     10,     1921— LOT     10-X     BLK     31/ 
LyoU  &  Hoag  Sub  Town  of  Burlin- 
game.    J  L,  Coyle  to  whom  It  may 
concern Dec.    8,   1921 
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Dec.  12.  11)21 — LOTS  6.  8  AXD  10  BLK 

18,    Dingee      Park.    Kedwood      City. 

.'.Albert   G  and     Myrtle   A      Ksncault 

to  L,  M    Pollard.... Dec.   5.    1921 

Dec.   8,    1921 — LOTS  2   AND  3   BLK   11 

.Menio    Uaks.      Near    Mcnlo      l"ark. 

■''-"eharleS'  "A  Sburleff  to  Weeden  Uros. 

, ,'. Nov.    30.    1921 

'bVc.   9,    1921 — LOT   22   BLK   24.   Easlon 
Addition  to  Burlingame  No.  2.  Uur- 
lingfime.      H  A  Sanguinetti   to   V\    O 
■  Nicolaide's.  . Dec     s.     1921 


LIENS  FILED 


."<.*.>     .M.\.TKO    COISTY 


Recorded  Amount 
Dee.  8.  1931— NH  LOT  1  BLK  26 
Oak  Knoll  Manor  near  Redwood 
Ctty,  Cal.  Lewis  W  Howard  vs 
Gertrude  E  Gough,  Anglo  Califor- 
nia Trust  Company  and  J  W  Car- 
penter     $217.00 

Dec,  8.  1921 — HOMESTEAD,  near  San 
Mateo.  Watts  Electric  Co.  vs  An- 
t<yne  Alfred  Borel  and  Frank  H 
Boring    »365.83 


BUILDINO  OOMTBAOTI 


SAN  JOA«1HlV  COUNTY 


92,5«0  and  Over  Reported 


RESIDENCE 

MARIPOSA  AVE.,  Stockton.  Resi- 
dence. 

Owner — Stockton  Land  Assn..  323  E, 
Weber  St.,  Stockton. 

Architect — None. 

Day's  work.  $3600 


RESIDENCE 

WEST   NORTH   ST..      Stockton.        Resi- 
dence. 
Owner — Bertha  Byera.  Stockton. 
Architect — None. 
Day's   work.  $M00 


RESIDENCE 

NORTH      SAN      JOSE      ST..      Stoclcton. 

Residence. 
Owner — Frank    Bileskl,    San     Jose    and 

Magnolia  Sts..  Stockton. 
Arcbltect — None. 
Days   work.  16000 


Ai,TERATIONS 

SOUTH    TUXEDO    ST.,    Stockton.      Re- 

;model. 
Owner — Clara   Stitt. 
Architect — None. 
Days  work.  M850 


LIENS  FIUD 
■AN  joAfttmr  oovjrrt 


Recorded  Amount 

Dec.  14,  1921 — LOT  472  facing  on 
Adelbert  Ave.  of  Burkett  Gardens. 
Stockton.  Sunset  Lumber  Co,  a 
Cptn    vs    Vincent   W    Bohnak .  .$767.31 

Dec.  13,  1921— NE  %  OF  NE  >4  OF 
Section  16.  T  4.  N  R  6  E.  Stockton. 
C  E  Morris  vs  E  G  Bender $50 

Deo.  12,  1921— LOT  B  AND  N  16H  FT 

of   Lot    6    Blk    4,    Hutchins'    Oak   8t 

Addltiooi  to  Lodl.     Lodi  Lumber  Co 

a    corporation    vs    Jas    Anderson.. 

$862.34 


The  Observer. 

(Continued    from    Page    4) 

Captain  Luther  B.  Gregory,  U.  S.  N., 
former  public  works  ofBcer  at  the 
Puget  Sound  navy  yard,  has  been 
nominated  by  Secretary  of  the  Navy 
Edwin  Denby  to  succeed  Admiral 
Charles  W.  Parks  as  chief  of  the  Bu- 
reau of  Yards  and  Docks  In  Washing- 
ton.   Bla  nomination  baa  been  lent   to 


Prosideni  Harding  and  appointment  is 
expected  immediately.  Gregory  is  at 
present  public  works  oHicer  of  the  Bos- 
ton navy  yard.  The  appointment  is 
for  a  f  u:-year  term  and  carries  with 
it  promotion  to  the  srade  of  rear  ad- 
ntiral. 


According  to  wonl  from  Mendocino 
county,  the  Northwest  Redwood  Co. 
has  shut  down  its  night  shift  and  will 
from  now  on  continue  with  a  day  crew. 
It  has  been  impossible  to  operate  two 
crews,  due  to  the  company  being  un- 
able to  get  sutticieTit  material  to  work 
on.        .- 


Richmond  leads  the  smaller  Calt- 
(ornia  cities  in  manufactures,  with  a 
total  valuation  last  year  of  more  than 
■^75,000,000.  The  Census  Bureau's  sum- 
mary of  manufactures  in  California 
cities  with  populatioTi  from  10,000  to 
50,000  show.s  the  value  of  products  in 
1919  to  be:  Alameda,  $25,440,000; 
Bakersfield,  $5,699,00;  Eureka,  $3,960.- 
000;  F'resno,  $48,944,000;  Glendale,  $1,- 
174,000;  Pasadena.  $5,760,000;  Pomona. 
$3,754,000;  Richmond,  $75,316,000;  Riv- 
erside.  $2,354,000;  San  Bernardino,  $7.- 
473,000;  San  Jose,  $25,135,000;  Santa 
Ana,  $3,627,000;  Santa  Barbara,  $1,944,- 
000;  Santa  Cruz,  $3,944,000;  Santa 
Monica.  $519,000;  Stockton.  $30,676.0(10; 
Vallejo.    $18,056,000:    Venice,    $193,000. 


The  Henery  Cowell  Lime  and  Cement 
Company  will  construct  approximately 
3000  feet  of  concrete  streets  in  vicinity 
of  its  plant  at  Cowell,  Contra  Costa 
County.  Three  thicknesses  of  pave- 
ment will  he  laid.  One  section  1000 
feet  i'n  length  of  six-inch,  a  second 
stretch  of  seven-inch  and  a  third  of 
eight-inch.  The  work  will  be  under 
the  supervision  of  R.  R.  Arnold,  Con- 
tra Costa  County  Surveyor. 


A  survey  of  the  coast  lumber  situa- 
tion, according  to  Andrew  F.  Mahony, 
shows  that  the  demand  is  far  in  ad- 
vance of  steam  schooner  accommoda- 
tions for  traffic-  One  big  operator  of 
vessels,  it  is  said,  has  a  contract  to 
land  at  San  Pedro  1.000,000  feet  of  lum- 
ber a  day.  Lumber  amounting  to  63,- 
731,000  feet  was  shipped  from  Gray's 
harbor  during  November,  according  'to 
figures  compiled. 


Architect  Roy  J.  Kieffer  has  opened 
offices  at  21S  Wilshire  Building,  Los 
.\ngeles,  and  desires  a  complete  file  of 
catalogs  and  samples  of  building  ma- 
teria!  and   equipment. 


The  annual  report  of  the  State  Rail- 
road Commission  for  the  year  ending 
June  30.  1921.  declares  that  if  public 
utility  rates  had  been  advanced  equal- 
ly with  commodity  prices,  the  people 
of  the  state  last  year  alone  would  have 
paid  in  the  neighborhood  of  $100,000.- 
000  more  than  they  did  to  the  public 
utilities.  The  commission  gives  the 
figures  on  which  this  conclusion  is 
based.  The  trend  of  prices  Is  declared 
to  be  toward  normal,  which  it  is  ex- 
pected will  make  further  reductions 
possible. 


Harold  French,  president  of  the 
Contra  Costa  Hills  Club,  proposes  the 
erection  of  a  great  industrial-natural 
historical  memorial  museum.  It  is 
proposed  that  the  new  museum  build- 
ing be  financed  by  Oakland  industries. 
French  points  out  that  there  arc  now 
about  20,000  different  articles  manu- 
factured in  Oakland  and  that  manu- 
facturers would  gain  valuable  adver- 
tising through  the  display  of  the  arti- 
cles In  a  museum  building.  French 
cites  Philadelphia  and  Munich  as  ex- 
amples of  successful  comnpierclal  mu- 
seums. 


Los  Angeles  building  activities  for 
December  have  started  well.  Up  to 
and  Including  the  6th,  the  number  of 
permits  issued  was  886  with  an  esti- 
mated valuation  of  $1,816,004.  Durlftfe 
the  same  period  in  October,  893  permits 
with  an  estimated  valuation  of  |l.^*8j- 
17S  were  issued.  •-•:■.•: 


An  indication  of  returning  prosper- 
ity: A  premium  of  approximately  $23.- 
000  was  paid  on  the  purchase  of  $1,- 
000,000  worth  of  Oakland  school  bonds. 
The  bonds  were  purchased  in  two  sep- 
arate lots,  $800,000  of  the  Oakland 
High  .School  district  and  $200,080  tor 
the    Oakland   Grammar  School    district. 


The  Pacific  Sanitary  Manufacturing 
Co.  will  enlarge  its  tub  plant  at,  Ri.cn- 
mond.  Approximately  $60,000  will  be 
expended    In    the    improvements. 

That  Lasseii  County  ranks  as  one  of 
the  important  factors  in  the  lumbering 
industry  is  proven  by  the  following 
figures,  compiled  by  E.  C.  Scammon  of 
the  Red  River  Lumber  Company;  Capi- 
tal invested  in  plants  and  operations. 
$7,000,000;  timberland  owned  and  be- 
ing lumbered.  300.000  acres;  men  eva- 
ployed  in  the  mills.  2.300;  men  em- 
ployed in  logging.  1.100;  capacity  of 
mills  in  24  hours.  2.000.000  feet;  num- 
ber of  cars  of  lumber  and  products 
shipped  monthly,  1,350;  miles  of  log- 
ging railroads,  63;  average  monthly 
payroll,   $600,000. 


The  "American  Lumberman"  of  Chi- 
cago says  buying  by  retailers  con- 
tinues to  decrease  with  the  approach 
of  winter  and  inventory  period,  but 
buying  by  railroads  and  industrials  is 
increasing  and  some  items  of  railroad 
material,  such  as  car  siding,  are  very 
firm.  While  Douglas  fir  car  siding 
could  be  purchased  f.  o.  b.  mill  for  $25 
early  this  fall,  it  brings  a  minimum 
of  $50  and  railroads  cannot  secure  all 
they  need.  Prices  on  yard  stock,  par- 
ticularly Southern  pine,  have  shown 
some  decline.  The  hardwood  marked 
remains  firm,  however,  and  demand  im- 
proves. 


BUSINESS  OPPOETUNITIES 


W.  L.  Sprague,  Box  173,  Petaluma, 
Cal.,  wishes  to  get  in  touch  with  San 
Francisco  dealers  in  Shay   locomotives. 

Wm.  Welsgram,  Box  377,  Eureka, 
Cal.,  is  in  the  market  for  walnut  lum- 
ber. 

Household  Specialties  Co.,  221  Bast 
60th  St.,  New  York  City,  Is  seeking  a 
market   for   household  specialties. 

C.  M.  Putney,  5158  Pulaski  Ave., 
Germantown,  Philadelphia,  Pa.,  desires 
to  get  in  touch  with  steel  plants  in 
.San   Francisco. 

Boswell  B.  Jones,  San  Anselmo,  Cal., 
is  in  the  market  for  laundry  equip- 
ment, and  would  also  like  to  get  In 
touch  with  an  experienced  man  in  all 
branches   of    laundry    work. 

L.  W.  Manhelm,  Box  132,  Camden.  S. 
C.,  desires  to  arrange  to  have  a 
patented  hardwood  kodak  stand  manu- 
laciureo    In    San    Francisco. 

Marshfleld  Fuel  and  Supply  Com- 
pany. South  Broadway  and  Curtis  ave- 
nue, Marshfleld,  Ore.,  is  seeking  a  mar- 
ket for  mill  wood,  12-ln.  and  4-ft. 
lengths. 

Mrs.  L.  L.  Allen,  Upper  Camp,  E!n- 
gelmine,  Cal.,  wishes  to  communicate 
with  manufacturers  of  dairy  machln- 
erv    in    this   city. 

Mullen's  Auto  Electric,  1S18  Sacra- 
mento street,  FVesno,  Cal.,  is  In  the 
market  for  automobile  battery  parts. 

Geo.  W.  Ollnger,  Inc..  Denver.  Colo., 
wishes  to  communicate  with  architects 
and  contractors  regarding  construc- 
tion of  adobe  houses  In  Mission  and 
Spanish    designs. 
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PA  MCE   GARAOG 

OTiriiii     Bros.,    Architects 


ICara^n  (UnuHtrurtinn  Irporta 

Issued  every  business  day  ot  the  ye.ar.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  for  all  classes  ot  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works 
machinery,  etc.  Send  for  rates  in  your  territory  ad- 
vising class  of  work  in  which  vou  are  interested 
500   MIS.SION    STREET  SAIV   FRAIVCISCO,    CAL. 


Reinhaft  Lumber  and  Planing  Mill  Company 

GEIVEUAL    MJHIRRR    YARD 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 
Oonerjil    Mill    and    Cnbinet    AVork,    Stock    Doors.    Sasli 

Frames   and    Mouldings 
ITTH    *    KANSAS    STS.  .  SAN    PRAIVCISCO 

Phone   Market    10,57 


Steel 

and 

Ornamental  Iron 

by 

Michel  &  Pfeffer 

Iron  Works 

Harrison  and  Tenth  Streets 
San  Francisco,  Cal. 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

734-744  Busti  St. 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Just    FLUSH    it    on! 
lAPIPOIITH 

MOnaBi     TRADE    MARK      ^bmb^ 

will  permanently 

Duslproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOIVJIVEBORIV  SONS,  Inc. 

77  O'Farrell  Street,  San  Francisco 


355  Pacific  Electric  Building,  Los  Angeles 


i 
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Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


A  One  Piece 

Wall  Can 
fie  Obtained 


WRITE  FOR  INFORMATION 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  203  American  Nat'l  Bank  Bldg. 


Telephone  Kearny  2522 


Telephone  Garfield   17 


FOn  SALK  BY  ALl.    Ll'MBEU   DBAMCK.S 
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Advance  Construction 
Reports 


Larsen  Construction  Reports,  issued  every  bus- 
iness day  of  the  year,  furnishes  information  as  to 
contemplated  construction  projects  of  all  kinds, 
covering  the  State  of  California. 

If  you  want  to  know  when  Architects  and  Engi- 
neers are  preparing  plans  or  taking  figures  for 
materials  and  tor  construction,  we  supply  the 
information. 


BUILDING  ,  REPORT    SERVICE    covers 
class  of  building. 


every 


ENGINEERING  REPORT  SERVICE  covers 
bridges,  dams  and  harbor  work;  street,  sewer  and 
highway  projects;  irrigation  works,  machinery, 
fire  equipment,  etc. 

Sample  copies  furnished  on  request.  State 
character  of  construction  in  which  you  are  in- 
terested. 


Larsen  Construction 
Reports 


560  Mission  Street 


San  Francisco,  Calif. 


Building  and  Engineering  News 

Devoted  to  the  Architectural,  Building,  Engineering  and  Industrial  Activities  on  the  Pacific  Coast 
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SAN  FRANCISCO,  CALIF.,  DECEMBER  17,  1921 


Twenty-first  Year.  No.  52 
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IIIGAMZ.^TIIIN     OF    BRICK    COM- 
P.VNV   AT  VAULEJO   PROPOSED 


Louis  Stelger.  an  authority  on  brick 
a'nd  tile,  has  obtained  control  of  the 
brick  works  north  of  Vallejo  and  pro- 
poses to  ask  the  directors  of  the  Val- 
lejo Chamber  of  Commerce  to  approve 
plans  for  formation  of  a  stock  com- 
pany there  to  re-open  the  plant  imme- 
diately. 

According  to  Steiger,  who  submit- 
ted his  proposition  to  Secretary  C.  S. 
Stanworth  of  the  Vallejo  civic  organi- 
zation, the  plant  near  Bay  Terrace  has 
a  value  of  nearly  $500,000  and  only  re- 
cently was  appraised  by  a  brick  expert 
as  having  a  market  value  of  $375,000. 
Steiger  lia.i  obtained  control  of  the 
plan  through  foreclosure  by  bondsmen 
for  $125,000. 

Kxperts  .ire  said  to  have  attempted 
to  put  the  plant  In  operation  but  were 
unable  to  overcome  certain  difficulties 
although  large  sums  of  money  were  ex- 
I)cneled  on  investigations  and  experi- 
ments. Stelger  claims  that  he  solved 
the  trouble  by  Installing  a  secret  de- 
vice that  cost  $3.75. 


KI>A.>CIAL,     SUPPORT     FOR     STOCK- 

TO.\     ARCHITECT'S'     EXHIBIT 

ASSURED 


ELRCTHIC      OPER.\TIO-\       OF       RAII.- 

■W".\YS    WOILD   CIT  DO^V.\    TRACK- 

\f;i;    HE<iI  IBEMEVTS 


In  tallnig  utiention  to  the  suijerior- 
ity  of  electric  railroad  service  as  com- 
pared with  steam,  the  United  States 
'Jeoiogical  Survey  in  connection  with 
its  superpower  investigations  points  to 
an  interesting  example  of  present 
wasteful  practice:  Under  electric  ope- 
ration, it  is  stated,  the  entire  traffic 
hetwee'n  Philadelphia  and  Washington 
could  readily  be  carried  over  the  rails 
of  the  Pennsylvania  System,  those  of 
the  Baltimore  &  Ohio  being  left  for  fu- 
ture growth.  Similarly,  electric  ope- 
ration in  the  vicinity  of  Boston  and' 
Xew  York  would  leave  a  margin  or 
track  capacity  so  great  that  no  money 
need  be  spent  for  many  years  for  fur- 
ther extensions  of  track.  This  release 
of  trackage  is  one  of  the  very  notable 
advantages  that  would  follow  unified 
electric  operation  of  the  railroads  in 
the  "superpower  zone" — the  region  be- 
tween Washington  and  Boston.  The 
great  expense  of  any  large  increase  in 
trackage  should  of  itself  force  electri- 
fication, for  the  total  cost  20  years 
hence  will  be  leas  if  electrification  is 
begun  now  than  the  cost  of  the  addeil 
track  and  terminal  facilities  necessary 
under  steam  operation  to  provide  for 
the  inevitable  100  per  cent  increase  In 
traflic  within  that  time. 

The  reserves  of  men  and  of  machin- 
ery required  for  joint  operation  will 
be  very  much  less  than  the  aggregate 
of  the  separate  reserves  required  for 
individual  operation.  The  great  waste 
involved  in  the  maintenance  of  sepa- 
rate reserves  of  motive  power  is  ex- 
hibited by  the  operating  statistics  «f 
the  reads,  which  show  that  the  aver- 
age freight  locomotive  in  this  terri- 
tory is  in  productive  service  only  3,250 
hours  out  of  the  8,76u  hours  in  a  year 
and  the  average  passenger  locomotive 
only  2.630  hours.  With  joint  electric 
operation  and  consequent  unification  of 
types  of  motive  power  there  would  he 
a  striking  improvement.  The  steam 
locomotive  con  run  8  hours  a  day;  the 
electric  locomotive  20  hour*. 


The  architectural  and  building  ma- 
terials exhibition  to  be  held  under  the 
auspices  of  the  Stockton  Architects' 
As.soeiation,  at  Hotel  Clark,  Stockton, 
January  21st  to  2Sth,  will  have  suffi- 
cient financial  support  to  make  it  a 
success,  according  to  reports  made  at 
a  meeting  of  the  financial  committee 
in  the  offices  of  Glenn  Allen,  presi- 
dent   of    the   Architects'    Association. 

All  committeemen  made  encourag- 
ing reports  and  it  was  announced  that 
several  authorities  on  building  and  the 
financing  of  building  have  been  en- 
gaged to  deliver  lectures  during  the 
show. 

"N'ow  is  the  time  to  build;  the  way 
to  have  a  city  is  to  build  one."  is  the 
spirit  which  will  be  reflected  by  the 
show.  Two  industrial  motion  pictures 
also  have  been  secured  for  presenta- 
tion during  the  exhibit. 

The  committee  in  charge  of  the 
movement  to  have  building  costs  re- 
duced is  continuing  its  research  and 
reports  that  building  costs  already 
hnve  dropped  to  a  surprising  extent 
and  that  all  labor  restrictions  on  out- 
put have  been  removed.  The  associ- 
.Ttion  recently  petitioned  the  Building 
Trades  Council  to  reduce  wages  1214 
per  cent,  and  it  is  anticipated  that 
an  answer  to  the  petition  will  be 
forthcoming  within  the  next  few  days. 


CO.VCRETE    RAILW.4T    SLEEPERS 

AND  TR.\XSMIS.SION  POLES 

IX    CHINA 


P^einforced  concrete  railway  sleepers 
and  electric  transmission-line  poles 
are  being  used  in  China  on  account  of 
timber  scarcity.  The  sleepers  are  re- 
inforced with  old  mine  cables,  are 
cured  under  water,  and  are  used  to 
replace  wooden  sleepers  on  old  tracks  • 
where  the  road-bed  is  well  settled. 
The  poles,  tapering  and  square  in  sec- 
tion, are  cast  horizontally.  They  are 
■iO  and  50  feet  tall,  hollow  for  most  of 
their  length,  and  have  some  reinforc- 
ing rods  extended  above  and  below  to 
serve  as  lightning  conductors. — Con- 
crete and  Constructional  Engineering. 
London. 


CHAPTER    A.    \.    E.   ELECTS 
OFFICERS 


W.  H.  Phelps,  assistant  engineer  of 
the  Pacific  Coast  division  of  the  Sou- 
thern Pacific  Company,  has  been 
elected  president  of  the  San  FYanclsco 
Chapter  of  the  American  Association 
■if  Engineers.  Other  officers  elected 
for  the  1922  term  were:  George  Mattis, 
I  x-offlcio  city  engineer  and  superin- 
tendent of  streets,  Oakland,  first  vice- 
president;  Donald  M.  Baker,  engineer 
with  the  state  division  of  water  rights, 
second  vice-president;  F.  J.  .Vnweg, 
I  onsultlng  engineer,  treasurer,  and 
Capt.  A.  J.  Capron,  retired,  construc- 
tion   engineer,   secretary. 


•  locks     regulated     and     oi>eraied     by 
water  power  are  common  In  China. 
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The   Observer 


Several  California  cities  report  rents  high  and  rentable  houses  scarce, 
J  A  Kelly.  San  Francisco,  district  director  of  the  unemployment  service  of 
the'  ij.  S  Department  of  Laljor.  declares  in  his  monthly  report.  Portions  of 
the  report,  telling  of  conditions  in  several  cities  of  the  state,  deals  with  the 
building  situation  as  follows; 

San  Francisco:  Reports  indicate  unemployment  in  all  trades  except 
building,  which  is  active  for  this  season  of  the  year,  though  a  few  trades 
Show  a  surplus  of  labor.  Iron  and  steel,  75  per  cent  below.  Stone,  clay, 
glass,  paper,  printing  and  leather  products,  10  per  cent  be!ow.  Shipbuilding, 
.45  per  cent  below.  Uailroad  repair  shops  report  conditions  about  normal. 
An  acute  housing  condition  still  exists  and  rents  are  high. 

Los  Angeles:  The  number  of  unemloyed  has  increased  since  last  report. 
Is  confined  principally  to  unskilled  workers,  ircn  and  steel  trades  and  ship- 
yard workers.  Building  is  very  active.  Unemployment  in  this  industry  is 
negligible.  Demand  for  carpenters  and  plasterers.  Despite  very  large 
volume  of  residence  buildings,  desirable  places  for  rent  at  reasonable  rates 
are   scarce. 

Oakland:  Building  industry  continues  active,  atnd  indications  are  it  will 
remain  so  during  the  winter.  Xo  unemployment  in  this  line.  Iron,  steel  and 
shipbuilding  operating  about  ilO  per  cent  below  normal.  Railroad  repair  shops 
yet  below  normal.     An  acute  housi'ng   shortage   with  high  rents   exists. 

Sacramento:  Building  is  very  active.  Employment  conditions  in  this 
industry  are  good.  Lumber  industry  operating  below  capacity.  Camps  and 
mills  reducing  forces,  and  in  some  instances  closing  down  for  winter.  Rail- 
road repair  shops  slightly  below  Tiormal.  Desirable  houses  for  rent  are 
scarce  and  rents  high. 

Stockton:  Unemployment  confined  chiefly  to  metal  trades  and  unskilled 
workers.  The  Hetch  Hetchy  and  Don  Pedro  dam  projects  working  full  crews, 
are  continually  employing  help  to  take  care  of  turnover.  Many  of  the  saw- 
mills drawing  labor  from  this  market  are  shutting  down  for  the  winter. 
Planing  mills  operating  about  50  per  cent  of  normal.  Houses  for  rent  are 
more  plentiful,  but  rents  high. 

Fresno:  Building  trades  fairly  active.  About  10  per  cent  unemployed. 
Lumber  camps  in  this  vicinity  closed  for  season.  One  lumber  company  ar- 
ranging to  build  large  mill  in  this  vicinity.  Survey  now  being  made  for 
railroad  to  logging  camps.  This  work  is  expected  to  commence  about  the 
first  of  the  year.  Estimated  new  plant  will  employ  about  2,000  men.  Serious 
housing  situation.     Houses  for  rent  are  scarce  and  re'nts  high. 

Berkeley:  Building  industry  very  brisk;  no  unemployment.  Lumber  is 
reported  very  good.  Iron  and  steel  is  dull,  other  industries  operating  about 
normal.     Houses  in  demand  and  rents  high. 

S'an  Diego:  Large  amou'nt  of  private  construction  is  keeping  the  building 
industry  active.  Local  labor  market  can  supply  all  help  necessary.  Desirable 
houses  are  scarce  and  rents  are  high. 

San  Jose:  No  impro\'ement  noted  in  unemployment  situation.  Building 
is  active  and  men  are  employed  steadily.  Although  many  residences  are  in 
course  of  construction,  desirable  houses  for  rent  are  scarce  and  rents  are  high. 


One  of  the  most  hopeful  indications  of  an  approach  to  normal  industrial 
conditions  is  the  substantial  revival  in  the  building  industry  which  has  been 
noticeable  in  every  sectio'n  of  the  country  during  the  last  three  months. 
According  to  reliable  forecasts,  based  upon  an  extensive  survey  of  the  sources 
of  such  information,  thi.s  resumption  of  building  operation.^  should  increase 
during  the  coming  year  on  a  scale  unprecedented  in  the  annals  of  the  cou'ntry. 
Estimates  of  the  value  o.t  construction  planned  for  next  year  place  the  amount 
at  approximately  $4,200,000,000.  Nearly  a  quarter  of  that  amount  is  said  to  be 
for  residences  and  apartment  houses,  about  one-eighth  for  hotels,  one-quarter 
lor  schools  a'nd  churches,  one-tenth  for  hospitals  and  about  the  same  propor- 
tion  tor  public  buildings,  office   buildings  and  industrial  plants 


From  present  indications.  Ijuilding  operations  undertaken  in  San  Francisco 
during  the  year  1921  will  total  approximately  $21,500,000.  This  estimate  is 
based  on  the  valuation  of  construction  for  which  building  permits  were  issued 
Up  to  and  including  November  ,■^0,  a  total  of  5,74.'^  permits  were  issued  with  an 
estimated  valuation  of  $20,246,607.  It  is  expected  that  operalimis  for  this  month 
will   total  in  the  neighborhood  of  $1,500,000. 


preliminary  meeting  of  the 
Lockwood  Committee  in  New  Tork  it 
has  been  recommended  that  legislation 
to  the  point  of  retaining  the  tax 
exemption  provision  for  building  be 
instituted.  It  has  been  officially  stated 
that  more  tha'n  $200,000,000  of  building 
has  been  started  in  New  York  City 
alone  as  a  result  of  the  tax  exemption 
provisions.  It  is  now  proposed  to 
lengthen  the  period  to  include  until 
October,   1923. 


One  hundred  members  of  the  Home 
Builders,  an  organization  composed  of 
building  contractors  who  finance  their 
own  buildi'ng-  operations  ;i  tul  II  direct 
to  the  home  seeker,  Iielii  ,h,;  first 
annual  banquet  of  the  organization 
last  night  at  the  Cliff  Hoiks-,  Each 
guest  had  a  card-board  bungalow  for  a 


place  card.  The  committee  in  charge 
of  the  affair  was  composed  of  W.  L. 
Hemminga,  James  Welch,  Thomas 
Hammil   and   Adolph    Petry. 


Frank  Karr,  for  seven  years  chief 
counsel  to  the  Pacific  Electric  Com- 
pany at  Los  Angeles,  has  been  elected 
a   director  and  second  vice-president. 


The  Great  Southern  S'teel  Co.  has 
been  incorporated  under  the  laws  of 
Delaware,  with  a  capital  of  $105,000,- 
000,  by  Chicago  interests  to  develop 
some  large  properties  in  the  South 
not      manufacturing     at      the      present 


A  new  box  factory  and  by-products 
l)Iant  of  the  Pelican  Bay  Lumber  Co., 
of   Klamath    Falls,    Ore.,    have   started 


operations  with  a  crew  of  fifty  men, 
according  to  H.  \V.  Bridgeford,  mana- 
ger. The  plant  has  an  hourly  capacity 
of  15,000  feet,  and  is  said  by  the 
owners  to  be  one  of  the  best  equipped 
on    the    Coast. 


W.  L.  Hess  of  the  Union  Construc- 
tion Company  has  been  appointed  as- 
■listant  harbor  engineer  by  the  Oak- 
land city  council.  Hess  will  receive  a 
salary  of  $225  a  rao'nth. 


The  monthly  business  survey  of  the 
Wells  Fargo  Nevada  National  Bank, 
reviews  the  local  building  situation. 
as  follows: 

"BuildiBg  activities  in  San  Francisco 
have  increased  noticeably  during  the 
month  and  business  conditions  gen- 
erally seem  to  be  on  the  mend.  There 
is  a  strong  undercurrent  of  optimism, 
which  h,as  been  markedl.v  absent  dur- 
ing most  of  the  year.  Wholesale 
lumbermen  report  a  stronger  demand 
for  material,  with  firmer  prices. 
While  the  actual  "number  of  orders 
liooked  during  November,  1921,  was  in 
excess  of  those  in  1920,  the  money 
\alue  was  less. 


da 


Employees    of    the    Baker,    Hamilton 

d    Pacific  Co.,  will  hold   their  annual 

e   and   entertainment   in    the   Scot> 

i.sh    Itite   Auditorium   on   December   2k. 

I.    feature    of    the    evening    will    be    a 

balloon    and   carnival   dance." 


November  building  statistics  from 
204  cities  considered  in  the  light  of 
the  present  basic  conditions  unquali- 
fiedly present  the  most  optimistic  case 
for  construction  offered  by  any  Novem- 
ber since  the  memorable  November 
which  gave  the  world  an  armistice, 
according  to  The  American  Contractor 
of  Chicago.  Statistics  reported  show  a 
98%  gain  over  the  corresponding 
month  of  1920,  which,  in  turn,  showed 
a  50%  loss  from  the  eleventh  month 
of  1919.  This  puts  1921  figures  prac- 
tically on  a  par  with  1919  and  double 
those  of  1920.  Commenting  upon  the 
prospects  for  1922  the  publication  de- 
clares they  are  basically  better  than 
they  were  in   either   1919   or  1920. 


F.  J.  De  Andreis  has  been  named 
F'resno  representative  of  the  State  Im- 
migration and  Housi'ng  Commission  to 
succeed  Commissioner  Brown,  who 
will  take  up  duties  in  the  Sacramento 
office  of  the  commission  the  first  of 
the   year. 


The  Santa  Clara  County  supervisors 
re  planning  an  extensive  road  build- 
ig  campaign  in  1922.  An  expenditure 
f  approximately  $300,000  is  contem- 
lated. 


Announcement  is  made  at  Marshfield, 
Ore.,  that  the  North  Bend  Mill  and 
Lumber  Co.,  which  closed  Its  plant  for 
a  year,  will  open  up  shortly  after 
January   1. 


Colonel    Herbert    Deakyne,    Corpa    of 

Engineers,  U.  S.  A.,  and  district  engi- 
neer for  the  San  Francisco  district 
rivers  and  harbors,  has  been  elected 
President  of  the  San  Francisco  Post, 
American  Society  of  Military  Emgl- 
neers. 


^Saturday,    JDeceraber    a4,     1921 
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Master  Painters  Banquet  and 
Inskll  Officers 

The  annual  banquet  and  installation 
of  officers  of  the  Master  Painters'  As- 
sociation of  San  Francisco,  was  held 
Saturday  evening,  December  17th.  in 
the  banquet  room  of  the  Aladdin 
Studio,  363  Sutter  Street.  The  follow- 
ing program  took  place: 
Address  of  Welcome.  Pres.  D.  Zelinsky 
Installation     of    President.     Mr.     A.     D. 

Sutherland. 
Installation   of  Kirst    Vice-Pres..   Mr.   B. 
H.    Gurnotte 
Mr.    Henry   Kern.   Installing  Ollicer. 
Introduction   of  Toastmasier  by  Mr.  D. 
Zelinsky.       Mr.     A.     L.     Sutherland, 
Toastmaster. 
In.stallation      of      SecoTid.      Third      and 
Fourth    Vice-Presidents    by    Mr.    H. 
McManus.     President     of     Alameda 
County    Association.       Officers:       G. 
T.  Bowen,  L.  J.  Neal  and  H.  J.  Axt. 
Installation     of     Secretary.     Treasurer, 
Trustees,  Statistician  and  Sergeant 
at    Arms,     by    Mr.     Russel    Hinton. 
Officers:      F.    La    Torres,    M     Cohn. 
F.    Dixon.    C.    Stern.    J.    F.    Provoo, 
R.   Postler  aiid  E.  Porter. 

Kuby    Adams    Songs 

Address Mr.  C.    W.   Gompertz 

(a)     "Co-oiieration   of  Bui'ding  Craft 

Councils." 
lb)     "Attitude  of  Contractor  towards 
Journeyman    for    elimination    of 
future   labor   disturbances." 

Arno    Goering     Specialties 

Charlotte    Dawn    Songs 

.\ddress    Mr.  Geo.  Bell 

"The  Obligation  of  Building  Con- 
tractors to  Develop  a  Constructive 
Program." 

Leo  Feist  Trio Xew  Song  Hits 

"Wabash  Blues."  Georgia  Rose." 
"Wheal    Francis    Dances    With    Me." 

Doc.   Maas "Art    of   Self   Defense." 

Evelyn    Leard     Songs 

Barney    Hagan     Songs 

"That's  How  1  Believe  in  You," 
"That  Down  in  Dixie  Feeling." 
".lust    Been    Wondering." 

■■Kan.stina" The    Peerless    Dancer 

Emery   Wilson    Songs 

•Leave  Me  With  a  Smile."  I  Won- 
der If  You  Still  Care  For  Me." 
I  Courtesy  of  Waterson,  Berlin  & 
Snyder,  t 

.Sambo"     Songs 

Much  credit  must  be  given  Frank 
La  Torres  for  the  splendid  way  in 
which  the  banquet  was  conducted. 

Painters  know  how  to  mix  paint,  but 
who  mixed  the  genuine  tnrpenzine. 
specially  bottled  for  the  Master 
Painters'  Association  of  San  Francisco? 
Music  was  furnished  by  a  Jazz 
Orchestra  and  a  very  large  crowd  at- 
tended, and  all  who  were  present  en- 
joyed a  splendid   evening. 

The  Annual  State  Convention  of  the 
Master  Painters'  Association  will  be 
held  in  Sacramento.  January  l.'iih  and 
H!h.    1922 


Hardwood  Prices  Have  Readied 
Bottom— C.  H.  Wiiite 


"General  hardwood  prices  have  ap- 
parently reached  bottom  and  are  now 
experiencing  .i  little  rebound."  says  C 
H.  White,  general  niaiiagir  oi  Wliito 
Brothers,  hardwood  dealers.  "Wr  can- 
not predict  what  will  happen  next 
year  but  the  pre.«ent  market  presents 
many  peculiarities  and  to  our  mind, 
some  good  chances  for  an  advantage 
to  the  buyer.  For  instance:  Plain 
sawed  oak  i.**  now  much  cheap'-r  than 
figured  gum  Quarter  sawed  oak  is 
much  cheaper  than  quarter  sawed 
riBured  gum.  And  genuine  mahosany 
and  koa  or  Hawaiian  mahogany,  are 
almost  on  a  par  with  the  gum.  Bataan 
mahogany  is  cheaper  than  quartered 
oak. 

These  conditions  to  our  mind  por- 
tend the  greater  use  of  the  oaks  and 
mahoganies  and  n  decrease  In  the  use 
of  the  gums  for  Interior  trim  of 
houses.  Wybro  veneered  panels  have 
come  down  to  a  very  reasonable  leveL 
We   believe   however,    there   will   be  • 


Results  of  Pittsburg  Test 

Highway  Reported  by  Engineer 


Koad-building  history  is  being  writ- 
ton  at  Pittsburg,  where  a  circular 
highway  is  being  tested  to  destruc- 
tion, according  to  reports  flled  with 
the  Good  Koads  Bureau  of  the  Cali- 
fornia State  Automobile  Association 
by  Highway  Engineer  A.  G.  Gowans. 
who  is  representing  the  Association 
at  the  test.  Gowans'  report  i'n  brief 
follows: 

"Atmospheric  temperature  changes 
of  any  magmitude  have  been  known 
to  produce  stresses  in  concrete.  In 
pavements,  engineers  have  usually 
allowed  for  the  changes  by  building 
an  expansion  joint  tra'nsversely  across 
the  slab.  Later  observations  showed 
that  numerous  pavements  cracked 
transversely  even  with  the  joints  in- 
stalled. This  then  led  to  a  practice 
of  eliminating  the  expansion  joint 
and  allowing  the  pavement  to  crack 
where  it  had  a  mind  to  and  then 
treating  the  crack  as  an  expansion 
crack. 

It  was  therefore  one  of  the  first 
points  to  be  investigated  at  Pittsburg. 
Points  were  established  throughout 
the  entire  layout  for  observation.  An 
Ames  dial,  an  instrument  so  con- 
structed that  movements  as  minute 
as  1/10,000  of  am  inch  are  detected, 
was  fitted  to  a  special  iron  bracket. 
Observations  were  carried  on  for  a 
considerable  period,  the  most  import- 
ant ones  being  obtained  when  the  day 
was    warm    and    the    nights   quite    cool. 

The  results  from  these  observations 
were  a  surprise  to  many  engineers. 
The  surprise  was  not  so  much  at  the 
size  of  the  slab  movements,  as  this 
is  mainly  a  function  of  the  atmos- 
pheric temperature,  but  at  the  actual 
movements  that  took  place  in  the 
concrete  slabs.  In  one  s^ab  110  feet 
long.  having  several  transverse 
cracks,  the  slab  movement  longitud- 
inally might  be  likened  to  the  ocean 
waves.  The  Ames  dial  readings  along 
the  edge  of  the  slab  plat  up  into  a 
series  of  similar  curves.  These  curves 
have  their  high  points  over  each  trans- 
verse crack  in  the  pavement.  Like- 
wise readings  taken  across  the  pave- 
ment at  end  of  a  slab  showed  the 
edges  of  the   slab  curled   up. 

The  average  deflection  observed  for 
a  temperature  change  of  35  degrees 
Fahrenheit  was  15/1000  of  an  inch, 
although  a  maximum  of  02/100  was 
found. 

Tratlic  or  tonnage  as  developed 
over  the  Test  Highway  from  Novem- 
ber Sth  to  December  17th.  by  the  fleet 
of  forty  trucks  has  reached  the  enor- 
mous figure  of  2.257.450  tons.  The 
trucks  have   had   to   go  around    the    '4- 


mile  track  a  total  of  66,700  miles  to 
produce  this  tonnage.  It  has  re- 
'luireil  about  14,000  gallons  of  gaso- 
line   and    1900    quarts    of    oil. 

Tile  ob.servations  carried  on  each 
Week  ii.  the  tunnels  under  the  track 
at  four  separate  places  have  been 
kept  up  in  such  a  manner  that  any 
Weakening  in  the  slab  or  any  change 
.11    the    subgrade    becomes    evident. 

U  seems  as  though  one  point  has 
leeii  iiroven  Ihus  far  in  regard  to 
•  Miretes  ability  to  stand  traiflc.  The 
I  o.ul  up  to  December  16th,  taken  as 
a  wliole.  does  not  show  any  evidence 
of  the  enormous  traffic  it  has  carried. 
I'  is  true  that  there  ate  a  goodly 
iiuinUer  of  cracks,  but  of  this  number 
ov.  r  half  developed  before  any  traffic 
w-js  put  on  pavement.  The  traffic 
:iself  did  not  seem  able  to  enlarge 
the  cracks  with  any  speed.  The  evi- 
d'  iKe  of  traffic  wearing  away  con- 
eiete  surfacing  has  also  been  lacking, 
ill  fact  on  the  straight  section  of  the 
ro:!il  no  appreciable  evidence  of  wear 
cm    be    seen. 

In  the  opinions  of  the  various  engi- 
neers who  have  observed  the  traffic 
over  the  road  it  is  impossible  to  draw 
any  comparison  of  it  with  any 
thoroughfare  in  this  country.  In  other 
words  there  does  not  exist  any  high- 
way to  date  that  begins  lo  carry  the 
tniilie  that  has  bee^n  put  over  the 
I'litKburg  Test  Road.  This  has  there- 
tore  shown  more  than  ever  that  traf- 
lic  alone  is  not  to  blame  for  concrete 
load    failures. 

A  few  points  have  now  become  evi- 
(leni.  such  as  the  fact  that  in  a 
majority  of  observations  a  moving 
load  does  not  produce  as  great  a  de- 
flection in  the  concrete  slab  as  one 
."tanding  still.  Impact  has  been 
stuiled  sufficieintly  to  already  show 
II. at  it  takes  a  high  rate  of  speed  and 
a  fall  of  at  least  one  inch  to  produce 
JefUitions  in  a  slab  that  are  at  all 
Serious.  This  must  also  be  done  by  a 
vehicle  using  hard  rubber  tires.  There 
are  few  commercial  trucks  using  hard 
tires  that  reach  any  good  speed,  and 
the  :arBer  the  truck  the  slower  its 
speed.  Furthermore  a  highway  as 
built  today  and  maintained  does  not 
oficr  much  in  the  w.-.y  c.r  a  real  rough 
surfriie.  Impact  therefore  does  not 
appear  to  be  quite  as  serious  a  factor 
as    lias   formerly    been    the    idea. 

It  is  also  interesting  to  know  that 
the  experiments  made  with  vehicles 
asms  pneumatic  tires  prove  that  the 
impact  with  air  tires  produce  little  if 
any  difTerent  deflection  'than  produced 
■"?  vehicle  merely  moving  straight 


alone  ■ 


slight  further  decline  in  hardwood 
panels  but  an  advance  in  Oregon  pine. 
Ironbark  and  spotted  gum.  suitable 
for  wagon  work  and  ship  work,  re- 
main at  a  price  far  below  their  in- 
Irinsie  value  a.«  compared  with  other 
woods  used   in    these    industries. 

We  firmly  believe  that  in  the  spring 
there  will  he  a  move  toward  an  even- 
inir  Mil  >ir  iiriees  to  eonform  more  to 
the  relative  values  which  the  different 
woods  have  always  borne  to  one 
another.  Some  woods  must  advance 
and   some    must   decline." 


now  l,o^G  ^viLL  our  lumber 

LASTf 

I  iile.s.s  th's  country  fakes  prompt 
corrective  measures,  a  dangerous  state 
of  afTairs  will  soon  develop  in  the  lum- 
ber situation.  We  are  using  up  cur 
limited  supply  at  the  rate  of  26,000.000,- 
000  cubic  feet  a  year,  while  replace- 
ment by  growth  is  only  6.000,000,000. 
What  shall  we  do  about  the  a'nnual  de- 
ficit of  2ii.'ioo.oni\ooo  feet? 

The  United  States  cuts  a*  muob  lum- 


ber every  year  as  the  rest  of  the  world 
put  together,  and  consumes  95  per  cent 
of  it  at  home.  This  shows  what  lum- 
I'.r  means  to  American  industry  and 
American  life.  Five-sixths  of  the  vir- 
gin supply  is  already  cut.  How  long 
Villi  the  remaining  one-sixth  last  at 
IMS. lit  rate  of  consumption?  ^Vhat 
V 'ulil  happen  to  any  man  who  was  hi 
tie  habit  of  putting  $1  in  the  bank  and 
.liawing  out  J4.50? 

The  onc-si.\th  of  the  virgin  forests 
it  remaining  represents  137,000,000 
'  ie=  Destructive  loggins  and  forest 
Ii  •  s  according  to  the  estimate  of  the 
■  11  f  of  ihe  forest  service,  are  reduc- 
iti^    Ibis  area  at    the   rate  of    lo. 000,000 

0  res  a  year.  Already  there  is  an  area 
.!•  iiuded   to   the   point   of  iihso'ute    idle- 

:*»   that   Is  greater  than   the  con.    ■•     .1 

1  te.sis  of  France.  Germany.  II  II  i  i 
i:li;ii)ni,  Denmark.  Switzerl  iii.l.  i  ..  i 
^iii'l   Portugal.     Such  a  .situation  cannot 

itlnuo  without  entailing  grave  con- 
.M,  iiuencos  upon  a  nation  of  inordinate 
,.  ..od  u.«er8.  IndtiHiry  of  all  kinds  will 
-iff.  r  unless  we  also  become  a  people 
of  lumber  producers. 
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Building  News  Section 


APARTMENT  HOUSES 


Owner    Taking    Sub-flgures. 
APARTMENTS  Cost,    J25,000 

SAN    FRANCISCO.     SE    lath    and   Lake 

Street. 
Three-story    and    basement    frame;     (9 

apartments). 
Owner— C.    S.     Hoffman,    1541    Howard 

Street. 
Architect — C.   O.   Clause'n,   Hearst  Bldg. 

Sub-figures   Being    Taken. 
APARTMENT  Cost,    $40,000 

SAX    FRANCISCO.     Bush    and    Steiner 

Streeta. 
Three-story   concrete   apartment   house 

(la,    tliree-room   apartments). 
Owner — Mr.    J.   Burndt. 
.Architect — O.    K.    Eva'ns,    2569    Mission. 


Plans  Being  Figured — Bids  Close  Dec. 
21,   1921. 

APARTMENTS  Cost,   $ 

SAX    LiEA.XDRO,   Alameda   Co.,   Cal. 

Two-story  and  basement  blick  apart- 
ment house. 

Owner — Proster    Godchaux. 

Architect — W.  H.  Weeks,  369  Pine  St,. 
San    Francisco. 


Sub-Figured  to  be  Taken  Next  Month. 
APARTMENTS  I'list.     $45,000 

to  ^150,000  each. 
SAN     FRANCISCO.        S   Fine      between 

I'owell  and  Mason  Stn-cLs. 
Two      three-story   frame     and      pla.'^tei 

apartment  liouses. 
Owner^Joseph  Bell,  180  Jessie  St..  San 

Francisco. 
Architect — E.    H.   Denke,   1:117    Hyde   SI., 

San  Francisco. 
Mr.  Bell  has  just  awarded  a  contract 
to  Francis  Reilly  for  plastering  of  a 
.'i-story  apartment  house  he  is  erect- 
ing on  Pine  street  west  of  Mason.  Con- 
tracts will  shortly  be  awarded  lor  wall 
bods  and  lighting  fixtures  for  this 
building. 


To   be   Done   by  Day's   Work. 
APARTME.">JTS  Cost,    $50,000 

SAN    FRANCISCO.      W    Larkin    119-6    N 

Union    Street. 
Five-story      and    basement      reinforced 

concrete      apartment       housr-       ( '^^ 

apts.) 
owner — (J.    B.    I'asqualetti,    746     Union 

St.,   San    Francisco. 
.1  rchilect — None. 


To  Be  Done  By  Days  Work. 

APT.   HOUSE  Cost,    $20,000 

S.'VN   FRANCISCO.     N.     Grove     120     W. 

Central   Ave. 
Two-story    and    basement    frame    amd 
plaster   apartment   house    (six   2,   3 
and   4-room  apts.;  garage   in  base- 
ment). 
Owner — Kincanon  &  Perego,  159  Sutter 
Architect — O.     R.     Thayer,     110     Sutter 
St.,    San    Francisco. 


PORTLAND,  Ore.— VV.  A.  Carpenter. 
606  McKay  Bldg.,  has  prepared  plans 
and  will  erect  by  day  labor  a  two-story 
brick,  70  by  95.  apartment  house  on 
Weidler  street  between  7th  and  »'b 
streets.     Estimated  cost,  $35,000. 


BONDS 


SELMA,    Fresno    Co.,    Cal. — Election 
will    be    held    Jan.    21    In    Selma    Uwion 


High  School  District  to  decide  the 
question  of  issuing  and  selling  bonds 
of  $230,000  to  purchase  a  site  and 
finance  construction  of  a  new  science 
hall.  Building  will  cost  approximately 
$180,000. 


MONTEREY  PARK,  Cal. — A  bond  i«- 
sue  of  $225,000  for  a  municipal  water 
sy.stem  carried  at  a  special  election. 
Olmstead  &  Gillelen,  Hollingsworth 
B'dg-.,   Los   Angeles,   are   the   engineers. 


B.\KERSFIELD,  Kern  Co..  Cal.— 
An  election  will  be  held  January  10. 
in  Rosedale  i-jchool  l>istrict  to  vou- 
bonds  of  $18,500  for  school  improve- 
ment.'!. Trustees  of-  the  District  are; 
R.    T.    Waters   and   Peter   Heimforth. 


BLYTHE,  Riverside  Co.,  Cal. — Until 
11  A.  M.,  Jan.  7,  bids  will  be  received 
b.v  directors  of  Palo  Verde  Irrigation 
District  for  sale  of  $250,000  bond  issue. 
Wm.  J.  Burton,  Blythe,  secy. 


';loBE.  .\riz. — A  special  election 
will  he  held  Jan.  28  in  Graham  county, 
.\riz..  to  vote  $500,000  bonds  for  high- 
way  work. 


to 


S.^CRA.MEN-J'O,  Cal. — .lanuary  14.  i 
date  set  to  vote  bonds  of  $60,000  t 
finance  construction  of  addition 
school  in  North  Sacramento  School  Dis- 
trict, plans  for  which  are  being  pre- 
pared by  Architect  K.  C.  Hemmiiigs 
Oi^hsner  Bldg.,   Sacramento. 


CHURCHES 


Vurking   Drawings    Being   Prepared. 
CHURCH  Cost,    $50,000 

VALLEJO,     Solano     Co.,     Sonoma     and 

Virginia  Streets. 
Fireproof    church. 
Owner — First      Methodist      Church      of 

Vellejo. 
Architect — W.  J.   Wythe,  Central   Bank 

Bldg.,    Oakland. 


Plans   To   Be   Revised. 

CHURCH  Cost,    $60,000 

VALLEJO,     Solano    Co.,    NW    Carolina 

and   Sonoina   .Streets. 
Brick    church. 
Owner   —   First      Baptist     Church      of 

Vellejo. 
.Architect  —  E.    C    Hemmings,    OschneT- 

Bldg.,  Sacramento,  and  W.  A.  Jones 

Vallejo. 


Plans   Being  Prepared. 

CHAPEL,   ETC.  Cost.    $.'.ii.Ollii 

HOLLYWOOD,    Los    Angeles    Co..    !  al. 

One  and  two-story  brick  and  retuforc- 
ed  concrete  chapel,  coluinljarium 
and  crematory. 

Owner — Hollywood  Cemetery  Associa- 
tion,   208    Laughlin   Bldg.,    L.    A. 

.Architect  —  Engineering  Service  Co.. 
Washington   Bldg..   Ln.s    ;\ngelop. 


FACTORIES  &   WAREHOUSES 


Being  Done  By  Day's  Work. 
ADDITION  Cost,    $60,000 

RICHMOND,  Contra  Costa  Co.,  5th  and 

Hensley. 
.Vddition    to    plant. 
Owner  —  Pacific     Samitary     Mfg.     Co., 

Promises. 
Architect — Owners. 


Figures    To    Be    Taken    Shortly. 

CREMATORY  Cost    t 

BERKELEY,  Cal.  Sunset  View  Ceme- 
tery. 

One-story    hollow-tile   crematory. 

Owner — Berkeley  Crematory  Co.,  Geo. 
B.   Baxter,  Mgr. 

-\reliitect — W.  H.  Ratcliff,  Jr.,  1st  Natl. 
Bank    Bldg.,   Berkeley. 


Steel   Figures  Being  TakeTi. 

CONCRETE  BLDG.  Cost,  $75,000 

OAKLAND,  Alameda  Co.,  Cal.  N  11th 
St.,  bet.  Alice  and  Harrison  Sts. 

T\\'o-story  reinforced  concrete  build- 
ing  (wholesale   plumbing  supplies) 

Owner — The  M.  Stulsaft  Co.,  647  Mis- 
sion   St.,    San    Francisco. 

Architect  &  Contractor — H  .  P.  Hoyt, 
Monadnock    Bldg.,    San    Francisco. 


Contract  Award. 

FACTORY   BLDG.  Cost,    $6,000 

OAKLAND.  NW  High  St.  125  SW-E 
14th. 

One-story    frame   factory    building. 

owner — Automatic  Electrical  Machine 
Co.,  Inc. 

Architect — Hutchinson  &  Mills,  1512 
Broadway,    Oakland. 

Contractor — S.  I.  Lundberg,  34  34  Elm- 
wood,   Oakland. 


Completing     Plains — To     Be     Done     By 

Days   Work. 
REPAIR    SHOP        Cost    $18,000    approx. 
O.'VKLAND   CAL.   .Vear   Chevrolet   plant 
One-story      reinforced      concrete      auto 

repair     and     welding    plant    70x90. 

(Steel   sash   single   span    roof). 
Owner— ;-Withheld. 
.Architect — Henry      Shermund,      Hearst 

Building,    San    Francisco. 


NAPA,  Napa  Co.,  Cal. — Union  Ice  Co. 
will  start  construction  of  a  $50,000  ice 
plant  in  January.  The  plant  will  be 
ociuipped  on  the  unit  system,  starting 
with  a  twenty-ton  daily  capacity 
w'hich  will  be  increased  to  80  tons. 


PORTLAND,  Ore. — Architect  W.  W. 
Lucius,  Lewis  Bldg.,  preparing  plans 
for  a  two-story  and  base.,  reiTi.  cone, 
produce  market  building,  200x200,  to 
be  erected  for  Gardeners  and  Ranchers 
Association,  an  organization  of  produce 
men,  in  the  block  bounded  by  Union 
-Ave.,  East  Third,  Main  and  Madison 
streets.      Estimated    cost,    $200,000. 


PHOENIX,  Ariz.  —  The  Arizona 
Slate  railway  commission  has  ap- 
proved the  plans  for  the  new  union 
depot  at  Phoenix,  for. the  Santa  Fe  amd 
-Vrizona  Eastern  Ry.  Go's.  Cost. 
$250,000  to  $300,000.  The  bldg.  will 
be  475x122  ft..  Mission  style  with  an 
arcade  250  ft.  long;  central  portion, 
40x60  ft.,  will  be  2-sto. ;  reinf.  oonor. 
walls,  pias.  exter.,  steel  rf.  trusses. 
Mission  ti'e  rf.,  pine  trim,  quarry  tile 
and  cem.fls.,  vitreous  tile  firs,  in  lava- 
tories, steam  heat.  Bids  will  be  taken 
this  week.  Plans  by  Santa  Fe  engl- 
neeri'ng    dept.,    W.    H.    Mohr,    archt. 

WOODLAKE.  Tulare  Co.,  Cal. — 
Wi^stern  Citrus  Honey  Corporation  has 
lien  organized  and  will  erect  a  $250,- 
111)0  honey  plant  in  Woodlake.  A  site 
for  the  structure  has  already  been 
purchased. 
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FLATS 


Conlraet  Awarded. 

FLAT  Cost.    $16.86B 

SAN  FRANCISCO  W  Webster  137-6 
S   McAUlater. 

Two-story  and  basement  frame  (4) 
flats. 

Owner — Louis  Silberstein,  1092  Mc- 
Allister. 

Architect — None. 

Contractor — W.   B.   Demarais,   732   Page 


Contract  Award. 

FLAT  Cost,   $19,000 

SAN    FRANCISCO.     E    Powell    59-6    S 

Green. 
Three-story    and    basement    frame    (6) 

flats. 
Owner — S.    Lagomarsino,    1507    Powell. 
Architect — None. 
Contractor   —   A.      C.      Hamerton,      475 

Dewey  Blvd. 


Contract  Award. 

FLATS  Cost.    $17,742 

SAN  FllANCISCO.  E  Dolores  260  N 
19  ih  Street. 

Three-story  and  basement  frame  (6) 
flats. 

Owner — Bertha  Klemme,  47  Ashbury 
Street. 

Architect — None. 

Contractor — W  .  L.  Hemminga,  47  Ash- 
bury Street. 

Contract    Award. 

FLATS  Cost,  $13,500 

OAKLAND.       N     Wickson     Ave.     50     E 

Walker  Ave. 
Two-story    14   room   frame  flats. 
Owner— John    Andrews,     355     12th     St.. 

Oakland. 
Architect — Hutchinson      &     Mills.      1512 

Broadway.    Oakland. 
Contractor— C.    E.    Graff,    355    12th    St., 

Oakland. 


Carpentry     Contract     Awarded.       Sub- 

flgures    Being   Taken      On    Balance 

of    the   Work. 
FLAT  BLDG.  Cost.  $15,000 

SAN    FllANCISCO     N    Filbert    E    Polk. 
Two-story    and     basement    frame    and 

plastered    fiat    bldg.     (four    4-room 

flats    and    garages), 
owner — M.    Geggus. 
Architect — W.    C.    Falsh,    Hearst   Bldg., 

.San    Francisco. 
A.    Cook,    1300    Florida   Street,    has    the 

contract    for    the    carpentry    work. 


Contract    Awarded. 

APT.    FLATS  Cost,    $12,500 

.SAN    FRANCISCO.      S    Dubose    Ave.    W 

Valencia   St. 
Two-slory     frame    apt.    flats     (two    4- 

room    and    two    5-room    flats). 
Owner — A  .J.   Cline. 

.\rohltecl — Walter  Falch.   Hearst  Bldg.. 
Contractor — E.    Conlin. 
NOTE — The  contract  includes  all   work 

except      finish      hardware,      shades 

and    electric   fixtures. 


GARAGES 


I'lans    Being    Figured — Bids    ciosi-    l>ic. 

23.    1J21. 
COM.   GARAGE.  Coat,  $40,000 

SAN   FR.XNCIWO.      \V    .lones   SI  reel    7.'> 

N  0'l"'arrell  Streel. 
One-slnry      and      basement      reinfi>rci!<I 

concreiH   commercial    garage. 
Owner — it.    W.  Kern. 
Architects — OUriiii     Bros..     240     .Mr^nt- 

gomery  St..  Sail  Francisco. 
Figures   will   be   taken   for  a  giiural 
contract. 

Low   Bidder 

GARAGE  '   nst.    <3H,«)iO 

SAN   JOSE,   Santa  Clara   I'o.,   Cal.     San 


Fernando  St.   between   Orchard   and 

San  Pedro  Sts. 
One-Story   reinforced   concrete   garage. 
Owner — l^enson    &    Weaver. 
Architect — (has.   S.  McKenzle,   Bank   ot 

San  Jose  Bldg..   San  Jose. 
Low   Bidder — Wm.   Moore,  San  Jose. 


GOVFAxNMENT     WORK    AND 
SUPPLIES 


SAN  FRANCISCO- Until  Dec.  211.  11 
A.  M.  under  Order  No.  3371,  bids  will 
be  received  by  U.  S.  Engineer  Office, 
240  Montgomery  St.,  for  fur.  and  del. 
f.  0.  b.  wharf.  Rio  Vista,  Solano  county, 
Calif.,  miscellaneous  suction  pipe  cast- 
ings, etc.  Further  information  on  ap- 
plication. 


SAN  FRANCISCO— Until  Deo.  30.  11 
.\.  M.  under  Order  No.  3412,  bids  will 
be  received  by  U.  S.  Engineer  Office, 
240  Montgomery  St.,  for  fur.  and  dei. 
in  water  at  San  Francisco  or  Sacra- 
mento, Calif.,  or  f.  o.  b.  cars  at  des- 
tination selected  by  bidder  approx. 
24,500  lin.  ft.  of  Douglas  Fir  piling. 
100-lengths.  approx.  35  to  55  feet  long. 
Further    information    on    application. 

WASHINGTON.  D.  C— Federal  Steel 
Fixture  Co..  Park  Row  Bldg..  New 
York,  at  $8,051.70  awarded  contract  by 
the  Bureau  of  Yards  and  Docks.  Navy 
I^epartment.  to  install  steel  shelving, 
counters,  bins  and  wire  partitions 
under  Specification  No.  454.T  at  San 
Diego   Naval    Base.   California. 

John  S.  Tate,  31)30  Oregon  St..  Sun 
Diego,  at  $1,725  awarded  contract  to 
paint  buildings  and  water  tank  at 
.^■■an  Diego,  under  Specification  No. 
4547. 


WASHINGTON.  D.  ('.—Bureau  ol 
Vards  and  Docks.  Navy  Department, 
rejects  bids  of  John  Eisenhart.  l..os 
Angeles,  at  §4.351  and  J.  P.  Glaser  & 
Co.,  San  Francisco,  at  $4,800  with  al- 
ternate of  $5,000.  for  constructing 
Dutch  ovens  at  Marine  Base.  Mare 
Island  Navy  Yard.  Bids  opened  No- 
vember   30. 


SAN  FRANCISCO.— U.  S.  Engineer 
Office  awards  contract  to  Olympian 
Dredging  Co.,  249  First  St.,  San  Fran- 
cisco, for  hire  and  operation  of  dredg- 
ing  plant   at    approx.    $125,000. 

VVA.SHI.NGTO.N'.  U.  «!. — The  contract 
lor  inst.ailing  mechanical  equipment 
ill  various  buildings  at  the  U.  ^\  I'uhll.- 
Health  Si-rvioe  Hospital.  Walla  Walla. 
Wash.,  has  been  awarded  to  Hergh- 
Hrlggs  Co..  1138  I'ommerce  St..  Ta- 
conia.  Wash.,  at  $121,375;  time  for 
completion.    H    months. 


WASlllNtJTON,  I).  i-.—Lnlil  Jan.  IX. 
bids  will  be  received  by  Bureau  oi 
Yards  and  Docks,  Navy  D-''partmcnl. 
under  Specification  No.  455(i,  for  re- 
building and  extending  Pier  No.  5  at 
I'uget    Sound,    Washington,   .N'avy    Yanl. 


SICATTLl';.  Wash.— Until  Jan.  12.  11 
A.  M.,  bids  will  be  icccivcd  liy  AlasU.ui 
ICngineering  Commission,  Bell  .Street 
Terminal,  under  circular  No.  638  for 
furnishing.  ti<L  on  track,  two  pnfsen- 
ger  coaches  Specilications  and  further 
inl'oimaiion  regarding  this  ('lr>;ular 
may  be  had  from  the  .San  Fraiicisc  i  oe- 
Hce  of  the  Commission.  306  'usloin 
House. 


.SAN  FRANCISCO— LInlll  Jan.  3,  Id  A. 
iM..  under  Proposal  22-21.  bids  will  bt 
lecelved  by  Quarlerniasler  Supply  Ot- 
flcer.  Fort  Mason,  lo  luriii.sliiiig  anil 
delivering  hardening  compound,  octa- 
gon rollln?'.  .•'led  and  wood  screws, 
escutcheon  pins,  lacks.  cask"'l  trim- 
mings, extension  ladders,  O.  P.  lumber, 


locks,  saw  swages.  washers,  stove 
boards,  vitrltied  sewer  pipe.  Iron  pipe 
and  nitlngs.  plumbing  materials,  hose, 
paints,  bolls,  packing,  cotton  waste, 
electrical  supplies,  asphalt  saturated 
sh.aihing  felt.  etc. 


WA.S-HINGTON.  D.  C— Drabo  Con- 
slruciion  Co..  Pittsburg,  Pa.,  at  ap- 
l'io.\.  $311,492  submits  low  bid  for 
'  onsiriiiting  emergency  dam  for  the 
l.iki  Washington  Ship  canal  in  the 
Mill.-    of    Washington. 


\\  .\SlllNGTON.  I>.  C— All  expendi- 
iiir.-  ol  $1,308,000  in  California  for  river 
iiiil  haihor  improvements  is  recom- 
ni.  iiri.-d  by  Major  General  Beach.  Chief 
■  it  ,\rmy  Engineers.  California  im- 
lirovi  ments  are  listed  as  follows:  Los 
.Migeles  harbor.  ?3flO.<M)n;  Humboldt 
liay.  *4iPii.flU0:  San  Francisco  harbor, 
.''10.11110;  Oakland  harbor.  $]u«.Miiij; 
Richmond  harbor.  $2«0.0flii;  Petaluma 
Ciiik.  $50,000:  Crescent  City  harbor. 
v.'iii.iiiiii;  San  Joaquin  river.  $35.uou: 
.-^lorkton  and  Mormon  channels,  $10.- 
"iHi;  .Sacramento  river.  $!)5.l)«0. 


WASHINGTON,  D.  C— Bids  are  be- 
iiK  received  by  Bureau  of  Supplies  and 
Accounts.  Navy  Department,  for  the 
following  materials;  date  for  opening 
bids  as  noted  at  the  end  of  each  para- 
sraph: 

Schedule  9153.  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity  ot   calcium   carbide.      Dec.   27. 

Schedule  9172.  Mare  Island,  a  miscel- 
laneous quantity  of  white  ash.     Jan.  3. 

Schedule  9173,  Mare  Island.  15.000 
liounds  kapok  fiber.     Jan.   3. 

Schedule  9174.  Puget  Sound,  a  mis- 
cellaneous quantity  of  voice  tubing. 
.Ian.  3. 

Schedule  9188,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity   of  pipe   fittings.      Jan.   3. 

Schedule  9189,  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
tity  of    furniture.      Jan.   3. 

Schedule  9190.  various  eastern  and 
western  yards,  a  miscellilneous  quan- 
tity ot  carpets  and  rugs.     Jan.   3. 

Schedule  9191.  various  eastern  and 
western  yards,  a  miscellaneous  quan- 
lily   of   tires   and    tv.bes.      Jan.    3. 

.Schedule  9192.  various  eastern  and 
wfsiern  yards,  a  miscellaneous  quan- 
iit.\    of   solid    tires.      Jan.   3. 

S'cludule  9199.  various  yards,  medium 
l.Nuk  steel   shapes.     Dec.   10. 

Schedule  9206,  for  Mare  Island.  650 
reams  emery  cloth.      Jan.    10. 

Schedule  9211.  Puget  Sound.  1,350 
urease    cups.      Jan.    3. 

Schedule  9216,  for  eastern  and  west- 
ern yards,  miscellaneous  twist  drills. 
.Ian.   1». 

Schedule  9232.  for  eastern  yards.  200 
;-:als.  waterproof  varnish  and  miscel- 
laneous asphaltum  and  damar  varnish. 
.Ian.  3. 

Schedule  9233.  for  Mare  Island.  2.750 
sq.    ft.    upholstery   leather.      Jan.    10. 

-Schedule  9234.  for  eastern  and  west- 
ri'n  yards,  miscellaneous  terra  cotta 
linoleum.      Jan.    10. 

Schedule  9239.  for  Puget  Sound.  3,000 
2Jx36-in.    linen    glass    towels.      Jan.    10. 

.Schedule  9240.  eastern  and  western 
\:irds.  coke.     Jan.   10. 


WASHlNtn'O.N".  D.  C.-  Following  is  a 
eomplote  summ.ar.v  of  projrrls  for 
which  the  Bureau  of  Nards  and  Docks, 
.Navy  Uepartmenl.  Is  jiri'p.irlng  specitl- 
iitlona  on  the  Pacific  Coast: 

Specincallon  4455,  I'uget  Sound,  re- 
pairs to  roof. 

Spccltlcallon  4  5li7.  San  Diego.  Calif.. 
Miissenger   elevator   In    hospital. 

Specincallon  451X.  Pearl  Harbor,  su- 
perstructure for  new  machine  shop. 

SpeclMcntlon  451  ;•,  Marc  Island. 
marine  barracks.  Installation  of  toilet 
fixtures. 
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S'pecittcation  4543.  San  Diego,  Calif, 
cold  storage  and  refrigerating  equip- 
ment. 

Specification  4548,  Pearl  Harbor, 
turbo   alternator. 

Specification  45«1,  Mare  Island,  Calif., 
addition  to  shell  house  and  magazine. 

Specification  4f.«2,  t'uget  Sound. 
Wash.,  sea  wall. 

Specification  4563,  naval  station,  San 
Diego,  Calif.,  B  barracks  and  entrance 
gates. 

Specification  45«1.  Puget  Sound. 
Wash.,  addition  to  shell  house.      , 

Specification  4566.  Pearl  Harbor,  n 
buildings  tor  torpedo  and  ammunition 
storage. 

Specification  4567,  Pearl  Harbor, 
mine  storage  building,  ammunition  dt- 
pot. 

Plans  for  these  improvcnients  are 
yet  in  a  preliminary  state  and  appli- 
cations for  further  information,  at 
this  time,  are  useless.  Further  men- 
tion will  be  made  when  bids  are  de- 
sired. 


HALLS  A^W  SOCIETY  BUILD- 
INGS 


Contract    Awarded. 

DINING   KOOM,    ETC.  Cost,    ?ll,yilii 

OAKLAND.     E     Peralta     Ave.     400     N 

Hopkins. 
One-story      frame      dining      room     and 

kitchen. 
Owner — Fred    Finch    Orphanage. 
Architect — W.   J.   Wythe,  Central   Bank 

Bldg.,   Oakland, 
Contractor — F.    C.    Stolte,    3455    Laguna 

St..  Oakland. 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
Erection  of  a  two-story  reinforced 
concrete  hall  building  costing  $90,000 
is  planned  by  the  local  post  of  the 
American  Legion.  Structure  will  have 
an   auditorium   seating   1400. 


HOSPITALS 


Plans   Being   Prepared. 

HOSPITAL  Cost,    $200,000 

BERKELEY.      Alameda      Co.        Dwlght 

Way   and   Milvia   Sts. 
Four   or   five-st;ory   reinforced   concrete 

and   hollow    tile   hospital   bldg. 
Owner — Masonic    Hospital    Association, 

Richard     L.     Frye,     president     and 

manager. 
Architect — G.  F.  Ashley  &  Evers,  First 

National  Bank  Bldg.,  Oakland. 
Figures    will    be    taken    in    about    two 

months.     The  present  frame  struc- 
ture will  be  torn  down. 

SANTA  BARBARA,  Cal.— J.  Y.  Parker, 
Santa  Barbara,  has  been  awarded  a 
contract  at  about  $215,000  for  all  work 
complete  for  erecting  new  class  A 
hospital  bldgs,  at  Santa  Barbara  for 
St.  Francis  Hospil.tl.  E.  L.  Mayberry, 
472  Pac.  Elec.  bldg..  L.  A.,  and  Pool, 
Kirkhuff  &  Schaaf,  Santa  Barbara,  as- 
sociated archts.  Main  bldg.  will  be 
4-Sto.,  40x190  ft.  There  will  be  a  3-sto. 
bldg.,  40x90  ft.,  with  chapel  in  1st 
story  and  operating  rms.  above.  Also 
a  1-sto.  power  plant  and  laundry  bldg. 
Reinf.  concr.  and  hollow  tile  constr.. 
plas.  exter.,  clay  tile  and  comp.  rf., 
cast  stone,  marble  and  tile,  elevators, 
etc, 

LOS  ANGELES,'  Cal"  — LoiTis^  T. 
Geisler  &  Son.  162  S.  Middleton  PI.. 
Huntington  Park,  was  low  bidder  at 
$41,301.20  on  the  general  contract  for 
erecting  a  hath  and  ward  Iddg.  at  the 
county  farm.  Lohman  Bros,  were  low 
bidders  on  plumbing  at  $6365.  Bids 
referred  to  Wm.  Davidson,  chief  county 
inechanical  engineer.  Two-sto.,  44x 
118   ft.   relat.   ooncr.   (ram©  fls.   and   rf. 


slab,  hollow  tile  filler  walls,  plas 
exter.,  comp.  rfg.,  steam  heat.  Baths, 
laundry  and  barber  shop  in  first  story, 
and  4  wards  in  2nd  story.  The  bids 
were: 

(ieneral  Contract — ^Louis  A.  Geisler 
&  Son,  $41,801,20;  Dow  Construction 
Co.,  $44,846;  R.  H.  Whinery,  $46,000; 
C.  J.  Kubach  Co.,  $47,97S;  Napier  & 
Simpson,  $57,175.  Pluiubing — ^Lohman 
Bros..  $6365;  Howe  Bros.,  $6787;  and 
J.   Hokora,   $7830. 


HOTELS 


Plans    Being    Prepared. 

STORE  AND  HOTEL  Cost,  $35,000 

STOCKTON,     San     Joaquin     Co.,     Cal.. 

Lafayette   Street. 
Three-story    class    C    store    and    hotel 

bldg.   (48  rooms  and  3  stores). 
Owner — V.    &    G.    Puma. 
Architect — Ralph    P.    Morrell,    I.    O.    O. 

F.    Bldg..    Stockton. 


Owner    Taking   Segregated   Figures. 
HOTEL   AND    STORE  Cost.    $19,000 

LODI,    San    Joaquin    Co.,    Cal. 
Three-story  brick  hotel  and  store  bldg. 
Owner — John    Graffigna,    Lodi. 
Architect — Ralph  P.  Morrell,  I.  O.  O.  F. 

Bldg,,    Stockton.    Cal. 
The   foundation   has   been   started. 


Plans   Being  Figured. 

ALTERATIONS  Cost.    $75,000 

SANTA    ROSA,   Sonoma  Co.,   B   and  4th. 
Two-stnry      addition     and     alterations 

Occidental    Hotel. 
Owner — .1.    M.    Whittingham. 
Lessee — L.    Rossi    and   Mr.   Nelson. 
.Architect — Wm.   Herbert,   Santa   Rosa. 


Contract    Award. 

HOTEL  Cost,  $60,000 

OAKLAND.      E    Jackson     St.     bet.     19th 

and  Lake   Merritt. 
Three-.-tory    frame    hotel    (54    rooms). 
Owner — Arthur    Alexander. 
.\rchitect — None. 
Contractor — California      Builders'      Co., 

1534    Franklin   St.,   Oakland. 


Work    Started. 

HOTEL  <-'ost.    $1511,0011 

FRESNO,  1<  re.=ino  Co..  Cal.     Kern  and   L, 

Streets. 
Three-story     reinforced     concrete     and 

brick   store  and  hotel  building. 
Owner — Milo  L.    Rowell. 
Architect   &    Contractor — R.   F.   Felchliii 

Co..  Bank  of  Italy  Bldg..  Fresno. 
The    excavating   has    been    started. 

NAPA,  Napa  Co.,  Cal. — WsMtar  Bam- 
berg has  been  appointed  by  Chamber 
of  Commerce  to  secure  estimates  of 
cost.  etc..  for  erecting  a  modern  hotel 
in  this  city.  A  campaign  for  funds 
will  be  ni.Tde  by  the  Chamber  .when 
furtlior    data    on    the    project    is    avail- 


I'UBLIC  BUILDINGS 


SANTA  ROSA.  Sonoma  Co..  Cal. — 
Harry  L.  Hall  appointed  county  pur- 
chasing agent  by  the  Supervisors  at  a 
salary  ot  $285  a  month. 


SAN  JOSE.  Santa  Clara  Co..  Cal. — 
Architects  Binder  &  Curtis.  255%  S- 
First  St..  San  Jose,  has  been  commis- 
sioned by  the  Supervisors  to  prepare 
tentative  plans  for  a  combined  county 
court  house  and  jail  building.  The 
exact  cost  of  the  structure  has  not 
yet    been    determined. 


SEBASTOl'OL.  Sonoma  Co..  Cal. — 
(  hamber  of  commerce  is  taking  straw 
ballot  to  obtain  sentiment  on  a  pro- 
posed bond  issue  for  ,a  combined  new 
city    hall    and    American    Legion    club 


house,  estimated  cost  $32,500.  Pre- 
liminary plans  for  the  structure  are 
being  prepared. 

SAN  FRANCISCO— Following  bids 
received  by  Board  of  Public  Works 
for  painting  municipal  car  barn  at 
Geary   and   Presidio   avenue: 

J.   H.   Mohr    $1,275 

I.   R.  Kissel    1,800 

H.    Zelinsky    1,440 

M.  G.  Zelinsky 1,345 

Haskins  cS;  Co.,   (void)    1,268 

The  Neal  Co 1,390 

The  bid  of  Haskins  &  Co.,  will  not 
be  considered  by  the  Board  due  to  the 
fact  that  the  certified  check  was  not 
equal   to    10%   of   the   amount   bid. 


RESIDENCES 


I'lans   Being   Prepared. 
ItESIDENCE  Cost.    $14,000 

PIEDMONT.   Alameda  Co.,   Cal. 
Two-story  frame  residence  and  garage 

(9   rooms). 
Owner — G.    E.    Bennett. 
Architect — W.      E.      Schirmer.      Thayer 

Bldg.,   Oakland. 

Plans   Being    Prepared. 

IIESIDENCE  Cost,    $8,000 

OAKLAND.     Mundana   Blvd. 

One     and     one-half-story     frame     and 

plaster    (7    rooms   and   garage). 
Owner — Mr.    C.    Lippmann. 
.\rchitect   —   W.     E.     Milivain,     Albany 

Bldg.,    Oakland. 

Contract    Award. 

KESIDENCE  Cost,    $8,496 

OAKLAND.      I^akeshore     Highlands. 

Two-Story  and  basement  frame  resi- 
dence. 

I  inner — John  J.  and  Mabel  Wellen- 
dorf.    2400    Grove,    Berkeley. 

.\rehiteet  —  S'chirmer-Bugbee  &  Co., 
Thayer    Bldg.,    Oakland. 

luntractor — Enoch  Tranmal,  483  Cres- 
cent  St..    Oakland. 


Cost,    $10,000 


I'lans   Being   Figured. 
RESIDENCE 
BERKELEY.    Cal. 
Owner — Withheld. 

-Vrchitect — W.  H.  Ratcliff,  Jr.,  1st  Natl. 
Bank    Bldg..    Berkeley. 


I'igures  to  be  Taken  in  a  Week. 
r.BSIDENCE  Cost.  $30,000 

SAN  FRANCISCO.     Sea  Cliff. 
'I'wo-story   frame   and   stucco    residence 

(10  rooms  and  a  garage). 
I  )\vner — Mrs.  D.  Martin. 
.\i'chitpct — M.    V.    Politeo,    l.st    .Vational 

Bank  Bldg..  San  Francisco. 


I'lans    Being   Prepared. 

RE.'^IDENCE  Cost.   $12,000 

s.\N    FRANCISCO.     Sea   Cliff. 

Two  2-story  frame  and  plaster  resi- 
dences  (S  rooms  and  garage  each). 

Owner — Leroy   Shay. 

.\rchitect — H.   C.   Baumann.   251  Keamy 

Figures  will  be  taken  for  a  general 
contract   in   about   a   week. 


SCHOOLS 


Plans    Being    Figured — Bids   Close    Jan. 

3.    1922.    9    A.    al. 

CAUPENTKV.    ETC.  '"ost.    $ 

DAVIS,       Yolo      Co..    Cal.        L'niversity 

Farm    School. 
Carpentry       and     mill     work.       lathing. 

furring  and  plastering  and   roofing. 
t>v\ner — L-niversity    ot    Califoj-nia. 
.\rchitect  —  Wm.    C.    Hays.    1st    .N'ational 

Bank    Bldg..    San    Kinncisco. 
I'lans  may  be  obtained   from    the   ar- 
chitect's  office.   See  vail  tor  bids  nqd^r 
proposal  column. 


jSaturday,     December    'ii.     lUZl 
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Figures  To  Be  Taken   Within  a   Week. 
SCUOOI^  Cost,  $13,000 

MODESTO,      Stanislaus      Co.,      Cal.        8 

miles  from  Modesto. 
Onf-story    3     room    brick    and    hollow 

tile  school. 
Owner — Stoddard   School    District. 
Architect  —  Jas.      H.      Hoose,      Ramont 

Bldg.,    Modesto. 


Contract  Award. 

SCHOOL  Cost.    $26,497 

CASTRO    VALLEY,    Alameda    Co.,    Cal. 

All  v/ork  except  heati-ng  for  a  one- 
story  frame  and  plaster  school  (6 
rooms    and    auditorium). 

Owner — ^Castro    Valley    School    District. 

Architect — Henry  C.  Smith.  Humboldt 
Bank    Building,    San    Francisco. 

Contractor — Kuegg  Bros.,  Pacific  Bldg., 
San    Francisco. 

Heating  award  to  Jas.  A.  Nelson,  517 
6th  St.,  San   Francisco,  at  12,352. 


Plans  to  Be  Prepared. 

SCHOOL  Cost.  $45,000 

IHVIXGTON,   Alameda  Co.,   Cal. 

One-story  school  (6)  rooms  and  audi- 
torium. 

Owner — Irvington    School    District. 

Architect — Henry  C.  Smith.  Humboldt 
Bank   Bldg.,   San   Francisco. 

A  bond  election  will  be  called  for 
shortly. 

Figures  to  be  Taken  Shortly. 

SCHOOL  Cost,  $200,000 

<"A.M1'BKLL.   Kanta   Clara   Co.,   Cal. 

I'.einforced  concrete  high  school  build- 
ings. 

Owner — Campbell  Union  High  .School 
District. 

Architect— \V"m.  H.  Weeks.  3G9  Pine  St.. 
San   Francisco. 

MANTECA,  San  Joaquin  Co.,  Cal. — 
Trustees  of  Summer  Home  School  Dis- 
trict contemplate  calling  electioTi  to 
vote  bonds  to  finance  construction  of 
a  new  school.  Preliminary  plans  have 
been  submitted  by  Architects  Davis- 
Hellar-Pearce  Co..  Delta  Bldg.,  Stock- 
ton. 

VEXICE.  Cal. — John  Simpson  &  Co., 
701  Antonio  Ave.,  Los  Angeles,  were 
low  bidders  at  $27,950  on  general 
contr.  for  new  grade  school  bldg.  at 
Venice.  Edwin  Bergstrom,  1128  Cit. 
Nat.  Bank  Bldg.,  Los  Angeles,  archt. 
Other  low  bidders  were:  Standard 
Electric  Co.  on  wiring  at  $792;  Pac 
'Sas  Rad.  Co.  on  heating  at  $894;  Al- 
hambra  Wall  Paper  &  Paint  Co.,  on 
painting  at  $1198;  Venice  Sanitary 
Plbg.  Co.  submitted  only  bid  on 
plumbing  at  $1649.40;  and  C.  F.  Weber 
&  Co.  were  only  bidders  at  $530  on 
blackbds.  Bids  taken  under  advise- 
ment Six  classrms.,  brick  constr., 
plas.  a'nd  pres^.  brick  exter.,  clay  tile 
rf..   pine   trim.     The  bids  were; 

c;cnrral  Contract — John  Simpson  & 
Co.,  $27,960;  J.  B.  Harris,  $29,979;  J.  L. 
Schimmer  &  Co.,  $33,023;  and  Mc- 
Fadden  &  Winkelman.  $34,440.  Elec- 
trical Work — Standard  Electr.c  Co., 
$792;  American  Elec.  Constr.  Co..  $800; 
F.  E.  Newberry  Co.,  $837;  Prewitt  Elec. 
Co.,  $884.  Gan  Hentins — Pac.  Gas  Had. 
Co.,  $894;  Potter-Strutz  Rad.  Corp., 
$917:  Williams  Radiator  Co.,  $1231. 
PalntlnR — Alhambra  Wall  Paper  & 
Paint  Co.,  $1198:  R.  Zelinsky,  11765. 

OROVILLE.  Butte  Co.,  Cal.— A.  vV. 
I'lagge,  OrovlUe,  at  $4,419,  awarded 
contract  by  Board  of  Education  to 
construct  two-room  addition  to  South 
Side  school.  Hibbard  Bros.,  Oroville, 
submitted   next  low    bid  at  $5,470. 

SAN  FRANCISCO — Until  Jan.  4.  3  P. 
M.,  bid.f  will  be  received  by  Board  of 
Public  Works  for  brick  and  hollow 
tile  work  on  the  Galileo  (North 
Beach)    high    school    now   In   course   of 


construction    on    the    east    side   of   Van  .N.\l'.\,  .\apa  Co.,  Cal. — The  following 

Ness     Ave.     bet.     Bay     and     Francisco  bi'Is    were    received    on    December    19th, 

Sts.     Bond   of  successful   bidder  set   at  by   the  Board  of  Trustees  of   the   Napa 

$12,500.        Plans     may      be      had     from  .v<li..ol    District  for   the  construction  of 

Bureau   of  Architecture.   2nd  floor,  city  a   two-story  reinforced  concrete  school 

hall.      John    Reid,    Jr.,    city   architect.  to    !.<■    known    as    the    "Lincoln    School" 

and     for     the     heating    system     in     the 

SEATTLE.   Wash. — Until  Jan.  5,   bids  ".lohn   L.  Shearer  School."     Plans  were 

will     be     received     by     Seattle     School  pr<:pared    by    architect    W.    H.    Weeks, 

Board,    Riieben    W.    Jones,    sect'y.,    for  .'liV.i    Pint;   St..    San    Francisco.      .\11    bids 

one-story,      ll-classroom,      frame      and  were   taken   under   advisement, 
concrete   Columbia  school  at  corner  of  General    Cun.itructlon 

F'erdinand  and  37th  Ave.,  S.,  esti-  .Mahcjny  Bros.,  Flood  Bldg..  San  Fran- 
mated  cost  $150,000.  F.  A.  Nararaore.  Cisco,  (1)  $129,710:  (2)  $130,910:  (3) 
city   school   architect.  $12S.710:     (4)     $129,710.      Alternate. 

(1)    $400;    (2)    $500:    (3)    $1,000;    (4) 

SAN     FRANCISCO — Board    of    Public  $1,600;   (5)   $800. 

Works,  on  recommendation  of  City  Barrett  &  Hilp.  San  Francisco.  (1) 
Architect      John      Reid,      Jr.,      requests  $131,934;   (2)    $132,684;   (3)    $129,734; 

supervisors    to    authorize    the    prepar-  (4)     $131,300.      Alt.,     (1)     $200;     (2) 

ation    of    plans    for    proposed    addition  $1,280;    (3)    $1,000;    (4)    $1,800;    (5) 

to    High    School    of    Commerce    on    the  $100. 

north  side  of  Fell  street  between  Van  J.  \v.  Cobby,  San  Francisco,  (1)  $1SS,- 
Ness   avenue    and   Franklin    streets.  ;igO;  (2)  $134,730:  (3)     $130,830:  (4) 

n33.330.      Alt.,    (1)    $400;    (2)    $300; 

OLVMl'IA.       Wash. — Bids       for      con-  (I)    $1,000;    (4)    $1,550;    (5)    $400. 

structing  Lincoln  school  have  been  re-  Larsen  &  Slegrist.  San  Francisco,  (1) 
jected  and  new  bids  will  be  asked.  Low  $134,762;   (2)    $135,762;    (3)    $134,522; 

bids  were   submitted  as   follows;      Uen-  (4)    $135,472.      Alt.,    (1)    $1,000;    (2) 

eral  construction.   Western   Constr.    Co..  $350;     (3)     $1,005;     (4)     $1,849;     (5) 

Seattle,    $8:i.887:    beating   and    ventilat-  $690. 

mg.  Norton  &  Spangler.  Seattle.  $17,200;  G.  P.  W.  Jemsen,  San  Francisco,  (1) 
plumbing  and     sewerage.  Rushlight     &  $139,200;    (2)   $141,300;   (3)    $137,802; 

Hastorf,       Portland.        $6,900;        electric  (4)    $138,700.      Alt..    (1)    $1,200:    (2) 

wiring.    J.      J.    Agutter   &   Co..      Seattle.  $400;     C3)     $1,100;     (4)     $1,900;     (5) 

$3,710.  $700. 

■  I  lias     Stockholm,    San    Francisco,     (1) 
OAKLAND,    Cal-Until    Dec.    27,    4.30  '1"-!°"L  i^l   $140  580;    (3)    $138,850; 

P.  M.,  bids  will  be  received  by  Norval  1^^  *",V"2;  ,„'^'*-,.l^\  *!*°'    '^^ 

W.  Cook,   acting  secfy   Board  of  Edu-  »»^»:     <3>     »11<'<':     <*>     i^-^O^-     <5) 

cation    for   constructing  administration  ,-       ,      .  „,   ,.  ,     ,    ,    • 

building  for  Prescott  school  annex.  '' ""1  ^"T„„."'fi',"'°"^'  '"  Sl".70O; 
see    enll     for    bids    under    official    pro-  '  '^"l'""/. '^2  ^'^'A*"  •. '^^   *'"'■ 

DoNal  column  in  thia  issue  " ' "'     ^^""    '■^^    *24u:    (2)    $1,155;    (3) 

posal  column  .n  tiua  Issue.  H.lSS;    (4)    $1,960;    (5)    $60. 

Heating; 

MONTE  VIST.\,  Stanislaus  Co.,  Cal. —  '■■.mbination   Bids   on   Both  Schools 

J.  D.  Carlson.  Turlock,  at  $13,838  K.M  Dalziel.  Jr.,  (1)  $12,427;  (2) 
awarded    contract    to    erect    a    1-story  $1,347:    (3)    $25,554;    (4)    $140. 

brick  grammar  school  for  Monte  Vista  Liippen  &  Hawley,  (1)  $13,400;  (2) 
school  District  from  plans  of  Architect  $1,450:    (3)    $24,790;    (4)    $1,610. 

Jas.  H.  Hoose,  Ramont  Bldg.,  Modesto.  .Scoit  Co.,  (1)  $13,780;  (2)  $1,440;  (3) 
Other    bidders;     W.    A.    Stevens   &    Son,  $2.'i.380;    (4)    $1,650. 

Modesto.  Cal..  $16,734;  Ubels  &  Van  Til,  J.  E.  O'Mara,  San  Francisco,  (1)  $13,784 
i'.ipon.  Cal.,  $14.S50;  Tornell  &   Edberg,  (2)    $1,685;    (3)    $29,450;    (4)    $1,795. 

Turlock.  Cal.,  $14410;  Miller  &  Living-  Frank  J.  Klimm.  (1)  $13,954;  (2)  $1,490; 
ston.  Modesto.  Cal..  $13,666   (incomplete  r.ii    $26,464;    (4)    $1,766. 

bid);  O.  C.  Holt,  Turlock,  Cal.,  $14,947.  Carl    T.    Doell.    (1)    $14,804;    (2)    $1,545; 

(3)    $28,762;    (4)    $1,665. 

SAN      FRANCiSCO-Following      bid..  ''^"Too"  m"  «9lV5'' (4^$^!!^    "'    *''" 

were   received    by   the   Board    of    Public  _.     aCO.   (3)   $29,97o,   (4)  $1450. 

works   tor  constructing  annex  and   al-  T""?.,  /-,   'S^""«<»>'-     ^A    "^•"^'     <2) 

tering    the    Adams    School    on    Ellis   St..  ..      ♦'■»?»•  \^>   *     — •    '■*>*~—-^ 

between    Poik  and    Van  Ness  avenue,  a  ^  """^    «^,':^;^3^^!23C°3-,.<V,  ^Vz'oeV    "' 

two-story     reintorced     coiiciete    sinic-  ,^         Sl.877,    (3)   $29,137,    (4)   $2,062. 

ture  containing  6  ci..srooms.  Arch,-  ^"•■"r,f„'!-,iV  t^AVn""'  ^^'  "•'"=  ^'> 
tect     Morris     .M.     Bruce     prepared     the  i".5S0,    (4)    »J,080. 

pl^ng  Vacuum  Cleaning  System 

G.nernI    Con.strn.«S„i,  ^^'"'J'       Drew,       Phelan       Bldg., 

A     H     Vogt  ■'y  1)33  ^''■"    Francisco     $    878.00 

Elmer    Carlson     49!70O  S.    F.    Compressed    Air    Cleaning 

Hannah    Bros 43,:-uy  Co..   San   Francisco    960.00 

O.   Monson    1»,43S  Voung  Hardware  Co..  S.  F 1,307.00 

K.    E.    Etherton 46. .82  Time  Clock  Syatem 

.Anderson    Jt    Kingrose 49.176  International    Time    Recording 

J<.hn    Spargo     Si'.iO'i  Co.,    San    Francisco $727.75 

Goo.    Bos    47.1,1  ■'^'andard  Electric  Time  Co.,  S.  F.  745.00 

Architect's  Estimate.  $.',O.Oiii'.  '■.oiflc  Electric  Clock  Co.,  S.  F..    946.00 

PInmbInK  

A.     Leltich     CASTRO  VALLEY.  Alameda  Co..  Cal. 

J.    E.    O'Mara B.'>uii  The  following  bids  were  received  on 

Scott   C.>.  D.822  ill  camber    17,     1921.    by    the    Board    of 

Ullley-Kchmldt     Co 6.116  Tiusfpes    of    the    Casiro    V'alloy    Pub]..- 

Ksiimate.    $5.<10U.  .i^chool  District   for  the  construction  of 

Heating;    niii]     Vcntilatlne  •'•    one-story    frame    and    pl.nster   school 

I".    J.    Enrlght $2,830  building  to  contain   six  classrooms  and 

A.     Leltich     3.'JIZ  a'n    auditorium.      Plans    were    prepared 

Tuiner    Co 2,840  by     architect    Henry    C.     Smith,     Hum- 

.1.  K.  O'Mara    » 2,78s  boldt    Bank     Building,    San    Francisco. 

Scott    Co i.B'Zv  The    lowest    bid    for    the    general    con- 

Milley-Srhinidt   Co 2,«9:'  tract    was    submitted    by    Ruegg    Bros,. 

Estimate.    $3,000.  raolflc   Building,  San   Francisco;  W.  H. 

Kleetrfc  Work  PIrard,     3656     College     .\ve..     Oakland. 

Butte  El.  c.  &  Equip    <■■■ $l.Ji>.  w.is   low   on  the   plumbing;   W.   K.    Not- 

M.    K.    Ryan 1,722  ungham,  368   10th  St..   Oakland,   on   the 

Tuiner    Co l.40i>  heating,    and    Hugo    Frank,    953    A    St., 

Estimate.    $1,500.  Hayward,    on    the    painting.      All    bida 
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were    taken    under    advisement.      Bids  Bldg.,   Oakland. 

were    taken   on   the   following  proposi-  Preliminary       estimates      have       been 
tions:      (A)   All   work   except  the  heat-  taken     and     sent     East     with     tlie 

ing-;    (B)    Grading   and   concrete   work;  plans    for    approval. 

(C)   Carpenter  work;   (D)   Plaatering.  

Ruegs     Bros.,     San     Francisco,      (a)  Contract    Awarded. 

$26,997;   (b)  $4,578;   (c)   $14,536;   (d)  STOKE    BLDG.  Cost    approximately 

$3,450.  $18,000. 

W.  G.  Thornalley,  Oakland,   (a)  $27,585,  SAN    FRANCISCO,    S    Geary    St.,    B    of 

(b)   $ ;    (c)    $ ;    (d)    $ .  Mason. 

Sorensen    Bros.,   Hayward,    (a)    $28,493;  One-story    and    basement    brick    store 

(b)    $4,008;    (c)    $17,625;    (d)    $3,150.  building   (2   stores). 

Asmussen  Bros.,  Hayward.,  (a)  $29,050;  Owner — M.    Vandell. 

(b)    $4,431;    (c)    ?16.'j;iS;    (d)    $4,000.  Architect — S.   Heima'n,   57   Post  St. 

Fred    Anderson,    Oakland,    (a)    $31,813;  Cuniractors — MacDonald    &    Kahn,    130 

(b)    $5,350;    (c)    $15,539;    (d)    $4,100.                Montgomery. 
M.    E.    Hopper    &    Sons,    Oakland,     (a)  

$31,998;     (b)     $5,274;     (c)     $16,280;  Coniract  Awarded. 

(d)    $4,556.  STORE  BLDG.  Cost,  $25,000 

Geo.    Bos,    San    Francisco,    (a)    $32,539;  S.VX   FRANCISCO.  NW   Post  and  Jones 

(b)    ? — — :   (c)    $ ;   (d)   $ .  Street. 

.Tensen     &     Peterson,     (a)     $ — — ;     (b)  One-story     reinforced     concrete     store 

S :    (c)    $15,190;    (d)    $— — .  building   (7)    stores. 

Flombins  Owner — .lohTi   Rosenfelds   Sons. 

W.   H.    Picard,   Oakland $1,876  Architect  —   Sam   L.   Hyman,   Foxcrott 

Scott    Co 1,930  Bldg.,    San   Francisco. 

Geo.   Asmussen,   Hayward 1,968  Contractor — Barrett    &    Hilp,    918    Har- 

Brunner  &   Sons,   Hayward ):.22'<  rison    St. 

Heating  The    excavation,    grading,   bulkheadins. 
\V.    K.    Nottingham,    Oakland.  ..  .$1,999  etc..    has    been    awarded    to    A.    J. 

P.   J.   Enright,   San   Francisco....   2,175  Keeder,  $500. 

Carl   T.    Doell,   Oakland 2,221  

W.   H.   Picard.   Oakland 2,311  Contract   to  be  Signed  Shortly. 

Jas.    A.    .Nelson,    San   Francisco...    3,227  OFFICES  Cost.   $134.4.;i 

Painting  S.\CRAMENTO.      Cal.      L,    St.      betwoi  i 

Hugo    Frank,    Hayward $880  luth    and    11th   Streets. 

Vieux    Bros,    Havward 994  Two-story  brick  store  and  office  build 

ing.   SUX160. 

———^————^-^^^-^^^——^  Owner — Archibald  Mull. 

CT/lPE'C    A  xm  nwrmpQ!  .Architects — Woollett    &    L,amb,    Hagel 

!iIOKEb  AND  OlillltJ^b  ^^^j,,  ^l^g     Sacramento. 

'  Contractor — Herndon   &   Pinnigan,    1811 
J'lans   Being  Figured.  'Tth  St.,  Sacramento. 

OFFICE    BLDG.  Cost,    

LOS    ANGELES.      Olive    near    8th.  Contract    Awarded. 

Ten-storv  class  A  Telephone  Exchange  STORE  &  OFFICE  BLDG.    Cost  $16,513 

bldg."  (100x142).  SAN      FRANCISCO.  NE     EMghteenth 

Owner — Jas.   H.   Adams.  Avenue   and   Geary   Street. 

Lessee  —  S'outh     California     Telephone  Two-story     brick      veneer     store      and 

Co.  office    building. 

Architect  —  Richard     D.     King,      Van  Owner— Jacob    Weissbein. 

Nuys   Bldg..   Los   Angeles.  .Architect — H.  C.  BaumanTi,   251   Kearny 

St..    San    Francisco. 

Plans  Sent   East  for  Approval.  Contractor — Meyer     Bros.,     S326     Geary 

STORE    BLDG.  Cost,   St.,   San   Francisco. 

OAKL.^ND.     Telegraph   Ave.  

Two    1-story    frame    store   bldgs.    (1    to  Plans   Being   Prepared. 

contain    8    stores   and    the    other    4  ALTERATIONS  Cost,     $9,500 

stores).  SAN   FRANCISCO.     136   Mason. 

Owner — Chas.    Munter.  Alter,     store     for     Tamale     Restaurant 
Architect   —   W.     E.     Milwain,    Albany  (Red      Southern      gum      trim,      or- 
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namental    plaster,    ceiling,    etc). 
Owner — Withheld. 

Architect — O.   R.  Thayer,  110  Sutter  St. 
Plans     will     be    ready     for    figures     In 

about   ten   days. 


Contract   Awarded. 

STORE  &   OFFICE   BLDG.     Cost   % 

SAN  FRANCISCO.  NW  Mission  and 
New    Montgomery. 

Two-Story  and  basement  Class  C 
store    and    ofBce    bldg.,    SOs60. 

Owner — Sharon    Estate. 

.\rchitect — Geo.  Wm.  Kelham,  Sharon 
Bldg. 

Contractors — Barrett  &  Hilp,  918  Har- 
rison  St. 


SAN  FRANCISCO — Interest  in  the 
proposed  new  Crocker  National  Bank 
Building,  comparable  only  to  the 
Woolworth  Building  of  New  York,  was 
revived  on  the  return  of  William  H. 
Crocker  from   Washington. 

Crocker  said  the  policy  of  the  bank 
would  be  to  erect  the  building  Just  as 
soon    as    conditions    would   permit. 

The  proposed  new  building  on  the 
site  of  the  present  Crocker  National 
Bank  Building,  at  the  gore  of  Post, 
Market  and  Montgomery  Streets,  will 
rise  to  the  height  of  800  feet,  thirty- 
eight  stories  in  height,  and  will  con- 
tain  approximately  1000   offices. 

Preliminary  plans  have  been  drawn 
by  Willis  Polk  &  Co.,  Hobart  Building, 
who  will  have  charge  of  the  construc- 
tion. 


THEATRES 


.Sub-figures    Being    Taken. 
THEATRE  Cost,    $150,000 

SAX  FRANCISCO.      18th  Ave.   &  Geary. 
One-story   reinforced   concrete   theatre. 
Owner — Rainbow    Theatre    Co. 
.Architect — O.    B.    Evans.    2569    Mission 
St.,    San    Francisco. 


Plans    Being    Prepared. 

THE.ATRE     BLDG.  Cost,     $ 

SAX    PEDRO,   Cal. 

Two-story     brick     theatre     bldg.        (11 

stores  and   17   offices,   1600   seats  in 

theatre. 
Owner — West  Coast  Theatres  Co.,  Inc., 
Knickerbocker    Bldg.,    Los    Angeles. 
.Architect — Milwaukee       Building      Co., 

Wright   &   Calleinder  Bldg.,  L.  A. 


SUBSCRIPTION  BLANK 


Cut  Out  and  Mail  Today 


TO  BUILDING  AND  ENGINEERING  NEWS, 
560  Mission  St.,  San  Francisco,  Cal. 


Send  me  Building  and  Engineering  News  for  one  year,  commencing  with  next  issue,  for  which 

T  oiiclosc  cheek  for  $4.00 


Saturday.     Deoeniber    :!4,     IS^il 
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Official    Proposals 


\otk:|';   to    COM'HAtTOaS 


IIOAUD  OF  STATK  HAUBOK  COM- 
MlSSIOiN'liUS,  Union  Depot  and  Ferry 
Jlouse,  San  Francisco,  California,  Dec- 
ember  la,   1921. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  otilce  at  or  prior  to  11 
o'clock  A.  M.,  ou  ThurMdny,  January  l'2t 
ly^i,  [or  furnishing  material  and  C'>n- 
structing  the  sub-structure  for  the 
China  Basin  Terminal,  on  the  water- 
front of  the  City  and  County  of  S.in 
Francisco. 

The  materials  to  bo  used  in  this  work 
shall  consist  of  the  requisite  quantities 
of  creosoted  piles,  steel  rails  and  tit- 
lings  and  I'ortland  cement  (all  of 
which  will  be  furnished  to  the  Con- 
tractor by  the  Board),  sand  fill,  rock 
fill,  eucalyptus  piles,  green  piles,  Doug- 
las lir  lumber,  line  concrete  aggregate, 
coarse  concrete  aggregate,  reinforcing 
materials,  castings,  structural  steel, 
rods,  bolts,  spil<es,  car  springs,  lii^s,  as- 
phalt, etc.  Creosoted  piles  and  Port- 
land cement  will  be  furnished  to  the 
Contractor  by  the  Board;  steel  rails 
and  fittings,  including  rail  spike.s.  will 
be  furnished  and  laid  by  the  Board. 
Green  piles  shall  be  furnished  by  the 
Contractor,  unless  the  Board  elects  to 
furnish  them  as  provided  for  in  the 
specifications  and  bids.  All  other  ma- 
terials shown  on  the  plans  or  called  for 
in  the  specifications  .shall  be  furnished 
by  the  Contractor.  All  materials  used 
must  be  of  the  best  of  their  respeciive 
kinds  if  not  esji' ci.\!ly  specified  herein. 
All  materials  used  in  the  structures 
will  be  subjected  to  a  rigid  examina- 
tion and  test,  and  if  found  defective, 
under  size,  unsuitable  or  not  as  speci- 
fied, will  be  condemned  and  must  be 
immediately  removed  from  the  work  by 
the  Contractor  at  his  expense.  ila- 
terials  may  be  re.iected  at  any  time  for 
defects  which  may  be  disclosed,  or 
which  may  develop  in  the  course  of  the 
work,  notwithstanding  any  previous 
test  or  inspection,  and  removed  by  the 
Contractor  as  indicated  above. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  from 
this  office  and  is  accompanied  by  a 
certified  check  tor  an  amount  equal 
to  Five  (.5)  per  cent  of  the  amount 
of  the  proposal,  to  be  made  payable 
to  the  Secretary  of  the  Board,  con- 
ditioned that  if  the  proposal  is  ac- 
cepted and  the  contract  awarded,  and 
if  the  bidder  shall  fall  or  neglect  to 
execute  a  contract  and  give  the  bonti 
required  within  Six  (6)  days  after  the 
award  is  made,  in  that  case  the  said 
sum  mcntione'l  in  said  check  shall  be 
deemed  liquidated  damage.s  for  such 
failure  and  neglect  and  shall  be  paid 
into  the  San  Francisco  Harbor  Im- 
provement Fund. 

The  (."ontractor  shall  be  required  to 
give  a  bond  unto  the  Board  of  State 
Harbor  Commissioners  for  not  less  than 
one-half  of  the  amount  payable 
by  the  terms  of  the  contract,  with  a 
Corporation,  thereunto  duly  author- 
ized by  law  and  commonly  known  as  a 
surety  company,  as  surety  (such  surety 
company  to  lie  one  of  those  approved  by 
the  State  Board  of  Control,  a  list  of 
these  approved  surety  companies  be- 
ing on  file  in  the  Offlce  of  the  Secre- 
tary), and  conditioned  for  the  faith- 
ful performance  by  the  Contractor  of 
all  the  terms  and  conditions  of  said 
contract  according  to  the  true  Intent 
and  meaning  thereof.  .Said  Imiid  shall 
al.«o  inovirte  that  if  She  Contractor, 
person,  company  or  corporation  to 
whom  said  contract  is  awarded  falls 
to  pay  for  any  materials  or  supplies 
furnished  for  the  performance  of  the 
v.ork  contracted  to  be  ilono  or  for  any 
work  or  labor  done  lliereou  of  any 
kind,  said  surety  will  pay  the  same  in 
an  amount  not  exceeding  the  sum  spe- 
cified in  said  bond;  and  said  bond  shall 
also  be  made  to  inure  to  the  benefits 
of     material  men,     mechanics  and     la- 


borers as  provided  by  that  certain  act 
of  the  Legislature  of  the  State  of 
California.  approved  May  1,  1911 
(SJtats.  1911,  p.  1422).  Said  bond  must 
lie  acceptable  to  and  approved  by  said 
Board  both  as  to  surety  and  form. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secre- 
tary or  to  the  Assistant  Secretary  at 
the  Office  of  the  Secretary.  Boom  No. 
17,  Union  Depot  and  Ferry  House,  at  or 
prior  to  11  o'clock  A.  M..  on  Thnraday, 
January  12,  1922.  at  which  time  and 
place  the  bids  will  be  opened. 

The  Board  reserves  the  right  to  re- 
.iect  any  or  all  bids  if  deemed  for  the 
best  interests  of  the  State. 

Bidders  are  invited  to  be  present  at 
the  opening  of  the  bids. 

Plans  and  specifications  of  this 
work  to  be  had  at  Koom  18.  Union 
Depot  and  Ferry  House,  upon  deposit- 
ing $20,011  for  same,  which  will  be  re- 
turned on  return  of  plans  and  speci- 
fications. 

Bidders  are  requested  to  mark  en- 
velope containing  bid: 

"Bid  for  furnishing  materials  and 
constructing  Sub-structure  of  China 
Basin   Terminal." 

JOHN   H.  McCALLUM. 
HARRY  H.  COSGRIFF, 
FREDERICK    S.     MOODY. 
Board   of   Stale    Harbor  Commissioners. 
FP.ANK   G.   WHITE, 

Chief  Engineer. 
HILDA     aC)HKMAN. 

fecreli; y. 


NOTICE  TO  BIDDERS  FOR  CON- 
STRl  CTIOX  OP  ADMI.MSTR.VTION 
Bl'ILDIXG. 


The  Board  of  Education  of  the  City 
of  Oakland  will  on  Tuesday,  the  27th 
day  of  December.  1921,  between  the 
hours  of  4.30  P.  M.  and  5.30  P.  M.,  in 
Fioom  211,  City  Hall,  west  side  of 
Washington  Street  between  Fourteenth 
and  P'itteeaith  Streets,  receive  sealed 
bids  for  the  construction  of  an  Admini- 
stration Building,  for  the  Prescott 
Annex  School,  situated  south  of  Camp- 
bell Street  and  north  of  Fifteenth 
Street,  in  the  City  of  Oakland,  said 
work  to  be  done  in  accordance  with 
plans  and  specifications  therefor  on 
file  i'.i  the  office  of  the  Secretary  of 
said  Board,  Room  1102,  of  the  City  Hall, 
to  which  said  plans  and  specifications 
reference    is    hereby   made 

The  successful  bidder  shall  at  the 
same  time  with  the  execution  of  the 
contract  execute  to  the  City  a  bond 
tor  the  faithful  performance  of  the 
contract  in  the  sum  of  twenty-five  per 
cent  of  the  contract  price,  and  a  labor 
and  material  bond  in  the  sum  of  fifty 
per  cent  of  the  contract  price. 

On  a  deposit  of  Ten  Dollars  ($10.00) 
complete  sets  of  said  plans  and  speci- 
fications may  be  had  by  any  prospective 
bidder.  If  these  plans  and  specifica- 
tions are  not  returned  at  time  bid  Is 
submitted,  or  It  they  be  mutilated  the 
said  deposit  may  be  retained  by  the 
.said  Board  of  Education  as  agreed  and 
liquidated  damages  for  said  detentloTi 
and  mutilation. 

Contract  must  be  entered  into  within 
five  days  after  date  of  award  and  work 
on  the  construction  of  the  Administra- 
tion Bui:ding  upon  which  bid  is  here- 
by requested  shall  be  actually  com- 
menced within  five  (3)  calendar  days 
from  a'nd  after  the  execution  of  the 
contract  and  shall  be  completed  within 
sixty  (60)  working  days  from  and  after 
the  execution   of  contract. 

Progressive  payments  will  be  made 
in  the  manner  provided  in  said  spect- 
licntions. 

Bids  to  be  made  on  forms  furnished 
on  :<iipM.-aiion  by  the  Bonrd  .,f  Eilu- 
cation  and  accompunied  by  certillcd 
check  for  •not  less  than  lO'/t,  of  the  total 
amount  of  the  bid.  check  payable  to 
E.  K.  Stiirgis.  City  Clerk. 

Bids  will  be  opened  by  the  Board  on 
Tuesday,    the    27th    day    of    December, 


1921,  at  the  hour  of  5.30  P.  M..  in  the 
Board  Room,  211.  Second  Floor  of  said 
City  Hall,  in  said  City  of  Oakland. 

The  Board  reserves  the  right  to  re- 
ject any  or  all  bids  or  any  items  of 
such  bids. 

NORVAL   W.  COOK, 
Acting  Secretary. 


STATE     OI<-     C.VLIFORNIA 


l)l-;r.VIlT.>IENT   OF    I'LBLIC    WORKS 


CALIFXJUMA  HIGHW  AY  GOHMISSIOK 


NOTICE    TO    CONTRACTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  lUe  r.-tlitornia 
Highvray  ConimiHiilon,  7tl'>  Forum 
Itollding.  Sacramento,  Cal.,  until  2 
o'clock  P.  Jl.,  on  January  lu,  lOTi,  at 
which  time  they  will  be  publicly  opened 
and  read  fur  construction  in  accord- 
ance with  the  specifications  therefor  to 
which  special  reference  is  made,  por- 
tions of  State  Highway  as  follows: 

Riverside  County,  between  While- 
water  and  Edom  (VII-Riv-26-D), 
about  seventeen  and  six-tenths  (17.6) 
miles  in  length,  to  be  paved  with  either 
Portland  cement  concrete  or  asphalt 
concrete. 

Riverside  County,  between  Edom 
and  Indio  (VIl-Riv-26-E),  about  eleven 
.ind  five-tenths  (11.5)  miles  in  length, 
u,  l)p  paved  with  either  Portland  ce- 
Tii.iit    concrete    or    asphalt    concrete. 

These  two  sections  are  contiguous  to 
one  another  and  bids  for  them  may  be 
submitted    separately    or    jointly. 

Plans  may  be  seen  and  forms  of  pro- 
posal-s.  bonds,  contract  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
ofHces  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco,  and  at  the 
oflice  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
Tlie  Division  Engineers'  offices  are  lo- 
I  .lied  at  Willits.  Dunsmuir.  Sacramen- 
to. San  Francisco.  San  Luis  Obispo, 
I'resiio  and  Los   Angeles. 

No  bid  will  be  received  unless  it  is 
:...n<le  on  .1  blank  form  furiiislied  by  the 
I  nniniission.  The  .special  attention  of 
lirospective  bidders  is  called  to  the 
•Notice  to  Contractors"  annexed  to  the 
bhink  form  of  proposal  for  full  dlrec- 
ion.s  ,-i.<5  to  bidding,  quantities  of  work 
:('  bii  done.  etc. 

Tio  Department  of  Public  Works, 
..tiiiitr  by  and  through  the  C.iiifornla 
lligrbway  Commission,  reserves  the 
iiglit  to  reject  any  or  all  bids  or  to 
.Kcept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWELL    D.    DARLIKGTON, 
CHARLES    A.    WHITMORE, 
CEO.    C.    MANSFIEI.n. 
Callforniu   Highway  Commission. 
AUSTIN    B.    FLETCHICR. 
tr^^v.'^'j.''^''    f'iKhwiij-    Engineer. 
JOHN  F.  'J.U.Vl.V. 

Secretary. 

Pa'eil   fiecpmbei    !9    l'»2l. 

♦ 

nins     WANTED    FOR    -WORK     ON 
D.AIRY    BlILDIXG 

PROPOS.VL     FOR     BIDS 

Sealed  bids  will  be  received  at  the 
.tfice  of  the  Comptroller,  University 
of  California.  Berkeley,  California,  at 
or   before  D  A.   .>!.,  TneHdny.  January  :l, 

IliSS,  for  Carpentry  and  .Millwork.  Latli- 
inir,  Furing  and  Plastering,  and  Roof- 
ing for  the  Dairy  Building  on  the 
grounds  of  the  University  Farm  School 
:ii    Davis.   California. 

I'lans  and  speclflcatloT-s  may  be  ob- 
I. lined  at  the  office  of  Wm.  C.  Hays 
1.126  First  .National  Bank  Building,  San 
I'r.incisco,  on  deposit  of  150.00  tor  each 
■-■.t  of  plans  and  specifications  taken 
out,  which  deposit  will  be  refunded  on 
return  of  said  plans  and  specifications 
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in  good  cffiidition  and  :iccompanied  by 
a  regular  bid  for  the  work.  No  bids 
will  be  considered  unless  accompanied 
by  a  certified  chet-k  oi  ijond  in  favor 
of  (he  undersigned,  eiiual  to  10%  of 
the  Ijid  to  secure  execution  of  the 
contract  by  tile  successful  bidder. 

Tl\e  right  is  reserved  to  reject  any 
or  all   bids. 

THE  REfiE.NTS  OF  THE  UNIVEHSITY 
OF    CALIFORNIA. 

BIDS    W.-ViVTED   FOR    REPAIRING 
DOCK 

NOTICE  TO   CONTR.VCTORS 

OFFICE  COXSTKUCTIXG  QUARTER- 
MASTER, Fort  Mason.  Ca!..  21  Decem- 
ber, 1921. — Sealed  proposals  in  tripli- 
cate, for  repairing  Dock  at  Fort  Mc- 
Dowell. Cal..  will  be  received  here, 
until  11  A.  M..  .'iO  Dc?cember,  1921,  and 
then  opened,  nans,  specifications,  etc.. 
furnished  on  application.  A  deposit  of 
J.'i.OO  required  to  insure  return  o£ 
plans,  etc. 


The  Board  of  Directors  of  the  Terra 
Bella  Irrigation  District  will  receive 
sealed  bids  or  proposals  np  to  the 
bnur  of  11  o'clock   A.  M.  on  January  3, 

19S2,  for   the   furnishing  of   the   follow- 
ing  described  pump   and   motor. 

One  horizontal  centrifugal  pump, 
capacity  5,000  gallons  per  minute 
against  a  head  of  125  feet,  to  be  direct 
connected  to  the  following  described 
motor. 

One  electric  motor,  200  horse  power, 
2200  volts,  3  phase,  60  cycles,  1200  rev- 
olutions  per   minute,   at   no   load. 

All  of  the  above  to  be  in  accord- 
ance with  the  specifications  therefore 
and  on  file  in  the  offlce  o£  the  Terra 
Bella    Irrigation    District. 

Each  bid  must  be  accompanied  with 
a  certified  check  in  the  sum  of  at 
least  5  per  cent  of  the  total  amout  of 
the  bid  and  made  payable  without  re- 
course to  the  President  of  the  Board 
of  Directors  of  the  Terra  Bella  Irriga- 
tion District  as  evidence  of  good  faith 
that  the  bidder  will  enter  into  a  con- 
tract and  furnish  a  satisfactory  bond 
that  he  will  furnish  the  pump  and  mo- 
tor, or  pump  or  motor  as  specified  in 
his   bid. 

All  bids  must  be  on  blanks  fur- 
nished   by    the   District. 

The  Board  of  Directors  reserves  the 
right  to  reject  any  or  all  bids,  to 
waive  defects  and  to  accept  any  part 
of  any   bid. 

E.AltLE  R.  CLEMENS,  Secretary. 


NOTICE  TO  CONTRACTORS  FOR  EX- 
CAVATING, GRADING  .4.ND  CON- 
CRETE AVORK  AT  THE  JEFFERSON 
SCHOOL. 


The  Board  of  Education  of  the  City 
of  Berkeley  and  of  Berkeley  School 
District  in  the  County  of  Alameda.  State 
of  California,  invites  and  the  under- 
signed will  receive  at  his  offlce,  2133 
AlLston  Way.  Berkeley,  California,  mi 
to  the  hour  of  4  o'clock  P.  M.,  December 
37,  1921,  sealed  proposals  for  furnishing 
the  necessary  materials,  tools  and  labor 
for  excavating,  grading  and  concrete 
work  at  the  .Jefferson  School  situated 
on  the  corner  of  Sacramento  street  and 
Rose  street,  in  Berkeley  School  District, 
in  accordance  with  plans  and  specifica- 
tions ,-idopted  by  said  Board  of  Educa- 
tion on  .Tune  l.'i.  1920.  and  now  on  file 
in  the  ofhce  of  the  said  Board  of  Edu- 
cation. 2133  Allston  Way.  Berkeley. 
California. 

Copies  of  said  plans  and  specifications 
may  be  obtained  from  the  offices  of 
William  C.  Hays.  I22r,  First  National 
Bank  Building.  San  Francisco.  Califor- 
nia, or  oflice  of  the  Secretary  of  the 
Board  of  Education,  2133  Allston  Way. 
Berkeley.  California,  upon  depositing 
the  sum  of  Ten  ($10.00)  Dollars,  and 
must  be  n  turned  within  seven  days  or 
the  paid  d.  posit  will  be  forfeited  and 
turned  into  the  treasury  of  the  said 
Board  of  Education. 

Bids  must  Iv  on  Iil.niik  fori  ^  fur- 
ni.shid  by  and  oht.Tincil  f i  oni  sa  1  Wil- 
liam C.  Hays  Work  on  the  abov(>  con- 
tract must  be  commenced  within  48 
liours  from  notification  of  the  Board  of 


ICducation  to  commence  said  work,  ami 
be  diligently  prosecuted  until  comi'''-- 
tion  thereof,  unless  otherwise  ordiiiMl 
by  said  Board  of  Education  and  Hu- 
.\ichitect. 

The  successful  bidder  will  be  renuii'-d 
to  furnish  a  surety  bond  acceptabU  lo 
the  Board  of  Education  in  a  sum  not 
less  than  twenty-five  (25%)  per  cnt 
of  the  contract  price,  guarantying  ihc 
faithful  performance  of  the  contract ; 
also  a  bond  in  a  sum  not  less  than  lilly 
(50%)  per  cent  of  the  contract  piice. 
guaranteeing  the  payment  of  all  claims 
for  labor  employed  or  materials  used 
in  the  excavating,  grading  and  concr-  u- 
work  at  said  Jufterson  School,  .as  pro- 
vided by  an  Act  of  the  Legislature  of 
the  State  of  California  entitled  'An 
.A.ct  to  Secure  the  Payment  of  Claim.-;  f 
Material-men.  Mechanics  or  Labor,  is 
Employed  by  Contractors  upon  State. 
Municipal  or  other  Public  W'orks.  Ap- 
proved March  27,  1897."  and  must  car- 
ry adequate  insurance  or  give  bomls 
indemnifying  the  Board  of  Education 
against  liability  for  compensation  pro- 
vided by  "Workingmen's  Compensation 
Insurance  and  Safety  Act,  approved 
May  26,  1913,"  satisfactory  to  the  said 
iinard  of  Education. 

All  bids  must  be  accompanied  li.v  a 
cash  deposit  or  a  certified  check  on  a 
responsiljle  bank  and  payable  to  the 
Board  of  Education  for  an  amount  equal 
to  ten  (10%)  per  cent  of  tiie  amount  itf 
the  bid. 

If  the  bidder  to  whom  the  contract  is 
awarded  shall  for  five  (5)  days  after 
such  an  award  fail  or  neglect  to  enter 
into  a  contract  and  file  the  required 
bonds  for  the  faithful  performance  of 
the  contract  and  the  furnishing  of  ma- 
terials and  labor,  the  cash  deposit  or 
certified  check  of  said  bidder  nta>-  be 
declared  forfeited  to  the  Board  of  Edu- 
cation and  shall  be  collected  and  pai.l 
into  the  General  Fund  of  said  Board  of 
Education. 

The  Board  of  Education  reserves  i  In- 
right    to    reject    any    and    all    bids. 

By  order  of  the  Board  of  Educaiion 
of  the  City  of  Berkeley.  County  of  .\la- 
meda.  State  of  California,  December  I  '.. 
1921. 

CLYDE    BLANCHARD. 
\etiiig  Secretary  of  .said  Board  of  E.iii- 
cation. 


BIDS    WANTED    FOR    LINOLEUM 


STATE    OF    CALIFORNIA 


DEPARTMENT     OF     PUBLIC    WORKS 


C.\LIFORNI.4  HIGHWAY  COMMISSION 


NOTICE   TO    CONTRACTORS 


SEALED  PROPOS.^LS  ivill  be  re- 
ceived at  the  office  of  the  California 
HiR-h^ray  Commission,  ."ilS  Forum 
Rnlldinis:,  Sacramento,  Cnl.,  until  2 
o'clock  P.  M.,  on  January  9th,  1922,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made. 

.\  testing  l.aborator\  building  i-n  the 
City  of  Sacramento.  California. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
.\ngeles  and  San  Francisco. 

No  bid  will  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contraclor.s"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

The  Department  of  Public  Works. 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest  of   the   State. 

NEWET,L  D.  DARLINGTON. 
CH.\RLES   A.   WHITMORE. 
GEO.   C.   M.-\NSFIELD, 
California  Highway  Commission 
AUSTIN    P..    FLETCHER, 

State   Highway   Engineer. 
JOHN  F.   GALVIN. 

Secretary. 

Dated  December  12,  1921. 


NOTICE   TO    CONTRACTORS 


Office  of  the  Clerk  of  the  Board  of 
Supervisors,   Alameda  County,   Calif. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  County,  at  his  office,  until 
Monaay.  January  »«h,  1922,  at  10  o'clock 
A.  M.  (the  day  when  said  bids  will  be 
opened  and  the  contract  awarded)  for 
the  purchase  of  Linoleum  for  use  at 
the  .Mameda  County  Hospital,  near  San 
Leandro.    Alameda    County.    California. 

Specifications  on  file  in  tlie  office  of 
the  County  Purchasing  Agent  open  to 
inspection. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of  the 
amount  of  the  bid  or  proposal,  certified 
to  by  some  responsible  bank,  and  made 
payable  to  Geo.  E.  Gross.  Clerk  of  the 
Board,  to  be  forfeited  to  the  County  of 
Alameda  as  agreed  and  liquidated  dam- 
ages should  the  party  or  parties  to 
whom  the  contract  shall  be  awarded 
fail  to  enter  into  the  contract  after  the 
award  or  to  give  the  bond  required  by 
the  Board  for  the  faithful  performance 
of  the  Contract. 

(SEAL)  GEO.   E.  GROSS, 

Clerk    of    the    Board    of   Supervisors   of 
the  County  of  Alameda. 

Dated  December  12.  1921. 


NOTICE  FOR  BIDS 

NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  and  opened 
by  the  Board  of  Trustees  of  the  Elk 
Grove  Union  High  School  District  of 
Sac-ramento  County,  California,  until 
elelit  o'clock  P.  M.  of  Friday.  January 
(ith,  1932,  for  furnishing  and  installing 
electric  light  fixtures,  includi'ng  elec- 
tric lamps,  etc.,  in  the  new  High  School 
building  being  erected  in  the  City  of 
Elk  Grove;  all  in  accordance  with  the 
plans  and  specifications  as  prepared 
by   W.   11.    Weeks,    Architect. 

Plans  and  specifications  may  be 
seen  at  the  office  of  the  .Architect,  W. 
H.  Weeks.  369  Pine  Street,  San 
B'rancisco. 

.Ml  bids  should  be  presented  on 
biank  forms  furnished  bv  the  Archi- 
tect. 

Each  bid  must  be  accompanied  by  a 
certified  check  on  some  responsible 
California  bank,  in  the  sum  of  not  less 
than  Ten  Per  Cent  (10%)  of  the 
amount  bid;  made  payable  to  H-  L. 
Ehrhardt,  President  of  the  Board  of 
Trustees  of  the  Elk  Grove  Union  High 
School  District,  as  good  faith  that  the 
party  to  whom  the  contract  will  be 
awarded  will,  within  Ten  (10)  Daye 
enter  into  the  necessary  agreement 
and  bonds  for  the  faithful  perform- 
ance of  said  work,  and  in  case  the 
successful  bidder  to  whom  the  con- 
tract is  awarded  fails  or  refuses  to 
enter  into  said  agreement  and  bonda, 
said  check  will  be  forfeited  and  re- 
tained by  the  said  school  district  as 
liquidated    damage. 

The  Board  of  Trustees  reserves  the 
right    to   reject  any   or   all    bids. 

H.    L.    EHRHARDT,    Pres. 
S.    R.    GAGE,    Clerk. 


NOTICE   TO   BIDDERS 


Notice  is  hereby  given  that  the 
Board  of  Education  of  the  Petaluma 
City  High  School  District  will  re- 
ceive sealed  bids  for  the  installation 
of  a  steam  heating  system,  ventila- 
tion and  fuel  oil  equipment  for 
Petaluma  Junior  High  School  and 
Gymnasium  Buildings  to  be  erected 
on  the  lands  recently  purchased  for 
that  purpose,  according  to  the  plans 
and  specifications  prepared  by 
Brainerd  Jones,  architect,  and  ,\lbert 
A.  Coddington.  Consulting  Engineer, 
and  a  copy  of  -n^hich  can  be  procured 
at  the  said  office  of  the  said  architect 
in  the  City  of  Petaluma,  upon  deposit- 
ing with  the  said  architect  the  sum  of 
$15.00  (fifteen  dollars),  -which  said  sum 
will  he  returned  upon  the  return  of  the 
said  plans  and  specifications  within 
two  weeks. 

Each  bid  shall  be  accompanied  by 
a   certified      check    equal      to    ten      per 
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cent  of  the  amount  bid,  to  be  for- 
feited If  such  bid  is  accepted  and 
such  a  bidder  shall  fall  to  enter 
Into  a  contract  for  the  construction 
of  said  system,  within  10  days  after 
acceptance  of  such  bid. 

Said  sealed  bids  will  be  received 
up  to  eight  f>'cl»cfc  P.  M..  of  the  10th 
day  o*  January,  lWi'2,  at  which  time- 
said  bids  will  be  opened  at  a  muctiiiK 
of  the  Board  of  Education  of  Petalunia 
City  High  School  Districl.  Petaluma. 
Sonoma  <'ounlv.  California,  in  the  City 
Hall  in  the  City  of  Petaluma. 

The  said  Petaluma  City  High  School 
l^istrict  (as  owners)  reserve  the  right 
to  reject  any  or  all  bids. 

All  bids  must  l)e  addressed  to  P.  J. 
dim.  Secretary  of  the  Board  of  Edu- 
cation of  Petaluma  City  High  School 
District.  Petaluma.  Sonoma  County. 
CaUfornla. 

By  order  of   the   Board   of  Education 
of  Petaluma  City  High  School  District. 
Petaluma.    Sonoma   (bounty.   California. 
P.J.   BLIM.   Secretary 


NOTICE    TO    BIDDERS 

Notice  is  hereby  given  that  the  Board 
of  Education  of  the  Petaluma  City 
High  School  District  will  receive  sealed 
liids  for  the  installation  of  a  complete 
Program  Clock  and  Bell  System  for 
Petaluma  .Junior  High  School  and 
Gymnasium  Buildings  according  to  the 
plans  and  specifications  prepared  by 
Brainerd  .Tones,  architect,  a  copy  of 
which  can  he  procured  at  the  said  of- 
fice of  the  said  architect  in  the  City  of 
Petaluma.  Each  bid  shall  be  accom- 
panied by  a  certified  check  equal  to 
ten  per  cent  of  the  amount  bid.  to  bo 
forfeited  if  such  bid  is  accepted  and 
such  bidder  shall  fail  to  enter  into  a 
contract  for  the  construction  of  said 
system  within  10  days  after  acceptance 
of  such   bid. 

Said  sealed  bids  will  be  received  up 
to  elg;ht  o'clock  P.  M.  o(  the  10th  day 
of  January,  1922,  at  which  time  said 
bids  will  he  opened  at  a  meeting  of  the 
Board  of  Education  of  Petaluma  City 
High  School  District.  Petaluma,  So- 
noma County.  California.  In  the  City 
Hall   in  the  City  of  Petaluma. 

The  said  Board  of  Education  of  Pet- 
aluma City  High  School  District  re- 
serves the  right  to  reject  any  or  all 
bids. 

All  bids  to  be  addressed  to  r.  J. 
Blim,  Secretary  of  the  Board  of  Edu- 
cation of  Petaluma  City  High  School 
District.  Petaluma,  Sonoma  County, 
California.  By  order  of  the  said  Board 
of  Education  of  Petaluma  City  High 
School  District.  Petaluma,  Sonoma 
County,  California. 

P.  J.  BLIM. 
Secretary. 


BIDS    W.VNTED    FOR    SCHOOL 


NOTICE   TO    BIDDERS 


Notice  is  hereby  given  that  the  Board 
of  Education  of  Petaluma  City  High 
,School  District.  Somoma  County,  Cali- 
fornia, will  receive  sealed  bids  for  the 
furnishing  of  all  labor  and  material 
necessary  in  the  erection  and  comple- 
tion of  a  Junior  High  School  Building 
and  Gymnasium  Building  on  the  lands 
recently  purchased  by  the  said  Board 
of  Education  for  that  purpose,  which 
said  lands  arc  bounded  by  Fair.  Bas- 
sctt,  Broadway  and  English  Streets, 
according  to  the  plans  and  specifica- 
tions tb.erefor  prepared  by  Brainerd 
Jones,  Architect,  of  the  City  of  Peta- 
luma, and  which  said  plans  and  specl- 
Acatlons  are  now  on  file  In  the  ofllce 
of  the  s.iid  Board  of  Education  at  the 
City  Hall  i-n  the  City  of  Pot.-iliima. 
County  of  Son-ima,  State  of  Calif..rn::i. 
and  copies  of  which  .said  [ilans  and 
specifli'-iti'ins  can  be  procured  ai  the 
oRlce  of  the  said  anhiir.  i  ii  the  said 
City  of  I'etalunia,  upon  il,  iio.'^ir  inu  with 
the  said  architect  the  sun  ■•(  Kifteeii 
and  00-100  ailO")  Di'H.ms  ■.vhieh  said 
sum  will  be  relumed  iiiiuii  ilie  return 
of   the   said    plans   and    specifications. 

Said  sealed  bids  wl!!  be  received  up 
to  rigfct  o'clock  P.  M.  of  the  27th  day 
of  Deccmbpr,  1021.  hv  the  underslgnerl 
.■Secretary  of  the  Board  nt  Education  of 
Petaluma  City  High  School  District, 
Sonoma    County,    California,    at    which 


time  said  bids  will  be  opened  at  a 
meeting  of  the  Board  of  Education  of 
Petaluma  City  High  School  District,  in 
ihe  City  Hall,  In  the  said  City  of  Peta- 
luma. 

Said  sealed  bids  must  be  accompa- 
nied by  a  certified  check  in  a  sum 
equal  to  at  least  10  per  cent  (ten  per 
centum)  of  the  amount  of  bid  to  do  the 
work  mentioned,  which  shall  be  for- 
feited if  such  bid  Is  .accepted  and  such 
bidder,  or  bidders  shall  fail  to  enter 
into  a  contract  for  the  construction  of 
said  bui'dings  in  accordance  therewith 
within  fifteen  days  after  acceptance  of 
such  bid. 

No  bids  will  be  considered  unless 
made  out  on  blank  forms  furnished  by 
said  architect. 

The  successful  bidder,  or  bidders, 
will  have  to  give  bonds  in  the  sum 
of  50  per  cent  (fifty  per  centum)  cov- 
ering labor  and  materials,  and  in  .addi- 
tion a  20  per  cent  (twenty  per  centum) 
bond  for  faithful  performance. 

The  said  Petaluma  City  High  School 
District,  Sonoma  County,  California 
(as  owners),  reserve  the  right  to  re- 
ject   any    and    all    bids. 

All  bids  to  be  addressed  to  P.  J. 
Blim,  Secretarv  of  the  Board  of  Edu- 
cation of  Petaluma.  City  High  School 
District,  Sonoma  County,  California. 

By   order  of   the  said  Board  of  Edu- 
cation   of   Petaluma    City    High    School 
District.    Sonoma   County,   California. 
P.    J.    BLIM, 
Secretary. 


•VOTICE   TO    CO\TR.\CTORS 


NOTICE    TO    COXTRACTOIJ.S 


Oflice  of  the  Clerk  of  the  Board  of 
Supervisors,  Alameda  ("ounty,  Cali- 
fornia. 

Sealed  bids  will  be  received  by  the 
Clerk  of  the  Board  of  Supervisors  of 
Alameda  I'ounty.  at  his  office,  until 
Tueadny,  December  2Tth,  1921,  at  10 
o'clock  A.  M.  (the  day  when  said  bids 
will  be  opened  and  the  contract  award- 
ed) for  the  furnishing  of  equipment 
consisting  of  Furniture  and  Hospital 
Supplies  for  use  at  the  .\lameda 
County  Hospital,  near  San  Leandro, 
Alameda  County,  California. 

Specifications  on  file  in  the  office  of 
the  County  Clerk  open  to  inspection. 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of  the 
amount  of  the  bid  or  proposal,  certified  . 
to  by  some  responsible  bank,  and  made 
payable  to  t5co.  E.  Gross.  Clerk  of  the 
Board,  to  be  forfeited  to  the  County 
of  Alameda  as  agreed  and  liquidated 
damages  should  the  party  or  parties  to 
whom  the  contrac"  shall  be  awarded 
fail  to  enter  into  the  contract  after  the 
award  or  to  give  ihe  bond  required  by 
iho  Board  for  the  faithful  performance 
of  the  Contract. 

(SEAL)  GEO.    E.    GROSS, 

Clerk    of    the    Board    of   K-upervisors    of 

the  County  of  Alameda. 
Dated  November  28.   1921. 


Kl,  \M.\TII     RIVER    RO.VD — TEE    BAR 

8ECTIO.V 

itr,  mllen  above  Somes  Bar,  Cal.) 

Si;,\LEli  PR0POS.\T,.S  for  construct- 
ing the  above-named  section  of  the 
National  Forest  Road  Project  located 
within  the  Klamath  .N'atlonal  Forest, 
County  of  Siskiyou,  .'-laie  of  California, 
will  be  received  by  the  District  Engi- 
neer. Bureau  of  Public  Roads,  U.  S. 
Department  of  Agriculture,  at  S81  Mills 
Building,  San  Francisco,  California, 
until  2  o'clock  P.  -M..  on  the  24th  day 
of  .lanuary,  1922.  at  which  time  and 
place  they  will  be  publicly  opened  and 
read.  The  right  is  reserved  to  reject 
any  and  all  bids,  and  none  will  be 
considered  except  thi»se  from  contrac- 
tors .".seertained  to  be  experienced  and 
responsible. 

The  length  of  the  project  to  be  con- 
structed is  appro.ximately  3.4  miles  and 
Ihe  i.iincipal  Items  of  work  are  ap- 
]  roviiiiately   as  follows: 

'■leariic    145   sta. 

K\c:i\  ation    unclassified.  40,000  cu.   yds. 

Log  cribbing   2.640  sq.  ft. 

Tiiniier   bridging    335   lin.   ft. 

I  III  1  iigated  metal  pipe  cul- 
verts     I, (122  lin.  ft. 

The  work  embraced  In  this  contract 
^■hall  be  started  within  ten  days  after 
notice  of  signing  of  contract  by  the 
Secretary  of  Agriculture  has  been 
friven  the  contractor  by  the  District 
Engineer,  and  shall  be  completed  with- 
in 75  weather-working  days  after  said 
notice  has  been  given. 

The  contract  form  and  the  maps, 
I'lans.  specifications,  and  estimate  of 
qiianiities  may  be  examined  by  re- 
sonsible  contractors  at  the  following 
addresses: 

nSI  Mills  Building.  San  Francisco, 
Crilifornia.  After  Dec.  25,  1921,  Guy 
.MoMurtry.  Somes  Bar.  California.  Af- 
ter Jan.  I.  1922,  J.  E.  Jensen,  Happy 
C:imp.  California. 

Th.j  Bureau  of  Public  Roads  will,  if 
desired,  furnish  the  successful  bidder 
fiir  use  in  constructing  this  road,  2-ton 
trucks,  fresnoes,  an  air  compressor, 
and  other  available  equipment  at  the 
prices  :in  on  the  terms  set  forth 
in  the  Special  Provisions  of  the  Speci- 
fications. 

All  proposals  must  he  made  on  forms 
tiirnished  by  the  District  Baeinear, 
Bureau  of  Public  Roads,  and  in  accord- 
ance with  the  instructions  formine  a 
part  of  the  Specifications  above  re- 
ferred to. 

C.    XL    5WEETSER, 

Districl    Engineer, 
lieceml.er   20.    1921. 


M.URIGIIT-PARISH     MA.MFACTUR- 
1\G  CO.  I\CORPOR.*TES 

The  .\lbright-Parish  Manufacturing 
C"..  (ie.iling  in  general  machinery,  has 
lil.d  articles  of  incorporation  with  the 
ei    nii>-  clerk  at  Fresno.     The  company 

i.-    eaiiitalized    at    JSo.OOO. 


The  only  dnily  np«siiap<>r  in  the 
West  whose  rolnnins  are  deToted 
exclusively  fo  Riiililln!;  News.  Corers 
.San  rranciscii  niiil  Tiny  Conntles. 
$1.25  per  moiilh.  pnyntilc  In  advance. 
Send  for  nample  copy. 
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Engineering  News  Section 


BRIDGES,   DAMS   &   HARBOR 
WORK 


SAN  FRANCISCO — Until  Jan.  12,  11 
A.  M.  bids  will  be  received  by  State 
Board  of  Harbors  Commissioners, 
Ferry  Bldg.,  for  constructing-  sub- 
structure for  China  Basin  Terminal, 
estimated  cost  $S00,000.  Work  will 
consist  of  constructing  seawall  1000 
ft.  long,  foundations  and  ground  floor 
of  building,  122  ft.  wide  and  S12  ft. 
long,  and  filling  in  site.  About  6,000 
green  piles  and  footings  will  be  re- 
quired in  the  project.  Frank  G. 
White,  Chief  Engineer.  Plans  may  be 
had  from  office  of  Chief  Engineer  of 
Commission  in  the  Ferry  Bldg.  See 
oall  for  bids  under  Official  Proposal 
column. 


IIED  BLUFF,  Tehama  Co.,  Cal. — R. 
B.  McKenzie  of  Gerber,  at  ?1,260 
awarded  contract  by  supervisors  for 
constructing  steel  girder  bridge  over 
.lackson  Creek  at  TiOS  Flores.  Other 
bidders:  Hart  Construction  Co.,  Ger- 
ber, $1,475;  C.  E.  McCartney,  Red 
Bluff,  $2,250.  W.  V.  Lunning,  county 
surveyor. 

OAKLAND,  Cal. — City  Council  ap- 
points W.  L.  Hess  of  the  Union  Con- 
struction Co.,  assistant  harbor  engi- 
neer at  a  salary  of  $225  a  month. 


STOCKTON,  San  .Joaquin  Co.,  Cal. — 
Until  Jan.  4,  10  A.  M.  bids  will  be 
received  by  Eugene  Graham,  county 
clerk,  for  -  constructing  70-ft.  steel 
poney  truss  bridge  and  trestle  ap- 
proaches over  Little  John  Creek  In 
Stanley  avenue  near  Farmi'ngton.  F. 
E.    Quail,   county   surveyor. 


OAKLAND,  Cal. — Until  Dec.  22,  12 
M.,  bids  will  be  received  by  Eugene 
K.  Sturgis,  city  clerk,  for  excavating, 
hauling  and  depositing  material  (ap- 
prox.  6,000  cu.  yds.)  for  an  earth  and 
rock  wall  for  Lake  Merritt  develop- 
ment. Spec,  on  file  in  office  of  clerk. 
Geo.    Mattis,    city    engineer. 


FRESNO.  Fresno  Co..  Cal. — 10.  K. 
Angel.  Uos  Palos,  at  $14,500  awarded 
contract  by  supervisors  for  construct- 
ing 3  bridges  nnd  25  culverts  on  l"en- 
terville-Dunlap  road,  involving.  243  ft. 
concrete  pipe.  12-in.  to  30-in.;  172  ft. 
corrugated  metal  pipe,  8  to  18-in.":  324 
cu.  yds.  reinforeel  concrete;  18,900  Ib.s. 
reinforced  steel;  .iil.Sta  ft.  B.  M.  bridg- 
lumber.  Other  bidders  were:  C.  H. 
Gildersleeve,  Fresno,  $19,695;  T'acitif 
Constr.  Co..  IVIodesto.  $17,950;  Noble 
Constr.  Co..  Visalia.  $16,949;  Fredrick- 
sen  &  Shannon,  Fresno.  $17,999:  Nad- 
Lovelace,  Visalia,  $16,784.34;  S.  L.  En- 
loo,  Fresno,  $15,400;  E.  C.  Smallin. 
Clovis,  $18,413;  Home  Constr.  Co.. 
Fresno,  $16,920;  Martin  Constr.  Co.. 
Fresno.  $17,105;  Fisher  &  McNulty. 
Fresno.  $17,260.  Engineer's  eslimato. 
$lS,:fiMi. 


SACRAMENTO,  Cal.— Following  bids 
received  Dec  19  by  Division  of  En- 
gineering Irrigation.  627  Forum  Bldg.. 
for  fur.  and  del.  1723  cu.  yds.  of 
broken  stone  for  protection  of  the 
Sacramento  River  bank  at  the 
Edinger-Jolin.=on  plaee  near  Hood, 
about    20    miles    by    river    below    the 


city  of  Sacramento;  Daniels  Constr. 
Co..  San  Francisco,  $3.00  per  cu.  yd. 
in  place;  Healy-Tibbitts  Constr.  Co., 
San    Francisco,    $3.15. 


MEKCED.  Merced  Co.,  Cal.- -I'Jit il 
.lanuary  3.  10  A.  M.,  bids  will  be  ri-- 
i-eived  by  P.  J.  Thornton,  County  -'"lerk. 
for  constructing-  two  reinforced  oon- 
crclc  bridges,  llridge  .S5  over  Later:il 
ii  and  Bridge  87  over  Lateral  8,  on  Stev- 
1  nsou-lrwin-Hilmar  road.  Section  1, 
1-load  Di.strict  No.  4;  each  20  ft.  in 
length.     A.  E.  Cowell.  County  Surveyor. 


I'HObJNlX,  Ariz. — Lynn  S.  Atkinson. 
.11.,  Chapman  Lldg.,  Los  Angeles,  was 
low  bidder  for  constructing  tlood  con- 
trol dam  on  Cave  Creek,  Arizona,  at 
$;i72.294  lor  Eastwood  multijUe  arch 
dam  plus  S'.t  for  engineering;  total. 
$390, 908;  or  earth-till  type  wilboni 
concrete  core  for  $370,165.  Cotey  ^: 
Black  of  Clifton,  Ariz.,  bid  $601,255  on 
design  submitted  by  Cave  Creek  tlood 
.■ontrol  board  and  $476.0110  tor  earth 
lilted  clam  without  conerile  core  de- 
.signed  by  state  engineering  depart- 
ment.     Bids  taken   under  advisement. 


OAKLAND,  Cal. — Supervisors  post- 
pone opening  of  bids  for  proposed  rein, 
cone,  bridge  near  Alvarado  from  Dec. 
in  to  December  27.  Project  involves 
300  cu.  yds.  excavation  and  grading, 
181)  cu.  yds.  concrete  1-2-4  mix  and 
35,000  lbs.  steel.  Geo.  Posey,  county 
surveyor. 


S.AN  RAFAEL.  Marin  Co..  Cal. — 
Pacific  Construction  Co..  16  California 
St..  San  Francisco,  at  59c  cu.  yd. 
awarded  contract  by  council  to  con- 
stvnet  levee  at  San  Rafael,  involving 
temporary  wood  flood  gate  and  ap- 
prox.    3,064   cu.   yds.    earthwork. 

BENICIA,  Solano  Co.,  Cal. — Martinez- 
|:enicia  Ferry  Co.  awards  contract  to 
Mis.  i;.  B.  O'Brien,  Martinez,  at  np- 
proximately  $40,000  lor  grading  ami 
making  till  at  the  foot  of  Fifth  street. 
the  site  of  the  ncv.-  pier  to  be  erecli'ii 
by  the  company. 


INGLBWOOD.  Los  Angeles  Co..  Cal. 
— Los  Angeles  county  supervisors  will 
be  asked  to  form  a  drainage  district 
embracing  about  500  acres  southwest 
of  city.  Pipe  or  conduit  for  part  of 
the  drain  and  open  ditches  for  re- 
mainder     are      proposed.        Est.      cost. 


Engineers    and    Contractors 
PLEASE  NOTE 

We    are  California  Factory 
nistributors    for 

KLAXON  CO. 
HORNS  XWD  BELLS 

(or    Coile    Signals,     \larm.x.    Time 
Siffnnis,  etc. 

ALEXANDER     5ITLBURN     CO. 

Ciirltidc  riiu-e  LiRlits  and  Oxy- 
Aeefyl<>iu>  AVelrliiiK  and  Cnttinp 
.Apparatus 

We   are  .-it    yiilir  Sevviee 

E.  D.  BULLARD 

'JfiS   Market   St..   San   rran»;lsco 

Phone   Dougrlas    1118 


IRRIGATION  PROJECTS 


BLYTHE,  Riverside  Co.,  Cal.— Until 
12  o'clock,  noon,  Dec.  23,  bids  will  be 
received  by  Palo  Verde  Joint  Levee 
District,  at  office  of  Palo  'Verde  Mutual 
Water  Co.  in  Blythe,  for  the  excava- 
tion and  embankment  of  approxi- 
mately 545,0.S5  cu.  yds.  of  earth  and 
approximately  319.6  acres  of  clearing 
and  grubbing  along  the  Colorado  River 
in  Palo  Verde  Valley.  C.  K.  Clarke. 
chief   engineer   of   the   district. 


DORRIS,  Siskiyou  Co.,  Cal.— Engi- 
neer C.  T.  Darley,  Klamath  Palls.  Ore., 
has  completed  a  survey  for  the  pro- 
posed Butte  Valley  Irrigation  District 
and  preliminary  plans  are  before  the 
.State  Bond  Certification  Board  for  ap- 
proval. The  district  comprises  about 
40,000  acres  in  Butte  Valley.  J.  D. 
Hammond  and  W.  F.  Hipes  of  Macdoel 
are  president  and  treasurer,  respec- 
tively, of  the  district.  Approximately 
$1,000,000  will  be  expended  in  con- 
struction. 


SPOKANE,  Wash. — A  proposal  for 
the  formation  of  the  Columbia  River 
Dam  and  Irrigation  district,  compris- 
in.a-  about  600,000  acres  of  land  in 
Grant  county,  W.ashington,  was  de- 
defeated  at  a  special  election.  The 
proposed  district,  which  would  have 
involved  an  estimated  cost  of  about 
$50,000,000  was  opposed  by  supporters 
of  the  Columbia  Basin  Irrigation 
project.  .1.  T.  Simpson  of  Ephrata  is 
interested   in    the    proposed   district. 


VENTUR.A,  Ventura  Co..  Cal. — Rich- 
ard Bard.  C.  C.  Perkins,  W.  E.  Good- 
year and  associates,  plan  to  irrigate 
4000  acres  of  Las  Posas  Ranch  near 
Oxnard  at  a  cost  of  $292,000.  Two 
mutual  water  companies  will  be 
formed. 


LIGHTING  SYSTEMS 


OROVILLE,  Butte  Co.,  Cal.— Cham- 
ber of  Commerce  appoints  committee 
to  secure  estimate  cost,  etc.,  for  a 
modern    lighting    system. 

BURLINGAME,  San  Mateo  Co.,  Cal. 
— Bids  have  been  ordered  called  by 
city  trustees  for  installing  electrolier 
system   in  certain   streets. 


SACRAMENTO.  Cal.— City  Engineer 
Albert  J.  Givan  has  completed  speci- 
fications for  lighting  alleys  in  the  dis- 
trict  bounded   by   2,   4.   I   and   L  streets. 


MACHINERY 


OAKLAND,  Cal.— The  following  bids 
were  received  by  the  City  Clerk  of 
Oakland  for  repairing  of  the  dredge 
"City  of  Oakland."  All  bids  were  re- 
ferred to  the  City  Attorney; 
Hanlon  Dry  Dock  &  Shipping 

Co $36,400.00 

A.    W.    DeYoung    42,641.00 

Moore    Shipbuilding   Co 45.ono.nn 

(Towley   Launch    &    Tug   Co...    48,100.31 

Union    Construction    Co 54,950.00 

Barnes   &    Tibbits    81.822.62 
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OAKLAVD       Cal Hanlon      Drydock  works  at   tl.4«8.oO.     Other   bidders;  693    iin.    ft.    6-ln.    vlt.    pipe,    1    manhole, 

and  Shipbuilding  Co.,  Foot  of  5th  Ave.,  iJnlted  Iron  Works,  Oakland »1350  1    lamphole,   116.5  Un.   ft.  cone,  culvert; 

Oakland     at    J36,400    awarded    contract  '"allf.      Hydraulic   Kng.   &     Supply  .estimated  cost   t.6,440. 

?nVpr.nTn;"U°eU7pinranTreprr:  Uor^c"' 'I'h'ompsrTodesio:  ] ! !  l ::    \^.  SAN  DlEGCCaL-l.-airchUd-Gllmore- 

nf  DriSger'^-CUy 'of  Oakfand,"   Inc'lud-  'urlock    Hardware    to.,   Turlock.  .    15UU  WlKon  Co.,  Los  An^jelc-s  Ky.   Bldg..  Los 

i„|  anchor  bar.e  and  pontoons.    Ralph  Haroce  Hall,  cuyj^.ineer,  t^^:;!^-,-^  berw.^MyrtlT  alTd  Thor°n^ 

Bebee.    harbor    engineer.  OAKLAND,  Cal.-Unlil  Uoc.  lia,  12  M.,  Sts.     and     Geo.     R.     Daley.     Owl     Drug 

THACV  San  Joanuln  Co  Cal— Until  "''•^  *''"  ^^  received  l.y  Kugene  K.  Bldg-.,  San  Diego,  was  awarded  con- 
January  is"  10  A  M  bids'  will'  be-  r.-  Sturgls,  City  Clerk,  for  lurnishluK  a  tract  to  pave  31st  St.  betw.  Myrtle 
ceived  bv  Xaglce  Burk  Irrigation  Dis-  barge  to  Department  o(  labile  Worlis,  and  Dwight  Sts.  Loth  contracts  are 
trict    for    constructing    telephone    line.^.  so    arranged    as^  to    bo    suitable    foi     a  ,„,.  i.sph.   concr.   pavement. 

(Contract    No.    6):   Lynn   O.   Stark.    .See-  dredger    hull,      bpcc.llcai.ons   on    UK      n                                        

retary  of   District.  °"'<=«   °'    '"^   '^^'"^^-      '^<'°-    -^'aiils,   i  Uy  SACHAMENTO,      Cal.  —  Clark      and 
J Kngineer.  Henery       C>)nstruction       Co.,       Oschner 

SANTA     ROSA,     Sonoma     Co.,     Cal.—  l^'<i&-   awarded  contract   hy  City  Com- 

iTntii     Ta-n     11      1  10    P     M     bids    will    be  missioM     to    improve     3  ah    St.,     bet.     i 

Until    Ja-n.    11.    l.,io    i  .    m     oios    «''     oe  EATLRnADR  -'"d   1th  Ave.,  cone,   curbs  and  gutters; 

received    by    AV    ^V      Felt,    Jr.,    county  KAlLKUAUb  manholes:     13     C.     I.     gutter 

clerk,    for   constructmg   county   asphalt ^^  ^.^     ^,^                ^^^.^_..               ^^^ 

beatmg     ''•^"i,  ^'     ^.nnta     Rosa,     esti-  g^^,    pRANCISCO-Board    of    Public  and    paving    with    5V.-in.    aspb.    cone, 
mated    cost,     $4,000.      R.     Pi  ess    Smith,  ^v^,rks,     on     recommendation     of     City  Clark  and  Henery  also  awarded  eon- 
county    Euiveyor. Engi'neer  il.  M.  O'Shaughnessy  requests  Tact    to    improve    3Jth    St.,    bet.    Y    and 

A^^r°'-,r^:;T^;ved^y'.^Je  TV^ZA^^S^^^  ^''o^''^:^  T- "  I'^^uur  dr^ns"  6^^    fu"^eJ 

^.^luS,"       ;%e"norVr"'ai;i  center     street     ears     for     use     on     the  .,„,,.e.lons     grading  and    paving   with 

del.    hoisting    equipment   for   a    floating  municipal    railways.                                                o  -.-n.    asph.    coj|e^ 

pile  driver.  S^V      fraM'ISCO — Kollowmg      ijid.-s  MODESTO,      Stanislaus      Co.,      Cal. — 

Separate  bids  same  date  for  fur.  air  received  by  the  Board  of  I'uhlio  Worxs  Council,  L.  A.  Love,  city  clerk,  de- 
equipment  for  a  floating  pile  driver  j^^  lurnishing  and  delivering  20. 00"  clares  intention  to  imporve  11th  St.. 
for  City  of  Oaklrind.  Spec,  on  file  In  redwood  ties  tor  use  on  the  .Municipal  bet.  F  and  B  Sts..  grading  and  paving 
oflice      of      clerk.        Geo.      Mattis,      city  i;ail«ay:  with    3-in.    asph.    cor.c.    base    with    1V4- 

enginecr.  G.  j.    neanhc SI. 08       each  in.     bitulithic     wearing    surface,     cone. 

J.    R.    Hanitv    c<. 1.07       each  curbs  and  gutters;  B  St.,  bet.  10th  and 

MONROVIA.  Cal.— Until  10  A.  M.  Dec  j     j^     Baxter    <o l.lSSi    each  nth;     grading    and    paving    with    3-in. 

20.  bids  will  be  received  at  oflice  of  O.  j     j^     McCallum 1.20       eacn  asph.  cone,   base  with   lV4-in.  bitulithic 

A.     Gierlich,     civil     Engineer,     209     Na-  ^^  \y\(i^  were  submitted  under  propo-  wearing   surface,   cone,    curbs  and  gut- 

tional     Bank     Bldg..    Monrovia,     for    in-  sitjon       No.     2     for       furnisliiiig-       .^ame  lers.     Imp.  Act  1911.      Protests  Jan.   11. 

stalling  riveted  steel  pipe  under  private  amount  of  cedar  ties.  Intention    declared    to    improve   May- 

coniracts  as  follows:    2400  fi.    lo-iii.   14  _^jl    j^^.^      ^_j    McHenry   and    Johnson; 

gauge;    1135    ft.    8-in.   14    gauge;   800    ft. grading,     paving     with      2'..4-in.     aspb. 

f;r"'l»t^^p1ans^may    be    seeVit    the  FIRE  EQUIPMENT  •  «"o.    base,    l^-in.    bitulithic    surface. 

foi     10%.      Plan?,    may    be    seen    at    tne            gutters,    brick    man- 

orttce    of    Engineer,    209    National    Bank  ,_^^,_^^     ^^^^     ^^^^^^    ^^^^^     .^^^^^,    ^^^, 

Bldg.,  Monrovia.  HANFKOD.      Kings    Co..      .al.^rMil  imp   Act    1911.      ProtestsJan.il.      Geo, 

—  •  —  January  3,  8  P.  M..  bids  will  be  received  Kreitas     city    clerk 

I'OMONA,  Los  Angeles  Co..  I'al. —  ^y  D.  C.  Williams.  City  Clerk,  for  fur-  '  " 
Buft'alo-Springneld  Co.,  was  awarded  nishing  and  delivering  one  dual  com-  .s.\.\  JOSE  Santa  Clara  Co  (  al — 
contract  for  furnishing  12-ton  sieam  bination  hose  and  chemical  Are  truck:  .santa  Clara  County  will  spend  apprcM- 
roller  to  city  at  J5960  f.  o.  b.  Pomona,  delivery  to  be  made  f.  o.  b.  Hanford.  niately  J300.000  on  new  road  const ruc- 
allowlng  «l.iOO  lor  old  roller.  Specitications  and  further  infonn.i'ion  t,„n  during  the  year  1:122,  according  ti. 
„           .,      „  "^^y   t'^  *•"<'   tfom  clerk.  suniates     submitted     for     budget     ap- 

OAKLAND,    Cal— City     Council,     Bu-  I  ,  oprialions.        Irving     Kyder,     Counlv 

gene     K.     Sturgis.    clerk,     appropriates  ^.^-^^^—^——^—^^^^-^^-^—  -,„,vi.yor. 

$650   to   purchase   5-passenger  auto   for  SEWERS       STREET      WORE                                          

use    of   Dept.    ofJPublie   Works.  ^^^^^     ^    WATER     SYSTEMS  LOS  ANGELES,Cal.-C.  U.    Butterfleld, 

P.EDWOon      CITV.    .San      Mat-o    Co.. -12  Sixth  St.,  San   Pclro.  awarded  con- 

Cal— \V     P     Horn    &    Co..    Rialio    Bldg..  I'act      at      $10,843.10      for      improving 

San     Prancisco,    at     $11,248.37    awarded  CALIFORNIA— Until  Jan.  24,  2  P.  M.,  Thirty-seventh    St.    betw.     Paciflc    Ave. 

cci  Iract    by  <ity   Trustees   for   furnish  bids  will  be  received  by  C.  H.  Sweetser,  and    Carolina    St.    involving    465    sq.    ft. 

ing    and    delivering    6400    Iin.    fi.    4-in.  District     Engineer.     Bureau     of    Public  concr.     paving,     including    grading,    at 

'.100    Iin.    ft.   6-in.,   5796    Iin.    ft.   8-iii.   and  I'vOads.    U.    S.    Department    of    Agricul-  4uc    ft.;    22,600.5    sq.    ft.    grading   at    23c 

:i96   Iin.   It.    10-ip.  cast   iron    w^ier   pipe,  ture,  8S1  Mills  Bui-ding.  San  Framciseo,  ft.;    22,600.5    sq.    ft.    oiling    and    rolling 

Class    B    with    liltings.      Other    bidder.^  ''or   constructing   Klamath    River    Road,  at    7c    ft.;    1490.28    ft.    curb    at    74c    ft.; 

were:      U.   S.   Cast   Iron   Pipe  a.   Pound-  Tee-Bar  section,   15   miles  above  Somes  745'.'   sq.  ft.  sidewalk  at  24c  ft.;  29S1.72 

rv   Co..    $11,452.91:    American    Cast    Iron  Bar,    approximately    3.4    miles,    involv-  sq.    ft.    concr.    gutter   al    33c   ft.      Other 

Pipe  Co..   $11. .•.91. 47;    R.   D.    Wood  ^   Co..  ing    145    sta.    clearing;    40,000    cu.    yds.  bids   were:    C.  W.   Shafer,  $11,490.64;   R. 

$11,988.32;    Central    Foundry    Co..    $12.-  unclassified     excavation;     2.640     sq.     ft.  A.     Wattson,     $15,234.77;     M.     S.     Cum- 

:;24.12.       Victory     Engineering    *    Sales  log  cribbing;  335   Iin.   ft.    timber  bridg-  mings,  $16,148.01;  engrr's  est.,  $10,300.13. 

Co..  bid  on  pipe  litlings  included  in  ad-  Ing  and    1.622   Iin.   f(.   corrugated  metal                                        

verllsed    list       $105    per    ton:      approxl-  pipe  ciilvr-rts.      Plan.s   may  be  had   from  LOS  ANGELES.  Cal. — Until    10  A.   M., 

niately    5     lon.s.       C.     L.     Dimniili.    ciiy  oflice  of  the  engineer.     Src  call  for  bIdM  I:in.    3.   bids   will    be   received   by   board 

Engineer.  under    offlclnl    iiropuHal    vulumn    In    thi*  '.■I    public    works    for    improving     York 

iHHur.  l:lvd.    betw.     Pasadena    .\ve.    and    Ave. 

ALAMEDA.  Cal. — The   following   bids  .'«,     by     constructing     asph.     pavement. 

were   received   on    December   20.    by   the  BAKERSFIELD.      Kern      Co..      Cal. —  urb.    gutter,    sidewalks,    culverts    and 

city    clerk    of    Alameda,    for    iho    con-  Until   Jan.    3,    5    f\   M.    bids   will    be   re-  I.  .use     connection     sewers;     1911     Act. 

structlon    of    a    municipal    garbage    In-  cclvcd   by  V.  Van   Riper,  city  clerk,  tor  Approximate    quantities    are;     6755    cu. 

cinerator.      All    bids   were    taken    under  improving     Kentucky     St..     bet.     Baker  \  ,is.  excav..   22U.058  aq.  ft.  paving  with 

advisement:  '^"•'     Union,     involving     162.351     sq.     ft.  ..in.    uoncr.    base.    1-in.    binder   and    2- 

HoughtalliiK      ^-     DoUKan.       I'.TMa'.'l.  3V4-in.   asph.   cone,   pavement  with    IH-  '.    surface;    269    sq.    ft.    concr.    paving, 

fire..    $48,679;     alternate,     $48,000;     Nye  in.   Warrenite-Bitulithic  surface;  11,842  Kl    ft.    curb,    178    sq.    ft.    sidewalk,    8846 

Odorless    Crematory    Co.,    Macon    Oeor-  «q.    ft.   cone,   gutters;   432    Iin.   ft.    IS-ln.  .-•!.    ft.    concr.    gutter   and    reinf.    concr. 

gle.  double   unit   No.    11    $50,210.    No.    10  cone,   culverts;    1,134    Iin.    ft.    12-in.   and  ■  diverts. 

furnace.       $48,000,       concrete       stacks,  112    Iin.    ft.    s-in.    vlt.    sewer;    3    cone.                                        

$8,500:    Emil    Itogberir.    San    Fra-!ir.isco,  manholes      and      3      cone,      calchbaslns;  CALIFORNIA- -Following      bids      re- 
el)    $94,771.     (21     $8l'.io0.     (3)     $74,171;  estimated  cost  $52,000.  ceived    by    State    HIlI...  ,\     Cminlssion 

Z.    O    Vield.    San    Jnse.    (I)    $4S.750,    (2)  Separate     bids,     same     date,     tor     ini-         1 K'.    for    eon    ■                                   liigh- 

$65,000.     (3)     $53,750.     (41     $71,607.     (5)  proving    portion    of   A.    D,    E,    F   and    O  "   ly    in    San    Fran                              :i    .Mateo 

$597511       (8)     J79,CC7,     (7)     ffi'  .'.'pfi      'S)  Sts..    In    Block    .SOO.   alley    In    I'.lock    417.  Counties,   between    -                         \.irdand 

$79  333                "      '  sewers    in    Block    237.    238   amd    239,    In-  .-^neath    road.    7.3    mil.  ^.   01    grading,    in- 

volving     236,470     sq.     ft.     3'.4-in.     asph.  \   .Ivlng:      16S,70n     cu.     yds.     excavation 

TUKLOCK.  Stanislaus  Co     '  cone,      base     with     l',i-in.      Warrenlle-  without    classlflcation:    21.200    cu.    yds. 

Osborne.  Turlock.  awarded  .■oiiii. HI    Uy  BItulilhic    wearing    surface;    21,129    sq.  travel    surfaci  ;    .'.25    cu.    yds.    class    A 

City    Trustees    lor    furnishing    ami    In-  ft.     cone,     gutter;     4.661     Un.     ft.     cone.  I'ortlamd      cement      concrete      (culvert-i 

stalling  Byron  Jackson  pump  lor  water  curb;    16,360    sq.    ft.    cone,    sidewalks;  and    monumentsi;   62   Un.   ft.   18",   1,442 
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lin.    ft.    15".    280    lin.    ft.    18"    and    176  312  cu.  yds.  fill;  61S  lin.  ft.  cone,  curbs;  in   Ninth  street,   between   K  and  P,   in- 

lin.   ft.   24"   corrugated   metal   pipe;   144  7.666    sq.    £t.    asph.    cone,    pavement;    3  volving   l.aso   tt.   36-in.   and   480   (t.   41'- 

monuments.      Commission    will   furnish  brick  catchbasins  and   70   lin.   ft.   10-in.  >"  reinforced  concrete  pipe  and  4  brick 

reinforcing     steel,      corrugated      metal  vit.    pipe   culverts.     Plans   may   be   had  manholes.      Pipe    will    be    furnished    by 

pipe   and   cement:  from    City    Engineer's   office,    3rd   floor,  "ic  city,     Geo.  Freitas,  City  Engineer. 

i'.    U    Burr,    512    Mission    St..  City   Hall.                                                                                                   

San    Francisco    ?148,777.50                                       MOJJESTO,      Stanislaus      Co..      Cal.— 

K.  B.  &  A.  L.  Stone  Co.,  S.   F".   159,320.50  LOS  ANGELES,  Cal. — Chas.  T.  Salata,  Standard  Paving  Co.,  yth  and  N  streets, 

Warren  Constr.  Co.,  Portland    170,503.00  405. &.  Ditman  St.,  awarded  coTitract  at  Modesto,    aw-arded    contract    by    council 

D.    D.    DeLuca 171,703.50  118,834.07    for    improving    Concord    S't.  for   improving   alley    in    block    between 

Hard    Bros.,    Ripon 173,565.00  betw.       Fifth       and       Sixth,       involving  loth,    16th,    G   and   H   streets,    involving 

l;alph    McLeran    Co.,    S.   F 175,004.00  43,231.91     sq.     ft.     grading     at     ISc     ft.;  ».00«    sq.    tl.    grading;    7.878   sq.   ft.   6-ln. 

California    Constr.    Co.,    S.    F.   176,006.80  43,231.91    sq.    ft.    oiling    and    rolling    at  oor.crete    pavement    and    820    ft.    O.     i'. 

Erickson      &      Peterson     Co..  6.7c    ft.;    3S27.01    ft.    curb    at    70c    ft.;  headers; 

San    Francisco     177,869.50  13.903.7     sq.     ft.     sidewalk     at     23c     ft:  btandard    Co..    also   awarded    contract 

John    M    McMillen.    Wasco...    178,555.20  5715.68    sq.    ft.    concr.    gutter    at    32c   ft.  to  improve  alley  in  block  between  15tn. 

Blumenkranz        &        Vernon,  and   storm   drain  at   $1150.     Other   bids  """i-    ^    and    J    streets,    involving    8.ut)ii 

Stockton    193,041.00  were:     R.   A.   Wattson.    $23,238.38;   M.   S.  '^4.  ft.  grading;  7.868  ft.   6-in.  pavement 

L.   Santi,   San   Francisco 196,684.00  Cumming,    ?25.324.93;    engr's   est.,    $19,-  and  800  ft.  O.  P.  headers.     Geo.  Freitas, 

Healy-Tibbitts     Constr.     Co.,  520.60.                                                                           •-''*>■  Engineer.  

Grant^Smith^CcT'^'fa-    F.''^...    199!639'.S0  SACRAJIEXTO.    Ca!.~Council    M.    J.  PORTLAND,      Ore.  —  Following     low 

I'almer   &    McBryde,   S.    F 216,655.90  Desmond,     city    clerk,     declares     inten-  '"ds    received    by   State   Highway  Com- 

Eaton    &   Smith     S.    F 223,204.00  'ion    to  improve  Downey  Way  bet.   36th  mission: 

I     B     Beckjoro-     Los   -Angeles  232,840.00  and   39th;   X   St..   36th   and  Miller  Way;  Myrtle  Creek  Section  of  Pacific  High- 

i;uv    S    Atkinson,    Coalinga.  .    287,583.50  39th    bet.    Downey    and    .Sherman    Way;  >vaj      in      Douglas      county,      .27      miles 

Engineer's    estimate     193,697.50  Sherman    bet.    Miller    AVay    and    Stock-  grading    and    350    cubic    yards    rubble 

to'n    Boul;    37th    bet.    Y    and    3!ith;    41st  masonry    retaining    wall    construction. 

LOS  ANGELES,  Cal. Until   11  A.  M.,  from   Sherman   Way    to   a  point   120   ft.  A.     .T.     Hildebrand,     Roseburg,     |8,422, 

Jan.  3    bids  will  be  received  by  county  south;    39th    from    Sherman   Way    to    a  using     iron     pipe;     using     cone,     pipe, 

supervisors   for    improving   George   St.,  point    120   ft.    south,   etc.,   etc.,    by   con-  '8,522. 

Lucille   and    Alliene   Aves.    and    part    of  structing  cone,   curbs  and    gutters;   vit.  Myrtle  Point  Bridge   Section  of  Coos 

Narbonne    Ave.    adjacent     to    the    Wil-  Pipe      sewers;      C.      I.      gutter      drains;  Bay.      Roseburg      Highway,      in      Coos 

mington    &    Salt    Works    road    in    Road  grading  and   paving  with  5%-in.  asph.  county.  10  miles  of  grading.     J.  Hamp- 

Imp.    Dist.    No.    194.      The    contract   in-  cone.  shire.    Grant     Pass,    Ore.,     using    cone. 

volves    4720    cu.    yds.    excav.,    4520    lin.  Intention    also    declared    to    improve  pipe.  $157,462;   using  iron  pipe,  Warren 

ft.     shaping    roadbed,     10,303     sq.     yds.  -ioth   St..   bet.   oth   and   8th,   cone,   curbs  Construction    Co.,   Journal   Bldg.,   Port- 

34-in.    oil°macad.    pavement.    6911    ft.  and    gutters,    gradi-ng   and   paving   with  land.    $139,189. 

curb      and      28,339      sj.      ft.      .sidewalk;  5^i-in.    asph.    cone.      Albert    J.    Givan.  Medford-Agnte    Section    of    Sledford- 

materials   required,    877    bbls.    cem..   367  city    engineer.  Crater      Lake      Higliw.-iy      in      JacktOB 

tons    sand.    545    tons   gravel,    :;395    tons                                       .'ounty,    S.o    miles    grading   and    gravel 

macad    rock   Nos.   3    .ind   4,    75-5    tons  of  S^'-^"'       BERNAilDlNO.       Cal.— H.       11.  .=!urfaei'ng.        W.      C.      Stone,      Portland, 

rock     250    bbls     oil     ';30    sq.    ft.    expan*  Lienau.    426    Brookside    Ave..    Uedlands.  using    cone,    pipe,     $62,957;    using    iron 

sion'     ioi-nt        217    'lbs.      lamp       black.  was  awarded  contract   at   $11,632.18    for  i.ipe.    $63,003. 

Average    haul      1V4     mi      from     Weston  paving     14th     St.     between     Arrowhead  Island  City-Elgin  Section  La  Grande- 
st     on    Pac     Elec.     Ry.';     e?t.    contract  '^^'«-   ami  F  St.   w  ,th   4-in.   concrete  and  .Joseph  Highway  in  Union  county,  18.12 
nrice     $"8  122  55  "''    "*"''    '""'^'^    screenings    surface.      Hi.-;  miles    of    grading.      Contract    awarded 
'                  ■     ; unit  prices  being  16.5c  sq.  ft.  for  paving  to  Union  County  Court  at  $67,609  using 

ANAHEIM,     Orange     Co..     Cal.— Until  -'"^    40e    ft.    for    curb.      C.    E.    Johnson.  cone,  or  iron  pipe. 

8   P.   M..   December  2J     bids    will    bo    re-  City   Engineer.      W.    D.    Bohan    bid   $11.-                                          . . 

ccived  by  City  Clerk  Edw.  B.  Merritt  66i..,.  YAKIMA,  Wash. — Burnett  and  Dem- 
for  following  street  work  under  lUli  ing,  Bellinghani.  Wash.,  at  $181,877  sub- 
Act:  East  and  West  Chartres  St.  to  be  MODESTO.  Stanislaus  Co.,  Cal. — City  niits  low  bid  to  city  council  for  con- 
graded  and  paved  with  cement  concrete  Council  orders  paving  of  Needhara  and  structing  a  system  of  pipe  lines  for 
base  and  asphaltic  wearing  surface;  Magnolia  avenues.  Geo.  Freitas,  city  irrigation  and  domestic  purposes, 
alleys   running   east  and   west    through  engi'neer.  Other      bidders:       Hardy      Const.      Co., 

block   N   and    block   B.   Center   Tr.    and                                       Yakima,    $196,619;    Standard    Pav.    Co., 

south      alley    running      east    and      west  0.4KLAND,  Cal. — Until  Dec.  29.  12  M.,  Yakima.  $203,005;  Coluccio  &   Erickson, 

through  block  K.  vineyard  Lot  D-5,  to  bids    will    be    received    by    Eugene    K.  Seattle,    $205,169;    Johnson    Const.    Co., 

be   paved    with    cement   concrete.      The  Sturgis.     city     clerk,    for    constructing  Yakima,    $202,642;     Parker    &    Schram, 

paving  on  East  and   West   Chartres  t't.  sewer   in   Broadway   bet.   2nd   and   12tn  Portland    and    Seattle,    $200,919. 

will    involve    abou'    82,000    sq.    tt.    5-in.  streets,    involving:      601   li'n.   ft.    of   10",                                       

concrete    base,    1:2:4     mi.K,    with     2-in.  279   lin.   ft.    of   12".    804   lin.   ft.    14",   31o  SAN    JOSE.    Santa    Clara    Co.,    Cal. — 

bit.  surface.     Paving  in  alleys  will   in-  lin.  ft.   16",  and  851  lin.   ft.   18"  vitrifiea  Until    Jan.    3,    11    A.    M.,    bids    will    be 

volve  about  18,000  sq.  ft.  «-iti.  concrete.  pipe  sewer;  110  lin.  ft.  10"  vitrified  pipe  received   by    Henry    A.    Pfister.    county 

1:2:3%  mix.  conduit;      1      drop     connection;      50      V  clerk,  for  improving  Bush   a'nd   Wilson 

branches:    4    manholes;    9    catchbasins;  streets.     Irving   J.   Ryder,   county   sur- 

HAYW.\RD.    Alameda   Co..    Cal. — City  deepen     7     existing    manholes;     remove  veyor. 

Trustees.   M.    B.    Tcmpleton.    Clerk,    de-  2850   lin.  ft.   of  existing  sewer;  remove                                       

Clare  intention  to  construct   6-in.  sani-  3     existing    ma'nholes.     and     remove     '.1  0.AKL.4ND,    Cal. — City    Council,    Eu- 

lary  sewer  with  wyes  for  each  .SO  ft.  lot  existing      catchbasins.        Geo.      Mattis.  aene  K.   Sturgis.  clerk,   declares   inten- 

fronlage    in    Fifth    St..    from    B    to    C  City  Engineer.  '    'O    to  construct   cement   sidewalks   in 

streets;    Improvement   Act    1911.      Pro-                                       portions    of    78rd    and    Lawton    Aves.. 

tests  January  4.     Jesse  B.  Holly,  Town            SANTA   ROSA,   Sonoma   Co.,  Cal. W.  Arthur.    Lockwood    and    Weld    streets. 

Engineer.  L    McCall,   Santa   Rosa,   $1,292   awarded  '^-P-  -^cl    1911.      Protests  Jan.   12.     Geo. 

contract   by  supervisors   for   construct-  Mattis,    city    engineer. 

SEATTLE,      Wash. — Scalzo      &      Co.,  mg    approx.     8,000     SBM     R.     W.     box                                        

1708  22nd  Ave.,  S.,  at  $95,612  for  clay  flume,  involving  7,000  lin.  ft.  standard  SACRAMENTO,  Cal. — I'ntil  Jan.  16. 
pipe,  awarded  contract  for  construct-  r  w'  guard  rail  and  36  lin.  ft.  corru-  2  P.  M.,  bids  will  be  received  by  State 
ing  trunk  sewers,  etc..  in  53rd  Ave.,  gated  iron  culvert,  on  Sebaslopol-  Highway  Commission.  Forum  Bldg.,  for 
S.  W.,  and  other  streets.  A.  Toceo  &  Forestville  unit  of  County  Highway  paving  with  either  Portland  cement 
Co.,  1125  20th  Ave.,  S.,  at  $12,410  system.  Other  bidders  were:  W.  L.  concrete  or  asphalt  concrete  about 
awarded  contract  for  grading  in  alley  Proctor,  Santa  Rosa,  $1672;  D.  E.  l"-6  miles  of  highway  in  Riverside 
bet.  Blocks  7  and  8,  17  and  18,  Euclid  Albers,  Santa  Rosa,  $1657;  .T.  H.  county  bet.  Whitewater  and  Edom  and 
Addition.  Mathis'en.  Healdburg,  $1510;  Henry  f"!"  11-5  miles  between  Edom  and  Indio. 
~ —  Twohey,    San    Francisco,    $1518.  Kiverside  county,  with  either  Portland 

SAN     FIIANCI&CO — U'ntil     Jan.     4,     3                      "                    cement    concrete    or    asphalt    concrete. 

r.   M.,   bids   will   be   received   by   Board  SOXORA,   Tuolumne   Co..   Cal. — .'itreet  These    two    sections    are    contiguous   to 

of    Public    Works    for    improving    22nd  paving,  as   proposed   by   City   Trustees.  one    another    and     bids    may    be    sub- 

St.,     bet.    Mississippi    and    Texas,    etc.,  will  cost   aproximately   $50,000,  accord-  niittcd   separately   or   jointly.      See  call 

involving  936  lin.  ft.  cone,  curbs;  20,145  ing  to  estimates  submitted  by  City  En-  for  bids  under  oOlcial  iiroposal  column. 

sq.    ft.    asph.    cone,    pavement;    237    sq.  gineer  C.   W.  Terry.     A  bitulithic  pave-                                       

ft.  art.  stone  sidewalks;  3  brick  catch-  ment  is  proposed.  STOCKTON,   San   Joaquin   Co.,   Cal. — 

basins   and   100   lin.   ft.    10-in.   vit.   pipe                                       Clark  and  Henery  Construction  Co.,  38 

culverts.  MODESTO,  Stanislaus  Co..  Cal.— R.  A.  S     Sutter     St.,     Stockton,     at     $28,795.17 

Separate  bids,  same  date,  tor  Im-  Carson  Co..  303  Poplar  St..  Modesto  submits  only  bid  to  council  for  im- 
proving Diamond  St.,  bet.  Chenery  and  at  $7.7H>  awarded  contract  by  city  -proving-  East  St..  from  Main  to  Fre- 
Bosworth  involvi'ng  4400  cu.   yds.   cut;  Council    for   constructing:   storm    sewer  mont,    involving:     1,633    cu.    yds.    cut; 
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471  cu.  yds.  All:  3.029.J0  lin.  ft.  curbs 
and  g-utters:  10. 282. S3  sq.  ft.  sidewalks; 
SS.808.63  sq.  ft.  2^4 -In.  cement  gravel 
base  with  4Vi-in.  asphaltic  concrete 
wearing  surface  laid  In  one  course. 
Bid  taken  under  advisement  until  Dec. 
27.      %V.    B.    Hogan.    city    engineer. 


SAX  JOSE.  Santa  Clara  Co..  Cal.— 
Until  Jan.  IB.  11  A.  M..  bids  will  be 
received  by  Henry  A.  Pfister.  county 
clerk,  for  constructing  reinforced  con- 
crete revetment  on  Bodfish  mill  road, 
in  Supervisor  District  N'o.  1.  Irving 
J.    Ryder,    county   surveyor. 


liODI.  San  Joaquin  Co..  Cal. — City 
Engineer  L.  F.  Barzellotti  preparing 
specifications  for  paving  Grand  and 
Central    avenues    and    Hilborn    streets. 


U3NG  BEACH.  Cal.— Until  9.30  A. 
M..  Jan.  3.  bids  will  be  received  by 
city    clerk    for    following    street    work: 

For  grading  and  paving  with  one 
course  concr.  first  alley  east  of 
Orizaba  Ave.  from  Anaheim  St.  to  Pac. 
E!ec.    right    of   way:    1911    Act. 

For  grading  and  paving  with  concr. 
base  and  bituminous  protective  coat 
ihe  first  alley  east  of  Bonita  Ave.  bet. 
4th  and  5th  Sts.;  first  alley  north  of 
4th  St.  from  Bonita  Ave.  to  1st  alley 
east:  and  1st  alley  north  of  4th  St. 
from  Cerritos  Ave.  west  to  1st  alley 
east  of  Bonita  Ave:   1911  Act. 

For  grading  and  paving  with  one 
course  concr.  the  first  alley  east  of 
-American  Ave.  betw.  State  and  Esther 
Sts..  and  constr.  concr.  curb  in  State 
and    Esther   St.;    1911    Act. 


PETALUMA.  Sonoma  Co..  Cal.— 
Supervisors  set  Jan.  24  as  the  date  to 
decide  on  the  formation  of  the  pro- 
posed Petaluma  Municipal  Water  Dis- 
trict. 


SAXTA  CRUZ,  Santa  Cruz  Co..  Ca!. — 
L.  J.  Byrne,  !^anta  Cruz,  awarded  con- 
tract by  council  to  construct  in  Cedar 
St..  644.31  ft.  vit.  sewer  at  $1.25  ft.. 
and  22  wye  branches  at  Jl.  James  K 
James,   city   engineer. 


S-AJLilNAS.  Monterey  Co.,  Cal.— City 
council  plans  immediate  improvement 
of  Monterey  St..  bet.  SaTi  Luis  and 
John:  Wlnham  and  Harvest  bet.  South 
Main  and  California;  Lincoln  Ave., 
from  San  Luis  to  high  school;  avenues 
A  .--.nd  B;  Soledad  St..  north  from  Gabi- 
lan  through  Chinatown  and  San  Luis 
from  Main  St.,  through  Front  St..  to 
the  Kaler  property.  A  coTicrete  pave- 
ment will  probably  be  selected.  Donald 
F.  navies,  city   engineer. 


RED  BLUFF.  Tehama  Co.,  Cal. — City 
Trustees  propose  to  create  paving  dis- 
trict to  improve  all  of  unpaved  portions 
of  Main  Street;  Oak  Street  from  Main 
Street  to  the  Sacramento  River  bridge, 
and  Walnut  Street  west  from  the 
Southern  Pacific  tracks  to  the  western 
limit  of  the  city.  An  asphaltic  concrete 
pavement  is  proposed.  W.  F.  Lunlng. 
city  engineer. 


STOCKTON.  San  Joaquin  Co..  Cal.— 
Clark  and  Henery  Construction  Co..  38 
S  Sutter  St..  Stockton,  at  $4.67.i.lO  sub- 
mits only  bid  to  council  for  construct- 
ing tennis  courts  at  Oak  Park.  Includ- 
ing femcing.  Bid  taken  under  advise- 
ment.     W.   B.    Hogan.   city  engineer. 


.S.\NTA  RO.SA.  Sonoma  Co..  Cal. — Ciiy 
Counci'  grants  petition  .seeking  paving 
of  Wilson  avenue,  from  3  to  9  with  3-in. 
asphaltic  concrete  on  a  4-ln.  macadam 
base;  declare  intention  to  pave  College 
avenue  from  Mendocino  to  Fourth  wllh 
3-in.  asphaltic  pavement  on  a  4-in.  ma- 
cadam base:  paving  «»f  Third  .strei-t 
Irom  K  In  K  wiin  :i-ln.  a.sphallic  con- 
crete on  a  4-in.  macadam  ba.se.  L  i, 
MlllJ,  City  Engineer. 


SAN  FRANCISCO  —  The  following 
bids  received  by  Board  of  Public 
Works  for  street  and  sewer  Improve- 
ments: 

Tara.  bet.  Ocean  Ave.  and  Mt.  Ver- 
non, estimated  cost  $26,680.  involves: 
2420  cu.  yds.  cut;  2730  cu.  yds.  fill;  10 
brick  catchbasins;  30  lin.  ft.  8-in.  vlt. 
pipe  sewer;  3063  lin.  ft.  cone,  curbs; 
2240  sq.  ft.  art.  stone  sidewalks;  12.000 
sq.  ft.  concrete  pavement;  37,720  sq. 
ft.  asph.  concrete  paveme'nt;  285  lin. 
ft.  10-in.  vlt.  pipe  culvert.  Low  bid- 
der. Pacific  States  Construction  Co. 
C?ill  Bldg..  $21,951.38.  Other  bidders: 
Peter  McHugh.  $24,252.90;  Jas.  M. 
Smith,  $23,218.80;  Raisch  Improvement 
Co..    $23,911. 

Forty-second  Ave.  bet.  Cabrillo  and 
Fulton;  estimated  cost,  $11,000;  in- 
volves: 1200  cu.  yds.  cut;  1200  lin.  ft. 
concrete  curbs;  7200  sq.  ft.  art.  stone 
sidewalks;  24,000  sq.  ft.  asph.  concrete 
pavem.Rt.  Only  bidder:  State  Im- 
provement   Co..    $9,648. 

Crossing  of  Baden  and  Hearst  Ave.; 
estimated  cost.  $1750;  involves  70  lin. 
ft.  concrete  curbs;  550  sq.  ft.  art.  stone 
sidewalks;  3  brick  catchbasins;  75  lin. 
ft  10-in.  vit.  pipe  vulverts;  3360  sq. 
ft.  asph.  concrete  pavement.  Raisch 
Improvement  Co.,  46  Kearny,  only  bid- 
der at   $1,927. 

Alder  St..  bet.  Harkness  and  Ankeny; 
estimated  cost.  $875;  involves  235  lin. 
ft.  8-in.  vit.  pipe  sewer;  2  brick  man- 
holes, amd  18  vit.  wye  branches.  Low 
bidder  John  Brady,  $810. .S5;  other  bid- 
ders; Jas.  T.  Tobin,  $1,473;  T.  M. 
Gallagher.    $982. 

Be?ich  St.,  bet.  Leavenworth  and 
Hyde;  Leavenworth,  bet.  North  Point 
and  Beach,  and  portions  of  Columbus 
Ave.;  estimated  cost,  $15,100.  Involves: 
3200  cu.  yds.  cut;  598  lin.  ft.  cone,  curbs; 
2  brick  catchbasins;  45  lin.  ft.  10-in. 
pipe  culverts;  28,722  sq.  ft.  asph.  cone, 
pavement.  Low  bidder  Raisch  Im- 
provement Co..  $13,694.16.  Only  other 
bidder    Jas   M.   Smith,   $13,967.46. 

UUoa  St.  between  32'nd  and  34th  Aves. 
Involves  1432  cu.  yds.  cut;  1243  lin.  ft. 
concrete  curbs;  19S1  sq.  ft.  artificial 
stone  sidewalks;  6  brick  catchbasins; 
215  lin.  ft.  10-in.  culvert;  3S.679  sq.  ft. 
asphaltic  concrete  pavement  and  re- 
constructing 3  brick  catchbasins.  Fay 
Improvement  Co.,  Phelan  Bldg..  only 
bidder.   $14,065. 

Ulloa  .Si.  bet.  27th  and  29th  .Aves. 
Project  involves  1243  lin.  ft.  concrete 
curbs;  1981  sq.  ft.  artificial  stone  side- 
walks; 6  brick  catchbasins;  recon- 
structing 3  existing  catchbasins;  228 
lin.  ft.  10-in.  culverts;  62,679  sq.  ft. 
asphaltic  concrete  pavement.  Fay 
Improvement  Co..  only  bidder.  $20,952. 
Ulloa  bet.  29th  and  32nd  Aves.  In- 
volving lb»i  cu.  yds.  cut;  1.629  lin.  ft. 
cone,  curbs;  1.321  sq.  ft.  art.  stone 
sidewalks;  6  brick  catchbasins;  210  lin. 
ft.  10-in.  culverts  and  45.786  sq.  ft. 
asph.  cone,  pavement.  Fay  Improve- 
ment  Co..    only    bidder    $16,200. 

M.    M.    O'Shaughnessy.   city    engineer. 


VALLEJO.  Solano  Co..  Cal. — Thos.  F. 
Qeary.  351  12th  St..  Oakland,  at 
$1,107.98  awarded  contract  by  council 
for  constructing  in  Indiana  and  Colusa 
Sts..  approximately  970  lin.  ft.  6-in. 
ironstone  pipe;  30  6  x  4-in.  wye 
branches;  l  manhole  and  2  lampholes. 
Other  bidder.s:  Chambers  and  DeOol- 
yer.  258  Bacon  Bldg..  Oakland.  $1,165- 
70:  Downer  and  Mero.  325  16th  St  . 
Richmond.  $1,315;  T.  E.  Clinch.  66S  9lh 
St..  Richmond.  $1,429.40.  T.  D.  Kil- 
kenny, city   engineer. 


SACRAMENTO.  Cal— P.  L.  Burr.  512 
Xiislcn  St..  San  Francisco,  at  $148.- 
777.50  awarded  contract  by  State 
Highway  Commission  for  grading  7.3 
miles  in  San  Francisco  and  .San  Mateo 
counties,  bel.  S:oat  Boul.  and  Sneath 
road. 
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Valley  Paving  and  Construction  Co.. 
ildstein  Bldg.,  Visalia.  at  $18,303.20 
i-arded  contract  to  surface  with 
phalt  concrete  2.8  miles  In  Merced 
unty  between  •;,  mile  northwest  ol 
freed  and  Gerard  Aves. 
J.  A.  Costello.  1083  Shotwell  St.,  San 
aneisco.  at  $10.4$5  awarded  contract 
r  surfacing  with  asph.  cone.  .7  miles 
Kan  Joaquin  county  bet.  Tracy  and 
point  %  mile  easterly.  Austin  B. 
etcher,    state    highway    engineer. 


M1;i;KELEY.  Alameda  Co..  Cal.— 
I'owiier  &  Mero.  2234  Macdonald  Ave.. 
i;i<hmond.  have  been  awarded  a  con- 
t:;nt  by  the  Council  to  construct  a 
•-in.  viii'ined  sewer  and  manholes  in 
portions  of  San  Antonio  avenue.  <_■.  L. 
Huggiiis.  City  Engineer. 


l.O.S  .V.VGELES.  Cal.  —  Francis  J. 
o  Uoiineil.  1316  Lyman  Place,  was  the 
!:)wcst  bidder  at  $12,799  for  construct- 
ing sewer  in  Sixth  St.  between  Grand 
avenue  and  Figueroa  Etreel.  etc.  Other 
l■!d^^  were:  John  Sulalo.  ♦H.337;  G.  1">. 
"lia.-^..-.  $14,699;  Leo  Miletich.  $14,773; 
•lohii  Artukovich.  S15.7IIU:  M.  Simuiio- 
vich.  $15,840;  R.  X.  Nikcevich.  $17,300; 
.Xilarii  Dalmatin  &  Mike  Guho.  $18,400; 
I'.   H.    I'omich.   $24.'J««. 


;  AN  LUIS  0151SP0._  Cal.— Until  Jan. 
.').  1"  A.  M..  bids  will  be  received  by  the 
Supervisors  for  constructing  Arroyo 
Crandc-Huasna  road  involving  39.8(ii» 
111.  yd.'i.  excavation;  4UU  cu.  yds  "Oncrele 
loi  culvcris.  etc.;  18.750  llis.  laintorc- 
uiB  steel  in  culverts,  etc.  W.irren  IJ. 
liiKii    County  Surveyor. 


.\IO.\TEREY,  Monterey  Co..  Cal. — :'ity 
'■.  iiiifji  orders  bids  called  tor  improv- 
D.t;  Houston  stieet;  engineer  instructe.l 
to  inepare  specincaIlon.s  for  a  districl 
improvement  of  Park  street  In  OaK 
(Jiove  and  tor  the  improvemen;  of  Cir- 
111.  liia  and  .\brego  streets.  II.  D.  Sev- 
e'  n;.       City  Engineer. 


il.MOND.  Contra  Costa  Co..  Cal. — 
il.    A.    <".    Farris.    CUy    clerk,    de- 
iiilention   to   improve   Fourth   .St. 
■n   Ohio  and    Barret;   avenue   and 
ion  of  Ohio  aver.ue;  grading,  pav- 
Ih  2-oourse  asphaltic  concrete  5- 
Ihick.    concrete    curbs,    gutter.s. 
alks.  wing-walls  and  portals,  cor- 
ed  iron  or  steel  culVi-rts.  vitrified 
ewer.        Improvement      Act      1911. 
ts  January  9th.     H.   U.  Chapman, 
iiiglneer". 


siilew 
riignt 


.SANTA  ROSA.  Sonoma  Co..  Cal.— W. 
I..  Proctor.  Santa  Rosa,  at  lH~c  a  ft. 
.T  warded  contract  by  supervisors  for 
constructing  6.S10  lin.  ft.  woven  wire 
fence  and  two  iron  gates  through 
Chisholm  ranch.  Other  bidders:  W.  L. 
Proctor.  11  Vic  per  foot  for  fencing,  ana 
?17.."i0  per  gate:  Call  Constructi.m  Co., 
12 'jc  and  $14.50;  D.  E.  Albers,  I3c, 
.Tnrl  $15:  J.  H.  Malhisen,  ISr,  and  $21; 
St.Tiidard  Fence  Co..  27c,  and  J;1  ;i.'i.  R. 
I'r.  -s  Smith,  county  surveyor. 


I-  CENTHO.  Imperial  Co..  •'al. — Pet- 

-on.      Dillon      &    Patterson.      3788    S. 

tnont    Ave..    Los    Angeles,    were    low 

lers      at    $34,757.60      for      Improving 

t  Side  highway.     Bills  reji'cted.  The 

Were:      Peterson.   Dillon   &  I'atter- 

'.D    10.000  yds.  excavation  and  em- 

iiii.Ti;.   ',:■„•:   (bi    128.11(111   s.|.   ft.   con- 

lavemenl.    22.7c:    (ci    iilacing    re- 

ic.  i-.;enl   in  200"  sq.  II.  pavement.   Ic 

\\  ade   (a)    SOc:    (hi    24  2c:    (c)    ••^c. 

Ill  S.  Atkinson  (a»  $1;  (b)  2n75r;  (c) 

L.     A.   Paving     Co.    (a)    90c;      (b) 

9c:    (c)    Ic.      Kauneld   &    Knapp    (a) 

(b»  2l.l'c;  (c)    Ic. 


i;t  ItEKA.  Humholdl  Co..  Cal. — City 
Clerk  Instructed  to  call  bids  for  fur- 
nishing and  delivering  lOOn  yards  of 
(.-ravel  for  street  improvements.  Harry 
Hannah.  City  Engineer. 
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OAKl^ANiJ,  ral.— Council.  Kugene  K. 
■Stuigis,  Clerk,  declares  intention  to 
impiove  portions  of  Tenth  street,  bet. 
.left>ison  and  Market  streets,  involving 
i(f7  lin.  tt.  concrete  curb;  l.niSI  sq.  tt. 
concrete  gutter  and  21,101  sq.  ft.  as- 
phallic  concrete   pavement. 

Intention  declared  to  construct  asu 
s,|  It  cement  sidewalks  in  lOast  14th 
stiH'ct.  from  52nd  avenue  southeast, 
(ifo.  Mattis.  City  Kngineer. 
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Kb  CE.NTUO.  Imperial  Co.,  Cal. 
Lynn  S.  Atkinson.  Chapman  Bldg.,  Los 
\ngeles.  was  awarded  contract  at  »35,- 
■JSe.'ia  for  paving  portion  of  road  from 
calcxico  west,  involving  mo  yds.  ex- 
cavation 16y,37B  sq.  ft.  cement  con- 
cTcle  pavement;  placing  rcintorcement 
,11    1000   s<|.    ft.    pavement. 


-W  : 


S.VI-KM. 

loiirnal  Bldg..  I'ortland.  at  »i;i!).l«0  has 
lu'i'ii  awarded  contract  by  the  State 
Highway  Commission  to  grade  10  miles 
on  Myrtle  Point  Bridge  .'Section  of  Coos 
llay-iiosohury  highwav.  using  iron 
ripc. 


y  AiNGKLliS.  Cat— Cntil  U  A.  M.. 
II.  bids  will  be  received  by  Super- 
s  for  grading  roadway  and  con- 
ting  curb,  gutter  and  sidewalk  in 
Improvement  Oistrict  No.  122. 
>  Heights,  work  to  include  1128 
excavation;  4Ba5  lin.  ft.  curb;  ai.B» 
t.  gutter  and  16.33a  s.).  ft.  side- 
;    U.   D.   1.  Act   of  ia07.      Engineer's 

I'ate.  *n.2aa.Bo. 


'a  I. 


I.L  CK.X'l-KiJ.  Inui'  iKil 
KaiiheUI  &  KnapiJ.  TurliKk.  awarded 
coi.ti-acl  at  IISa.SSB.oa  for  paving  porlioii 
of  Calexico-Bonds  Corner  road,  in- 
viil\ing  500  yds.  excavation;  253,744  sq. 
ti.  conorcte  paving  and  placing  reinf. 
ill   2000  .'^'l.   ft.  pavement. 


UK! 


-Ke 


I'.LCKK.  Tehama  Co.. 
is  on  Intention  being  iirepared  to 
nimiHOved  portions  of  Main  St.. 
t  St..  Hest  from  railroad  tracks 
;kyard  creek  and  Oak  St..  from 
St.,  to  the  Sacramento  river 
,  involving  148,800  sq.  ft.  B-in. 
Ic  pavement.  24  ft.  wide;  2000  cu. 
cavaling;    330    cu.    yds.    embaiik- 

Estimated   cost.    $45,655.      W.    I''. 
;■.   City    Engineer. 


S'I'ATK    W.\TER    COMMISSIOIV 

C-VhlKOKNlA— The  following  appli- 
cations for  permits  to  appropriate 
waler  wore  filed  with  the  State  De- 
partme'iU  of  Public  Works,  Division  of 
Water  Rights,  during  the  month  of 
November:  ,,      .        „    » 

Application  No.  2617  (Mann  Co.). 
\V  r  Howe,  A.  A.  Peters  and  Itoy  A. 
Lind,  San  Francisco,  Cal.,  for  100  cu 
ft  per  sec.  direct  diversion,  and  40,000 
ac  ft.  per  annum  storage  from  Salmon 
Creek.    Marin    County,    for    agricultural 

Appiicalion  No.  1618  (San  Diego  Co.) 
Kd.  K"letcher  antd  Wm.  G.  Henshaw, 
surviving  partners  of  co-partnership 
formerly  composed  of  Jas.  A.  Murray, 
Ed  Fletcher  and  Wm.  d.  Henshaw, 
and  doing-  business  under  the  firm 
nanir  ot  Cuvamaca  Water  Company. 
San  Diego,  Cal.,  tor  all  the  flood 
waters  ot  the  San  Diego  River  and 
all  surface  and  su  I.I  .laii.:.!!  ualers  of 
said  river  not  olb.iwi^''  :i  |.|'i  .ipriated 
In  the,  extenl  of  liiii.nnd  minns  iaiches, 
foi'  irrigation  of  :;,"., ihmi  ,m  les  and 
domestic  supply.  Estimated  .■.,st..?51S,- 
11(10.  Diversion  by  means  ot  pipe  line 
34    miles   long. 

Application  No.  2(120  ( llivi^r.side  Co.). 
H.  L,.  Thompson,  Trustee  fur  proposed 
Hemet  Irrigation  District,  llomet  Cali- 
fornia. 100  cu.  ft.  per  sec.  direct  diver- 
sion from  North  Creek  and  100  cu.  ft. 
per  sec.    direct   diversion    from   Straw- 


berry Creek,  and  40,000  ac.  ft.  per  an- 
num storage  trom  North  Pk.  Creek  amd 
Strawberry  Creek,  for  irrigation  of 
10,000  acres  of  land.  Diversiori  by 
means  of  canal  nine  miles  Icng.  Esti- 
mated  cost,    $200,000. 

Application  No.  2623  (Tehama  Co  ) 
H.  L.  Shannon,  San  Francisco,  Cal., 
200,000  ac.  ft.  per  annum  for  storage 
from  Deer  Creek,  Tehama  County,  tor 
irrigation   of  30,000   acres. 

Application  No.  2626  (Placer  Co.). 
John  A.  Livingston,  trustee  ot  proposed 
Mt  Pleasant-Lincoln  Irrigation  Dis- 
trict, Auburn.  Cal.,  S0,000  ac.  ft-.Per 
annum  storage  trom  Bear  River, 
Placer  County,  tributary  ot  Feather 
River,  for  irrigation  of  30,000  acres. 
Diversion  by  means  of  ditch. 

ApplicatioTL  No.  2629  (Calaveras  Co.  I. 
City  of  Stockton,  Cal.,  tor  1000  cu.  ft. 
per  sec.  direct  diversion  and  360,000 
ac.  ft.  per  annum  storage  from  Cala- 
veras River,  Calaveras  County,  tribu- 
tary ot  San  Joaquin  River,  for  power 
purposes.  ^   ,  _,    ^ 

Application  No.  2630  (Calaveras  Co.) 
City  ot  Stockton,  Cal.,  for  360,000  ac. 
ft  per  annum  from  Calaveras  River, 
Calaveras  County,  tributary  of  San 
Joaquin  River,  for  irrigation  of  34,000 
acres.  ,         „ 

Application  No.  2631  (Amador  Co.) 
City  of  Stockton,  Cal.,  400  cu.  ft.  per 
sec.  direct  diversion  a'nd  80.000  ac.  ft. 
per  annum  from  North  Fork  Mokel- 
umne  River,  Amador  County,  tributary 
of  San  Joaquin  River,  for  power  pur- 
poses. „  , 
Application  No.  2632  (Tuolumne  Co.) 
City  of  Stockton,  Cal.,  150  cu.  tt.  per 
sec.  direct  diversion  and  32,000  ac.  ft. 
per  annum  storage  from  North  Fork 
ot  Stanislaus  River,  Tuolumne  County, 
tributary  of  San  Joaquin  River,  for 
power   purposes. 

Application  No.  2633  (Calaveras  Co.) 
City  of  StocktoTi,  Cal.,  90,000  ac.  ft. 
per  annum  from  Calaveras  River. 
Calaveras  County,  tributary  ot  San 
Joaquin  River,  for  municipal  purposes. 
Application  No.  263S  (Maricopa  Co.) 
Jas.  P.  Sweeney,  14  Montgomery  it., 
San  Francisco.  200  cu.  ft.  per  sec. 
direct  diversion  and  200,000  ac.  ft.  per 
annum  storage  from  South  Fork  ot 
Merced  River,  Maricopa  County,  for 
power  purposes.  Amomit  of  power  to 
be  developed  37,920  t.  h.  p.  Diversion 
by    moans    of    canal    7    miles    long. 

Application  12-2641  (San  Diego  Co.) 
Ed.  Fletcher  and  Wm.  G.  Henshaw,  as 
surviving  partners  of  a  co-partnership 
composed  ot  Jas.  A.  Murray,  Ed. 
Fletcher  and  Wm.  G.  Henshaw,  and 
doing-  business  under  the  firm  name  of 
Cuyamaca  Water  Co.,  San  Diego,  Cal., 
for  all  the  surface  flow  of  the  San 
Diego  River  and  all  surface  and  sub- 
teranean  water  of  said  river  not  other- 
wise appropriated  to  the  extent  of 
1000  miners  inches  for  domestic  u>e 
and  irrigation  of  25,000  acres  of  land. 
Diversion  by  niean.s  of  flume  34  miles 
long. 

Application  No.  2642  (Sacramento 
Co.)  A.  J.  Cleary  (Trustee  ItoseviUe 
Irrigation  District  in  process  ot  foi- 
mation),440  Mills  Bldg..  San  Franciscj. 
Cal.,  1000  cu.  ft.  per  sec.  direct  diver- 
sion amd  75,000  ac.  ft.  per  annum  trom 
American  River,  Sacramento  County, 
tributary  of  Sacramento  River,  for  ir- 
rigation  purposes. 

Application  No.  2643  (Trinity  Co  ) 
W.  H.  Samson,  Corning,  Cal.,  125  cu. 
ft.  per  sec.  direct  diversion  and  35,000 
ac.  ft.  per  annum  storage  from  Stuarts 
l''ork.  Trinity  County,  for  power  pur- 
poses. Diversion  b.v  means  of  pipe 
li'iie  about  9  miles  long.  Estimated 
cost,   .fSOO.OOO. 

.\pplication  No.  2B4.-|  CHumboldt  Co.) 
I't-ank  M.  Wilson.  308  T.  M.  C.  A.  Oak- 
land, Cal.,  75  cu.  ft.  per  sec.  from 
Camp  Creek -and  Wilder  Creek,  Hum- 
boldt County,  for  power  purposes 
operating  light  geneiating  plant  and 
saw    mill. 

Application  No.  2610  (Mono  Co.)  J.  C. 
working  and  R.  L.  Gilmore,  Bakers- 
tield.  Cal..  700.000  ac.  ft.  per  annum 
from  Leevi-ning.  Rush.  Walker,  Parker, 
.Millard,  Dexter  Greeks  and  Gibbs  Can- 
von,  and  all  un-appropriated  water  in 
the  Mono,  Adobe  and  Black  Lake 
watersheds.  Mono  County,  for  irriga- 
tion of  250,000  acres.  Diversion  by 
means  of  ditch,  canal,  tunnel  and 
svphons  approximatel.v  250  miles  long. 
'.Application    No.    2602    (Nevada    Co.) 


Nevada  Irrigation  District.  Grass  -Val- 
ley, California,  100,000  ac.  ft.  per  an- 
num from  floodwaters  ot  Bear  River, 
Nevada  County,  for  agricultural  pur- 
liioses.  Diversion  by  means  ot  canal 
6  miles  long.  Estimated  cost,  $1,- 
500,000. 

Application  No.  2653  (Solano  Co.) 
C.  J.  Uhl,  Vacaville,  Cal.,  3  cu.  ft.  per 
sec.  from  Ulatis  Creek,  Solano  County, 
tor  irrigation  of  200  acres.  Diver»lon 
by   means   of   pipe   line   2000   tt.    long. 

Application  No.  2661  (Monterey  Co.) 
Gladys  K.  Risley,  Mary  E.  Bates, 
Adelaide  T.  Barnwell,  Maud  E.  Wood- 
ward, Fresrno,  Cal.;  .12  cu.  ft.  per  sec. 
from  a  spring  in  Monterey  County, 
tributary  of  Palo  Colorade  or  S'ober- 
anes  Creek,  tor  domestic  purposes  and 
irrigation  of  53.9  acres. 

Application  No.  2663  (Placer  and  El 
Dorado)  Henry  Worth,  Auburn,  Cal., 
1.100  ou.  ft.  per  sec.  direct  diversion, 
and  1,400,000  ac.  ft.  per  annum,  storage 
from  Middle  Fork  of  American  River, 
Placer  and  El  Dorado  Counties,  tribu- 
tary of  American  River,  for  power 
purposes.  Amount  of  power  to  be  de- 
veloped,   44,000    t.    h.    p. 

Application  No.  2664  (Placer  Co.) 
Henry  -Worth.  Auburn,  Cal.,  500  cu.  ft. 
per  seo.  and  600,000  ac.  tt.  per  annum 
storage  from  North  Fork  of  American 
River.  Placer  County,  for  power  pur- 
l>oses.  Amount  of  power  to  be  de- 
veloped,   20,000    t.    h.    p. 

Application  No.  2665  (Trinity  Co.) 
Humboldt-Placer  Mining  Co.,  a  cor- 
jjoration,  by  Geo.  E.  Waggoner,  attor- 
nev,  427  E.  McLeod  St..  Stockton,  (3a.l., 
75  cu.  ft.  per  sec.  trom  Stuarts  Fork 
of  Trinity  River.  Trinity  County,  tri- 
butary of  Trinity  River,  tor  mining 
purposes.  Diversion  by  means  of  ditch 
and  flume  26  miles  long.  Estimated 
r-ost,    $250,000. 


BUSINESS  OPPORTUNITIES 


I'rof.  John  F.  Sleeper.  Santa  Bariiara. 
Cal..  is  in  the  market  for  rough  ami 
nulled  redwood   lumber. 

W.  C.  Stanley,  931  North  Ninth  St., 
Grants  i'ass.  Ore.,  would  like  to  get 
i'n  communication  with  die  makers  and 
tool  makers  equipped  to  manufacture 
.1    patented   wrench. 

i;.  C.  O.sborne.  459S  Edgeware  Road, 
Kensington  Park.  San  Diego,  Cal.,  is 
in  the  market  for  reed  and  fiber  used 
in   manufacture  of  furniture. 

W.  E.  Mellinger.  care  Chamber  of 
Commerce,  Hermosa  Beach,  Cal.. 
wishes  to  get  in  touch  with  the  in- 
ventor of  a  cement  sidewalk  that  will 
not  hold  dampness  due  to  fog. 

Edward  L.  Soule  Co.,  912  Rialto 
Buildi-ng,  is  seelting  a  market  for 
•  ■ement-coated    nails. 

Robert  W.  Beck.  Copco,  Cal.,  is  in 
the  market  for  barbed  wire  wholesale. 
S.  L.  Dennis  Transfer  Company,  125 
Commercial  St.,  Raymond,  Wash.,  is  in 
the  market  for  lathyarn,  cement, 
plaster  and  other  building  materials. 
Cement  Briek  Block  {i  .\rtiticial 
Stone  Co..  Box  575.  Sanger.  Cal.,  is  in 
the  market  for  crushed  granite  suitable 
for  facing  cement   products. 

Lindley  c>c  Co..  Sacramento,  vi-ould  like 
to  get  in  touch  with  agents  of  manu- 
facturers ot   glass  cooking  utensils. 

Metropolitan  Furniture  Co.,  219  N. 
.Main  St.,  Muskogee,  Okla..  is  in  the 
market  for  sinve  and  furniture  reiiair 
supplies. 

Maowhyti-  Company,  Kenosha,  Wis., 
is  seeking  a  market  for  elevator  cable. 
Galiriel-Kamnet-'.  Mfg.  Co.,  397  March 
Ave.,  Brooklyn,  New  Vork,  is  seeking  a 
market  foi-  a  patented  steel  garment 
hanger. 

Marathon  Garage  &  Battery  Servici'. 
I'olfax  and  Josephine  streets.  Denver. 
Colo.,  is  in  the  market  tor  cedar  baitrry 
seiiarators  and  boxes. 

Thos.  F.  Stratford,  Mount  Union, 
l-'enn.,  represents  a  group  of  Eastern 
manufacturers  who  desire  to  arrange 
for  a  reliable  party  to  set  in  a  .sales 
capacity  in  this  market.. 
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List  of  Members 

Vallejo  Builder's  Exchange 


OFFICERS 

AVEUILL.    S.    H..    President. 
KNUDSON.    P.   C   Vice-President. 
KING,  W.  E..  Secretary. 
FREY.   E    v..   Executive  Secretary. 
FAWCETT.   WALTER.   Treasurer. 

Board   of   Dlrectomi 

AVERILL,   S.   H. 
K.N'UDSON,   P.  C. 
KING.    W.    E. 
DRISCOLL.  D.  F. 
PIEIiCE.    E.    B. 
CLARK.   J.   R. 
.JOHNSTON.  E.  L. 
RRADHOFF.  P.  F. 
ENGLAND,  W.  J. 

BRICKLAYERS 
Knudson.  P.  C. 

CEMEXT  AND  CONCRETE 
Rode,  A.   E. 
.lohnston,   E.  L.. 
Tagnon.  Louis. 

ELECTRICAL     CONTR.4CTORS 

Vallejo  Electric  Light  &   Power  Co. 
(.\lbert  Casper  and  E.  B.   Pierce.) 
VVatklns    Eleclrical    Supply    Co.     (Edd. 
.N".    Watkins.) 

GEXERAL   CONTRACTORS 
Averili.   S.   H. 
Barbera.  J.   J. 
Barenchi.    George 
Bitcon.  James 
Cavallo,  J.   F. 
Crosby,  W.  O. 
Dubnoff,   Harry 
Estes,  G.  C. 
Ferrera,  M.  C. 
Fuller.   J.   F. 
Paganini,   David 
Sullivan,   John 

HARDWARE 
Brownlie  Hardware  Co.    (R.  A.  Brown- 
lie). 
Wilder  Hardware  Co.    (J.  R.  Clark). 
Wi-nchell  Hardware  Co.   (C.  L.  Winchell 
and  Mr.  Denlus). 

HEATING 
Hellerman    I'lumbing  Shop 
llcndrix.  H.  E. 

HIGHWAY    CONSTRUCTION 
Blanco,   R.   J. 

LUMBER 
Perry  Lumber   Co.    (C.  H.   Miller). 
Teicheira  Lumber  Co.   (E.  Teicheira). 
Vallejo    Builders'    Supply    Co.     (C.     W. 

Greene). 
^\■';eks.  S.  J. 

MATERIAL 
Clavo,    Joseph 

Horan    Company    (W.    F.    Horan). 
Stark.    John 

Vallejo    Rock    &    Sand   Co. 
MILL'WORK 
Foster's  Planing  Mill   (Gilbert  Foster). 
Pacific  Mfg.  Co.    (C.  C.   Quinn). 
Perry  Lumber  Co.    (C.    H.   Miller). 
Vallejo    Builders'     Supply    Co.     (C.     w. 
GreeTie). 

PAINTING 
Harnewitz,   Jack  „ 

Barnewitz   Railing  &    Decorating  Co. 
Fawcett,   Walter 
Vera  &  Castro 

PLASTERERS 
A<lamson,    M     S. 
Uriscoll.  D.   V. 
Bourne,  C.   H. 

PLUMBERS 
Iteasley.  D.  J. 

Hellerman    Plumbinc  Shop 
llondri.x.   H.   E. 

Loncy.   J.  J.  „       ,      ^ 

X'alU'jo  I'lumbing  Co.    ( W.  J.   l'-nglan<l). 
Wilder  Hardware  Co.    (J.   R    Clark* 

ROCK,    SAND,    ETC. 
VaUej'i  Rock  &  Sand  Co. 
ROOFERS 
liradhoff    Hoofing    and     M.ignesile     Co. 

(P.   F.   Bradhoft.) 
Talky,    L.   K. 

SHEET    METAL 
^Monarch   Sheet    Metal    Works.      (W.    E. 
Kins) 


Lisl  of  Members 

Builder's  Exchange 

OF 

Contra  Costa  County 

!tl4    II  \<  ii<i>  \|.|>     \\i;mi'. 
Itl<  IIMO.M).     CAI.IK. 
IMlKiK-     Kirbnionil     nsT, 


Impartial  Wage  Board  Announces 

Scale  for  .S.  V.  Building 

Crafts 


OFFICERS 

P.  M.  Sanford.  President 
B.  J.  Ballantyne.  1st  Vice-Prcs. 
N.  E.  Ander.'ion,  2nd  Vice-Pres. 
R.  H.  Spierseh.  Treasurer 
L.  C.  Dexter.  Secretary 

DIRECTORS 

E.  M.  Tilden 
R.  H.  Spierseh 
E.   A.   Marshall 
N.  E.   Anderson 

B.  J.   Ballantyne 
P.   M.   Sanford 
J.  Walker 

BUILDING    SUPPLIES 

W.  p.  Fuller  &  Co. — Paint  and  Glass. 

E.  H.   Higgins 

Irwin   &   Lewi.s  Lumber  Co. 

F.  A.  Mayfield — Paint  and  Glass 
Richmond  Navigation  &  Imp.  Co. 
Richmond  Pressed  Brick  <"o. 
Richmond  Supply  Co. 

San  Pablo  Lumber  Co. 

Stege  Lumber  &  Hardware  Co. 

Tilden   Lumber  Co. 

BUILDING     CONTR.4CTORS 

Norma'n    E.    .Anderson 
A.   Akerson 

E.  A.    F.    Carson 
A.    Fagerstrom 
K.   J.    Henning 
Matthew   Morton 
Frank    McCausland 
J.    Odling 

C.  Overaa 

P.    M.    Sanford 
J    C.  Thornton 

BRICK  CONTR.4CTORS 

James    Walker 

CABINET  MAKERS 

H.   .Millradt  &  Son 
C.   Pederson 

CEMENT     CONTR.VCTORS 

Frank  Ausez 

ELECTRICAL    CONTRACTORS 

Pacific    Electrical   Mtg.    Co. 
Pioneer   Electric  Co. 
V.  G.  Electric  Co. 

HARDWOOD    FLOORS 

Geo.  L    Spaulding 

HOUSE    MOVERS 

Herbert    D.  Baker 

HARDAVARE     DE.\LERS 

A.  C.  Burdick 

P..\INTI.\G     CONTR-ACTORS 

Burdon  &  Kirkhouse 
L.  De  Gregorio 
Marshall  &  Son 
Prank   McCauley 

F.  Roberts 

PLASTERING    CONTRACTORS 

Charles    P.rowTi 

G.  P.   Inprram 

A.    II.    Winchcole 


J.   I.   Cnllins 
W.    I).    Rlhn 
Spierseh    Bros. 
F.   P.  Allen 
R.   W.  Timmons 
T:.  .\.    Washburn 

SHEET    MET.AI.    (  <»NTI«  \  <  TflHS 

M.    W.  Clear 
Spi.rsrh    Bros. 

HOOFING      CONTHAC'I-ORS 

Ri.  Minond    Roofing    Co. 

,1.  W.     Bender  Roofing  &  Paving  Co.,  &.  F. 


I'lillowlng  is  the  scale  of  wages  for 
(hi  San  Francisco  Building  Trades. 
cfTective  January  1  to  December  31, 
PJ22: 

JOURNEYMEN 

Prese'nt 

Award  Scale 

Abestos    Workers    $7.00  $7.85 

Bricklayers     900  9.25 

Bricklayers,  hodcarriers   ...    6.00  7.40 

Cabinet   workers    (in    shop).    7.00  7.40 

Cabinet    workers    (outside..    8.00  S.35 

Carpenters     800  8.35 

Cement    finishers    8.00  8.3o 

Electrical    workers    8.00  9.2o 

Electrical    fixture   hangers..    7.0n  7.40 

Electrical    hoislmcn     6.00  ... 

Elevator    constructors    8.00  7.85 

Engineers   (stationary)    7.00  7.30 

Eneineers   (traveling  crane)    7.50 
Engineers    (on    derricks)...    8.00 

C.las.s    workers     7.50  7.85 

llinisemovers     8.00  8.36 

Hnii.sesmiths     (architectural 

Iron)      7.0U  7.40 

Housesmith  (reinforced  con- 
crete)          7-00  7.40 

Iron     workers     (bridge    and 

structural)      9.00  9.25 

Labor      (common),      six-day 

vjek         4-50  6.00 

Laborers    (skilled)     5.00  6.00 

L.-ithors     8.00  9.25 

A.arble    .setters    XOO  7.40 

Marb'e   cutters   and   copers.    7.00  6.95 

Marble    bed   rubbers fc-oO  6.50 

Marble  polishers  and  finish- 
ers    .    6  00  6.00 

Millnien     (planing    mill    de- 
partment          7.00  7.40 

.Millmen    (sash  and  door) .. .    6.00  6.50 

.Millwrights     S.OO  8.35 

.Model     makers     9.00  9.25 

Model    casters    7.50  8.35 

Jlosaic  and  terrazo  workers  7.50  7.85 

Painters     8.00  8.35 

rai'.iters,       varnishers      and 

p    li-shtrs.   shop    7.00  6.95 

J'ainfcrs.       varnishers      and 

pi>lishers.    outside    8.00  8.35 

Pla.itcrers     10.00  10.20 

riasterers'   hodcarriers    ....   7.00  8.35 

P:unibers     9.00  9.25 

Rorfers,   composition    7.50  8,35 

Shftrnetal    workers    8.50  9.25 

spr  nkler    fitters     7.20 

.-Ifamfitters      9.00  9.25 

Ktair    builders    8.00  8.35 

Stone       cutters.       soft       and 

j;ranilc     8.00  8.35 

Siom-       setters,       soft      and 

granite     8.50  8.80 

Stone    carvers    8.00  10.00 

.Stone    derrlckmen    8.00  S.35 

Tile    setters    S.OO  8.3.5 

HELPERS 

Award 

Carpenters     $6.00 

Electrical    workers    6.00 

Elevator    constructors     6.00 

llousesmiths   (reinforced  concrete)  6.00 

.Marble   setters    5.50 

.Mosaic  and   terrazo   workers 5.60 

i'ainters     6.00 

I  lumbers    6.00 

sheet    metal    workers    6.00 

stcanifltters     S.OO 

Tile  setters    5.50 

Plarterers'  hodcarriers.  bricklayers' 
hodcarriers.  roofers'  laborers.  hoistlTiK 
•  rigineers  and  steamshovel  (Iremen  to 
.•-lart  flflonn  minutes  before  othor 
workmen,     both     at     morning     and     at 

lOighl  hours  to  constitute  ,\  day's 
uork,   except  as  above   noted. 

Five  and  one-half  (■'i'fc)  days  to  con- 
.■^litut"'  a  week's  >vork.  ex'-ept  ns  nbovo 
noted. 

nvcrtime  to  be  paiil  time  and  a  half. 
■■\(ppt  Sundays  anil  holidays,  double 
time.  Shift  work  to  be  paid  for  at 
^trnight   time. 

Rofounized  holidays  to  he  .New  Year's 
d.iy.  Christ  mas  day.  Thanksgiving  day. 
Konrih  of  Jii'y.  Labor  day.  Admission 
il.iy  and    Decoration   day. 

"iPruck  drivers  and  teamsters- -Preii- 
•■ni  wages  to  continue  until  given 
further   consideration. 
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Official  Membership  Diredtory 

Builders'  Exchange  of  Alameda  County 

351    TWELFTH    STREET,   OAKLAND 
Phone:       Liikesiile    C750 


Officers: 

K. -Nelson.  President     \\m.    E.    Hague,  Robert     Kmg.  . .  .2d  V.P. 

win    C.    Graff.  1st  V.P.  Secretary-Manager R.    X.    Csborn. Treasurer 


.IIKIHTKITIHAI, 
SCl'LPTOnS 

rrcro,  F. 


AWXIXGS 

Krunke  Tent   &   .\\ 
Co. 


UO.XOS    &    IXSl'RANCE 

i-lay.    Hotclikiss    & 

Scliroeter 
Xash,   E.    H.,   &   Son. 
Itogcr.s.   a.    Wilbur 
Spengler  &  Fraser 
Taylor.  A.  .1.  &  Co. 
Federal    Mutual    Liabil- 
ity   Insurance    Co. 

BRICK     CONTRACTORS 

Baicus,    W.    J. 
Beckwith,   Herbert 
Becbc,   Thomas  D. 
Chubb,   C. 
Ctirnt,    Leo    A.,    and    De- 

viUers,    J. 
McPherson,   S. 
Mortensen,    W. 
T'owell,  J,  W. 
Rul«.  J.  W. 
Tli.'in.sen,   .Tolin 
Towiisend,  C.   H. 
Troitier.  A.  H. 
WliiLe  &   Gloor 

ItRICK    (CriiNlicfi) 

lliibcker,  G.  C. 

<.!oi  dmundsoii.  A.  K. 

BRICK  DEALERS  AND 
.M.ANUFACTURERS 

<"alitornia    Brick    Co. 

L,ivermore  Fire  Brick 
^\orks.  W.  B.  Rue. 
Oakland  Representa- 
tive 

Gladding'  McBean  Co. 

Reniillard  Brick  Co. 

Ill  ILDKRS'        HARD- 
AVARE 

Enieryville         Hardware 

.  Co. 
Maxwell    Hardware   Co. 

ni  ILDING   MATERIALS 

Cowell  Lime  &  Cement 
I'".,  Henry 

Contra  Co.sta  Bldg.  Ma- 
terial Co. 

Drumnmnd,  J.   A. 

Holmes  Lime  &  Cement 
Co. 

Oakland  Bldg.  Material 
Co. 

Oakland  Lime  &  Cement 
Co. 

Pacific  Lime  i-  Plaster 
Co. 

Powell    Brothers 

Rbodes-.lamieson    Co. 

Rosenberg  Co. 

Tenney,   E.    P. 

Truscon  Steel  <'o. 

ni  ILDING       sri;«'i.vL- 

TIES 

Clias.    Christenscn    Co. 
Tlie    General    Pireproof- 

ing    Co. 
Hidecker  Brick  Co. 
Jager.      H.      E.      (DocDra 

Paint  Sprays) 
Truscon  Steel  Co. 
United     States     Gypsum 

Co. 
Van   Wagen  &  Holmes 
AVaterhouse-Wilcox    Co. 

(Heaters) 
CABINET  WORKS 
Bay  City  Cabi'net    Co, 
Kulchar,  .S. 


CANA'AS     DECKS     AND 
COVERS 

Kronke  Tent  &  Awning 
Co. 

CEMENT       CONTRACT- 
ORS 

Austin.   F.   H. 

Doty,    E. 

.lepson   Bros. 

Lindstrom.    .\.    J. 

Langland.    Henry 

Lopes,   M.   A. 

Malone,    R.    C. 

MoUer,   F.   D. 

McNaughton.    J.    A. 

Xelson.    F.    E. 

Oakland    Concrete    & 
Terrazzo   Co. 

P.eed.  Jesse   Edward 

Ricchel  &  Rredhoff 

Rasmussen.   L.   M. 

.''chnoor   Bros. 

Salamid.  F. 

Western    Constr,    Co.    of 
Alameda    County 

Williams.    Harry    B 

Sorc-nson.    H.    F'..    &    Son 

CEMENT     DEALERS     & 
M.VNUFACTlrRERS 

Henry  Cowell   Lime  & 
Cement  Co. 

Holmes    Lime    &    Ce- 
ment Co. 

Old      Mission       Portland 
Cement    Co. 

Pacinc  Portland  Cement 
Co. 

Santa     Cruz     Portland 
Cement  Co. 

(.Mso    see    liuilding   Ma- 
terials.) 
COMPOSITION   FLOORS 

Fibrestnne      &      Roofing 

Co. 
Ooodmundson.    A.   K 

Petrium     Sanitary     Sink 

Co. 
Swords,   Allen 

CONCRETE   CON- 
TRACTORS 
See     Cement     Contract- 
ors. 

CONTRACTORS     AND 
BriLDERS 

P.artlett.  John  M. 
Baccus,    Wm.    J. 
Barrett    &    Hilp 
Bertelsen,    S.    J. 
Burrltt    &    Shealev. 
Cahill    &    Vensano 
t^hristensen    &•    Son.    i '. 
Cederborg,  A. 
Chich.   Guy   Hyde 
Conner  &  Conner 
Corbett   &   Bayliss 
Damgaard.   S.   E. 
Etherton,  E.   E.  Co. 
I'Irnsberger.    F.    A. 
Fleisher.    C. 
Cede,  Victor  R. 
Graff,  E.  C. 
llambleton,    Fred 
Heyer,   Chas.   W.  Jr. 
Hendricks,  A.  T. 
Hopper  &   Son.  M.    E 
Holland,  W.  J. 
Hoilenheck  G.  B. 
laekson.    S.    G. 
loiies.    Horace    D.    Jr. 
I  ones,  W.  P. 
Kennedy.   F.   P. 
I.awton    &    Vezev 
Littlefield.    R.   \V 
Long  Co.,  Roy  O. 
MeDonald   &   Kahn 
.MoGinty.   W.  G.  &  Sons 
.MeXaughton.  J.  A. 
McPhee.  A.  J. 
•Maganini.   J.    F. 
Muyhorn.  B.   F. 
.Nolson,  H.  P. 


Xelsen  &  Conrad 
Xoble,  G.  H. 
Olson,    Alfred 
Palmer,   P.   A. 
Peterson,   Alfred 
Perona,   Jmo. 
Peppin.   John    B. 
Peterson,   J.   B. 
Pearson,  Ben 
Perry,  L.  V. 
Person,  Emil 
Peters  &  HodRin.-^ 
Rich,  James  L. 
Rose.  A.  H. 
Rose,  Mervin   I'. 
Sellman,    C.    G..    Constr. 

Co..   Inc. 
Scott,   G.  A. 
Schwalm,    Harry 
Sommarstrom    Eros, 
Sorenson,    Walter 
S Prague,  J.  E. 
Strang-.  P.  x 
Texdahl,   C. 
Thornallev.  W.   G 
Vaughn,   M.   C. 
AVarren,   C.  H, 
\Varner,   s.  a 
\\'ostlund,    Fred    I 
Whalin.    W.    E. 
\Vieben,  A.  C. 
W'oolley,   B,   F. 

CORNICE    WORKS 

Bay   Engineering    Co 
City   Cornice   Co 
Dickson    &    Holbrook 
I'Uiren  &  Arneson 
Golden   Co..    Dow    C 
McDonald   &  Moore 
Pa^c^fic    Metal     Products 

Vager  Sheet  Metal  Co. 
DAMP  PROOFING 

.See  Roofina-  Contractors 
DEAFENING    PELT     ' 

Chas.    Christensen    Co 
Emeryville    Hardware 

Maxwell  Hardware  Co. 

The   Parafline   Cos.,    Inc, 

DRAIN    BOARDS 

Co'."'"    ■''■''""•'"■>•    Sink 
Swords,   .\llen   B. 

^      _      DRAYAGE 

Bartram,  R    w 
Maddo.x   &   Co..'  l:,.n.i    H 
ELECTRICAL    CON- 
TRACTORS 

Advance    Electric    Co 
Rojnton,    A.    J 
King's   Electrical   Co 
Piedmont  Electric  Co 
Robert's  Mfg.   Co 
Spencer  Electric  Co. 

ESTIMATOR 
Barry.   Frank 
Priddle,   -Arthur 

EXCAVATING 

Ariss-Knapp   Co. 
Bartram,  R.  W. 
Bates   &   Borelaini 
Ha  user.  W.  H. 
Kopperud  &  Heafey 
Maddox   &  Co.,   Beni.  H 
Tenney,   E.    P. 

FURNACES 

Bay   Engineering   Co. 
Doell,  C.  T. 
Fiuren  &  Arneson 
Nottingham.  AV.   K. 
Waterhou.'ie      &     Wilcox 

(Caloric) 
Mork.  Walter   (Vassal  &- 

Mueller) 
Dickson  &  Holbrook 
FURRING    &    L.VTHINQ 
Buseck,   Chas. 
.McTeer  &  Stevens 
Garcia,   W.  R. 


GLASS     AND     GLAZING 

Cobbledick-Kibbe    Glass 

Co. 
r>owney    Glass    &    Paint 

Co. 
Fuller,  AV.   P.,  &  Co. 

GRADI.NG 

-\riss-Knapp    Co. 
Bartram,  R.  W. 
Bates  &   Boreland 
Hauser,  W.  H. 
Hutchinson   Co. 
Kopperud  &   Heafey 
Tenney,    E.    P. 

HARDWARE  DEALERS 

Emeryville   Hdw.    Co. 
Maxwell   Hardware  Co. 
HARDWOOD  DEALERS 

Strable   Hardwood  Co. 

HARDWOOD  FLOORS 

-ironsen.    H. 
Royal  Floor  Co. 
HAULING   A   TEAMING 

Bartram,  R.  w. 
Maddox   &    Co.,    Benj   H. 

HEATING  .VND  VENTI- 
LATING 

Bay   Engineering  Co. 
City  Cornice  Co 
Doell,  C.  T 
Fiuren  &  Arneson 
Frazee.  L.  D. 
Johnson,  A.  6 
Xotting-ham,   W    K 
Scott  Co. 
Golden,   Dow  C,   Cr.. 

HE.VTI.XG  .4.PPLI. 
ANCES 

-1  ac.    Gas    Appliance    Co. 

,.,,    ""^I^OW   TILE 

California    Brick    Co 

Co!™"'"''  ^'""^  ^"'^^ 
"lie?;  ""*•  O^l^'and 
Gladding  McBean  Co. 

HOUSE  MOVER 

i^enderson,    H.    B. 

INSURANCE  AND 
BONDS 

Clay    Hotchkiss  & 

•schroeter 
-Vash,  E.  H     X-  «,.„ 

Sp«jg,er2.-,^rase? 
Taylor,  A.  J.  &  Co. 

IRON  WORKS 

,  (Structural) 

•  ansen  Iron    Works 
Judson   Mfg.   Co 

Stobl.e  &   Romak 

IRON  WORKS 
(Ornamental) 

Frauneder,   c 
Jansen    Iron    Work-s 

•stobbe  &  Romak 

LANDSCAPING 

Tenney,  E.  P. 

IjATHlNG   «    PURRiNC 
Buseck,    C.         "^"«l-^G 
•Garcia,  w    R 
-^^Teer  &"  Stevens 
oimons.    H     j 

LATHING^  PI,ASTER- 

See^Plastering  Contrac- 

LIGHTING      PIXTfri»li-« 

•Maxwell  Hardware^* 
Roberts  Jifg.  Co 

LIME.    SAND    AND 
CEMENT 

see  Building  Materials 
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LI  MBICR    A\n    MILL 
\%'UilK 

iJUickinaTi    LiimlK-r  C"., 

E.  L. 
Hunter  Lumber  Co. 
llogan    Ltiiinber  Co. 
Naiional   Mill  >,.-   Lumber 

Co. 
Oakland  Planing  Mill 
I'aoillc   Mtg-.   Co. 
Sunset    Lumber  Co. 
Tilden    Lumber  Co. 
Wadrtell  Lumber  Co. 
K.   K.   Wood  Lumber  Co. 
l>annom    Uro.s.    Mfg.    Co. 

LI 

Ca!: 

.H.VCiXKSITE 

Kibrestone  «:  lioofing  Co. 
Petrium     Sanitary     Sink 
Co.  1 

Swords,  Allen  B. 
VVaterhouse- Wilcox    Co. 

MANTEL,!*   AND   TILE 

liobt.  Howden  &  Sons 
Rigney  Tile  Co. 
Scott  Co.    irioor  tile) 

SI.4RBLE 

l;ay  Cook  .Marble  Co. 

MASTIC  FLOORS 

1  Joodmundson,    A.    K. 

MET.4.L    LATH 
Truscon  Steel  Co. 

MILL   WORK 
See  Lumber  and  Mill 
Work 

MIRRORS 
CobbleUick-Klbbe    Glass 
Co. 


MORTAR 
(Ready    Mixed; 

Oakland    Lime  & 'Jtmeiit 

Co. 

MOSAIC  WORK 
Uowden,    Uobt.    &    Son. 
Oakland       Concrete       & 

Terrazzo   Co. 
lUgney  Tile  Co. 

.MOTOR     DR.\V.4.GK 
iladdo.K   &   Co.,   Eenj.    H. 

ORN.VMENTAL     IRO.N 
Frauneder,  C 
Jansen    Iron    Works 
Pacific    Iron    Work.s 
Siobbe  &  Romak 
PAJNTIXG     CO.\TRAC- 

TORS 
P!urr  &  Sons 
Blumert,   W. 
Devert,   H. 
Frieberg,  C. 
Hansen,  Edw.  L. 
Irwin,  C.  E. 
Johnson.  Bert.  T. 
McManus,    Harry 
Xettleton,  C.   E. 
Pollard.  Jr..  W.  H. 
Pacific         Painting;        & 

Roofing    Co. 
Reymann,  A. 
Uutgers,  B. 
K-mith  &  Seekins 
Simmons    &    White 
Sparwa.oser.   Chma. 


.Siein.  I..  H. 
SwedberE,  V.  E. 
York,  B.  J. 
l:<aly.  J.  W. 
I>'iw.  Harry  R. 
Turgeon,  J.  A. 
Thomas.   E.   C. 

PAINT,  OIL   A.VIJ   V.\R- 
NISHES 

I'oNvney  Paint  &  fJlass 

Co. 
Dow,   Harry   R. 
Kriedman  Co. 
Fuller,  W.  P..  Co. 
.Vi-lson  &  Co..  Chris. 

PATENT  CHIMVBYS 

i;ay    Engineering    Co. 
I'ity  Cornice  Co. 
Fiuren  &  Arneson 

PL.ANI.\G    MILL 
S>;e     Lumber     and     Mill 

\Vork. 

PLASTERING  COX- 
TRACTORS 
.Vustin,  W.  C. 
Hovd  F.  Lindsey 
Uodln,  W. 
inausen.  F. 
Ohilders,  H.  A. 
OlNOn,   Geo. 
libinger,  Michael 
Glimme.    T. 
Hillam,  A.  J. 
Haverty,  il. 
Lester.  Geo.  C. 
Little.  Wm.  H. 
Madsen.   Peter  C. 
Makin.    Wm. 
Rule.    J.    W. 
Rh'.dy  &  Garcia 
Sexion.  T.   D. 
Thomsen.    John 
PLASTERIXt;     (Orna- 
mental) OR  PL.*S- 
TKR   PARIS 
Feirero.  F. 
Ui'ivenone.    E. 
Woods,  J.    P. 
PLl'MBING     CO.NTRAC- 

TORS 
Cation.  Thos.   U. 
Cruz,    J.    B. 
Doell.  C.  T. 
Gr.iham.  W.  H. 
Kankin.  Jas.,  &  Son 
Seott  Company 
Picard,   Wm.    Henry 
PLI;MBING      SUPPLIES 
ijrane    Co. 
Kinney  Co.,  R.   W. 
.Mark    Lallv    Co. 
.<iulsaft  Co. 
Tay,  George   H.,   Co. 
PRINTING    A.    RUBBER 

8T.VMPS 
Dowdle     Printing-    & 

Pubber   Stamp    Co. 

ROCK,    SAND    AND 

CEMEXT 

See    Building    Materials. 

ROOFING    CONTRAC- 
TORS 

Bender,    J.    W.,     Hoofing 

&   Paving  Co. 
Brown,     H.     C,     Roofing 

Co. 
Bradhoff,  P.  F. 


KibrcBtone    &    Roofing 

Co. 
Goodmund.son,  .\.   K. 
Xati(/nal     Koofing    Co. 
Oakland    Uoofing    Co. 
Pacific    ItoofinK  Co. 
I'ac.     PaintinK    &     R..of- 

ing   Co. 
Tyler.    G.    L. 
Weslfrn    UooflnK    Co 
\\iliian)s.    C.    G. 

HOOFING     MATERIALS 

The    ParalHne    Co.s.    Inc. 

ROOFING   TILE 

California    Pottery  Co. 
Fibrestone    &    Roofing 

Co. 
Cladding  McBean   &  Co. 

SASH    AND    DOORS 

California    Door   Co. 
Waterfront  Sash  &    Door 
Co. 

SCREENS   &   SCREEN- 
DOORS 
California    Door   Co. 
Simpson.  W.  C 


SEWER  PIPE 

Calif.  F'ottery  Co. 

•  Madding  McBean   &   Co. 

SHEET  MET.4L 
WORKS 

Bay    lingineering  Co. 
Bell.    James    L. 
City  Cornice  Co. 
Dickson    &    Holbrook 
Fiuren    &    Arneson 
Golden    Co..    Dow   C. 
McDonald    &    Moore 
tJaklan.l   .Machinery  Co. 
Yager  .Sheet  Metal  Wks. 
SHEET   MET.AL 
(Ship  Work) 
Golden.    Dow   C.  Co. 
SI.VK     UOARD.K 
Petrium     Sanitary     Sink 

Co. 
Rigney    Tile    Co. 
Swords,  Allen  B. 

SKYLIGHTS 
See  Sheet  Metal   Works. 
See    Glass    and    (Jlazing. 
SPRAYING     COXTR.\<- 

TORS 
Devert.    J.    Howard 
Ingram,  W.  H. 
Machine  Spray  Paint  Co. 
Pneumatic       Whitewash 

Co. 

STAFF  &  STL'<CO 
Giovenone,  E. 
Ferrero,  P. 
Woods,  J.  P. 

STE.A.M    HEAT! NO 
Doell.  Carl  T. 
Frazee.  L.  D. 
Graham,  W.  H. 
Mork.   Walter 
Nottingham,  W.   K. 
Bayo   Engineering  (!:o. 
Rankin.    James   &   Son 
Scott  Co. 

STEEL 
See    Structural    Works 


^'l'KKI.^IIeiiif<>ri*ine 

Judson  Mfg.  Co. 
Truscon    Steel    Co. 
Wet.-nhall    Co.,     W.    S. 
Callaha-n    &    Morehouse 
llerrick    (:•:.    S.    S. 

STEEL    N.\SH 

Tru.won    Steel   Co. 


STORE  FRONTS  * 

MET.\I,      MOl  LDINGS 

Kawneer   Mfg.   Co. 

STREET  COXTR.*C- 
TORS 

Bate.s   &    Koreland 
Hutchinson    Co. 
Kopperud  &   Heafey 
STRI'CTURAL    IRON 
WORKS 
Janseai    Iron    Works 
ludson   Mfg.  Co. 
Pacific   Iron   Work.» 
Stobhe  &  Romak 


Co. 

TERR.\     «OTTA,     SEW- 
ER A   CHI.MXEY    PIPE 

Calif.    Pottery   Co. 
Gladding   .McBean   &   Co. 

TERRAZZO 

iiec  Mosaic  Work. 
TILE  IBuildine-HolIun  I 

California   Brick   Co. 
Gladding   -McBean   &   Co. 

TILE    tCeramic) 
llowden.   Robt..  &   Son 
Rigney   Tile  Co. 
Scott  Co. 

TTI.E      .Manufacturers 
Brockhur.st.     Edw.     .A. 

TILE    (Rooflns) 
Gladding    .McBean    & 

Co. 
Fibre.slone    &    Kooflnir 
Co. 

TRUCKING 

See   Motor   Drayage. 
WALL    BOARD 
Chas.    Christensen    Co. 
The    Parattine    Cos.    Inc. 
WALL     PAPE»    H.4NG- 

ER8 
See     Painting     Contrac- 
tors. 

■W.ITER     HE.\TBR8 
I'ac.    Gas    .\ppliance    Co. 

W.tTERPROOFIXt; 
Duroxo    Mfg.    Co. 

WHITEWASHING 
Pneumatic     Whitewash- 
ing   Co. 

WI.NDOWS 
Kawneer  Mfg.  Co.  (Sim- 
plex) 
G.  .V.  Shuster  (Hauser) 
■WINDOW    SCREENS 
The  Calif.  Door  Co. 
W.   C.   Simpson 


D.VT.t     AVAILABLE    ON    FOREIG.N 
rO.VSTRlCTIOX     CONTRACTS 


Construction  companies  interested 
in  foreign  contracts  may  obtain 
through  the  Associated  General  Con- 
!  factors  of  America,  Munsey  BIdg.. 
Washington,  D.  C.  notice  of  contracts 
to  be  awarded  in  foreign  lands  and 
such  information  as  the  prospective 
bidder  may  require  In  Investigating 
and  estimating  individual  projects. 
This  service  is  made  possible  by  coope- 
ration with  the  Bureau  of  Foreign  and 
Domestic  Commerce  of  the  Department 
of  Commerce,  which  is  rapidly  build- 
ing up  an  efiiclent  report  service  cov- 
ering prospective  work,  sources  and 
prices  of  materials  and  such  special 
information  as  may  In  specific  cases 
be    reqalred. 

A«  reorg.:nized  by  Secretary  Hoover, 
the  Bureau  of  Foreign  and  Dome.'<tiC 
Commerce  is  able  to  obtain  promptly 
by  cable,  as  well  as  by  special  written 


report,  from  American  Consuls  and 
special  representatives,  a  great  amount 
of  data  for  construction  companies 
heretofore  inaccessible  in  time  for  ad- 
equate investigation.  Since  foreign 
contratrts  crencrally  necessitate  per- 
sonal investigation  by  a  company  rep- 
resentative before  a  bid  can  safely  be 
submitted,  the  bureau  has  made  ar- 
rangements for  faciiltating  the  repre- 
sentative's work  In  a  foreign  country. 
He  may  now  obtain  from  the  bureau 
letters  of  introduction  to  proper  for- 
eign ofiicials  and  business  houses,  and 
In  South  America  may  obtain  the  as- 
sistance of  special  agencies  in  con- 
ducting his  investigations.  Through 
this  service  which  the  bureau  Invites 
construction  companies  to  use.  it  Is  an- 
ticipated that  many  of  the  uncertain- 
ties attending  foreign  work  may  be 
eliminated  and  that  American  com- 
panies may  find  It  profitable  to  enter 
the  foreign  Held. 


Ill  ILI)    VOW 


"People  can  build  a  home  now  and 
come  nearer  to  getting  value  received 
lor  every  dollar  they  put  Into  It  than 
lor  many  years  heretofore."  says  Ro- 
!•  y  i?.  Kooser  of  the  San  Jose  Build- 
■  Js'  Exchange.  "During  the  war  when 
I  lie  housing  shortage  was  acute,  home- 
s.-ekers  were  prevailed  upon  to  build 
instead  of  try  to  remt.  They  built  a 
home  on  borrowed  money  at  the  rate 
'■f  >'3  a  thousand  payable  In  120 
Months.  By  the  time  had  put  up  a 
«l"lii>  house  and  paid  Jinoo  for  a  lot. 
plus  the  necessary  taxes  and  Improve- 
rnciii.  iheir  house  was  costing  about 
■•:'•  a  month,  which  is  too  much  rental 
i"r  the  average  wr>rkinB  man.  and  be- 
<Mles.  the  house  was  Inferior.  They 
ucr.-  getting  a  house  which  in  normal 
I   mes   was  worth  ali..ut    UTiOii   • 


."^•lam     Is    one    of     the    three    greatest 
rice  exporting  countries   In    the  world. 
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Contracts    Awarded    Liens. Acceptances.  Eh 


BUILDING  CONTRACTS 


SAN  FRANCISCO  COUNTY 


Th 

e    following    is 

an     index    fo 

r    the 

ccnti 

acts  for  this  issue; 

No. 

Contractor 

Amt. 

:ii)4  7 

Bi-ower 

Oak 

31118 

W    P    11   K 

K.'.rrell 

7552 

3U4H 

Uaddini 

owner 

5000 

an  50 

(Carlson 

owner 

4000 

XD^l 

.N'unan 

.\Urritt 

1800 

-.iUu-I 

Mausch 

G laser 

290'J 

:i(l.53 

Sharon 

Owner 

•22000 

3054 

Glenn 

Barrett 

1000 

3055 

Hoftman 

Owner 

25000 

305U 

Smyth 

Vukicevich 

996.-. 

3057 

Rosenfelfl 

lleeder 

600 

3068 

Barbera 

Owner 

4000 

30511 

Horstmeyer 

Horstmeyer 

1950 

3060 

Lurie     • 

Vukicevich 

40000 

3061 

Reniensperger 

Lawson 

13044 

3062 

Same 

Schwartz 

575 

3063 

It-ani  e 

Shenehan 

443 

3064 

Same 

Lawson 

530 

3065 

Valencia 

Adler 

10200 

3066 

Aronson 

OReilly 

13987 

3067 

Teesdale 

Ginley 

1000 

3068 

Clavere 

Owner 

500 

306il 

Barman 

Zane 

»uU 

3070 

Heller 

tiwner 

2000 

3071 

Watson 

Owner 

7000 

3072 

Fischer 

Watson 

7000 

3073 

Nelson 

Owner 

4000 

3074 

Homes 

Wood 

4495 

3075 

Silberstein 

Dcmarais 

16865 

3076 

KuU 

Moren  . 

1110 

3077 

Federal 

Crittal 

3717 

3078 

Davis 

Quandt 

1240 

307a 

Anglo 

Scott 

1292B 

30SO 

Klemme 

Hemminga 

17742 

3081 

Peters 

Owner 

6000 

3082 

Harnett 

0\vner 

7000 

30S3 

Craymile 

Leigh 

6000 

3DS4 

Rosenfeld 

Barrett 

20000 

3085 

Somervell 

Pearson 

650 

3086 

Key 

Nyman 

950 

30S7 

Lagomarsino 

Hamilton 

19000 

3088 

McLean 

Owner 

750 

3081) 

Chinese 

Brum  fie  Id 

23Q0 

30!)0 

Foster 

Foster 

2000 

30111 

V'oorhies 

Voorhies 

20000 

^0112 
30113 

Altshuler 

Vogt 

29873 

Buckley 

Owner 

1200 

3094 

\andall 

MacDonald 

11000 

30115 

Stevens 

Owner 

500 

30116 

Pancino 

Owner 

500 

311H7 

Pasqualeiti 

Owner 

5U0OO 

30HS 

S    1-    To 

owner 

1500 

3099 

Kresteller 

Hardy 

13670 

310U 

Harder 

Owner 

5600 

3101 

New   lira 

Owner 

5700 

3102 

Katz 

Zimmerman 

750 

3103 

Cotter 

Owner 

KSO 

3104 

Kincanon 

Owner 

22500 

3105 

Hanson 

Owner 

5500 

3106 

Dorey 

Prout 

7398 

3107 

Rosenfeld 

Barrett 

21820 

PERMITS 

SIGN 

(3047)  COl:.  BROADWAY  &  SANSOME 
Krect   raise    wood   letters   on    bidg. 

Owner — Marcus    Brower.    Premises. 
Architect — None. 

Contractor —  Oak  Sign  Works.  53U 
Pine  St.,  San   Francisco.  $500 

ALTERATIONS 

(3048)  NO.  951  BRANNAN.  Altera- 
tions and  minor  additions  to  ware- 
house. 

Owner— \V.    P.    R.    R.    Co..    Mills    Bldg.. 

San  Francisco. 
Architect — None. 
Contractor — Farrell    &     Reed    Co..    180 

Jessie  St.,  San  Francisco.  J7552 


FUAMK    FLATS 

(3049)      N    FILBERT    137-6    E    Laguna. 

Two-story  and  basement  frame  (2) 

Hats. 
Owner — Joseph     Gaddini.     1862     Filbert 

St..   Stin   Francisco. 
Architect — None. 
Day's   work.  $500ii 


RESIDENCE 

(L'OoU)  N  ROLPH  78  E  Naples.  One- 
story  and  basement  frame  resi- 
dence. 

Owner — J.  Carlson.  :!1  Rivoli  St..  San 
Francisco. 

Architect — None. 

Day's   work.  ?4«0ii 


DWELLING 

(3051)   W  .SEVENTEENTH  AVE  200  X 

Irving.      One-story    and      basement 

frame  dwelling. 
Owner — J.    J.    Nunan.    33    Franklin    St.. 

San   Francisco. 
Plans  by  Contractor. 
Contractor — G.    M.    Merritt.    3014    Geary 

St.,    San    Francisco.  SlSOi) 


ALTERATIONS 

(3052)  NW  VALENCIA  &  TWENTY - 
Third.  Alter  store;  install  brick 
bake   oven. 

Owner — Frank    Mausch.    1196    Valencia 

St.,    San    Francisco. 
Architect — None. 
Contractor — J.   P.  Glaser.  180  Jessie  St., 

San   Francisco.  ?2900 

STORES 

(3053)  NW  MISSION  &  NEW  MONT- 
gomery.  Two-story  and  basement 
Class  C  stores  and  ofnces. 

Owner — The  Sharon   Estate  Co..  Sharon 

Bldg..   San   Francisco. 
.Architect —  George      W.      Kelham.      30i 

.Sharon  Bldg..  San  Francisco. 
Day's  work.  $22.00" 

STATION 

(3054)  SE  NINETEENTH  AVE.  AND 
Lincoln  Way.  One-story  steel  ser- 
vice station. 

Owner — Glenn   &   Burge.  Cr.  Contractor 
Contractor — Barrett  &  Hilp,  918  Harri- 
son  St.,   San   Francisco.  ?lu, 

APARTMENTS 

(3055)  SE  TWELFTH  AVE  &  L.\KE. 
Three-Story  and  basement  frame 
(9)  apartments. 

Owner — C.    S.    Hoffman,     1541    Howard 

St.,  San   Francisco. 
Architect — C.    O.    Clausen.    1128    Hearst 

Bldg.,   San   Francisco. 
Day's  work.  $25.00ii 

RECORDED 

STORE    BLDG. 

(3036)      S  GEARY  162-6  W  Jones  W  2") 

xS    137-6.      All    work    for   one-story 

and    basement    reinforced    concrete 

store    building. 

Owner — Thos.  U.   Smyth.  Schroth  Bldg. 

San  Franiiseo. 
.\rchitect — August  G.  Headman.  57  Post 

St..  yan   Francisco. 
Contractor — Vukicevich    &    Bagge.    ISn 

Jessie  St.,  San  Francisco. 
Filed  Dec.    16,   '21.      Dated   Dec.   8.  '21. 
Foundation    and    concrete    walls 

poureil  i<t  1st  Hoor  joists  set..?190ii 
Concrete      poured      and      finished 

roof    on     2.'i7:i 

Completed  and  accepted 3000 

Usual   35  days 2492 

TOTAL  COST,  ?996.i 
Bond,  $5000.  Sureties,  J.  H.  McCallum 
and  A.  L.  Vercevich.       Limit,  10     days. 


Forfeit,    $50.      Plans    and    specifications 
filed. 

NOTE: — Permit       reported       D|^c.     9. 
1921.      No.    2973. 


EXCAVATING.   ETC. 

(3057)  NW  POST  AND  JONES  W  91-S 
xN  68-9.  Excavating.  grading, 
bulkheading  to  underside  of  con- 
crete slab  of  all  stores  and  alley 
way  at  N  side  of  building. 

Owner — John  Rosenfelds  Sons.  Mer- 
chants' Exchange  Bldg..  S.  F. 

Architect — Samuel  L.  Hyman.  Poxcroft 
Bldg..  San  Francisco. 

Contractor — .\.  J.  Reeder,  180  .Tessie  St., 
S-an  Francisco. 

Filed  Dec.  16.  '21.     Dated  Dec.  14.  '21. 

On  completion    $500 

TOTAL  COST,  $500 

Bond,  none.     Limit.  6  — .     Forfeit,  none 

Plans  and  specifications  filed. 


RESIDENCE 
(3058)      VV      JONES 

Two-story     and 

residence. 
Owner — A.    Barbera.    2344- 

San  Francisco. 
.\rchitect  —  Righetti   &    Hirschfeld.    12 

(ieary  St..  San  Francisco. 
Day's  work.  $4000 


93-9   N      Lombard, 
basement      frame 


Jones    St., 


DWELLING 

(3059)      VV      MARKET      60    S      Douglas. 

One-story      and      basement      frame 

dwelling. 
Owner — C.  Horstmeyer.  31  Ord  St..  San 

Francisco. 
.\  rch  i  tect — None. 
Contractor —    \Vm.   Horstmeyer    Co..    31 

Ord  St..  San   Francisco.  $1950 

FILM  EXCHANGE 

(2060)  NE  TURK  AND  LEAVEN- 
worth.  Two-story  and  basement 
reinforced  concrete  film  exchange. 

C>wner — Louis  R.  Lurie.  Mills  Bldg.. 
San  Francisco. 

Architect — .Albert  Schroepfer.  1105  Ne- 
vada Bank  Bldg..  San  Francisco. 

Contractor  —  Vukicevich  &  Bagge.  180 
Jessie  St..  San  Francisco.         $40,000 

FRAME   FLATS 

E  ASHBURY  125  S  Fulton.  Two-story 
and  basement  frame  (2)  flats. 

Owner — Morton  and  Pauline  Kresteller. 
Hampton   Court   Apts..   S.   F. 

Plans  by  Contractor. 

Contractor — A.  M.  Hardy,  6217  Califor- 
nia St..  San  Francisco.  $13,670 
NOTE. — Recorded    contract      reported 

Dec.    16.    1921.   No.   3044. 


RECORDED 

BRICK  BLDG. 

(3061)  NW  GE.A.RY'  &  SECOND  AVE. 
W  61-5xN  100.  Grading,  concrete, 
brick,  iron,  carpentry,  mill,  hard- 
ware, roofing,  sheet  metal,  marble 
and  folding  doors  and  wire  netting 
for  one-story  brick  building. 
Ow-ner — Ulrich   F.      Remensperger.      695 

Dolores  St..  San  Francisco. 
Architect — T.    Paterson    Ross.    310   Cali- 
fornia St.,  San  Francisco. 
Contractor — A.   W.  Lawson.     180  Jessie 

St.,  San  Francisco. 
Filed  Dec.  17.  '21.     Dated  Dec.  14.  '21. 
On  1st  and  13th  of  each  month.      75% 

Usual    35    days 25^0 

TOTAL  COST.  $13,044 
Bond,  none.  Limit.  50  days.  Forfeit, 
none.     Plans  and  specifications  filed. 

NOTE: — Permit      reported      Nov.      15. 
1921,  No.  2699. 
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(:t(I62)      liLiECTRK-   W  OKK  ON   ABOVK 
(Contractor  —  Schwartz    Blec    Co.,    922 

Clement  St..  San   Francisco. 
Filed  Dec.   17.  'SI.     Dated   Deo.  U,  'ai. 

Payments    same    as   above 

TOTAI..  COST.  $'m'. 
Itond.  none.  L,imit.  30  days  after  ready 
for  same.  Furreit.  none.  Plans  and 
specitications   tiled. 


(3063)  PAINTlNti    OX    ABOVH. 
Contractor — -Shenehan    &   de   T'.ord.    1040 

Howard  St..  San  Francisco. 
Filed  Deo.   17.    21.     Dated  Dec.  14,  '21. 

I'avments    .same    as    above 

TOTAL  COST,  M4:! 
Itond.  none.  Liraii,  3"  days  after  ready 
for  same.  Forfeit,  none.  Plan.*?  an.l 
specitications   liled. 

(3064)  H1,UMBIN(;    AND      SI-;\VKUIN<3 
on  above. 

Cjiitractor— Herman    Ijawson.    180    .Tea- 

sle  St.,  .San  Francisco. 
Filed  Dec.   17.  '21.     Dated   Dec.   II.  '21. 

rayments    same    as    above 

TOTAL,  COST.  $.j3n 
l^ond  none.  Limit,  20  days  after  ready 
for  same.  Forfeit,  none.  Finns  and 
sneciflcations   Hied. 


APAKTMK.NTS 

(SOU.-.)  VV  TWENTY-.VINTH  .WK  2"" 
.\'  Clement.  \\l  work  except  elec- 
tric ti.\tures.  shades  and  hardware 
for  two-story  and  basement  frame 
(4)  apartments  of  three  rooms  each 
Owner — Ella    T.    Valencia.     701     Taylor 

St..  San  Francisco, 
rians  by  Contractor, 
("ontraclor — Klaus  Adier.   1908   Webster 

St..  San  Francisco. 
Filed  Dec.  17.  '21.     Dated  Dec.   1.5,  '21. 

Frame  up  and  roof  covered J2.')5ii 

Brown   coat   on 2r)50 

Completed     2.t.'>« 

Usual  35  days 25')" 

TOTAL  COST,  $10,2011 
Bond.  none.  Limit,  90  days.  Forfeit, 
plans  and  specifications,  none. 

NOTE: — Permit   reported   Dec.  4.   1921 
.No.   3018. 


I'LASTEKIKC 

(3066)  XE  XEW  MONTCOJIERV  AND 
Mission  (Crossley  BIdg. )  Plaster- 
ing for  building. 
Owner — A.  Aronson.  L.  Metzger  and  L. 
Schoenberg.  Merchants'  Exchange 
BIdg..  San  Francisco. 
Architect — Mel.  1.  Schwartz.  Nevada  Bk. 

Bldg..  San  Francisco. 
Contractor — Francis    O'Reilly.    180    .Jes- 
sie St.,  San   Francisco. 
Filed  Dec.  17,  '21.     Dated  Dec.  13.  '21. 
5th  &  6th  floors  white  coated.  $2622.50 

4th    floor   white   coated 2622.50 

3rd  floor  white  coated 2622.50 

Completed    and    accepted 2622.50 

Usual    3S    days 3497.50 

TOT.\L  COST.  $13,987.00 
Bond,  none.  Limit.  45  days  after  Dec. 
14.  Forfeit,  plans  and  speriflcations, 
none 


ALTERATIONS 

(3067)      E  FOURTH  AVE  175  S  Clement 

Remove    old      and    construct      new 

steps,    electric    work    and    painting 

for  dwelling. 
Owner — Sara  Teesdale.  314  Fourth  Ave., 

San  Francisco. 
Architect — None, 
.'ontractor — E.     Ginley.     131     5th     Ave., 

San  Francisco.  $1000 


Architect — None. 

Contractor--W.    i:.    Zane,    114    Kuss   St., 
.San   Francisco,  $'.)L'0 


ALTEISAllONS 

(3(170)      N    JIARKET    825    E    City    Mall 

Ave.      He-arrange    partitions,    etc., 

for  two  stores. 
Owner— Walter    S.    Heller,    Mills    Bldg.. 

San    Francisco. 
Engineer — i.:iareiice   Heller,  57   Post  St.. 

San    Francisco. 
Pays    work.  J2000 


ALTERATIONS 

(3068)      NO.     1756    GEARY.       Construct 

open  porch  for  residence. 
Owner — Y.    ciavere.    Premises. 
.\rchltect — -N'one. 
Day's  work.  J500 


.\LTERATIOXS 

(3069)      NO.    1675    HAYES   ST.      Cem'-iii 

front;  terrazzo  steps,  etc.,  for  Mats. 
Owner — B.   Barman.    1585   Page  St.,  San 

Francisco. 


FRAME    FLATS 

(3071)      E    SEVENTEENTH    AVE    131-2 

S   Anza.      Two-story   and    basement 

frame  (2)  flats. 
Ownr — G.       E.     Watson    Bldg.      Co.,    280 

17lh  Ave.,  San  Francisco. 
Architect — None. 
Day's  work.  ?70i|ii 


FRA.ME  FLATS 

(3073)       E    SEVENTEENTH    AYI-Z    17.'.    S 

Anza.      Two-story      and      basement 

frame  (2)  flats. 
Owner — ,Mr.    .%nd    Mrs.    S.    Fischer.    14  1" 

ciemei.t  .St.,  San  Pranoiseo, 
Ai  Chi  ten — None. 
Contractor— C.    E.      Watson    Bldg..      Co.. 

280    17th    Ave.,    S.    F.  If70l)" 


DWELLING 

(3073)      E      FORESTSIDE     25  S     Ulloa. 

Two-story      and     basement     frame 

dwelling. 
Owner — F.    Nelson      i.>i      Sons,    2      West 

Port.ll    Park.    San    Francisco. 
Arch  i  tect — None. 
Day's    work.  $1000 


RESIDENCE 

(3074)      LOT     21     BLK     22,    St.    Francis 

Wood   Extension   No.   2.     Two-story 

and    basement    frame    residence. 
Owner— Homes    Loan    Corporation,    278 

Post   St..   San    Francisco. 
.Vrchitect — Norton     O.     Wood.     23     Fort 

Mi  ley.   Calif. 
Contractor — Norton    O.     Wood.    23    Fort 

Miley.  Calif.  $449.'. 


FRAME    FLATS 

(3075)  W  WEBSTER  137-6  S  Mc- 
Allister. Two-Story  and  basement 
frame   (4)   flats. 

Owner — Louis  Silberstein,  1092  Mc- 
Allister  St..    San    Francisco 

Architect — None. 

Contractor — W.  B.  Demarais.  732  Page 
St..   .San    Francisco.  $16. Stir. 


ItF.CORDEI) 

DWEl.LlNtJ 

(3076)  W  WEBSTER  82-6  S  Haight  S 
27-8x110.  ("arpenter  work  for  al- 
terations to  one-story  frome  dwig 

Owner — Alfred  c.  and  Elizabeth  ICull. 
141   Webster  St..  San  Francisco.     ' 

.\rchitect — G.  Moren.  125  Falcon  .\ve.. 
San    Francisco. 

Contractor — George  Moren.  125  Falcon 
Ave..   San   Francisco. 

Filed  Dec.  19.    21.     Dated  Dec.  17.  '21. 

Completed     $500 

Balance   $610   in   monthly  install- 
ments of  $40,  including  interest 

of    K'/iVc    

TOTAL  COST,   $1110 

Lond,    limit,    forfeit,    none.      Plans    .ind 

speciflcations  tiled. 

NOTE — Permit    reporl.-d    Deo.   15.   1921 

No.    3032. 


On    10th   of   eacli   inonlli 86% 

Usual    35  days Balance 

TOTAL  COST.  $3717 
Bond.  $41,859.  Surety.  Fidelity  &  De- 
posit Co.  of  New  York.  Forfeit,  none. 
Plans  and   specifications   Hied. 


BANK    BLDG. 

(3077)    NW    BATTERY    .\ND   SANSO.Mi: 

W  275xN  119-6.     Steel  sash,  frames 
.     and     mulllons    for    front    vestibule 

and    court     walls     for    seven-story 

Class   A   bank    building. 
f)wner — Federal    Reserve    Bank    of    San 

Francisco. 
.\rcbltec!--Geo.       W.    Kelham,      Sharon 

Bldg.,   San   Francisco. 
Contractor— Crittal    (_'asement    Window 

Co. 
Filed  Dec,   19.  '21,     Dated  Oct,   1,  '21, 


ALTERATIONS 

(31178)  NE  FIR.ST  275  SE  .Market  SE 
'.I1-8XNE  I37-B.  Painting,  finish- 
ing, tinting,  etc..  for  alterations 
to  Class  C  building. 

Owner — Mercantile  Trust  Co..  Tr.  Est. 
Horace   and   Norris    K    Davis. 

Architect  —  .Nathaniel  Blaisdell.  255 
California  St..  San   Francisco. 

Contractor — A.  (juandt  &  Son.  180  .les- 
sie   St.,  San    Francisco. 

Filed  Dec.   19.  '21.      Dated  Dec.  12.  '21. 
Interior   and    exterior    1st    coat..$40« 

Completed    and    accepted 53o 

Isual    35    days 31" 

TOTAL  COST.  JU'Ki 

Bond.   $620.      .Sureties,   ,1.    Harold   Joh'ii- 

son  and  .1.  E.  Marcoux.     Limit.  40  day.s. 

Forfeit.    )520.       Plans    and    s|.eci(ical  Ions 

nied. 


ALTERATIO-NS 

(3»79)       .NW     SA.N'.SOilE     ANI>     .^ITI'I-:  I; 

—    138-4%xVV       122-9.         Plumbing, 

tanks,   motors,   etc..    for   alterati.ms 

and  additions  to  building. 
Owner — Anglo    &    London    Paris    Natl. 

Bank  of  San  Francisco. 
Architect — Geo.      W.      Kelham,     Sharon 

Bldg.,   San  Francisco, 
Contractor — Scott    Co..    243    Minna    St  . 

.San    Francisco. 
Filed  Dec.  19,  '21.     Dated  Dec.  15,    ^l. 

On    10th   of  each   month V59; 

Usual    35   days 25% 

TOTAL  COST,  $12.92H 
Bond.  $6463.  Surety.  New  .Amsterdam 
Casualty  Co.  Limit,  forfeit,  none.  Plans 
and     speoifloalions    filed. 


FLATS 

(30S0  B  Dolores  260'  N  19th;  three- 
story  and  basement  frame  (6) 
flat!. 

Owner — Bertha  Klemme.  47  Ashbury 
Street. 

.\rch  i  tect — None. 

Contractor — W.  L.  Hemminga,  47  Ash- 
bury Street.  $17,742 


RESIDENCE 

(3081)  E  15lh  Ave.  174'  .N  Cabrillo. 
Two-story  and  basement  frame 
residence. 

Owner — J.    M.    Peters,    1010    Balboa    St. 

.Vrchitect — None. 

Contractor — Day    work.  $6,000 

FLATS 

(3082)  E  48th  Ave.  150'  S  Cabrillo. 
Two-Story  amd  basement  frame  (4) 
flats. 

Owner — Geo.    F.    Barnett,    516   O'Farrell 

Street, 
.Architect  —   Edward     E.      Young.      251 

Kearny  Street. 
(Contractor — Day     work.  $7,000 


STORE    &    FLAT 

(3083)     S    Geary    107'    6"    W    23rd    Ave. 

Two-story    and    basement    frame    store 

and  flat. 
Owner — R.    Craymlle,    840    46th    Ave. 
.Vrchitect — E.  E.  Young.  251  Kearny  St.. 

S-tn  Francisco, 
('.infractor — David  Leigh.  840  44th  Ave 

San    Francisco.  $600o 


STORE 

(3084)  N  W  Jones  and  Post  Streets. 
Oiie-story    concrete    store. 

Owner — John  Rosenfelds  Sons,  Mer- 
cha/nts   Exchange    Bldg. 

.Vrchitect — Samuel  Lightner  Hyman, 
68  Post  Street. 

Contractor — Barrett  and  Hllp,  918  Har- 
rison   St.  $20,000 


A  LTERATIONS' 

(3085)  822  Leavenworth  Street.  Un- 
derpin with  brick  three-«tory 
buildinv. 

Owner — Mrs.  Gabrielle  L.  Somervell, 
622    Leavenworth    St. 

.Vrchitect — None. 

Contractor — N.    H.    Pearson.  f(60 
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ADDITION 

(3086)  3193  Mission  Street.  Tliree 
rooms  and  bath  addition  for  resi- 
dence. 

Owner— L.    Rey.   3193   Mission   Street. 

.\roliitect — None. 

Contractor — R.    Nyman.    71    28tli    St. 

$950 


PL.\TS 

(308  7)      10  I'n 

story      :u 

flats. 
Owner — S.     l.,agomarsino. 

Street. 
Architect — None. 
Contractor — A.       C.        Hamerton,       475 

De\vey    Boulevard.  $19,000 


II  r,i)-e  a  Creen.     Thrce- 
hasement     frame      (6) 

1507     Powell 


FOUNDATION 

(30SS)  780  Russia  Ave.  Brick  or  con- 
crete foundation,  ratproofing.  etc., 
for   residence. 

Owner — Geo.  F.  McLean.  780  Russia  St. 

Architect — None. 

Contractor — Day    work.  $750 


M.AItyUl'JK.  KTC. 

(3lis;i)  KW  PINE  AND  (IRANT  AVE. 
Construct  and  install  one  double 
faced  swinging  electric  sign  and 
construct   and   install   marquee. 

Owner — Chinese  Tea  Garden,  Prem. 

Architect — None. 

Contractor — Brumfield  Elto.  Sign  Co.. 
18   7lh   St.,  San    Francisco.  JliHOd 


UESIDEN'.'IO 

(3()llll)      E     FORTY-FIFTH     AVIO     70     N 

Lawton.      One-story    and    basement 

frame  residence. 
Owner — Mrs.   Robert     A.     Foster,     1158 

Haight  St.,  San  Francisco. 
Plans   by   Robert  A.   Foster. 
Contractor  —  Robert    A.     Foster.     IISS 

Haiglit  St..  San   Francisco.  $2(1(11) 


UKr'ORDF.I> 

i''H.\i\iio    i:iiiijnjN(_;s 

(3li:ii)  W  l<"(3URTEEN'rU  .W'l'^  IKS  S 
.Aiiza  S  48x127-6.  .Ml  work  for 
Iwo  two-story  and  basement  frame 
buildings. 

Owntr — Voorhies  Newman  Co.,  180  .Tes- 
sie  St,,  San  Francisco. 

Architect —  Wm.  F.  Gunnison.  Ili66 
Golden  Gate  Ave.,  San  Francisco. 

(-'ontractor — VV.  R.  Voorhies,  50  Di- 
visadero   St.,   San   Francisco. 

Filed   Dec.   20,  ■21.      Dated  Dec.   1.   'ai. 
NOTE — Permit  reported  Nov.   26,  1921 

No.    2840. 

Completed    $20,000 

TOTAL  COST,   $20,000 

Bond,   none.     Limit,  120   days.     Forfeit. 

plans   and    specifications,    none. 


WAREHOUSE 

(3092)  SVV  SECOND  AND  STILLMAN 
S  70x\V  120.  All  work  for  two- 
story  and  mezzanine  warehouse 
(reinforced  concrete  walls,  Roors, 
and   roof). 

Owner— Samuel  Altshuler. 

Architect — O'Brien  Bros,,  240  Mont- 
gomery St..  San  Francisco. 

Contractor — Alfred  H.  Vogt.  180  Jessie 
St.,    San    Francisco. 

Filed  Dec.  20.  '21.     Dated  Dec.   15.    21. 
On  1st  and   15th  of  each  month     7b% 

Usual    35    days.    25% $7468.25 

TOTAL  COST.    $29,873,00 

Boiid,     $14,936. .".«.         Sureties,       H.       W. 

Gaetjen   and   C.    S.    Hoffman.      Limit,    90 

days.      Forfeit.    ?L'0.      Plans   and    speci- 

tieations  filed. 

NOTE — Permit  also  applied  for  today 


ItESlUENCl'; 

(3093)  E  FOUNT.Al.N]  LiS-li  N  25th. 
One-Story  and  liasoment  frame 
residence. 

Owner — .lohn  l!uckk-.v    6::   I'oitola  Way. 

San  i^'rancisco. 
Architect — None. 
Day's   work.  $1200 

STOtiE 

(3094)  S  GEARV  35  E  Ma.-on.  One- 
story  and  basement  (^lass  c  store. 

Owner — Murray  Vandall. 


fhitect — S.    Heiman,    57  Post   St..    San 

J^'rancisco. 

ntractor  —  .MacDonald  &    Kahn.    IS'i 

Aliintgomcry   .St..    .San  Francisco. 

$n.ooii 


.\LTERATIONS 

lau'.ia)  NO.  333  MOSCOW.  Raise  dwell- 
ing, unaerpinning.  concrete  tl"or. 
etc. 

Owner — Chas.  c.   ,stc-vi-iis.   rn-mises. 

.Architect — .\one. 

Day's  work.  $uOn 


.A.LTEKATiONS 

(3096)  NO.  3423  SIXTEENTH  ST. 
Raise  dwelling;  cement  work;  un- 
derpinning, etc. 

Owner — E.    Pancino.    331    Guerrero    St  , 

San  1^'rancsico. 
.\rchitect — None. 
Day's    work.  .liS"" 

.M'.XKTMIONTS 

(3097)  VV  LAKKIN  119-6  N  Union, 
t*'ive-story  and  basement  rein- 
forced   concrete    (3U)    apartments 

Owner  —  G.   B.    Pasqualetti.  746    Union 

St.,    San    l-'rancisco. 
Architect — None. 

Day's   work.  $50, (inn 


REPAIRS 

(3098)       VV     STEUART     275     N     Mission. 

Repair       brick    wall       b.v       raising 

height  ot  same. 
Owner — Southern       Pacific        Co..         6-i 

Market  St.,  San  Francisco. 
Architect — None. 
Day's    work.  jmon 


IlISCORDED 

(3U99)       E    ASHBURV       125    S    Fulton      ^ 
25xE    100     WA    668.       All    work    tor 
two-story      and       basemeni       frame 
hat    building. 
Owner — Morton    T.    and    I'uuliiie    Kres- 
teller,    Hampton    Court     Apts..    San 
b'rancisco. 
Architect — A.    M.    Hardy.    6217    Califor- 
nia  St..   San    Francisco. 
•  ontractor — Arthur      M.      Hardy   ,    6217 

California    St.,    San    Francisco. 
Filed  Dec.  21.  '21.     Dated  Dec.  20.  '21. 

Enclosed  ready  for  root $3417.50 

Brown  coated    3417. 5ii 

Completed  and  accepted 3417. 5ii 

Usual    35    days 3417.50 

TOTAL  COST.  $13,670.00 
Bond,  $6835.  Surety,  Fidelity  &  De- 
posit Co.  of  Maryland.  Limit,  100  days. 
Forfeit,  none.  Plans  and  specifications 
tiled. 

NOTE:  —  Recorded  contract  pre- 
viously reported  on  December  16,  1921. 
No.  3044. 


PERMITS 

DWELLINGS 

.(3100)  S  ANZA  107-6  and  132-6  E  34ih 
Ave.  Two  one  and  one-half-story 
and    basement    frame    dwellings. 

Owner — John  Harder,  870  39th  Ave.. 
San    Francisco. 

Architect — None. 

Day's   work.  $2800    each 


DWELLINGS 

(3101)  W  BOCANA  150,  180-9  &  211-1 
N  Eugenia.  Three  one-story  and 
basement   frame  dwellings. 

Owner — New  Era  Building  Co..  :i2S' 
Mission  St.,  San  Francisco, 

Architect — None. 

Day's   work.  $1900    each 


.-M^TERATIONS 

(3102)  S  CLAV  100  VV  Locust.  Altei 
for  basement  garage,  cement  floor 
etc. 

Owner — Mrs.   L.   R,    Katz.   3633   Clay   i-t 

San  Francisco. 
Architect — None. 
Contractor — Louis       Zimmerman.       3011 

Buchanan    St..    S.    F.  $7,Si 

ALTERATIONS 

(3103)  NO.  2356  CALIFORNIA.  Alter 
for     three     flats;     cement     floor. 


Owner — Anna  Coffer.  Premises. 
Architect — None. 
Day's    work. 


$9811 


APARTMENTS 

(3104)      N    GROVE    124-6       VV      Central 

Ave.       Two-story      and       basement 

frame   (6)    apartments. 
Owner — Kincanon   &   Perego,  159  .S'utler 

St..   San    Francisco. 
-Vrchitect — O.    R.   Thayer,   110  Sutter  St.. 

San   Francisco. 
Contractor — Kincanon     &      Perego.     159 

Suiter   St.,   S.    F.  $22,500 


RESIDENCE 

(3105)  S  GEARY  50  E  16th  Ave.  Two 
story  and  basement  frame  resi- 
dence. 

Owner — John       E.    Hanson.      572       22nil 

Ave.,  San  Francisco. 
Architect — J.    Geary.     1316    Burlingaine 

Ave.,  San  Francisco. 
Day's  work.  $5500 

RBCORDED 

KESIDENCE 

(3106)  LOT  7  BLK  6.  Forest  Hill.  All 
worK  e.xcept  wall  paper,  shades, 
and  electric  Hxtures  for  two-stoiy 
frame    residence   and    garage. 

Owner — Gilbert    Dorey,    559    20th    Ave., 

San   Francisco. 
Architect —  Edward      E.       Young.       251 

Kearny  St.,  San  Francisco. 
Contractor — J.     Prout,     2020     Turk     St., 

San   Francisco. 
Filed  Dec.  22,  '21.     Dated  Dec.  19,  '21. 

Frame    up     $1849.50 

Brown    coated     1849.50 

("ompleted    and    accepted 1849.50 

Usual    35    days 1849.50 

TOTAL  COST,  $7398.00 
Bond.  $3698.  Sureties,  VVm.  L.  Terry 
and  SI.  George  Holden.  Limit,  90 
days.  Forfeit,     none.         Plans       and 

specihcations   tiled. 

STORE    BLDG. 

(3107)  NW  POST  AND  JONES  W  91-8 
xN  68-9.  All  work  for  one-story 
Class  C  store   building. 

Owner — John    Rosenfeld's     Sons.    Mer- 
chants'   Exchange    Bldg.,    S.    F. 
Architect — Samuel   L.    Hyman,   Foxcroft 

Bldg.,   San   Francisco. 
Contractor — Barrett    a.    Hilp,    918    Har- 
rison St.,  San  Francisco. 
Filed  Dec.  22,  '21.     Dated  Dec.  15,  '21. 
("oncrete    frame    up    and    tar    and 

gravel    roof  done $5455 

Interior     plaster     completed....    5455 

Completed  and  accepted 5455 

Usual   35   days 5455 

TOTAL  COST,  $21,820 
Bond,  $10,910.  Sureties.  Albert  Lach- 
man  and  J.  T.  Casey.  Limit,  75  days. 
Forfeit,  none.  Plans  and  specifications 
tiled. 

NOTE: — Permit       reported      Dec.      21, 
1921,  No.   3084. 


COMPLETION  NOTICES 

SAN  FRANCISCO    COUNTY 


Recorded  Accepted 

Dec.    22.    1921 — E    FUNSTON    AVE    75 

5  Geary   S   25xE    82-6.      N   J   Nelson 
to  whom  it  may  concern.  Dec.  22.  1921 

Dec  22  1921 — VV  TWENTY-SEVENTH 
Ave  125  S  Irving.  Geo  R  Kerr  to 
"Whom    it    may    concern 

Dec.  22.  1921 — N  KISLING  90  from 
NW  Eleventh.  Edw  J  Coakley  to 
whom   it   may  concern.  .Dec.   22.   1921 

Dec.  22.  1921 — N  GEARY  59-1  E  26th 
Ave  25x100.  Thomas  Hamlll  to 
whom    it   may   concern .  .Dec.    22.    1921 

Dec.  22,  1921 — S  SUTTER  135  E 
Mascn   E   45-xS  137-6.      Chamberlain 

6  Proctor       to     The       Schoenfeld 
Marble   Co Dec.    22.   1921 

Dec.  21.  1921— S  ANZA  25  E  27th  Ave 
E  25xS  100.  Emil  B  Johnson  to 
whom  it  may  concern.  .  .Dec.  21,  1921 

Dec.  21,  1921 — NE  FIRST  275  SE 
Market  SE  91-8xNE  137-6.  Norris 
K    Davis   and    Mercantile   Trust   Co, 


Saturday,    December    24.    iszi 
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Tr.    Estate    Horace    Uavis.   dec'd    to 
Calirornia    Klectrical    Constr    ("o... 

Dec.   12.  l»2l 

Dec.  20.  1!»2I— S\V  TWENTY-THIRD 
Ave  and  Anza  25x111.  VVm  Mac- 
Donald    to    whom    it    may   concern. 
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.Dec 
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Dec.  20.  1S2I— N  BALBOA  82  .  _ 
3Srd  Ave  2.5xlOU.  Thomas  Hamill 
to  whom  It  may  concern.  Dec.  20.  '21 
Dec.  20.  1921 — S\V  TWENTIETH 
Ave  and  California  W  31-6xS  7.'). 
David  Leigh   and   Herbert   Guest    to 

David    Leigh Dec.    2(i.     1921 

Dec.  20.  1921— W  LEAVENWORTH 
80  S  Sutter  S  57-6  W  100  N  8-6  E 
50  N  49  E  50.  Ralph  Brown  to 
Western  Iron  Works... Dec.  20.  1921 
Dec.  19.  1921 — NW  TWENTY-FIRST 
Ave  and  Geary.  W  A  Savage  to 
whom  it  may  concern. ..  Dec.  16.  1921 
Dec.  19.  1921— S  BALBOA  56-6  E 
17th  Ave  E  25xS  100.  J  Evylen 
Gawthorne  to  whom  it  may  con- 
cern     Dec.    19.   1921 

Dec  19  1921— W  TWENTY-SEVENTH 
Ave  250  N  Geary  N  50xVV  120.  L  G 
Crlchton  and  A  M  Scott  Jr  to  L  N 

Stevenson Dec.     16.     1921 

Dec.    17.    1921— NW   BUSH  &   TAYLOR 
137-6x137-6.      Denman    Garage.    Inc 
to  Uunn  Carle  &   Co.... Dec.    15.   1921 
Dec.  17,  1921 — NW  BLSH  &  TAY'LOR 

to  D  J   &  T  Sullivan Dec.  15.   1921 

Dec.  17.  1921 — NW  BL'SH  &  TAYLOR 
137-6x137-6.      Denman    Garage.    Inc 

to    White   &    Gloor Dec.    15.    1921 

Dec.  17,  1921— NW  FELL  AXD  POLK 
N  SOxW   100.     Thos  G  Taylor  Co  to 

Unit  Constr   Co Dec.    16.    1921 

Dec.  17.  1921 — W  FIFTEENTH  AVE 
100  N  Anza  W127-6xN  25.  Elsie 
Bienheld    to    Daniel    L    Bienfleld... 

Dec.    16.    1921 

Dec.    17.    1921 — NE   NEW    MONTGOM- 
ery   and   Mission.        A   Aronson.      L 
Metzger      and      L      Schoenberg      to 
Frances   O'Rielly.   Mealey  &   Col- 
lins and  National   Lathing  Co 

Dec.    15.    I'.'L'l 

Dec.  17.  1921— NW  SECOND  AVE  and 
Anza  —  82-6xN  25.  Victor  Bjors  to 
whom  it  may  concern  ..  .Dec.  16.  1921 
Dec.  15.  1921 — LOT  10  and  E  4  ft.  Lot 
11  Blk  2977.  Merrill  Terrace.  Geo  N 
Merritt  to  J  Prout .  . .  .Dec.  13.  1921 
Dec.  16,  1921 — NW  CEDAR  AND 
Larkin    N   50x95.      Dr.   D    A    Albert! 

lo  C  Sartorio Dec.   16.  1921 

Dec.  16,  1921 — NW  THIRTY-SECOND 
Ave  and  California  N  30  VV  82-8 'i  S 
9"  E  30-1^  E  79-8  Lot  44  Lyon"  & 
Hoag  Sub  Bakers  Beach  Land  Co 
Elsie   L   Eisner    to   Meyer   Bros.... 

Dec.    16.    1921 

Dec.  16,  1921 — NE  CABRILLO  AND 
15th  Ave  N  25xE  102-6.  Paul  E 
<.'hapman   to  whom   It  may  concern 

Dec.    16.    1921 

Dec.  16.  1921 — SE  VERMONT  AND 
19th  37-6x100.  John  Erlach  to 
whom  it  may  concern  ...  Dec.  16.  1921 
Dec.  16.  1921 — NE  C.\URILLO  AND 
15th  Ave  N  25xE  102-6.  Paul  E 
Chapman   to   whom   it  may  concern 

Dec.    IR.    1921 

Dec.  16.  1921— S  BUSH  68-9  VV  Tay- 
lor 23x68-9.  Fred  L  Larson  to 
whoni  it  may  concern.  .Dec.  1.'.  1921 
Dec.  16,  1921— LOT  7  DLK  661.  roirn; 
at  pt  114-7  E  Webster  E  22-1  Ix.N 
137-6.      Simon      Goldstein    to    .\       1, 

Thuljn Dec      12.     1921 

« 

LIENS  FILED 

.SAN  FRANCISCO  COUNTY 

Recorded  Amount 

Dec.  22.  1921— W  LARKIN  49  S 
Ellis  S  24xW  87-6.  Fred  .Moller  vs 
D  A  Albert! J3671 

Dec.  20.  1921 — W  TWENTY-EIGHTH 
Ave  250  S  Anza  S  25xW  12n.  Fred 
H   Field   vs  Al  <;    Bugbee J9ii 

Dec.  16.  1921— NW  GEARY  AND 
Mason  N  60xW  137-6.  E  V  Lacey 
vs  SI  Francis  Realty  Co  and  Geo 
A    Bos J583.'.'S 


RELEASE  OF  LIENS 

SAN    FRANCISCO    COUNTY 


Recorded  Amount 

Dec,  20.  1921— NO.  1223.  1225  AND 
1227  OFarrell.  F  Edwards  to  Han- 
nah   Cohen     jsno 


Notice  of  Non-Responsibility 

.•<.V.\     FHA\(I.S(()     cm.Vi'V 


Dec.  20.  1921 — NW  VALENCIA  .•V.VD 
Twen'y-ihird  120x130:  No.  1196  and 
1194  Valencia  St.  Charles-  Lcc 
Tilden  as  to  improvements  on 
property    

Dec.  20.  1921— E  MISSION  bet.  23rd 
and  24th;  No.  2747  Mission.  E  M 
Morehouse  as  to  improvements  on 
property     

Dec.  19.  1921^NE  TWENTY-NINTH 
and  Tiffany  Ave  E  234-U  NE  38-6 
NW  200  SW  161-6.  J  H  Johnson 
and  Mary  Cody,  as  Tr  Est  Patrick 
J  Cod}-.  Dec'd  as  to  improvements 
on    property . 

Dec.  16.  1921 — S  GEARY  31-1  Vi  W 
Kearny  W  73-3"4  S  38-2%  SE  52- 
9V4  NE  52-3Vi  N  to  beg.  George 
Whittell  as  to  improvements  on 
property     


re:l.e.1!«ii:  of  biilding  coNTH.\t-r 


Dec.  19.  1921— E  ASHBUKY  125  S  Ful- 
ton S  25xE  100.  Morton  T  and  Paul- 
ine  Kiesteller  v.ith    Arthur   .\I    Hardv. 


BUILDING  CONTRACTS 


AL.v.MEU.A.   roi wry 


The    follow 
contracts  for 
No.     Owner 
Read 


418U 
4481 
4482 
4483 
4484 
44S5 
4486 
4187 
4488 
4489 
4490 
4491 
4492 
4493 
4494 
4495 
4496 
4497 
4198 
4499 
4500 
45U1 
4502 


4505 
4506 
4507 
4  508 
4509 
4510 
4511 


4514 
4515 
1516 


1520 
1521 
1522 
,523 
4  524 
4525 
4526 
4527 
4528 
1529 
4^30 


Nesbit 

Gier 

Probts 

American 

<'arey 

Bostapli 

Foley 

Never  Slip 

Bianchi 

Nichols 

Moulin 

Kerrick 

Fitch 

Pfrang 

Haggist 

Finch 

Sprague 

Guyoie 

Standard 

Kullertoii 

Livingston 

Molter 

Muther 

Wood 

Lcetch 

Barton 

Vander    Hai 

Nunemacker 

Wellendorf 

Brazier 

Flaming 

Mnise 

Masker 

Harry 

Moriany 

Macdonal.l 

Walters 

Wood 

Martin 

Valladn 

.MexaiHl.  I 

Finch 

Sa  nie 

Lewi.- 

Sanie 

Appl.iM,, 

BIgelow 

Hanii'l 

.Mason 

Durant 


is    an    index    fc 
>  issue: 

Contractor 
Rankin 
Isaacs 
Stolte 
Ander.oon 
Owner 
Hand 
Flewelling 
Owen 
Schermesser 
.\llen 
Peterson 
Allen 
Anderson 
Chapton 
Owner 
Isaacs 
Stolte 
Owner 
Owner 
Owner 
Owner 
Owner 
Starr 
Owner 
Owner 
Owner 
Wesllund 
Owner 
Owner 
Trauma  I 
Owner 


Flaming 

Hind 

Cal    Bldrs 

Owner 

Moriany 

Owner 

Owner 

Morrl? 

Schneider 

Owner 

<nl    Hldrs 

Stolte 

Graham 

MacGrogor 

Same 

Owner 

Owner 

Simpson 

Geary 


Amt. 

5000 
600 
3150 
500 
3000 
1600 
29(tO 
4000 
500 
2922 

18886 
8728 
8800 
3200 
3500 
5125 

11900 
280" 
SOi'ii 
4000 
3000 
1000 
400 
4000 
2500 
4000 
500 
3000 
30IIM 
8496 
25011 
inoii 

4000 
1011 


ICKIII 

1000 
«ilO''ll 
1015. 
144  . 
S60II 
3500 
46>lll 
4750 
3000 
400 


No. 

Owner 

Contractor 

Amt. 

4531 

I'ranhan 

Goldsworthy 

700U 

Holmes 

Smith 

200o 

Roberts 

Benson 

2700 

Andrews 

Graft 

13500 

t  rancis 

Owner 

2600 

4.'>36 

Automatic 

Lundberg 

6000 

45;!7 

Fallen 

Owner 

3800 

Cro.sselt 

Long 

7500 

4539 

Berg 

.Morse 

3  000 

4540 

Stulsaft 

Hoyt 

25000 

Shriner 

Ropf 

3850 

Howen 

Ventre 

2000 

Wilson 

Hamilton 

4000 

Owner 

2850 

Associated  Oil 

Anderson 

4500 

Oakland 

Hauri 

1984 

4547 

Castro     Valltv 

Ruegg 

26497 

4548 

Same 

-Nelson 

2352 

I'EKMITS 

STORES 

(4  480)      W     TELEGRAPH    AVE     100    N 

Haste.    Berkeley.      One-story    brick 

stores. 
Owner — Daniel    Read.    3742    Ardley    St., 

Oakland. 
Archllcei — .\onc. 
Contractor— S.   G.    Rankin.    712    Haddon 

Road.  Berkeley.  $5000 


GAl'.AGES 

(4481)  'E  MODESTO  445  and  495  N 
Fleming.  Oakland.     Two  garages. 

Owner— Leo  Nesbit.  E-17th  and  18th 
Ave..  Oakland. 

-■Vrchitcct — None. 

i.'oiiirjirtor — Harry  W.  Isaacs.  2800  Mo- 
desto Ave..  Oakland.  $600 


DWELLING 

(4482)      E      MITCHELL    150      N    i:-16th. 

Oakland.     One-story  5-room  dwlg 
Cuvner — Theo.  Gier. 
Architect — None. 
Continctor- F.    C.    Stolte.    3455    Laguna 

•Wc.  Oakland.  filaU 


ADHITION 

(44S.!)      NO.   3645   NEVIL.   Oakland.   Ad- 

dii    in. 
Owi  ei    -John  Probts.  Premises. 
Archil 'ci — None. 
Con:rRc-lor — A.   T.  Anderson. 


»...)0 

SHOP 

(4  181)      NW    Ii«2ND  AVE  &  BIRCH  ST.. 

Oakland.     One-story  2-room  shop. 
Owi:er  —  American    Products    Co..    812 

Woodland    Ave..    San    Leandro. 
Architect — None. 
Day's  work.  S3000 

D\\ELLI.\0 

MISS)      E    SIXTY-EIGHTH    AVE    75    S 

Hamilton.    Oakland.      One-story    3- 

room  dwelling. 
o ■■•.:.,■  r—K.    H.   Carey.      1088   68th      Ave., 

Oakland. 
.Vrehitcct — None. 
Contractor— T.  J.  Hand.   1211   53rd  Ave 

Oakland.  jigoo 

I>\\  IXLING 

(44sr,»      w  STA.VLEV  ROAD  200  S  Vol- 

t.ilre.  Oakland.  One-slorv  nve-room 

■  1  •.veiling. 
().<ii.r--w.   M.      Hoslnph.   :il.-,      nnwling 

i:iv<l  .  Oakland. 
.Mill  tee  I — ^None. 
(■<in'rictor — r.    M.    Flewelling.    1625    E- 

'  I'h    St..   Oakland.  $29no 

1<V.  i.l.l.lNG 

■  I  '' :  .      NO    4S.Sn  SAN  .SEBASTI.\.N  AV.. 

•  11. 1       nne-stnry  5-room  dwlg. 
"»'  ley.  590  Sutter  St.,  San 


Com      ,1  .r      W        K       Owen      *.   Co..  057 
Kearny  SI..  Snn  KrnnclKco.         |40ni) 

F.»i-|f)llV 

(Ipcsi      SW  THIItl)     .\M.     CHESTNUT, 

Oakland.      One-story    fnctorv. 
Own.  r     Never  Slip    Welding  Compound 

•o..  54.';  Adeline  St..  Oakland. 
.\r.-h|ieot — None. 
(■'•11  tractor — Al     Schermenner,    US    lOth 

."-I  .    Oakland.  jsoij 
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RECORDED 

(D\\  KL.bl.\U 

(448S()      S   FIFTY-FOURTH      W    Grove. 
N"o.  80a,     Oakland.     Work     on  one- 
stoi-y  dwelling  and   gaiage. 
0„-ner — Mrs.  U     Bianchi.  5301     Lawton 

Ave.,  Oakland. 
Aichitect — .N'one. 
Contractor — A.    W.    Allen    &    Son.s.    Iu56 

I^e  Roy  Ave..  Berkeley. 
Filed  Dec.   15,  -21.      Dated  Nov.  22,  '21. 

Frame   up    "f*"") 

mastered   S'"' 

'.•ompleted    '^00 

All  bills  paid Balance 

TOTAL  l^OST.  $2922.75 
Bond,  none.  Limit,  30  days.  Forfeit 
none.     Plans  and  specifications,  none. 

NOTE: — Permit      reported      Nov.      23. 
11121.      No.    -1158. 


BUILDING     AND     ENGINEERING     NEWS 

2800   M 


Saturday,     DecesiB?!'    24.     ia21 


DWELLING 

(I  Hill)  SE  LINCOLN  AND  CROCKER 
Ave.  NE  130.35  SE  130  SVV  171.59  th 
185.80  to  pt.  beg.,  I'iedmont.  All 
■work  for  one-story  and  basement 
frame  dwelling  and   garage. 

(j,vner — H.  D.  Nichols.  297  Lee  St.. 
Piedmont. 

Architect — -Albert  Farr,  Fo.xcroft  Bldg.. 
San    Francisco. 

Contractor — Alfred  Peterson.  3918  Lind- 
wood  Ave..  Oakland. 

Filed   Dec.   16.   '21.      Dated  Dec.   14.  '21. 
12th  and  27th  day  of  each  month  75% 

L^sual  35  days 25% 

TOTAL  COST,  $18,886 

Riinil.   5:950.      Sureties.  L.   De   Luehi   and 

i).-;c;ir  L.  Zeis.     Limit.  120  days.   Forfeit. 

J.'i-. .      Plans    and    specifications    filed. 


S'I'OKF   AND   FLAT. 

(4  191)  S  FOOTHILL  BLVD  110  W 
Seminary  Ave.  the'nce  along  Foot- 
hill Blvd  52.  Oakland.  All  work 
except  wall  beds,  two-story  stores 
and  flats. 
l)v.  ner — Lenore    C.    Moulin,    145    Buena 

Vista    Terrace,    San    Francisco. 
.\rchitect — None. 
Contractor — D.    Clark    &    .lames    Allen, 

5805   Harmon   Ave.,   Oakland. 
Filed   Dec.    15,   '21;    Dated   Dec.    12,   '21. 

Frame  Up   .• V4 

Rrown  Coated    Vi 

( 'ompleted  and  Accepted Vt 

Usual  3.i  Days    Vt 

TOTAL  COST.  $8728 
P.  ind.  $4,500;  sureties:  Robert  Wm.  Lee 
aid  G.  W.  Hall;  forfeit.  $5.00  day;  limit, 
90  days;  plans  filed  specifications  not 
filed. 


DWELLING 

(  I  (92)      S  ARDMORE  AVE  300  E  Portal 

Oakland.     Two-story  7-room  dwlg. 
Owner — F.   P..  Kerrick,  1st  National  Uk. 

P.ldg.,   Oakland. 
.\rchitecl — None. 
( Onlractor — Geo.      \V.      Anderson,      -od 

I'crry  St..  Oakland.  $8800 


DWELLING 

(4493)      N\V    EIGHTY-SECOND   .-WE    .*;• 

Foothill  Blvd.,  Oakland.     One-story 

5-room  dwelling. 
Owner — Chas.  A.     Fitch.   2301     Webstc.- 

St..  Alameda. 
Archivect' — None. 
I'ontractor — L.   R.   Cliaplon.    142    Huighl 

Ave..   Alameda.  $:i2(in 


DWELLING 

(4494)      N       FIFTY-SEVENTH       50       W 

Genoa,  Oakland.     One-story  5-room 

dwelling. 
Owner — C.      .1.    Pfrang.      .".lis      I^ocksley 

Ave..  Oakland. 
Architect — None. 
Day's  work.  $350O 


i>VVELLlNG 

(1495)  NE  MAXWELL  ANH  IJltOOK- 
dale  Aves..  Oakland.  One-.story  S- 
room   dwelling  and  garage. 

Owner — Carl  Haggist,  5518  Thomas  St.. 
Oakland. 

Architect — None. 


Contractor — Harry   W.  Isaacs 
dr-sto   ,\ve..   Oakland. 


DINING  ROOM.  ETC. 

(4496)      E    PERALTA   AVE    400    N    Hop^ 

kins.     Oakland.       One-story     dinin.s 

room  and   kitchen. 
Owner — Fred  Finch  Orphanage. 
Arcihtecl — W.   J.    Wythe.  Central   Bank 

Bldg..  Oakland, 
('ontractor — F.    C.    Stolte,    3455    Laguna 

Ave.,  Oakland.  $11. yon 


DWELLING 

(4497)      E    SEVE.VTY-FIFTH    AVE    50 

S  E-14th.  Oakland.     One-story  five 

room    dwelling. 
Owner — J.  E.  Sprague.  170-A  .\thol  .\v. 

Oakland. 
.\rchitect — None. 


Day'! 


Trk. 


8011 


DWELLING 

(1198/  S  WALLA  \"1STA  -WIC  550  lO 
Lakeshore  Ave.,  Oakland.  One- 
.story  H-room  dwelling. 

Owner — Victor  Guyot  3535  Meadow  SI. 
Oakland. 

.-\rchitect — None. 

Day's  work.  $.iOOii 


STATION 

(4499)  SE  ALLSTON  WAV  AND  FUL- 
ton  St.,  Berkeley.  Steel  service 
station. 

Owner — Standard  Oil  Co..  Ft.  of  Pov.-eil 

St.,  Emeryville. 
.\  re  hi  tec  t — None. 
Day's  work.  $4000 

DWELLING 

(4500)  N  BLAKl':  40  W  Mabel.  Ber- 
keley.    One-slory   5-room  dwelling. 

owner— J.   B.  FuUerton,   2117   Ninth   St.. 

Berkeley. 
Architect— E.  B.  McCollum,  541  52nd  St.. 

Oakland. 
Day's  work.  if::oo(i 


.\LTI<;i:.\T10NS 
c  1501)       NO.    2918     lOl.LI^ 
Alterations. 


lia: 


W( 


S'l\,    Berkek 


?U 


.\LTERATIONS 

(4502)      NO.    2313    HEARST    .\\K..    P.cr- 

keley.     Alterations.  ' 
Owner — (J.  II.  Molter,  Fresno.  Calif. 
.\rcihtect — None.  '' 

I'onlraclor — W.  F.  Slarr,  2306  Granl   St., 

Berkeley,  sion 


DWELLING 

(I.ioS)      SE  MARIN  AND  i^.VSSE.N  -ST.S.. 
Berkeley.      One-story   7-room   dwlg 
Owner — G.  VV.  Muther,  347  41st  St..  Okd. 
.\rehitect — None. 
Day's   work.  $4000 


AVE       265 
One-Story 


D\\  ili.lin(_; 

(45o;)       W        E.AST.MAN 

Allendale.    Oakland 

room  dwelling. 
Owner — F.    E.      Wood,    3053    35th      Ave 

Oakland. 
Ari-hilect — None. 
Day's   work. 


00 


DWivLLING 

(4.705)       W     HILL'-RI'^ST    AVE     550     tm 

N    end    St..    Oakland.      One-story    5- 

room   dwelling. 
Owner — David  C.  Lemch,  20  Linda  Ave.. 

Oakland. 
Architect — Nttiic. 
Day  s   work.  $4000 


'.\KESHORE     AVE. 


GARAGE 
(4506)      NO, 

Oakland.     Gara 
Owner — C.    B.    Bart 
.\rchiteot — None. 
( '0!;  tracior-    l'\    J. 


DWELLING 

(4507)      !•;    PERALTA    AVE    25    S    Nicol, 
Oakland.     Onc-.-5lory  5-room  dwlg. 


Owner — A.    Vander   Haighen,   3120   Per- 

alta  Ave..  Oakland. 
.Vrchitect — None. 
Day's   work.  $300(| 


DWELLING 

(4508)  W  SH.-\TTUCK  AVE  14  1  N 
53rd.  Oakland.  One-story  5-room 
dwelling. 

Owner — A.    H.    Nunemacker      &      Theo. 

Gier,   540    6th    Ave..   Oakland. 
Architect — None, 
i-ontractor — A.     H.    Nunemacker. 

$3000 

i«h<'oi«D!:d 

DVVELiLlN(; 

(4509)  E  25  LOT  36  BLK  1  and  pari 
Lot  37  Blk  1  Map  Lakeshore  High- 
lands, Oakland.  All  work  for  two- 
story    and    basement    frame    dwlg. 

Owner — John   J.   and   Mabel    Wellendort 

2400  Grove  St..  Berkeley. 
Architect  —  .Schirmer-Bugbee      ^-      Co.. 

Thayer    Bldg..   Oakland. 
(Contractor    —      Enoch      Tranmal.      483 

(Jrescent    St..  Oakland, 
b'iled  Dec.  19.  '21.     Dated  Dec.  16,  '21. 

Sheathed     % 

Brown     coated     H 

Completed     and     accepted % 

Usual    35    days ^ 

TOTAL  COST,  $8496 
Bond,  $4248.  Surety,  Globe  Indemnity 
Co.  Limit.  90  days.  Forfeit,  none. 
Plans    and    specifications    filed. 


CHUHCH 

E     LAKESHORE     BLVD.     600    N    E-12U1 

St..    Oakland.    Two-story    reinforced 

concrete   church. 
Owner  —  Fourth      Church      of      Christ 

Scientist. 
Architect — Carl    Werner.   Humlioldt    Bk. 

Bldg.,  San  Francisco. 
Contractor — Mission   Concrete   Co..   New 

Call  Bldg.,  San  Francisco. 

$29.71!! 
NOTE: — I-lecorded    contracts    reported 
Dec.    14.    1921.      No.    4447    to    4453. 

DWELLING 

(1510)      S    LINCOLN    100    E    California. 

Berkeley.    One-story  5-room  dwlg. 
Owner — Jas.  VV.  Brazier,  1912  Blake  St.. 

Berkeley. 
Architect — None. 
Day's  work.  $250" 


DWELLING 

(4.'ill)  W  NINTH  275  S  Channing.  Ber- 
keley.     One-story    3-room    dwlg. 

owner  —  Mrs.  Olge  Flaming,  2424  91h 
St.,  Berkeley. 

Architect — None. 

Contractor — I.  S.  Flaming.  2424  .Niiilh 
St.,   Berkeley.  $1000 

DWELLING 

(4512)  NO.  1750  SAN  PEDRO  AVE.. 
Berkeley.     One-story  6-room   dwlg. 

Owner — C.    R.    Morse.   Elks'   Club,    Bkly. 

Architect — None. 

Contractor — Harry  W.  Hind.  2012  Chan- 
ning   Way,    Berkeley.  $4000 


GARAGE 

(4513)  NO.    l.'.ll    URUSH   ST..   Oakland. 
Garage. 

Owner — H.   S.   Basker. 
Architect — None. 

Contractor  — California     Builders     Co.. 
1534    Franklin    St..    Oakland.        $400 

ALTERATIONS 

(4514)  NW    COLLEGE    AND    CHABOT 
Road.   Oakland.     Alterations. 

Owner — Mrs.   Annie  Barry.     402     Grand 

Ave.,   Oakland. 
-Vrchitect — None. 
Day's   work.  $10ii(i 


.vp-\rtme;nts 

(4515)    n   e-twenty-seventh   st. 

175    W    V'allecito      Place.      Oakland. 

Two-story    12-room    apartments. 
Owner — Mrs.    K.    Moriarty,    1362    E-27tli 

St..  Oakland. 
.Vrchitect — None. 
Contractor — Jos.   Moriarty.  $7000 
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UWJSLil^lNU  UWKi/l^lNG  REI-OIIIJI.M1 

(4516)  E    FOUKTEENTH    AVE    lOU    S  (4525)      tSUNNVSIDE   AVE.    near   Grand  KA(,"rOKV 

Hampel  St.,  Oakland.     One-story  6-                Ave.,     Piedmont.     One-story     frame  (l.-ias)     Nw    HIGH      I'O    SVV      E-Kour- 

room  dwelling.                                                         dwelling  and  garage.  teenth  SW   »2.41xNVV    lUf,.  Oakland. 

Owner — H.     W.     Macdonald.     243!)     12th  Owner — Lewis  &  Mitchell,  Inc..  438  ISth  All       work    for      one-story       frame 

Ave.,    Oakland.                                                          St.,  Oakland.  raciory 

Architect— None.  Architect— None.  Owner— Automatic    Electrical    Machine 

Days    work.                                                 M.)OU  Contractor— C.    M.   MacGipgor.    470    13th  Vo      Inc     .567    I'acltlc    BIdg      S    K 

,   „^..  ,,v             St.,  Oakland.                                        Jf3.>i|ll  Archil.-ct   —  Hutchison     &     Mills.     ISia 

D\VEL,1>1.\(,                                                                                              Broadway,  Oakland. 

(4517)  W    FOUTV-SIXTH    AVE    151    S  DWELLING  Contractor-S.    1.    Lundherg.    3434    Elm- 
Melrose    Avt-.,   Oakland.      One-story  (4526)      nONADA  AVE..  Piedmont.  Two  wood  St     Oakland 

5-room  dwelling.                                                         and   one-half-story    frame   dwelling  Filed   Dec ' -'1     '21       Dated    Dec    •'      -'1 

Owner— Hill  &    VSatters,   1600   High  St..  and  garage.  Ceiling   Joists    In    place '..".'.."  \ 

Oakland.  Owner — W.   G.   Appleton,    1831    Calalinu  Enclosed                                                      Vi 

Architect- None.                                                              St..  Berkeley.  lompleted    and    accepted.' !  .■.'.!.' .'      % 

Days  work.                                              *300U  Architect — None.  1  .siial    35    days                                          % 

i,wi.-i  ,  ivr        Days  wo.rk.  »,5o„  TOTAL   cbs'i-; 'isoo.i 

DWELLING                                                                                              Ijoid,    »30uu.      Suretv.    National    Surety 

(4518)  FHUITVALE            EXTENSION,  DWELLING  Co.      Limit.    60    days.         Forfeit.      none. 
Oakland.     One-story  4-room  dwig  (4527)      PARK     WAY.    Piedmont.      Two  |.,;u,s  and   specifications   tiled. 

Owner — Thomas       Wood,    2606      Filberl  and   one-haU-story    fianie    dwelling  NOTE: I'ermlt     reported       lJ«c        «, 

St.,  Oakland.                                                             and  garage.  1^21.  No    4370 

.\rchitect — None.  Owner — W.      S.      Digelow.   821      13th  St..  -   ■   •     ■  ■    , 

Contractor — \\  .  K.  Jlorris.  El  Ccrrito.                     Oakland.  DWELLING 

*2500  Arcliitect--None.  ,.,537,      ^    ARLINGTON    200    N    Home. 

v^  1.-1  1  ix/-  Days  work.                                               ?4,oii  Berkeley.     One-story  6-room   dwlgr. 

DWELLING                                                                                                     Owner — A.      H.    Pallen.      686    61st      St.. 

(4510)      E    LINCOLN    AVE    450    N    Hop-  DWELLING  Oakland                        .      "   o    »'■".      i5i.. 

kins   St..   Oakland.      One-story   five-  (4528)      N    ADDISON      50.65    W      Curtis.        Architect None 

room  dwelling.                                                             Berkeley.     One-story  5-room  dwlg.  Days    work  S380U 

Owner — C.  E.  Martin.  355o  Lincoln  Ave.,  Owner — Grace  Haniel,   UIO  .\ddison  St.,  

Oakland.                                                                           Berkeley.  DWELLING 

Architect— None.  Architect— None.  (j-jX)    Ve  CONTRA  COSTA  AVE  AND 

Contractor  —  J.    Schneider,    2!»34    West  Contractor — F.  G.  Simpson,   2408   Ather-  Indian    Rock    Palh     Berkeley       One 

St.,  Oakland^ $4000                ton  St..  Berkeley.                            J3000  and   one-half-story'  V-room   dwlg. 

,>.,...  ,  ,v,.  ,..,-■.- u  ..,.,,. .,0 O'.ner- Mrs.  E.  F.  Crosett,  850  Mendo- 

DWELLING  ALTERATIONS  cino  Ave..  Berkeley. 

(4520)  S    PORTER      170      \V    Maybelle  (4520)      NO.   2208    WARD  ST..  Berkeley.  .-.;  chitect— None 

Ave..    Oakland.      One-story    3-room  Alleratlons.  '  OMtr.Tctor Roy      O     Long      Co        "114 

dwelling.  Owner— E.   E.   Mason,   Premi.ses.  Shattuck  Ave..  Berkeley.          "    $7500 

Owner — J.    S.    ValJado.    2841)    Helen    St..  Architect — None.  

Oakland.  Contractor — Leslie  Geary,                       i(;400  DWELLING 

-Architect— None.                                                                                           ,  ,r,:,5,)      j^    CONTRA   OOSTA   AVE    80    N 

Days   work.                                              $1000  FACTOUV  Indian   Rock  Path.  Berkelev.     One- 

(4630)      NE       E-FOURTEENTH       AND  story  a-i-oom  dwelling. 

FRAME    HOTEL                                                                  Stanley    Road.    Oakland.   Two-story  Owner— Win.      Licrg,      300    Jayne      Ave.. 

(4521)  E    JACKSON    bet.    10th    St.    and                 reintorccd     concrete     auto     factory.  Oakland. 
Lake    Merritt.      Oakland.         Three-  Owner — Durant   Motor  Co.   ot  Calif.                 .\i-eihtect None. 

story  .^4-room   frame   hotel.  Architect— None.  Contractor— Morse   &    Hind.   2012   Chan- 
Owner — Arthur   Alexander.  Contractor — 1\    .1.     Walker.    Monadnock  ning   Way.  Berkeley.                      J3111111 

Architect — None.  BIdg..    San    Francisco.  $750.0011  

Contractor  — California     Builders     Co..                                       \<    \RiiHOUSE 

1534   Franklin   St..  Oakland.  FLATS  C^,,,,      jv;     t'LKVENTll      liio     W     Alice. 

$60.O0u  (4531)      S      .ST.VNFORD       AVE     130       E  Oakland.      Two-story      brick      store 

Gaskill.    Oakland.       Two-story     10-  and   warehouse. 

DINING  HALL,                                                                      room   Hats.  O  .iier— M.  Stulsaft  Co. 

(4522)  SE    PERALTA   AVE    450.45    NE  Owner— Carrie    Trahan,    IM42    Arlington        a   chitect None. 

Hopkins    NE   652.24    SE    454.26    SW                Ave.,   Oakland.  C  vitractor  —  H.    O    Hoyt.    Monadnock 

136.78  SE  9.72  S\V  516.64  NE  463.98.  Architect — None.  Hldg..  San    Francisco.                 $25.0UU 

One-story    frame    dining    hall    ex-  Contracior — Allen       Goldsworthy,       S.'iii  

cept     plumbiTig,     sheet     metal     and                20ih   St.,   Oakland.                          §7000  DW  El.Ll.VG 

heating.                                                                                                     (ir.ll)    N  UROOKLV.M  .WE  100  W  Had- 

Owner — Fred    Finch    Orphanage.  ALTERATIONS  fl„„    Road.   Oakland.      One-story    5- 

.\rchitect — W.    J.    Wythe,   Central    Bank  H532)      NO.    404    T\\  ENT V-SINTH    ST..  room   dwelling. 

Bldg..   Oakland.                                                        Oakland.      Alterations.  Owiu-r--0.  Shirnei-.  1617  5th  Ave..  Okd. 

Contractor— F.    C.    Stolte.    3455    Laguna  Ov.nei— .v.    D.    Holmes.  Aicliilect— None. 

Ave..   Oakland.  .\rchluct — None.  Contiactor- Ben     F.   Kopl.      1015     82n<l 

Filed   Dec.    20.   '21.     Dated   Dec.    16,   '21.  i-'ontractor— Chas.    M.    Snii'.h,     76     lltn  Ave..   Oakland.                                 J38B0 

1st   and   15th   day  ea.  mo 75%-t-5%  ''t-    Oakland.  »2000  

Completed  and  all  bills  paid.25%-t-5%                                          DWELLl.Ni; 

TOTAL  COST.  Not  Over,  510.455  DWDLLING  (4.-.42)      W   CENTRAL  AVE  75  N  Fern- 
Bond.    $5,250:    surety.    Globe    Indemnity  '■'"^»>     1^    TU  i;nt V-HIN  Til      AVE    2011  side    Blvd..   Oakland.    X>ne-.story   5- 
Co.:    forfeit,    $1    day;    limit.    100    days,                 •■^'    i:-14th.    Oakland.      One-story    4-  room   dwelling. 
Plans   and   spcciflcations  filed.  ,^       'O""'   dwelling.  (>-.M,,r-P.  M.  liowen.  2256  Central  Ave.. 

NOTE— Permit      reported      Dec.      19,  Owner— Mi.ss   1;.   Uoberl.s     3216     Fiuil-  Alameda. 

jQoj    No    4496                                                                    ^'"'^    Ave..   Oaklan<l.  .\r.liitect — None. 

"  '  '     ■            ■    -Architect — .None.  Coniraclor — Jamis    Venire.                 $2000 

(4623)      PLUMBI.N-G.      SHEET      METAL  ''"""'"^l^'oT^.^'uT'"         ''"""""'     i^ll,        l>  WELLING         

and    heating   OTV  above.                                            Axc.    O..KI..nd^ $2,00  ^^.^,^^      NW    MARION    AND      TIIIRTV- 

Contractor—W.  H.  Graham.  3do  12th  St.  ..,.,_  eighth    Ave.,    Oakland.      Two-storv 

Oakland.  i  i.,/\  1  .>  'i-roont  dwellinc 

Filed    Dec.    20,   '21.          Dated    Dec.    .  •'■■»^)      N   U  I.   K.-O.N  A\  E  50  E  Walker  ,„,„;.,_.^    ,,,   u  ilso.'i.  3818  Marlon  Ave, 

Roughed    in    $550                 -We..    Oakland.    iHo-rlory    H-rv.m  Oakland, 

Completed    and    Accepted $550  Uiua.  \rthitcel .None 

Usual    35    days    $345  Own.-r-lohn     Andrews.     3,55     IJt;,     St.,  ;.„„,, „ctor    -    M.    F.      Haniiltnn,      3S18 

TOTAL    COST,    $1445  . ,  ./.'["".''"'J;    ,    ^,                ^       „  ,,        ,  - , ..  .Marlon  Ave.  ():.  k  N.nd                     $4000 

Bond,    none;    forfeit,    none;    limit.     100  Architect— tlutchln.son      tt      Mills,    1..IJ  

days.       Plans    and    SpeclflcationB    (lied.                Broadway.  Oakland.  DUIiLLlNG 

(  .mtiaclor--E.    t.    Gratt.    .!.->o    '-th    SI..  ,,.,,,     NQ.   ] 032  MOUND  ST..  Alameda. 

•J"**"""^                                              $13.50"  oncstory  5-ioom  dwelling. 

(4524)      SUNNYSIDE    AVE.    near   Grand                                          Owner— A.   J.   Theile.    20115   Madison    St.. 

Ave..   Piedmont.     One  and  one-halt-  I>WELL1N<;  ,\lamcda. 

story  trame  dwelling  and  garage.  (453.";)      N    VGNAICO    18    K    Hl/Th.    O.ik-  Ai  clhtect— None. 

Owner — Lewis  &  Mitchell.  Inc..  438  l..tli                 land.      One-story    4-room    dwelling.  DaVs  work.  $2850 

St..  Oakland.  Owner — K.   O.   Francis.   3V40   H-Hth   St..  

Architect— None.                                                                  Oakland.  OIL  STATiO.N' 

Contractor— <•.   M.   MacGregor.   470   13th  Architect— Nope.  (4545)     NO.    1526    I'.VRK    ST.    Alameda. 

St..   Oakland.                                    }350O  Day's    work.                                             $2500  OH  station. 
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Owner — Associated   Oil   Cv 
Architect — None. 
i;oiitraotor  —   W .     D.      An 
Web)]  Ave.,   Oakland. 


AUTEKATIONS 

(4546)      NO.    473    TVVELFTii    ST., 

land.     Alterations, 
owner — Oakland  Phonograph  Co. 
Architect — None. 
Contractor — Hauri    &    VVierk.    821 

St..  Oakland. 


2411 
J450U 


56th 
lfl!)84 


All 


KECORDUU 

SCHOOl. 

(4547)      CASTKO     VALLEY. 

e-soept  heating  tor  school, 
owner — Castro    Valley    School    District. 
.\rchit(Ct — Henry  C,  Smith,   785   Market 

St.,  San  Francisco. 
Cnntractor — Ruegg   Bros..   Pacific  BIdg.. 

San    Francisco. 
Filed   Dec.   22,   '21.     Dated   Dec.   20,   ■21. 

On    5th   o(  each    month 75% 

fsual    35    days 25% 

TOTAL  COST.  $2(;,4ii7 
Bond,  $13,250.  Sureties,  Agatha  Curtaz 
and  Frank  J.  (Jolden.  Limit.  June  1. 
ia22.  Forfeit,  none.  I'lans  and  spec- 
licai  ions  tiled. 


(4548)      HEATING    ON     ABOVE. 
Contractor — Jas.  A.  Nelson,  517  6th  St., 

Sari    Francisco. 
Filed   Dec.   22,   '21.     Dated  Dec.   20,   '21. 


I'nts 


TOTAL  COST,  $2352 
Bonds.  $1200  and  $1200;  surety,  Fred 
Selandcr  and  P.  W.  Wood;  forfeit, 
none;  limit,  June  .1,  1922.  Plans  and 
specifications    filed. 


COMPLETION  NOTICES 


ALAMEDA    COUNTY 


Recorded 

Dec.  22.  1921 — NVV 
and  S\V  Scenic  Ave 
W     11     Matteson     t( 


Accepted 

LAG UN A  AVE 
W  !l5xS  37,  Okd. 
whom  it  may 
concern Dec.    21.    l'J21 

l>oc  22,  1SI21— .VO.  1141  HIGH  COL'llT. 
Berkeley.  C  K  Horton  by  H  H 
Gatsnian  to  whom  it  may  concern 
Dec.     22.     UI21 

Dec.  22.  11121 — .\0.  21)06  M.iVTHKW  ST. 
Uerkelev.  Conrad  Foertsch  to  John 
Holm    Dec.    21.    i:i21 

Dec.  22.  11121 — LOTS  17  .AND  18  BLK 
E/4551  Map  Piedmont  Vista,  Pied- 
nion  .  W  .1  Dowell  to  A  Hendrick- 
soii Dec.    20,    11121 

np<-.  21.  r.l21— .\(!.  2908  Ml.\.\.\  AVE. 
Oakland.      B   Kingzett    to   whom    it 


coil 


Alec.    Ill 


1<)2  1 


Dec. 


I.  l!i21-~ NO.  3206  L.VUKEL 
.■We..  Oaklalid.  Johanna  Lowe  to 
whom  it   mav  concern.  .Dec.   17,   1921 

ncc.  21,  1'.I21  -VV  ADKLINE  60  S 
Harmon  S  :!!i.r)7  W  lio.s.".  .\  ;i6.-i7 
K  lii;!.8:i.  Ilcrkclcy.  Garrclt  Owen 
to    Hoy    <l    Long   Co Dec.    2(i.    1!>21 

Dec.  21.  1:121— SOUTH  VALLRJO, 
Sola'^o     County.       Southern     Pacific 

<"o    10     Ki.ppcruil    &    Heatey 

Dec.    111.     1U21 

Dec.  20,  UI21 — E  EMERALD  406.84  N 
41st  N  42.50  E  117.32  S  42.70  W 
111.05  Oaklamd.  David  &  Gerda 
Nordstrom  to  Gerda  Nordstrom 
Dec.    15.    1921. 

Dec.  20,  1921— LOT  14  Map  A  J. 
Syniler's  Piedmont  Terrace  by-the- 
Lakc.  Oakland.  .los.  .\rdanyi  to 
Sommarstrom   Bros.   Cci...Dcc.    19,   '21 

Dec.  20,  1921 — LOT  3  Blk  11  Thous- 
and Oaks  Station  Tract,  nerkeley. 
G.  (^ate  to  whom  it  may  concern 
Dec,     20,     1921 

Dec.  17,  1921 — W  GROVK  86-8  S  Rose 
S  80xW  100,  Berkeley.  S  and 
Gertrude  F  Campbell  to  .Vugust 
Hendrlckson    L'.,-,    16,    11121 


Dec.  17,  1921 — .N\V  15  LOT  6  and  SE 
25  Lot  7  Blk  20,  Map  Boulevard 
Park.  Oakland.  J  W  Sigwald  to 
whom   it   may   concern .  .Dec.   15,   1921 

Dec.  17.  1921 — NW  33  LOT  7  and  SE 
5  Lot  8  Blk  20,  Map  Boulevard 
Park,  Oakland.  J  W  Sigwald  to 
whom   It  may  concern.  .Dec.   l.'>.   1921 

Dec.  17.  1921— LOT  13  BLK  1  Dwight 
Way  Terrace,  Bkly.  H  E  Sparks 
to  whom  it  may  concern .  .Dec.  16,  "Si 

Dec.  15,  1921 — FIRST  bet.  Broadway 
and    Webster,    Oakland.      Southern 

Pacific   Co   to   Hutchinson   Co 

Dec.    7,    1921 

Dec.  15,  1921 — LOT  5  BLK  "J"  North- 
brae  Terrace.  Berkeley.  Emil  and 
Elida  Person  to  whom  it  may  con- 
cern   Dec.    7.     19-1 

];ec.  15.  1921— TWENTY-THIRD  A\' 
and    Glascock.    Oakland.      Southern 

Pacific  Co  to  Hutchinson  Co 

Dec.  8,  192  1 

Dec.  15,  1921 — LOT  6  and  S  S'-a  Lot  5 
Blk  "A"  Santord  Tract,  Oakland. 
Beverly    B   Hook    to    H    C   Tolletscii 


.Dec. 


1921 

Dec.  15.  1921 — PTN.  125  N  of  NW  Cor. 
San  Pablo  Ave  and  Linden  N  25  \\' 
109-10  S  25-10%  E  116-7',4.  Oakland. 
Rudolph  Kleiner  to  G  .-\  Scott .... 
Dec.    13,    1921 

Dec.  16,  1921— NO.  1101  ASHMOUNT 
Ave,  Oakland.  Olive  V  Loomis  to 
H  C  Andresen Dec.  9.  192  1 

Dec.  16,  1921— NO.  1101  .VSHMOUNT 
.\ve.  Oakland.  Olive  V  Loomis  to 
H  C  Andresen Dec.  9.  1921 

Dec.    16.    1921— LOT    3    BLK     "G"    Mnp 
Nortlibrae   Terrace.   Berkeley.    John 
O   Weston  to  whom  it  may  concern 
Dec.    13.    192  1 

Dec.  16,  1921 — S  LAKE  90  —  Madison 
K  50.\-S  100,  Oakland.  Gizelle  and 
Peter  S  Krause  to  virhom  It  may 
concern Dec.    15,    192  1 

Dec.  16,  1921 — W  HADDON  ROAD 
210  S  Brooklyn  Ave..  Oakland. 
Esther  S  Goodwin  to  E  W  Woodanl 
Dec.    15.    i.  2  1 

Dec.  16,  1921 — PTN  LOTS  176  and  177 
Map  Nova  Piedmont.  Piedmont.  H 
(_'  l^endleton  to  whom  It  may  con- 
cern  Dec.    14.   1921 


LIENS   FILED 


.\L.\MED.\    COl  NTY 

Recorded  .A.tnounl 

lec.  22.  1921 — NVV  PARK  BLVD  57" 
SVV  Lrighton  Ave  SW  40xXW  '.»:,. 
Oakland.  Truman  G  Palmer  vs 
Geo    Hoyt   and    B    A   Mcinecke .  .  ?:i2.Sm 

lec.  22.  1921 — LOTS  13  AND  14  BLK 
■■-■V  Map  4th  Ave  Park,  Oakland. 
Illgney  Tile  Co,  $116.40;  Ambrose^ 
Bros.  $130  vs  J  .\  McCord  and  H 
P    Evans    

lec.  20,  1921— SE  HILL  LANE  being 
pin.  lots  10  and  11  N  Blk.  10  Map 
Lakeside  subdivision  .\dams  Point 
Property,  Oakland.  A  Severy  vs. 
D.    F.    &   -A.    G.    Burnett $310 

lec.  17.  1921— S.  C.  P.  RAILWAY 
i:i2.5  W  18th  Ave  S  to  pierhead  line 
sh;  to  19th  .\ve  .\'  to  railway  right- 
of-way  W  to  pt  beg.  Oakland. 
Califariiia  Cotton  Mills.  $811.50;  W 
H  Picard.  $401.01  vs  E  S  Collins  & 
Shartzer    Illuminated   License   Plate 

)cc.  19.  1921  -LO'l'  III  13LK  4224-3 
Hotel  Clarcmont  Tract  Map  No.  2. 
Oakland.  E  JOichncr  vs  M  VV  or 
N  N  Naylor  a-id  August  Hendrlck- 
son        $80.)!.. 

I.e.     19.     192  1      -l.d'l' 
i;:    I'.lk    1   .Man  l.aki' 


ikii. 


.1     l'- 


I')  1 1  i 


.N,- 


1  B  13  Lot 
Highlands, 
■nal  Roof- 
I  and  Anna 


ing  Col   vs  l'-  .N  Strang-. 

G    Gartland     .f3.'. 

Pec.  19,  1921-- SVV  E-TWBNTY- 
First  390  SE  Fifth  Ave  SE  40xSW 
125,  Okd.  Rhodes  Jamieson  &  Co 
vs  N  Morrlllo.  -Amelia  H  and  V\ 
.Henry     $128.80 


RELEASE  OF  LIENS 


AliAMEDA     COUNTY 


Recorded  Amount 

Dec.  15.  1921— PTN  BLK  7  Map  Pat- 
terson lianch.  Brooklyn  Tp.  .4  T 
Smith  to  J  J   and   Efta  M  Pollard.. 

$774.30 

Dec.  15,  1921 — PTN  BLK  7  Map  Pat- 
terson Ranch.  Brooklyn  Tp.  M  G 
and  R  J  McfSuttin  lo  J  J  and  Effa 
M    Pollard    $285.94 


HOMESTEADS 


-\l,-\-MiiDA    roix'r\ 


Recorded  Accepted 

Dec.  22.  1921— LOT  11  BLK.  5  Map 
Thousand  Oaks,  Station  Tract, 
Berkeley.  Katherine  N.  Small  (wf. 
Ralph    H $5000 

Dec.  20,  1921— E  GLEN  AVE  162-6  S 
Oak  S  37-6XE  135.  Berkeley. 
Kegina  D  Heller  (wf  .\lfonco  H). 
$50(10 

Dec.  20,  1921— E  40  LOTS  10  and  11 
Blk.  2  Amended  Map  ptn.  La  Loma 
2  Amended  Map  ptn.  La  Loma 
Park  and  Wheeler  Tract,  Ber- 
keley.  John   Browning $7,000 

Dec.  19,  1921 — NE  ALLEND.ALE  AV 
50  NW  Abbey  NVV  75xNE  100,  Okd. 
Joe    S   and   Emily    V    Furtado    ..$1800 

Dec.  19,  1921— SE  THIRTY-SIXTH 
Ave  and  E-lOth  S  llOxE  45.  Okd. 
Theodore  and  Katherine  B  Kosch 
$5000 

P.^c.  17.  1921— W  37-6  LOT  36  Map 
Ptn  Meetz  Ppty.,  Alameda.  Martha 
J    Strebe   (wf  H  F) $3500 

Dec.  15,  1921 — E  WEBSTER  188.85  N 
38th  N  3B-6xE  125,  Oakland.  Ber- 
nard  and   Mary    Kelly $4000 

Dec.  16.  1921— NW  ELSTON  AVE 
215.77  SW  Hanipel  SW  40xNW  100. 
Okd.     Frank  A  .Aspern    $4000 


BUILDING  CONTRACTS 


SANTA   CLARA   COUNTY 


$1,000  and   Over  Rpported 


COTTAG  E 

LOCUST  AND  COLFAX   STS. 

Two   5-room   cottages. 
Owner  —  Barnett    L»t    Phelps 

St..    San   Jose. 
.Vichitect — None. 
( *on  tract or^Jeromc    Garcia. 


I  'OTTAGE 

lOIGHTH     ST. 

near    ilarllui, 

San 

Jose 

Five-room 

cottage. 

Owner — L.  Burgh. 

.\rchitect —    VS 

.       Hastings. 

.".24 

|.;-st 

James  St.. 

.San  Jose. 

Contractor — A 

,1.    Bowen,   6S 

Full 

'r  St 

San    Jose. 

$;i75 

COTTAGE 

FIFTH  AND    VVlLLlAiT  STS-..  San  Jose. 

Six-room  cottage. 
Owner — J.  T.  Corpstein,  Saratoga. 
.Vrchitect — We.sley      Hastings,      524      E- 

St.  James  St.,  San  Jose. 
Contractor — Hastings    Bros..    524    E-St. 

James  St.,  San  Jose.  $7660 

.VDDITION 

W-SANTA  CL.VR.Ji  ST..  San  .lose.  .Ad- 
dition to  mill. 

Owner — Hubbard  t^  Carmichael  Bros., 
384   W-Santa  Clara   St.,   San   Jose. 

.■Architect — None. 

Day's  work.  $6000 

I OTTAGE 

TENTH  ST.  near  Washington,  San  Jose. 

Five-room  cottage. 
Owner— G.   B.    Hall,    741    &-9th   St.,    San 

Jose. 
.\rchiteot — A.    M.    Elliott. 
Contractor— A.  M.  Elliott,  ?2760 
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COTTAGK  I'OTTAUK  BAKE  OVEN 

.V    TENTH    ST.    ii«!ar    Waehington.    San  HOI.LYWOOD  ST.  mar  First.  San  Jo.se.  NO.  228  J  ST.,  Sacraiii.iilo.       Hake  oven 

Jose.     Six-room  cottage.  Kive-rooin   collage.  Owner — Wong  Singr,   Premises. 

Owner — C.    U.    Hall,    741    S-Sth    SI  .    San  Owner — T.  J.   Lannin.  :U'  S-!ith  St  ,  San  .\rchitp<'t  — .\one. 

Jose.  Jo.-;e.  Contractor — L.  Donaldson.   1416  6th  St., 

.Vrchilect — A.  M.   IClliolt.  .\ivhitepl — .\<>ii,  .S.icramentf).                                         ;6ii0ii 

•-■ontractor — A.   M.    Elliott.                   *38U"  Days    work.                                                 »:!i4M  

iJWEl^Ll.St; 

('OTTAGE  SAN    JOSE.      All    work    for    Hve    room  ^O.  3743  S  ST..  Sacramento.     One-story 

SHOUTKIDGE  ST.   near  '.Mfh.  San  Joso  frame    bungalow.  .')-rooni    dwelling. 

Kour-room    cottage.  Owner— Louis    Bruch,     1000    £-7th,    San  Owner — A.   R.  Cowles.  Premises. 

Owner — I'.  C.   Andcr-son.  Jose,   Cal.  .Architect — .Vone. 

Architect — None.  Architect— W.    W.    Hastings,    524    E-St.  U^V^   worl;.                                                 J:{Snn 

Days  work.                                              ?li!."i'i  James   St.,   San   Jose.  niviTi                  

Contractor— A.  J.   Bowen,  68  Fuller  St.,  vr^   M^ri  ,.'   =n>            ,.-    ,,    t    .   ,   ,.-    v 

Hy^SlOKSCE  San    Jose,    Cal.  'f,  '.    d  mh""t.     S.^^ramento    b^^ 

THE   ALAMEDA.   San   Jose.     All    work  Filed   Dec.    17     '21.      Dated   Dec.    15-21  ^.'.l^.V'^l'roim  ?rame  dweTllng     ° 

tor   two-story   trame   residence  an.t  Frame     ,s     up. $750  own.r-N.    E.  Holmes   ai„l    H.   Scheiher. 

garage.  Brown    mortar    is   on $750  -Mjois,     Sacramento 

owner — Grace     Spencer     Hall.   216     .\'-  Completed    and    accepted $976  Architect—None 

Autumn  St..  San  Jose.  Usual    :!.'.    day.« yTS  i  oni  r.ipt<,r-I-I  oiii<!  n    Rartnn   *   rat-rnii 

Architec-Wolf..    &    Higgins.    .^uzera.s  ,,,.,,.      .™TAL    COST    $3460  °"''::'^i^;':i,ey°6r»  .?su  skc"ramentr" 

Bldg  .   San   Jose.  Bond,    forfeit,    limit,    none.      Plans    and  Kilcil    Dec-    in    '21       Dated  Dec    T'    "'l 

Contractor    —    J,    C.    Thorp,    Auzerals  specifications   filed.  ....                         ...    -^^-^^^^ 

Bldg..   San  Jose. # 

Filed  Dec.   12.  -1.     Dated  Dec    5,    21.  COMPLETION   NOTICES  D\vi;i,Ll.\G 

Frame    up    $4549.7:'.  XO.    ii7t   THIRTV-SIOVE.VTII    ST..   S:i.-- 

1st    coat   plaster   on 4549.7.".  S.\.\r.V    i  L.VU.V   <  OLMV  ramento.      One-story    5-room    dwlg. 

Completed    and    accepted....   4549.7.'.  Owner — Margaret   .A.    Wolfel.   817   J   St.. 

fsual     :i5     days 4549. 7n  Recorded                                             Accepted  Sacramento. 

TOTAL  COST.  $18.199.U0  pg^     !;,_    ly^ji — .\XX.\BOR      ST..      San  .\rrhitect — .\one. 

ISond.    $9,099.50.      Sureties.    F.    B.    Her-  jose.      J    E    Hooker   to   T  C    Barnett  Contractor — F.  H.  Kooii.s.  Golden   West- 

rlnger  and  A.   G.  De   Brulz.     Limit.    IJ"  and  J  R  Phelps Dec.  17.  1921-  ern    Hotel,  Sacramento.                 $3700 

working  days   from   Dec.    5.    1921.      For-  Dec.    12.    1921— LOT   4    BLK    11,    Han-  

teii.   r.i.      Plans   and   specitications   tiled.  chett    Residence      Park.      San    Jose.  DWELLING 

Ida   and   Blanch    FuUagar   to   Clyde  ^'O.    1033   FORTY-FOURTH  ST.,   Sacra- 

-ilexander Dec.    12,    1921  memo.       Two-story    7-room    dwlg. 

.\P.VKTMBXTS  Dec   15,   1921— LINCOLN  RESIDEXCE  Owner— Butler  .lark. 

S-SIXTH   ST.,    San   Jose.      .Vll   work   f.r  I'ark.  San  Jose.     H  J  Sehuelte  to  R  -Vrrhitect — None. 

two-story   frame   apartment   hou.se  c    Uerschbacli Dec.    14.    1921  I'ontractor — Geo.    D.    Hudnutt.    Califor- 

Owner-  -Florence  Moody.  305  S-16th  si..                           ^ nia   Fruit   Bldg..  Saoranienti.. 

■San  Jose.  LIENS  FILED  *«'"'" 

.\rchitect— Binder    &    Curtis.     265^4     S-  mxjjxiw  x  mmja^  

First    St      San    Jose  DWELLING 

Contractor  —  x'.  T.  Jorgensen,  25   Villa  SANTA    CLARA    COPNTY  y,,     ^„(,    TIUKTIETH    ST..    Sacr.nmentn. 

St..  .San  Jose.  n  r.r,rHo<f                                              Amnnm  One-story  5-room  dwelllnc. 

Filed  Dea   13.  "21.     Dated  Dec.  10,  -21.  Sec    i°     11121— SAX  JOSE       I'.ichrn^nd  Owner— W.   E.   Tralnor,    813    J   St.,   S«0- 

Frame    erected    and    enclosed..      25%  Sanilkry   Mfg'co   vs   Carrie   Emma  ,      J'^.'"!"'t; 

Brown    coat    plaster    on 257r  Gene    Elder.    J    R    Elder   and    M    J  -Architect— None 

When  completed    25',c  Arana     $306.10  '  ontractor- L.   D.   Brier.  813  J   St..  Sac- 

L'sual    35    days 25%                           ^ ramento.                                                $2825 

Bond.    ,6052.      SurluJj^VRHeringer  BUILDING  CONTE ACTS  DWELL.N<; 

and  Jos.  H.  McElroy.     Limit,  4  calendar  >•"     ^321    .SE\-ENTEENTH    ST..    Sacra- 
months  after     Dec.    13.    1921.        Forfeit.  S ACK AMRXTO    COINTV.  mento.      One-Story    5-room    dwlg. 

none.     Plans  and  specifications  filed.  Owner— E.    D.    Brier.    813    J    St.,    Sacra- 

mento. 

»S,500  and  Over  Reported  Architect— None. 

COTTAGE  NO.  3445  J   ST..  Sacramento.     Two-story  '^«y    work.        $2825 

NO.  622  .\-ELEVE.N'TH     ST.,  San     Jose.  frame   (3)    flats.  STATION 

«ix-room   cottage.  Owner-Mrs.      Edna    Harr.      2015    G    St..  -^.-o".    i,,;,!    ,.;    ST..    Sacramento.      Oil    sta- 

owiier — Roy    V.   Giofagtione.  Sacramento.  ,,o„ 

Architect— None.  Arcihtect— None.  Owner— J    McGUIivray 

•  ontractor — B.     .Morrell.                      5257.',  Contractor — J.    A.    Saunders.    2810    I   St.,  Anhitect^None 

Sacramento^ $8000  i-ontractor— Standard    Oil    Co..    34th    & 

ALTERATIONS  DWELLING  Stockton   Blvd..   Sacramento.      $3000 

XO.    129    X-.MARK1;T      i-yr..      San      Jose.  x-O.     1122     FORTY-THIRD    ST.    Sacra-  i. WELLING 

Alter   lodge   rooms.  mento.     One-story  6-room  dwelling.  xo      3555     STOCKTON     BLVD       Sacra- 

owner-Italian  Benevolent  Society.   129  owner-J.   F.  Huntoon   Jr..   1620  3rd  St..  ^°  „,ento.      One  story    .5.ro^m-  dwl^ 

x-Alarket  .M..   -San  Jose.  Sacramento.  owner— Lily  Guthrie,   si 3  J   .St..   .Sacra- 

Architeci— C.     H.    .McKenzie.     Bank     ol  Architect— None.  mento 

San  Jose  Bldg..  San  Jose.  Contractor— E.  T.  Eckley.  <}olden  Eagle  Architect— None 

Contractor— A.   .Megnan.  864   N-17th  St.,  Hotel.  Sacramento.                          $5100  n.qv  «   work"                                                  J>»li|i 

.S,in   Jose.                                               J9(i0ii  '                              

DWELLING  liu  l-LLlX(i 

C0TTA(;E  X'O.    4069    EIGHTH    AVE..    Sacramento.  vf,     (oin      O    ST        s.ir.-iment.,         One 

X-.SIXTKENTI1    ST..    near    Jackson    St..  One-story  5-room  dwelling.  «orv  4?room  dwell  ng 

San    Jose.      Five-room    cottage.  Owner— .Mary   Willi.  4111   Sth  Ave..  Sac-  (uvner  --  L     R      Po/troiif    2401     N    Sf 

Owner-J.  T.   Walsh.   196  N-3rd  St.,  San  ramento  Sacmmento        °'"'^""'-    ^*'"    '^    ^' • 

Jose.  Architect— None  Vreliitect— None 
Da*;^"  woTir""'"'                                     $-500  t'»'"ja<=»°^--"-  «•   «•""•  ^'11   Sth  Ave -actor-E.  D.   Brier.  813  J   St  .  Sac- 
Da)  s    work. $-5110  Sacramento. ^                        $2500  ramento.                                                $2350 

I  OTTAGE  DWELLING  REP  MRS 

NO.  504  COE  .ST.,  San  .lo.»a.      Five-room  ^q     J34g      FORTY-THIRD      ST.,    Sacra-  xo.    1915    TWENTY-SECOND    .ST.    .Sac- 

cottage.  mento.     One-story  6-room   dwelling  ramento.     General   repairs, 

owner — Carl   Isakaon.  Owner — A.   Wagner.  Carmlchael  Col.  iiwii.r— L   C    .Moore    1414   lith  st     .Sac- 

Archlltect— None.  Architect— None.  ramento. 

Day's   work.                                              ,<2:.oo  Contractor— J.   A.    Saunders.   2810   I   St..        Aieiiltect None. 

Sacramento.                                         $5300  Davs  work.                                                 $2500 

APART.MBNTS  

FIRST  AND  HE.N'SLEY  STS .  San   Jose.  DWELLING  OIL  STATION 

Two-story    8-apartment    house.  XO.  2905  T  ST..  Sacramento.     One-story  XO    :;526   FIFTH   ST..   .Sacramento.     Oil 

Owner — Clyde    .Alexander.      26       Ranilol  5-room   dwelling.  .tuition. 

St..  San  Jose.  Owner — .Mrs.    W.  Bowman.  S.  F.  owner— A.    B.    Atkinson.    3526    Sth    Ave., 

Architect — Wolfe    &    HIcrglns.    Auzerals  Architect — None.  Sacramento. 

Bldg.,  San   Jose  f'ontraotor — J.    A.    Siiunder.^.    2810    I   St.,  .Architect— Nona. 

Day's   work.                                           $18,000  Sacramento.                                      14100  Day's   work.                                           flO.MO 
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COMPLETION  NOTICES  BUILDING  CONTRACTS  OOMPLBTION  NOTICES 


SArilVMUXTO 


(>I  NTV 


liecorded  Accepted 

Dec.  211.  i:i21 — S  H  LO'I'  S.  VV.  X.  21sl 
:Lnd  22iHi  SIS..  SacranuTito.  Horner 
D  Jones  to  wUom  it  ma.v  concern.. — 

Dec.  20.  1!I21 — LOT  1.  Xohle  Court, 
Sacramento.  Alexaiidi'r  Mcl-'arlane 
to  whom   it  may  concern. Nov.   1.  19iil 

J.tec.  21,  i;i21 — SACItAWIO.XTO,  S.  P. 
Shop  Grounds  (Uailroad  oil  .store- 
house). -Southern  I'acitic  Co  to 
whom    it    ma.v   concern ..  Hec.    IG,    1SI21 

Dec.  14,  1921 — U  ST..  bel.  27th  and 
28lh  Sts..  Sacramento.  Sacramento 
Citv  School  District  to  Robert  Trost 
Dec.    12,    1921 

Dec.  14.  1921— N\V  FIFTY-THIRD  & 
J  Sts.,  Sacramento.  Sacramento 
Cily  School  District  to  whom  it 
may  concern Dec.   12.   1921 

Dec.  13.  1921— N  14  LOT  ^y.  C,  D,  25lh 
and  26th  Sts.,  Sacramento.  Harry 
Gunther  to  whom  it  may  concern  .  . 
Dee.  10,   1921 


LIENS  FILED 


SACRAMKNTO    COUNTY. 

Recorded  Amount 

Dec.  13,1921 — VV   \<,   LOT  2  I',  Q,  3rd  & 

4th  Sts.,   Sacramento.      Latourrette- 

Fical   Co   vs  Mrs.   Rosa   Bertta   and 

H  J    Kilg-arirf ?1()1,16 

Dc.  13.  1921 — W  151.38  ft.  of  Tract 
281)3,  Sacramnto  Heights.  Sacra- 
mento. Homestead  Lumber  Co  vs 
Kasper  Thaler.  Margaret  Thaler, 
T  H  Monsen,  A  Roloff  and  Jestini 
RolofE    J261.9II 


FRESNO    COUNTY 


$:>.00l>  nnrt  Over  Rc| 

l)\\  lOLLLNC 

.NO.   618   HOAUO   AVK..   Fre: 
Owner — F.  K.  yuick.  Brix 
Architect — .None. 
Contractor — Valley   Cunslr 


DWKLLINGS 

NO.  3419-25-31-37   BUTLliK  AVE. 

no.      Four  dwellings. 
Owner — E.    1{.    Morris.    2031     Lev 

Fresno. 
Architect — None. 
Day's  work.  .127." 


DWELLING 
NO.   836   A   ST.. 
Ov/ner — Carl   Vt 
Architect — Non 
Dav"s    work. 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerviile, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


KHKSNO    COUNTY 

Recorded  Accepted 

Dec.  19.  1921— S  61  FT.  OF  E  63  FT. 
of  Lots  11,  12  Blk  3,  Martin  Home, 
Fresno.  John  Klaesen  to  whom  it 
may    concern Dec.    17,    1921 

Dec.  16,  1921— LOTS  3  AND  4  BLK  2, 
Cleveland  Tract,  Fresno,  Benj 
Levy  to  whom  it  may  concern.... 
Dec.    7,    1921 

Dec.  17,  1921 — LOT  2,  Strivers  Tract, 
Fresno.  Howard  Stivers  to  whom 
it   may   concern Dec.    12.    1921 


LIENS  FILED 


FRESNO    COU>TY 


Recorded  Amount 

Dec.  17,  1921 — LOTS  1  AND  2  BLK  1 
Gladlus  Addition,  Fresno.  L  Rosen- 
berg vs   Carl    Tripple    ?409 

Dec.  17.  1921 — LOT  14  W  17  ft.  Lot 
16  Blk  10.  Arlington  Heights  Tot.. 
Fresno.  L  C  Wait  and  A  B  Perry 
vs  D  L  and   Rosa  Lea   Smith »34 

Dec.  16.  1921 — S  Mi  LOT  120.  Reoding 
Villa  Col..  Fresno.  C  S  Pierce 
Lumber  Co  vs  T  R  and  Barbara 
Hays    ?525 


BUILDING  CONTBACTS 


SAN  JOAaVIN  COUKTT 

!|l;.>,nO«l  mid  Over  Reportea 


RESIDENCE 

VERN.-VI.,     WAV.    Stockton.       Residence 

and   garage. 
Owner — A.    B.    Goklsmilh.    320    W-Flora 

St..  Stockton. 
Architect — None. 
Days    work.  $4200 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Cnpacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
home  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  MoSl  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER    BUILDING  TEON   BUILDING 

San   Francisco,   Cal.  Portland.  Oregon 


Tel.   Market  1935 


Skilled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledlrical 

Contradlor 


221  OAK  ST. 


San  Francisco 
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COMPLETION  NOTICES 


i<A.i\    .IOA4tl  ■>    i'tll  NT%. 


ce|)tr.<I 


Ilecordrii 

Dec.  Hi.  l!tlM  — I.OT  i:.  ni-K  in  Survt-y 
a»»»,  Stockton.  John  David  Steele 
to  T  K   Williamson Dec.   15.  I'.iL'l 


COMPLETION  NOTICES 

SA.\    MATKO    <-OI  XTl. 

Kecorded  Accepted 

Dee.  1«.  r.121 — I'T.V  I-OT  K7.  Sbdvn 
No.  1.  San  .Mateo  I'ark,  San  Mateo. 
I>  E  tiunn  lo  A  <"  Duncan  &  Co.  . .  . 
Dec.    14.    la^t 

Dec.  I)).  H)21 — I'TN  LOT  43.  San 
.Mateo  rnrk.  San  Mateo.  "7  (i  Meyer 
to   A    DuseiiUury De<-     in.    11)21 

Dec.  15.  ISlil— LOT  r,  BLK  1.  'Ilcn- 
wood   I'aik.     Burlingame.        .Martin 

I'cterson     to    Martin     IVter.'-on 

Nov.    -'V.    1921 

Dec.  14.  1B21— HOWARD  .A.VI-;  <;itA.M- 
mar  School.  Burlingame.  Burlin- 
game  District  School  Board  lo  K  G 
Lundquc-^l  and  A  Crivelle  (as  Hin- 
I  on   Iron   Works) Nov    2X.  IHL'l 


The  Observer. 


(Continued  from   I'age  4) 


A  reinforced  concrete  and  clay  tile 
floor  slab  test  conducted  by  the  Bu- 
reau of  Standards  at  Waynesburg. 
Ohio,  has  been  practically  completed 
and  the  results  will  soon  be  published. 
The  bulletin  will  contain  informatioTi 
of  interest  and  value  lo  contractors 
who  are  eagerly  seeking  means  to 
reduce  the  cost  of  building.  Appli- 
cations for  the  publication  should  be 
made  to  the  Bureau  of  Standards.  De- 
partment of  Commerce,  Washington. 
D.  C. 


Additional  funds  for  heads  of  fam- 
ilies desiring  to  build  small  homes 
will  be  available,  it  arrangements  can 
be  made  with  one  of  the  local  banks 
to  handle  the  loans,  accordiiig  lo  an 
announcement  of  the  Berkeley  Real 
Estate  Exchange.  "One  of  the  large 
eastern  insurance  companies  has  of- 
fered to  loan  money  for  the  construc- 
tion of  five  or  six  room  houses  to  the 
property    owners,"    said    W.    A.    Porter, 


prcfideirl  of  llie  Berkeley  Real  Estate 
Exchange.  "This  money,  however, 
cainnot  be  handled  through  real  estate 
firms,  and  will  have  to  be  handled 
through  some  local  l>ank,  who  will 
appraise  •  the  property  and  safeguard 
tile    insurance    company." 


The  Master  Builders'  Association  of 
Sacramento  at  the  annual  election  of 
ofticers,  named  George  D.  Hudnutt  as 
President  to  succeed  himself.  Ira  C. 
Boss  was  named  First  Vice-President; 
L.  O.  Siller.  Second  Vice-President;  W. 
B.  Ladue.  Secretary;  G.  B.  Stahl, 
Treasurer,  and  A.  W.  Norris,  Sergeamt 
at  Arms. 


Following  are  the  otiicers  elected  by 
Los  Angeles  Section,  American  Society 
of  Civil  Engineers:  President,  Ralph 
J.  Reed,  chief  engineer  of  construction 
of  Union  Oil  Company;  first  vice-presi- 
dent. F.  D.  Howell,  transportatioTi  en- 
gineer: W.  H.  Code,  consulting  engi- 
neer: treasurer.  E.  R.  Bowen,  consult- 
ing engineer;  secretary,  F.  G.  Dessery, 
consulting  engineer.  Directors.  R.  J. 
Reed.  F.  D.  Howell,  W.  H.  Code.  E.  R. 
Bowen,  F.  G.  Dessery,  W.  K.  Barnard, 
consulting  eiigineer,  and  H.  W.  Dennis, 
chief  engineer  of  construction  of 
Southern    California    Edison    Company. 


Cost  and  methods  of  placing  steel 
reiinforcement  in  concrete  roads  is  the 
."subject  of  a  booklet  prepared  by  H. 
Eltinge  Breed,  former  Deputy  High- 
way Commissioner  of  New  York  State. 
Copies  may  be  obtained  free  from  the 
.National  Steel  Fabric  Company,  First 
-National   Bank  Building.  Pittsburg,  Pa, 


Sumner  P.  Hunt  has  been  elected 
president  of  the  Southern  California 
Chapter  of  the  American  Institute  of 
Architects.  Other  officers  were  elected 
as  follows:  Reginald  Johnson,  vice- 
president:  Chas.  F.  Plummer,  secre- 
tar.v;     Alfred     W.     Rea.     trea.surer,    and 


Tel 

ephone:     West    1726 

J. 

A.  MOHR  &  SON 

( 

eneral  Palntliig  Contractom 

Specialists  in                            1 

CO.MPRESSED      AIR      PAINTING       1 

AND    SAND    BLASTING                 | 

Bm 

Iders'  Exchange,  ISO  Jessie  3t. 

2216-18   Fillmore   St., 
San   Francisco 

ivin  RerRdtrnm.  director  for  three 
rx.  The  newly  elected  officers  will 
installed  at  the  .lanuiiry  meeting. 


The  Lakewood  Engineering  Company 
announces  the  consolidation  of  its 
Pacific  Coast  oHice  with  those  of  the 
Smith-Booth-Usher  Company,  its  ex- 
clusive representative,  at  50  Fremomt 
St..  .s.nn  Francisco,  and  228  Central 
.\v.-..    i,os  .Angeles. 


CONTRACTORS    \VI 
SUIT 


.V    FRE.SVO 


Judgment  for  the  plaintiff  was  given 
by  Judge  D.  A.  Cashln  of  Fresno  in 
the  superior  court,  in  the  case  of  th« 
Unit  Construction  Company  of  San 
Francisco,  against  the  Fresno  Dehy- 
drated Products  Compa-ny,  Inc.,  in  ac- 
cordance with  a  stipulation  filed  by 
attorneys  in  the  suit.  The  plaintiff 
sued  for  a  judgment  of  $7,259.30  al- 
leged due  from  construction  of  a  plant 
'•f  the  defendant  company,  which  filed 
a  petition  in  bankruptcy  July  U.  and 
was  adjudicated  a  liankrupt  October 
13. 


December  21.   i;i21 
1  Vnlral  Council  of  the 

Builders'    Exchange. 
180   Jessie   Street, 
S;in    Francisco,    (^alif. 
Gentlemen: 

The  General  Contractors  of 
.'.an  Franei.sco  extends  i'i>rdial 
Chii.stmas  Greeti'ngs  to  the 
I'.uilders'  Exchange  with  con- 
!:^ratulations  on  the  progress 
made  during  the  past  year  in 
uniting  the  loia!  building  tra- 
lernity  under  able  leadership 
into  a  representative  working 
liody  animated  by  a  spirit  of 
Kor.d  will  and  holding  the  re- 
spect of  the  public  and  the 
Miat*rial  support  of  the  busi- 
iie.ss  community.  May  the  good 
wnrk  be  extemded  to  embrace 
tbt  entire  State  in  united  and 
.sustained  effort  to  proclaim  and 
maintain  with  respect  to  the 
building  industry  those  prin- 
ciples and  practices  of  intelli- 
gence, honesty  and  fair  play 
upon  which  all  enduring  busi- 
ness   must    rest. 

Very    respectfully, 
GKNKR.\1,     CO.NTR.\.CTORS     OF 

SA.\     PRA.NCISCO. 
IRy)       E.     T.     TIlCltSTON, 


Liberty  W  all  Board 


LIBERTY 

WALLBtiARD 

MANutAc^ruilEO   BY 

KEV-HOLD  PLJllpTj^t;UTH]cOnP*NY 


L_ 


A  FIbered  Gypsum 
Board  that  will  not 
warp    or   buckle. 


Nothing  better  for  insi(ie  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT— 14  inch  thick,  32  and  48  inches  wide, 
by  various  lengths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WIUTK  FOR  QUOTATIONS 

Key-Ho!d  Plaster  Lath  Co. 

Office  and  Factory 

148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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Steel 
Sash 


and 


PALACE    GARAGE 

O'Hripn    Bros.,    Architects 


Ornamental  Iron 

by 

Michel  &  Pfeffer 

Iron  Works 

Harrison  and  Tenth  Streets 
San  Francisco,  Cal. 


Hara^n  (EDttstrurttnu  i^rporta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  work  projected  and  contracts 
awarded  tor  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridge."!,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
SCO  MISSION   STREET  SAN  FR.4.NCISCO,  CAL. 


Reinliaf!  Lumber  and  Planing  Mill  Company 

GE.NER.VI,    LI'MBER    YARD 

Dry  Kiln  Capacity,  in  Million  Feet  per  Annum 
Gcnrr.-il    Mill    and    Caliinrt    AVork,    Stock    Doors,    Sash 

V^rniito.s   and    Moulding;}* 
17T1I    *    KAiVS.\S    STS.  -  S.VN    PR.\NCISCO 

rhone   Market   1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

T34-T44  Busl^  St. 


SAN  FRANCISCO 


Member 
insurance  Brokers  Exchange 


Just    FLUSH    it    on! 
lAPiPOIITH 

bBiHMM     TRADE    MARK      ^^"-i^ 

will  permanently 

Dustproof,  Wearproof  Waterproof  new  or  old 

Concrete  Floors 

L.   SOMIVEBORIV  SONS,  Inc. 


355  Pacific  Electric  Building,  Los  Angeles 


77  O'Farrell  Street,  San  Francisco 


15    Cents    Per    Copy 


Phone   Donelaa   2372 
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nOO      Mlanlon      Street  Tirenty-flrst    le:ir    No.    .'•:: 


Schumacher  Wall  Board 

For  Interiors    ::    For  Appearance 


Battens 

Are  Not 

Necessary 


w 


•^     \ 


^^ 


A  One  Piece 

Wall  Can 
Be  Obtained 


A 


write:  for  information 


Schumacher  Wall  Board  Co. 

Warehouse:  115  Townsend  St.      Branch  Office:  203  American  Nat'I  Bank  Bldg. 

Telephone  Kearny  2522  Telephone  Gar6eld  17 

FOR  SALK  BY  ALL    l.l'.tllIKU   UKALRR!) 
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ANNOUNCEMENT 


TO 


Heating  Contradors  and  Plumbers 


C'oiniiiciiciiig  Jajiiiary  3,  ]n22,    we  will  sell  (lii'ccl.  to  you 


85^  Mapesia  Steam  Pipe  Covering 


ill  niiy  <|iiantiti(\s 


Pro]iii)t  shipiiiont  r-an  be  made  from  our  factory  at  Redwood  City,  Calif.,  or  our  various  ware- 

hou.se  stocks. 


Also 

85%  MAGNESIA  BLOCKS 

85%  MAGNESIA  CEMENT 

HOT  BLAST  CEMENT 

HIGH-TEMPEEATURE  INSULATION 

ni  If  —in 

NATIONAL  MAGNESIA  MFG.  CO. 

544  MARKET  STREET 
Phone  Garfield  226L  SAN  FRANCISCO,  CALIF. 
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Entered     ax     secoiid-elnxM     matter 

:■( 

San   FraneUvu    I'ost   Olli.-e   uiiiler  aet 

of 

(  oni;reN.H    ..f    .March    :!.    l.S7i». 

R.Vm.N'KKK  ai-'AIL   .\OT  OPPOSKD   TO 
COXfRETE    FOR    PAVE.MEXT 


In  December  10th  issue  of  Building 
and  Engineering  News,  appeared  an 
article  carrying  theopinicn  of  F'.  E. 
Quail,  San  Joaquin  County  Surveyor, 
with  regards  to  oiled  macadam  roads. 
The  article  is  correct  except  as  to  the 
last  sentence,  in  which  CO-N'CRETE 
BASE  was  named  instead  of  OILED 
AI.A.CADAM    BASE. 

In  connection  with  the  article,  Mr. 
Quail  wishes  to  make  it  known  that 
he  is  not  opposed  to  the  use  of  con- 
crete for  a  road  pavement  umder  cer- 
tain  conditions. 

"I  believe  that  San  Joaquin  CouTity 
has  demonstrated  that  no  mistake  was 
made  in  constructing  her  system  of 
improved  highways  of  oiled  macadam," 
Engineer  Quail  says.  "They  have 
now  been  in  use  for  a  period  of  ten 
years  and  X  believe  their  service  ren- 
dered the  public  has  justified  the  wis- 
dom of  those  who  cooistructed  them. 
The  past  fiscal  year  the  cost  of  main- 
tenance was  $465.33  per  mile  and  this 
cost  included  a  considerable  amount 
of  reconstruction  of  12  to  15  feet 
width  of  pavements  to  18  feet  and  of 
increasing  the  thickness  of  the  orij^'i- 
nal    pavement    from    l'/4    to    2    Inches. 

"Our  improved  higliways  are  ac- 
commodating traffic  as  ascertained  from 
a  traffic  count  for  the  past  year,  of  aTi 
average  of  733  horse  and  18,808  mnlor 
propelled  vehicles  per  day.  equivalent 
to  a  total  tonnage  of  29,174  tons  per 
day.  Some  individual  roads  carrying 
as  much  as  10%  of  the  entire  traltlc 
and  some  as  little  as  2%. 

"From  my  experience  with  asphaltic 
concrete  or  bltulithic  wearing  surface, 
when  laid  over  an  old  oiled  macadam 
base.  I  believe  it  Is  the  most  servire- 
able  pavement  that  San  Joaquin  lounly 
could  construct  amd  much  cheaper  than 
any    other    type    of    pavement." 


iiapptr  N^m  f  rar 


.SLTTER    SURVEYOR    XOT    ALTIIOR- 

IZED  TO  T.VKE  PAY  FOR  OTHER 

JOBS 


Slitter  County  would  not  be  author- 
ized under  the  law  to  employ  its 
County  Surveyor  as  a  superintendent 
or  road  foreman  and  pay  him  compen- 
sation in  addition  to  his  salary  as  sur- 
veyor. 

This  is  according  to  an  opinion  by 
Attorney  General  U.  S.  Webb  to  Arthur 
Coats,  District  .\ttorney  of  Sutter 
County,  who  put  the  question  to  Webb 
for  decision. 

Webb  says  he  based  his  conclusion 
that  the  County  Surveyor  would  be 
barred  from  accepting  additional  com- 
pensation as  a  road  superintendent  or 
formam  on  the  case  of  the  County  of 
Humboldt  vs.  Stern,  decided  by  the 
Supreme   Court. 


.V.MERIC.IX     fO.N'CRETE     I.NTITL'TE 
TO    MEET 


The  .\nierican  Concrete  Institute 
will  hold  il3  anmual  convention  at 
Cleveland,  O.,  Feb.  13-16.  The  pro- 
gram, as  outlined  by  the  Board  of 
Direction,  will  be  spread  over  nine 
convention  sessions — two  sessions  a 
day  for  three  days  and  three  sessions 
on  a  fourth  day.  Theses  will  be 
divided  as  follows:  Two  sessions  for 
contractor  problems  —  the  practical 
problems  on  the  job;  two  sessions  for 
concrete  products  manufacturers;  one 
session  on  roads;  one  session  on 
houses;  one  session  on  research;  two 
sessions  on  engineering  design  and 
inspection. 


B.4BCOCK     TO   LE.tD      ST.VTE      HIGH- 
WAY   OFFICIALS 


C.  M.  Babcock,  commissioner  of  high- 
ways for  Minnesota,  without  oppo-si- 
tion  was  elected  president  of  the 
American  A.ssociation  of  State  High- 
way Otticials  wliich  closed  Its  annual 
convention    in   Omaha,  December  8. 

The  following  is  the  list  of  the  other 
newly  elected  olHcials:  C.  J.  Bennett, 
state  highway  commissioner  of  Con- 
necticut, vice-president;  Charles  Al. 
Upham,  state  highway  engineer  ot 
North  Carolina,  secretary;  Frank  T. 
Sheets,  superintendent  of  highways  for 
Illinois,  treasurer;  Col.  William  D. 
Uhler,  chief  engineer  of  Pennsylvania, 
elected  to  succeed  himself,  and  D.  1'. 
Olson,  director  of  the  bureau  of  high- 
ways for  lliado.  as  members  of  the 
board  of  control. 


II.DEHS'  K.VI'H.WtiE  OF  AI/AMEDA 
rOlXTV     KI.IU-T     IMRICrTOItS 


The  Builders'  i;.\chai)ge  of  Alameda 
County  has  elected  the  following  to 
serve  as  a  Board  of  Directors  during 
the  year  i:i2;;:  Sam  .\orlh,  \V.  10. 
Whalin.  Uobt.  King.  T.  1).  Sexton,  II. 
.MciManus,  W  .  J.  Itlgney.  T.  L).  Parsons. 
L.  C.  Fraser,  U.  .Vllllamson.  B.  S.  Mc- 
Farland.  Dick  Osborn  and  10.  M.  Tllden. 


BANKERS  ATTENTION! 


Says  the  American  Contractor, 
Chicago:  Bankers  are  supposed  to 
know  current  conditions;  also,  they 
are  supposed  always  to  get  their 
money's  worth  when  they  make  an 
investment.  Bank  building  has  been 
active  for  more  than  a  year.  These 
banks  are  not  investing  good  money 
in  structures  which  are  going  to  de- 
teriorate in  value  because  of  falling 
markets.  The  fact  that  a  bank  in- 
vests its  own  money  in  a  new  building 
is  pretty  good  evidence  that  the 
banker's  judgment  tells  him  that  the 
new   building   is  worth    the   money. 

Mr.  H.  v.  Hart,  Cleveland  represen- 
tative of  the  Wisconsin  Iron  and  Wire 
Company,  writes  us  that  the  Union 
Trust  Company  of  Cleveland,  within 
the  last  eight  weeks,  has  let  contracts 
on  three  branch  bank  buildings.  The 
first  contract  calls  for  an  e.xpenditure 
of  $150,000;  the  second  calls  for  a 
like  sum  and  the  third  calls  for 
$200,000. 

Just  call  that  to  your  local  banker's 
attention. 


lOCTKIfAl,  Ol'TI 

OCTOBER 


The  United  States  Geological  Survey 
reports  that  during  the  month  of 
October,  1!)21,  public  utility  power 
plants  in  the  United  States  produced 
3.541,151)  kilowatt  hours  of  electricity, 
of  which  2,402.06a  were  produced  by 
fuels  and  1,13'J,090  by  water  power.  To 
produce  the  above  amount  of  elec- 
tricity the  combustion  of  fuel  in  the 
following  quantities  was  required:  2,- 
720.826  tons  of  coal,  1,175,585  barrels 
ot  fuel  oil  and  2,297,475  cubic  feet  of 
natural  gas.  These  figures  are  based 
oil  returns  from  about  3200  power 
plants  producing  10,000  kilowatt  hours 
or  more  per  month  engaged  in  public 
si-rvice.  Including  central  station,  elec- 
tric railways,  and  certain  other  plants 
wliieh  contribute  to  the   public  safetv. 


SAN   JOSE   BUILDERS    ELECT 
OFFICERS    FOR    1023 


The  following  offlcers  were  elected 
for  the  year  1922,  at  a  well  attended 
meeting  of  the  San  Jose  Builders'  Ex- 
change, December  23:  Kenneth  Mor- 
rison, president;  J.  A.  Wagner,  vice- 
president;  H.  J.  Pascoe,  secretary;  J. 
C.  F.  Stags,  treasurer;  J.  D.  Gilbert, 
sergeant-at-arms. 

A  discussion  of  the  American  plan 
In  the  building  trades  followed,  and  It 
was  evidenced  that  a  majority  of  tbe 
members  present  favored  the  plan.  A 
30-6  vote  In  favor  of  the  plan  ended 
the  discussion.  W.  H.  George,  of  the 
Henry  Cowell  Lime  and  Cement  Com- 
pany addressed   the  meeting. 
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Joint  Conference  of  Engineers,  Architeds  and  Cou^rudlors  Launch 
Long-Hoped-For  Plan  to  Standardize  Con^rudion  Contrads 


The  standardization  of  construction 
contracts  towards  which  all  far-sighted 
men  in  the  industry  have  been  looking 
for  the  last  twenty  years  seems  des- 
tined to  be  achieved  at  last  through 
the  united  elforts  of  a  "conference" 
held   in   Washington,  D.  C.  recently. 

This  conference  was  composed  of 
delegates  appointed  by  eight  national 
societies  representing  the  engineers, 
architects  and  contractors  of  the 
ITnited  States,  and  the  definite  plan 
adopted  was  one  which  would  ulti- 
mately produce  a  standard  form  of 
contract  "agreement"  which  would  be 
acceptable  in  all  sections  of  the  coun- 
try and  in  all  phases  of  this  huge  in- 
dustry which  now  ranks  second  only 
to    agriculture    in    national    magnitude. 

Every  constructor  and  owner  who 
has  wrestled  with  the  intricacies  of 
a  contract,  or  worried  over  the  exact 
yet  doubtful  meaning  of  its  many  com- 
plicated and  legalized  phrases,  will  ap- 
prove this  tirst  attempt  lo  Irani.-  in 
simple  Anglo-Saxon  words  an  equit- 
able and  universal  document. 

A  survey  of  the  situation  made 
several  months  ago  by  Brigadier-Gen- 
eral n.  C.  Marshall,  Jr.,  formerly  Chief 
of  the  Construction  Division,  U.  S. 
Army,  during  the  world  war,  disclosed 
the  fact  that  today  there  arc  in  com- 
mon use  throughout  the  construction 
industry,  over  200  different  forms  of 
eoiitraet,  and  that  no  one  state  or  sec- 
tion had  yet  been  able  to  establish 
any  one  form  as.  standard  or  cus- 
tomary. 

Expert  engineers  at  the  headquar- 
ters of  the  Associated  General  Con- 
tractors of  America  in  Washington, 
were  then  assigned  to  the  task  of 
analyzing  these  200  different  forms  in 
order  to  discover  whether  the  variety 
of  "jobs"  involved  required  any  such 
variety   of  forms. 

After  many  months  of  painstaking 
comparison  and  research,  W.  P. 
Christie,  in  charge  of  this  work  as  re- 
search engineer  for  the  Associated 
General  Contractors  reported  that  the 
differences  were  chiefly  superficial 
differences  cit  words  and  plirasing 
rather  tnan  differences  of  meaning  or 
stipulations,  and  that  at  least  two- 
thirds  of  all  the  provisions  contained 
in  each  of  the  200  documents  were 
common  to  ail  documents,  and  therefor 
could  be  included  in  one  standard  con- 
traet  fonn,  if  rewritten  in  simple  uni- 
versal  style. 

It  was  found  that  stipulations  which 
were  characteristic  or  peculiar  to  the 
building  trades,  or  to  the  railroad  con- 
struction field,  or  to  waterwork  proj- 
ects, or  to  highways  could  be  assem- 
bled together  in  one  standard  form, 
entitled  "general  conditions,"  applic- 
able to  that  one  field  of  construction 
only,  and  added  to  the  standard  agree- 
ment  form  as  addenda. 

In  this  way,  it  would  be  quite  pos- 
sible to  draft  a  standard  contract 
which  would  cover  all  cases  of  con- 
struction work,  no  matter  in  what 
field,  and  the  only  alteration  that 
would  ever  need  to  be  made  to  it, 
would  be  in  selecting  the  standard 
form  of  "General  Conditions"  which 
covered  the  type  of  job  concerned.  Ex- 
perts believed  that  a  half  dozen  such 
forms  would  cover  the  main  sud- 
divisions  involved  in  the  construction 
industry. 

This  plan  together  with  a  "tentative 
outline"   was  submitted  for  considera- 


tion to  the  American  Association  of 
.State  Highway  Ottlnals.  Aivi.-ritan 
Engineering  Council,  American  iTiati- 
tute  of  Architects,  American  Railway 
Engineering  .\ssociation,  American 
Society  of  Civil  Engineers,  American 
Waterworks  Association,  Associated 
General  Contractors  of  America,  Na- 
tional Association  of  Builders'  Ex- 
changes, Westerm  Society  of  Engi- 
neers. 

All  made  favorable  responses  and 
appointed  representatives  to  come  to 
Washington  to  constitute  a  conference 
on  the  subject  and  proceed  with  the 
drafting  of  a  tentative  form  of  con- 
tract which  could  later  be  officially 
suljmitted  l>y  the  conference  to  its 
constituting  liodies  for  criticism, 
amendments,    and    ultimate    raliliration 

The  conference  met  in  the  assembly 
room  of  the  Department  of  Commerce 
Building  in  Washington,  December  IB 
and  16,  and  was  addressed  by  Secre- 
tary of  Commerce,  Hoover  and  General 
Marshall,     both    of    whom    expressed    a 


E.XTRVCTS   FROM    SECRETARY 

HOOVER'S     ADDRESS     TO 

THE    CONFERENCE 


"This  conference  is  to  consider 
whether  something  can  be  done 
lo  standardize  •  •  or  generally 
improve  the  whole  basis  of  con- 
tract forms  used  in  the  construc- 
tion  industry. 

"I  believe  there  is  a  great  field 
there,  not  only  in  protection  to 
tlip  public  but  in  the  general  im- 
provement of  ethics  in  the  in- 
dustry   itself. 

"I  know  that  at  the  time  I  was 
in  engineering  work,  this  whole 
variation  and  specification  of  the 
contract  basis  for  construction 
work  of  all  kinds  was  an  out- 
standing sore,  and  I  have  been 
in  hopes  that  it  was  possible  to 
do   something. 

"It  all  comes  in  line  with  the 
things  many  of  us  are  much  con- 
cerned with,  and  that  is  funda- 
mentally the  elimination  of 
waste,  lost  motion,  improvement 
of  business  practices  throughout 
the    whole   of   the   United   States. 

"*  •  we  will  be  delighted  to 
back  up  anything  that  you  can 
come  to  any  agreement  on  *  *  *." 


very  lively  and  sincere  hope  that  the 
conference  would  ultimately  devise  a 
form  which  would  become  as  stamdard 
in  ils  tield  as  the  standard  forms  of 
bank  checks,  notes  and  mortgages  are 
in  the  field  of  banking  and  commercial 
trade. 

Secretary  of  Commerce  Hoover,  said, 
in    opening    the   conference: 

"Well,  gentlemen,  this  conference  is 
to  consider  whether  something  ca/n  be 
done  to  standardize  or  simplify  or  re- 
inforce or  generally  Improve  the  whole 
basis  of  contract  forms  used  in  the 
construction    industry. 

"I  belive  there  is  a  great  field  there 
not  only  in  protection  to  the  public 
out  in  the  general  improvement  of 
ethics  in  the  industry  itself.  I  dom't 
profess  to  know  much  about  it,  but 
it  is  a  matter  that  has  not  come  under 
my  purview  for  some  years.  I  hav 
Im  en  too  much  out  of  the  engineernig 
work  for  the  last  seven  years  to  give 
much    thought    to    it. 

"I  know  that  the  time  I  was  in  en- 
gineering   work    this    whole    variation 


and  specification  of  the  contract  basis 
for  construction  work  of  all  kinds  waa 
an  outstanding  sore,  and  I  have  been 
ill  hopes  that  it  was  possible  to  do 
something.  It  all  comes  in  line  with 
the  things  many  of  use  are  much  con- 
cerned with,  and  that  is  fundamentally 
the  elimination  of  waste,  lost  motion, 
improvemefnt  of  business  practices 
throughout  the  whole  of  the  United 
States. 

"We  have  to  remember  that  we  have 
now  an  enlarged  and  inflated  cost  of 
distribution  primarily,  rather  than  pro- 
duction, and  that  we  have  a  disparity 
due  to  the  fundamentals  of  the  In- 
crease in  Federal  taxation  and  rail- 
way rates  that  are  making  a  wider 
margin  between  production  amd  final 
distribution  costs  than  we  have  ever 
had  to  face  before,  and  unless  we  can 
crowd  that  margin  down  somewhat  by 
just  sheer  increase  in  efficiency,  we 
are  not  going  to  be  able  to  hold  up 
the  standard  of  living  In  this  country 
and  hold  up  our  competitive  posltlom 
outside.  So  this  is  one  of  those  things 
that   ramify   in   many   directions. 

"I  now  therefore  leave  it  to  you, 
and  we  are  glad  to  have  you  come  to 
this  Department,  because  we  have 
started  a  definite  program  along  these 
lines,  not  from  a  point  of  view  of  try- 
ing to  compel  anybody  to  do  anything, 
liut  trying  to  mobilize  all  the  different 
l>ramches  of  industry  for  cooperative 
action,  and  while  you  can  do  much  to 
get  this  thing  straightened  out  it  is 
probable  that  the  Department  of  Com- 
merce could  be  of  moral  assistance  to 
you  in  getting  it  over  when  you  have 
once  arrived  at  some  conclusions,  and 
we  will  be  delighted  to  back  up  any- 
thing that  you  come  to  an  agreement 
on,  and  1  have  been  astonished  at  the 
desire  of  the  different  industries  to 
effect  these  things  in  every  direction 
and  their  willingness  to  cooperate  with 
other  industries  to  make  the  work  of 
each    individual    industry   effective. 

"We  had  the  case  the  other  day  of 
the  simplification  of  certain  manufac- 
lured  articles.  The  great  majority  ot 
the  manufacturers  were  represented 
here,  but  claimed  that  some  minority 
would  not  help.  They  could  mot  do 
any  thing  without  the  assistance  of 
other  branches,  and  therefor,  I  called 
in  both  the  Avholesalers  and  retailers 
in  those  directions  and  asked  them  If 
they  would  cooperate,  and  they  have 
cooperated  so  far  as  to  almost  set  up 
a  boycott  against  certain  manufac- 
turers because  they  would  not  fall  into 
line  with  the  great  majority,  and  they 
did   it   purely   out   of  national   interest, 

"Somebody  somewhere  has  got 
eliminate  the  waste  in  this  whole  situ- 
ation. I  only  mention  that  as  a  point 
where  this  Department  can  be  of  help 
in  getting  the  allegiance  ot  the  related 
industries  and  trades,  and  help  you  to 
get  over  some  program  of  this  kind, 

"So    that   all   I   am    doing   is    to   give 
you   our   blessing  and   to   tell   you   that 
the  Departmemt  of  Commerce  Is  your 
Go  to  it.      (Applause.) 

"Now  it  is  up  to  you,  I  think,  and 
if  there  Is  anything  in  the  Department 
by  which  we  can  be  of  help,  statistical 
or  otherwise,  do  not  hesitate  to  call 
on  n»." 

The  aim  of  the  conference  in  begin- 
ning work  on  this  difficult  task  was 
to  achieve  the  following  advantages 
for  the  entire  construction  industry  , 
and  all  its  attlllatlons: 
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(1)  Less  expenditure  and  legal 
service:  (2)  Less  duplication  of  work 
In  the  professions:  (3)  Elimination  of 
disputes:  (4)  Better  safeguard  for 
owners  and  increased  public  confi- 
dence: (5)  An  improved  standard  of 
construction  service  throughout  the 
country. 

Otllcers  of  the  Coinference  were 
elected  as  follows:  Chairman.  Onward 
Bates  of  Chicago,  representative  of  the 
Western  Society  of  Engineers:  Vice- 
chairman.  J.  W.  Cowper  of  Buffalo,  N. 
y.,  representative  of  the  Associated 
General  Contractors — he  served  as 
chairman  during  the  first  session  owing 
to  Mr.  Bates'  sickness:  Secretary,  W.  I'. 
(Tiristie  of  Washington,  D.  C. 

General  R.  C.  Marshall  Jr.  and 
William  B.  King,  represemting  respec- 
tively the  Associated  General  Contrac- 
tors and  the  American  Bar  Association, 
were  elected  members  of  the  confer- 
ence. Other  delegates  were:  W.  A. 
Rogers  of  Chicago,  sutistilule  delegate 
for  the  Western  Engineers:  E.  W. 
Reaugh  of  Cleveland,  for  the  Builders' 
Exchanges:  A.  P.  Davis,  for  the  Engi- 
neering Council,  substituted  for  by  L. 
W.  Wallace;  J.  Waldo  Smith  of  New 
York  City,  for  the  Waterworks  As- 
sociations: William  S.  Parker  of  Bos- 
ton, for  the  Architects:  H.  K.  Bishop 
of  Washington,  for  the  Highway  Offi- 
cials; H.  Bltinge  Breed,  for  the  Civil 
Engineers,  substituted  for  by  J.  S, 
Langthorne;  W.  D.  Faucette,  for  the 
Railway  Engineers. 

A  course  of  procedure  devised  by 
General  Marshall  for  the  study  and 
development  of  standard  forms  was 
unanimously  adopted  as  the  method 
of   handling    the   job. 

References  were  made  to  similar  ef- 
forts which  had  been  made  by  the 
American  Engineering  Standards  Com- 
mittee in  setting  standards  for  ma- 
terials and  methods  of  construction: 
also  to  work  by  the  Engineering  Coun- 
cil in  drawing  up  standard.s  for  govern- 
ment contract  work:  and  to  the  effort 
of  the  American  Railway  Engineering 
Association  along  the  same  line  in  their 
special    field. 

William  S.  Parker  of  Boston,  Mass., 
secretary  of  the  American  Institute  of 
Architects  narrated  the  interesting  ex- 
periences of  their  commtltees  during 
the  last  twenty  years  in  the  attempt 
to  promulgate  a  standard  form  of  con- 
tract which  would  be  universally  ac- 
cepted  by  architects  and   builders. 

Hi'  .said:  "Our  work  started  back 
in  the  very  early  liiOO's  atnd  a  com- 
mittee worked  for  five  or  six  years  on 
what  was  eventually  called  the  first 
edition  of  the  American  Institue  Stand- 
ard Documents.  That  document  was 
not  put  into  general  use  because  it 
was  badly  planned  in  its  physical  ar- 
rangement and  printed  in  type  "not 
easily  read  and  was  developed  by  ar- 
chitects with  the  view  of  protecting 
the    interests  of   the   owner  only. 

■In  iai2  we  realized  that  it  wasn't 
accomplishing  Its  purpose  or  Justifying 
the  time  and  expense  put  into  it  and 
took  up  a  plan  for  revision  under  the 
chairmanship  of  Frank  Miles  Day  of 
Philadelphia. 

"Later  we  called  a  meeting  of  con- 
tractors, sub-contractors  and  archi- 
tects and  legal  representatives  r,t  both 
sides,  in  Philadelphia,  and  both  sides 
had  their  say  as  the  document  de- 
veloped. That  was  completed  and  the 
second  edition  printed  in  IHIl.  but  the 
Building  Trades  Employers'  Associ- 
ation l-n  New  York  took  exception  to 
a  few  points,  .so  we  called  a  further 
conference  in  1916.  and  Issued  our 
third  edition  in  1917.  This  edition  Is 
selling  at  the  rate  of  60,000  copies  an- 
nually, and  our  Board  of  Director.s  has 
decided    that    wc    will    not    make    any 


further     changes     for     some     years     to 
come." 

Mr.  H.  K,  Bishop  speaking  for  the 
highwaymen,  described  how  the  U.  S. 
Bureau  of  Public  Roads  had  enforced 
the  standardization  of  contract  forms, 
also  the  bond,  proposal,  specification 
and  plans  forms  which  were  used  in 
highway  const  ruci  ion  that  involved 
federal  aid. 

He  said:  "In  general  we  used  the 
short  form  of  contract  covering  only 
one  or  two  pages,  making  all  the 
specifications,  which  carry  all  of  the 
standard  clauses,  a  part  of  the  con- 
tract. Even  the  sheets  were  of  stand- 
ard size  and  typography,  and  we  went 
so  far  as  to  standardize  the  structures. 
Now  you  will  find  if  you  pick  up  speci- 
fications in  one  state  you  can't  tell 
what  state  it  is  until  you  look  to  see 
on  the  title  page.  And  we  find  that 
the  counties  are  gradually  following 
the  states  so  that  this  standardization 
is  extended  not  only  to  the  forty-eight 
states  of  the  Union  but  to  most  of 
their  sub-divisions.  We  have  found 
that  very  much  simplifies  the  work." 
Mr.  W.  n.  Faucette  of  Norfolk.  Va.. 
chief  engineer  of  the  Seaboard  Airline 
Railway,  speaking  of  his  experience 
as  Chairman  of  the  Committee  on  Re- 
form of  General  Contract  forms,  de- 
scribed the  "uniform  general  contract 
form"  which  the  Association  of  Rail- 
way Engineering  Association  had 
adopted  at  its  convention  in  1913.  and 
printed  in  its  Manual.  After  stating 
that  it  was  not  obligatory  upon  the 
membership  of  his  Association  to  use 
it  but  that  it  was  generally  considered 
a  "guidepost"  for  engineers  with  rail- 
road contracts  to  let.  he  said:  "I  sent 
out  seventy-five  letters  to  the  principal 
railroads  of  the  United  States  and 
Canada  to  ascertain  the  use  and  adap- 
tation of  this  contract  form.  The  pre- 
dominating answer  was  that  they  were 
not  using  It  verbatim  but  were  using 
it  constantly  as  a  guide,  and  the  legal 
departments  themselves  adjusted  the 
phraseology  as  they  saw  fit." 

J.  Waldo  Smith,  chief  engineer  of 
the  New  York  Board  of  Water  Supply, 
showed  a  sympathetic  attitude  for  the 
hard-working  contractor  by  explaining' 
how  the  corporation  counsel  of  any 
city  was  inclined  to  encumber  the  con- 
tract with  all  sorts  of  binding'  clatisea 
so  that  there  was  never  any  oppor- 
tunity for  the  contractor  to  "recover" 
under  the  contract  for  any  particular 
hardship  and  thai  the  principal  hope 
and  guarantee  of  the  contractor  on  a 
public  works  Job  lay  in  the  "reasonable 
rulings"  of  the  chief  engineer  who  acts 
as  Judge  on   disputed   points. 

He  said:  "We  are  embarking  on  a 
very  praiseworthy  effort  to  simplify 
contracts.  I  presume  to  have  elimi- 
nated any  clauses  which  the  legal  pro- 
fession insists  on  having  put  In  and 
which  we  engineers  and  architects 
think  are  unfair.  It  seems  to  me  you 
are  starting  out  in  the  right  way  with 
this  intention  to  create  a  framework 
on  which  the  substance  can  later  be 
built.  That  will  be  a  distinct  help  and 
tend  to  eliminate  a  great  deal  of 
trouble  that  we  have  had  In  the  past." 
W,  A.  Rogers  of  Chicago.  III., 
speaking  for  the  Western  Society  of 
Engineers  said:  "I  only  wish  Mr.  Bates 
were  here,  for  after  many  years  ex- 
perience as  an  engineer  and  later  as 
a  contractor,  he  has  in  recent  years 
made  his  principal  business  a  matter^ 
of  arbitration.  1  am  hopeful  that  thls^ 
convention  shall  be  a  success,  and  I 
feel  that  what  we  have  got  to  strive 
for  is  not  a  perfect  document  but  the 
best  one  we  can  get.  Then  we  ran  Im- 
prove   It   ,vear  after  year." 

E.  W.  Reaugh.  president  of  the 
Reaugh  Construction  Company  of 
Cleveland.      Ohio,      described      the      ex- 


periences of  fellow  contractors  In 
Cleveland  with  the  standard  form  al- 
ready introduced  there  by  the  Institute 
of  Architects,  by  saying:  "We  find  out 
that  some  of  our  largest  contractors  In 
the  City  of  Cleveland  have  never  even 
heard  of  these  standard  documents,  and 
when  I  last  reported  to  the  Bullder.s' 
Exchange  that  our  committee  consi- 
dered the  sub-contractors  had  been 
well  represented  and  the  general  con- 
tractors had  been  forgotten  entirely  in 
these  documents,  many  of  them  wanted 
lo  know  about  the  standard  documents 
and  a  few  got  copies  and  have  been 
looking  them  over  since.  One  large 
contractor  reported  to  us:  "When  we 
go  to  the  architects  to  sign  up  they 
Just  tear  out  this  first  part  of  tire 
agreement  and  pay  no  attention  to  the 
balance.  Other  architects  we  go  to, 
sign  up  the  agreement  and  then  substi- 
tute their  own  general  conditions.  Still 
others  look  through  the  general  condi- 
tions and  so  on  and  mark  them  up  and 
change  them  so  you  can  hardly  tell 
them  when  you  get  through  with  them. 
Thus  you  get  a  set  of  documents  which 
you  think  you  understand  legally  and 
when  you  go  to  your  architect  he  wants 
to  change  somethi^ng  else.  It  means 
go  to  your  attorney  every  time  so  that 
you  know  where  you  are  at."  " 

William  B.  King,  legal  expert  on 
(ontract  forms,  said:  "The  principal 
things  that  it  seems  essential  to  me  to 
do  are  first  the  people  who  already 
have  standardized  forms  should  be  rec- 
ognized as  being  the  proper  people  to 
discuss  the  special  forms  relating  to 
their  business  and  second,  that  there 
-iiould  be  an  effort  (after  these  dis- 
cussions) to  gel  together  and  agree  as 
far  as  possible  on  a  uniform  wording 
of   those  different  contract    forms." 

'Iineral  Marshall  then  spoke  briefly 
as  follows:  "1  Just  want  to  make  a 
[Ilea  for  the  construction  Industry  for 
two  or  three  minutes.  Construction 
has  always  been  looked  upon  in  this 
country  in  its  elements.  It  has  not 
been  looked  on  as  an  industry.  U  ha.s 
been  looked  on  as  architects,  as  eng- 
ineers,  as  general   contractors,  as   .sub- 

■  ontraclors.  as  material  manufacturers, 
as  material  units,  as  equipmeni  manu- 
facturers, equipment  dealer.s.  Insurance 
nien.  and  you  can  count  many  more. 

"In  thinking  about  this  subject  1 
naturally  think  about  the  time  at  the 
beginning  of  the  war.  There  were 
some  of  us  in  the  War  Department  who 
had  to  make  quick  progress,  knowing 
that  this  construction  work  was  neces- 
sary before  soldiers  could  be  drilled. 
munitions  manufactured  or  di.-trlhuted. 
Was  there  a  construction  industry  that 
ilic  nation  could  turn  to  in  this  crisis'; 
riiere  was  none.  Was  there  a  standard 
contract  that  the  nation  could  turn  to'/ 
There  was  not,  and  there  are  200  con- 
tracts over  there   In   that    box   that    you 

■  an  have.  That  problem  has  been 
working  In  my  mind  since  that  time. 

"Now  the  object  today  Is,  I  believe, 
to  do  for  the  whole  construction  In- 
dustry what  the  American  Institute  did 
tor  the  building  branch  of  it  and  surely 
tlie  business  conditions  of  all  con.struc- 
tlon  work  are  alike. 

"The  fact  that  these  ditferent  things 
have  been  considered  In  their  elements 
is  one  of  the  grave  causes  why  the 
public  looks  upon  construction  as  II 
does,  as  the  most  loosely  co-ordinated 
business  that  the  country  has.  No  two 
of  them  think  alike.  The  engineer  does 
not  think  like  the  architect  with  re- 
s|MCt  lo  business  conditions.  .Nnllher  of 
iMem  thinks  like  the  contractor.  We 
round  at  the  beginning  of  the  war  thai 
rot  only  was  this  the  case,  but  each 
mistrusted  the  other,  and  the  attitude 
or  the  public  was  the  same  as  that 
.    isirust   that    you   had  of  each  other. 

"That  was  the  reason  we  got  the 
iiewsiiaper  notoriety  wo  did  get.  whv 
you  got  the  reputation  that  culminated 
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in  what  the  Graham  Committee  said 
about  protlteering  and  other  things  in 
connection  with  it.  No  set  of  men 
worked  harder  or  accomplished  more 
than  the  engineering  architects  and 
contractors  did  all  through  the  war, 
but  because  of  that  looseness  of  co-or- 
dination and  because  there  were  200 
contracts  where  there  ought  to  liave 
been  live  or  ten,  and  because  you  did 
not  all  talk  the  same  language,  al- 
though you  were  doing  the  same  kind 
ol  work,  you  got   that  reputation. 

"I  believe  there  .are  many  contract 
conditions  that  are  common,  that  can 
be  expressed  in  language  carefully 
picked  from  contracts  already  existing, 
and  it  we  can  segregate  these  common 
conditions  we  will  get  a  co-ordination 
between  the  professional  and  construc- 
tion side,  so  that  at  least  that  much 
of  it  will  be  on  the  road  to  solution. 
This  asscmlage  here  is  a  plea  for  co-or- 
dination  in    the   con.struction   industry." 

The  final  session  of  the  conference 
was  devoted  to  a  detailed  study  of 
clauses  which  could  be  ap|)roved  for 
incorporation  in  the  standard  con- 
tract "agreement."  the  members  vot- 
ing on  each  topic  separately  until  a 
definite  list  of  topics  had  been  made 
which  seemed  acceptable  tor  universal 
use. 

It  was  the  concensus  of  opinion  that 
such  a  universal  document  could  be 
achieved,  and  its  scope  or  length  would 
have  to  be  determined  after  prolonged 
consideration   of  each   topic  in  detail. 

It  was  also  decided  that  sub-com- 
mittees should  later  be  appointed  in 
each  phase  of  the  industry  to  draw  up 
{h«  standard  form  of  "general  condi- 
tions" (one  for  the  railroads  one  for 
the  builders  etc.)  which  would  com- 
plement the  general  "agreement"  ac- 
cording to  the  nature  of  the  ,1ob. 

Thus  the  general  principles  of  the 
universal  contract  were  fixed,  and  a 
committee  consisting  of  General  Mar- 
shall for  the  constructors,  W.  S.  Parker 
for  the  architects  and  W.  D.  Faucette 
for  the  liailway  lOngineor.i.  was  ap- 
pointed to  write  out  the  document  in 
tentative  form  for  correction  and  ap- 
prove! by  the  conference,  at  its  next 
meeting  in  .lanuary,  after  which  the 
forms  will  be  transmitted  officially  to 
the  various  societies  and  organizations 
interested  for  further  consideration 
and    ultimate   adoption. 

Just  before  adjournment,  the  con- 
ference passed  a  resolution  of  apprecia- 
tion and  thanks  to  General  Marshall 
for  the  great  aiuount  of  work  he  had 
(lone  in  preparing  the  "tentative  out- 
line" and  for  his  untiring  efforts  in  ar- 
ranging for  conference  action. 


Oakland  Builders'  Exchange  Stages 

Annual  Christmas  Tree  Jinks 


MAOHIIVK   DIGS   TUNNEL   AND   LINES 
SIDES    WITH    CONCRETE 


A  machine  which  can  tunnel  under- 
ground in  any  desired  direction,  remov- 
ing the  earth  in  its  path  and  leaving 
behind  it  a  finished  conduit,  with  con- 
crete-lined walls,  is  the  latest  thing  in 
.subterranean  construction  work.  The 
new  device  is  the  invention  of  Milton 
R.  Sheen  of  Philadelphia  and  was  given 
first  place  in  practical  demonstration 
recently  when  it  dug  a  tunnel  under 
Fifth  and  Grange  streets  here  in  record 
time.  * 

In  four-  hours  the  machine  con- 
structed IS  feet  8  inches  of  perfectly 
lined  conduit,  52  inches  in  diameter.  Its 
best  record  in  the  test  was  5  feet  8 
inches  of  finished  tunnel    in  an    hour. 

The  feature  of  the  invention  lies  in 
the  fact  that  any  amount  of  sewer  main 
or  water  main  and  conduit  construc- 
tion can  be  carried  on  beneath  streets 
without  causing  any  interruption  to 
surface  traffic.  The  machine  can  con- 
struct tunnels  up  to  12  feet  in  dia- 
anieler.  Ijiigineers,  contractors  and  olH- 
cials   connected    with   the    Philadelphia 


The  first  annual  Christmas  Tree 
Jinks  of  the  Oakland  Builders'  Ex- 
change was  held  Wednesday  evening, 
December  28th,  1921,  at  the  head- 
quarters of  the  Kxchange.  351  12tli  St. 
The  house  was  packed  to  the  door  and 
it  is  safe  to  say  everybody  had  a 
glorious  time.  As  the  music,  mirth, 
stunts  and  refreshments  de  luxe  were 
of   the   best   quality. 

William  Makin,  the  well  known 
plasterer  of  Oakland,  sang  a  solo  and 
you  all  know  Bill  can  sing. 

Max  Horwinski  was  there  with  a  line 
of  talk  which  kept  the  boys  laughing. 

Mr.  A.  H.  Winchole.  the  Scotch 
plasterer  from  Kichmond,  sang  Scotch 
songs. 

L,.  B.  Allen,  of  the  Emeryville  Hard- 
ware Co.,  played  a  solo  on  the  one 
string  Cello. 

Frank  Oates,  the  well  known  sales- 
man for  the  Oakland  Lime  &  Cement 
Co.,  also  sang  a  solo.  Frank  is  not 
only  a  salesman,  but  is  some  song  bird. 

T.  D.  Sexton,  another  one  of  Oak- 
land's prominent  plasterers,  acted  as 
Impresario  and  General  Chairman  ot 
the  evening.  The  boys  behind  the 
counter  must  be  given  credit  for  the 
way  they  handled  the  crowd.  Mr.  P.  F. 
Bradhoff.  the  roofer;  D.  C.  Stanford, 
electric  contractor  and  Mr.  Jamieson  ot 
the  firm  of  Rhodes-Jamieson  Co..  served 
on  the  Refreshment  De  Ijuxe  Com- 
mittee. 

T.  Glimme  made  his  apiiearance  on 
the  ^tage  in  Scotch  kilties,  but  did  not 
have  much  to  say. 

Kd.  Dowdle,  the  printer,  was  there 
with  a  song  as  were  many  handsome 
young  ladies. 

The  prizes  were  awarded,  hot  re- 
freshments were  served  and  the  party 
continued  on  till  the  sma'  hours  of  the 
morning. 

Credit  must  be  given  the  O.iklanu 
Builders'  Exchange  for  its  hospitality 
and  the  way  in  which  it  entertained 
the  guests,  as  the  whole  attair  was  a 
grand  success. 

Tlie  Committees  consisted  ot  the  fol- 
lowing. 
Reception       v^ommittee — E.       C.       Graff, 

Chairman;  Sam  D.  North.  R.  King,  J. 

W.  Rule,    W.   B.   Rue,   G.  G.  Jamieson, 

F.  H.  Austin,     R.  N.  Osborn,     R.      W. 

Littlefield,   E.    M.   Tilden.   H.    McMan- 

nus,   W.  H.  Graham  and  F.  Parsons. 


Jinks  Committee — Robert  R.  Smith, 
Chairman;  Earle  C.  Beatie,  L,.  C. 
Eraser,    Wm.    Makin.    F.    R.    Oates,    T. 

D.  ,'5exton,   W.  G.  Thornalley. 

Door    Prize    Committee — L.    C.     Eraser, 

Chairman;    Sam   North,    Alfred   Olstm. 

Chas.  Hughes.  Everett  Dowdle,  W.  E. 

Whalin. 

Following  is  a  list  of  the  donors  ot 
I^rizes; 

Dowdle  Printing  &  Rubber  .Stamp 
Co..  Order  for  $10  worth  of  printing. 

Edw.  R.  Bacon  Co.  (Mr.  James), 
Mysterious  envelope  of  great  value. 

Jas.  L,.  Rich,  2  Saw  Horses. 

The  Duroxo  Mfg.  Co.,  Merchandise 
Order. 

M.  Friedman  &  Co.,  'R'^all  Paper  Order 
for  $6.00. 

Livermore  Fire  Brick  Works,  Order 
for  $10.00. 

Henry  Cowell  Lime  &.  Cement  Co., 
Purchase  Order,  $10.00  worth  of  Mt. 
Diablo  Portland  Cement. 

W.  E.  Whalin.  Box  ot  Candy. 

The  Rigney  Tile  Co.,  1  Fire  Place 
E'Creen    (round   or  folding). 

Oakland  Lime  &  Cement  Co.,  Mer- 
chandise Order  for  $10.00. 

Chris  Nelson  Co.,  $20.00  Wall  Paper 
Order. 

W.   E.   Whalin.  Box    of  Candy. 

E.  P.  Tenney,  $10.00  Building  Material 
Order. 

Sunset  Lumber  Co.,  1  load  Firewood. 

M.  Mortensen.  1  Box  of  Cigars. 

E.  L.  Blackman  Co.,  1  Auto  Radiator 
Light. 

Sexton's  Cigar  Store,  1  Carton  of 
Chesterfield   Cigarettes. 

W.  P.  Fuller  &  Co.,  1  Gal.  of  outside 
spar  varnish. 

The  Paraftne  Companies  Inc..  1 
Pabcolin  Rug,  9x9. 

Federal    Mutual    Liability    Insurance 
Co..  Box  ot  .50  Cigars. 
^     Rhodes-Jamieson  Co.,  $10.00  order  for 
purchase   ot  material. 

Clay,  Hotchkiss  &  Schroeter,  $1000 
Check  Alteration  Bond. 

Sexton's  Cigar  Store,  1  Box  of  100 
Marquise  Cigarettes. 

Contra  Costa  Bldg.  Material  Co.,  $10 
Material  Order. 

Holmes  Lime  &  Cement  Co.,  Five 
Sacks  Diamond  Hydrated  Lime. 

Sexton's  Cigar  Store,  1  3-lb.  Box  of 
Candy  in  fancy  work  basket. 

Oakland  Bldg.  Material  Co.,  $10.00 
Order   for  Material. 

A.  J.  Taylor  &  Co.,  $500  Fire  Insur- 
ance Policy  on  Property. 

E.  H.  Nash  &  Son,  A  mysterious 
package  of  value. 

Walter  Simpson,  2  Blackboards. 

Cobbledick  Kibbe,  4  Cut  Glass  Paper 
Weights. 

Emeryville  Hardware  Co.,  Pearl 
Handled  Knife. 

Fred  Ferriro,  A  Plaster  Figure. 


Department  ot  Public  Works  predict 
that  present  day  methods  of  engineer- 
ing underground  will  be  revolutionized 
with  the  broad  adoption  of  this  device. 

The  machine  itself  consists  of  a  steel 
drum  into  which  is  fitted  a  revolving 
cutting  head  back  ot  which  is  an  earth 
conveyor,  and  a  helical  lining  construc- 
tion. The  power  is  supplied  by  elec- 
tricity from  a  portable  generator. 

As  the  cutting  head  revolves,  digging 
and  cutting  into  the  earth  in  front,  the 
arms  of  the  cutter  throw  the  earth 
into  buckets,  from  which  it  is  carried 
off  on  a  conveyor  belt  and  dumped  into 
cars  brought  up  on  tracks  laid  in  the 
finished    tube    liehind    the    machine. 

The  motors  and  gearing  are  in  the 
renter  of  the  steel  drum,  also  the  con- 
trols which  direct  the  operation.  Elec- 
tric lights  and  seats  for  the  operators 
are  provided.  Directly  behind  the  mo- 
tors and  gearing  is  a  helical-faced  cam, 
which  places  the  specially  constructed 
lining  blocks.  The  blocks,  when  pushed 
into  place  by  the  machine,  cause  an  ex- 
pansion  which   brings  all  the  heads   ot 


the  blocks  directly  behind  into  close 
contact  and  advances  tTie  steel  drTim. 
The  lining  is  thus  fitted  into  the  sur- 
rounding earth  without  disturbance,  as 
though  it  were  a  part  of  it.  Mortar 
inay  be  ttsed  or  the  lining  may  be  used 
dry  if  desired.  The  blocks  are  placed 
in  a  spiral  in  order  to  give  the  neces- 
sary forward  motion,  which  keeps  the 
cutting  head  in  contact  with  the  earth. 

Special  controls  permit  the  machine 
to  be  raised,  lowered,  or  shifted  from 
side  to  side,  enabling  it  to  tunnel  in  a 
straight  or  curved  course.  Inductors 
and  transits  are  set  up  at  the  rear  of 
the  tunnel  in  order  to  insure  iin  ac- 
curate course  for   the  bore. 

The  only  excavation  work  in  con- 
nection with  the  operation  of  the  devise 
Is  the  digging  of  a  hole  large  enough 
to  lower  the  machine  to  the  required 
level  of  the  protected  tunnel.  Once  set 
the  current  is  turned  on  and  the  steel 
drum  leaves  the  excavation  and  starts 
on  its  underground  journey,  without 
causing  .an.v  disturbance  on  the  surface 
of  the  ground. 
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Bl'ILDIXG    OTJTXAYS    FOR    YRAR 
AMOUNT   TO    $2,500,000,00« 


Building  outlays  throughout  the 
country  will  reach  $2,500,000,000  lor 
the    year. 

Contemplated  work  for  an  equal 
amount  will  be  carried  over  into  1922. 
It  assures  a  continuance  of  construc- 
tional activity  at  new  high  volume 
records. 

Reports  from  twenty-aeven  north- 
western states,  as  announced  by  F.  W. 
Dodge  &  Co.,  show  $2,161,500,ono  in 
contracts  awarded.  That  the  coming 
year  will  exceed  this  total  is  indicat- 
ed in  contemplated  work  for  the  past 
month,  calling  for  $305,668.000 — or 
more  than  double  the  $192,311,000  be- 
gun under  contract.  Total  outlays  for 
the  year  to  date  are  11  per  cent  above 
the    five-year    average. 

Central  West  contra^cts  this  year 
have  reached  $599,119,000.  They  cover 
Illinois,  Indiana.  Iowa,  Michigan,  Wis- 
coTisin,  Missouri,  parts  of  Nebraska 
and  Eastern  Kansas.  It  is  2  per  cent 
above  the  five-year  average.  Novem- 
ber's $45,462,000  was  3  per  cent  below 
last  year,  but  there  is  a  rush  o£  con- 
templated work  —  $150,000,000.  The 
residential  contracts  call  for  36  per 
cent. 

Minnesota  and  the  Dakotas,  with 
$4,701,000,  are  55  per  cent  above  last 
year. 


STANDING    TIMBER    IN    THE 
PHILIPPINES 


Two  hundred  bi'.lion  board  feet  is 
a  conservative  estimate  of  the  standing 
timber  in  the  Philippines  now  available 
for  logging,  in  the.  opinion  of  the  Phil- 
ippine Director  of  Forestry,  who  be- 
lieves that  16,000.000,000  feet  of  Philip- 
pine lumber  is  wasted  every  year  for 
lack  of  facilities  to  manufacture  it  and 
the  absence  of  an  adequate  market. 
The  average  monetary  loss,  it  Is 
pointed  out,  approximates  $400,000,000. 
The  total  capacity  of  the  logging  in- 
terests in  the  Philippines  is  less  than 
150,000,000  feet  of  lumber,  and  the  saw- 
mill  capacity  does  not  exceed  123,. 
000.000  feet  per  year,  the  records  show. 


•|-0       l>KTi:i<MINK       EFFItlKNC^        OF 
nFJTONATOKS 

At  the  i;.\plosives  Laboratory  at  the 
Fitt^^burgh  Kxperiment  Station  a  .series 
of  sand  tests  has  been  completed  with 
the  object  of  ascertaining  the  accuracy 
of  the  tests  for  determining  the 
etticiency  of  a  detonator  for  use  with 
explosives.  Further  work  i.s  being 
done  with  T.  N.  T.,  tetryl  and  Califor- 
nia detonators  along  the  same  lines. 
From  the  results  it  will  be  possible  to 
formulate  specifications  and  tolerances 
for  the  detonators  now  In  use  and  In- 
dicate means  of  testing  an'l  fixing 
tolerance  for  any  new  types  thai  may 
be   developed. 


\l,l   ^IIM   M      THK    MOST      ABLXIIANT 
.MET.\I« 

Aluminum  is  the  most  abundant 
metallic  element.  It  Is  an  es.sentlal 
constituent  of  nearly  all  rocks  except 
sandstones  and  limestones.  :iec'.rding 
to  the  United  States  Geolojlial  Sur- 
vey. Department  of  the  Interior. 
Though  it  Is  more  abundant  Ih.in  iron 
it  has  been  of  no  use  until  llie  List  2h 
years,  for  it  is  locked  up  so  lighi  with 
oxygen  that  only  the  electric  furnace 
can  easily  separate  the  two  elements 
and  give  us  the  metal  for  our  pois  and 
pans  and  the  thousand  other  things 
ihat  we  now  make  of  It.  Ineludiim'  even 
the  bodies  of  some  automobile.';  and 
certain  parts  of  some  airplanes. 


The  Ob 


server 


Free  wholesale  markets  were  ii 
General  Manager  of  the  Associate; 
annual  banquet  of  the  I'ortland  C 
December   12.      In   part,   his  remarks   folio 

We  have  just  passed  through  a  year 
of  general  business  depression.  With 
a  market  which  demanded  of  you  nor- 
mal production,  at  no  time  have  prices 
of  raw  materials  warranted  storage  in 
any  considerable  amount,  so  we  face 
the  coming  year  with  less  cement  in 
storage  than  is  usually  the  case.  Since 
1D14,  there  has  accumulated  a  deficit 
in  construction  in  certain  lines,  which 
is  estimated  by  various  authorities  to 
amount  to  from  twelve  to  twe>nty  bil- 
lions of  dollars,  and  a  normal  year 
of  construction  is  estimated  to  be 
four  billions.  Never  before  in  our  his- 
tory have  so  many  different  kinds  of 
literature  taken  cognizance  of  suclt  a 
fact  —  newspapers,  publications  of 
banking  and  business  houses,  even  re- 
ligious papers.  The  people  of  the 
construction  world  have  for  years 
wanted  the  eyes  of  the  whole  country 
upon  them,  and  now  they  have  it.  Let 
us    consider    what    those    eyes    see. 

No    Coordiunted    Constraetion    Industry 

Ending  November  16th,  four  men 
from  the  .\ssociated  General  Contrac- 
tors of  America  visited  some  20  odd 
cities  west  of  the  Mississippi  River, 
with  a  purpose  to  present  construction 
in  its  proper  light  and  to  get  the  re- 
action of  the  people  in  those  localities 
to  what  they  had  to  say.  Although 
the  people  of  that  country  are  sen- 
sible of  the  deficit  in  construction, 
they  found  an  acknowledgment  that 
the  safest  investment  is  not  in  con- 
struction work,  and  also  a  desire  for 
that  work  that  goes  to  create  the  per- 
manent tax  paying  development  of 
the  country.  But,  they  found  too,  be- 
cause of  that  lack  of  confidence,  that 
construction  will  not  go  forward  ex- 
cept   where    absolutely    necessary. 

Construction  work  has  been  looked 
upon  in  its  elements.  In  illustrating 
this  idea  I  cannot  help  but  hark  back 
to  the  opening  of  the  World  War. 
Construction  work  of  tremendous  mag- 
nitude was  necessary.  Was  there  a 
construction  industry  to  which  the 
nation  might  turn?  There  was  not. 
There  were  architects  and  engineers, 
contractors,  labor  amd  manufacturers, 
but  we  found  the  elements  distrustful 
of  each  other.  The  net  effect  of  this 
situ.alion  is  that  construction  has 
earned  the  reputation  of  being  the 
most  loosely  coordinated  business  in 
the   country. 

The  Construction  Industry  has  been 
organized  in  its  several  elomcmts. 
Heretofore,  in  these  organizations  wo 
all  have  been  too  individualistic,  and 
our  organizations  were  open  to  the 
criticism  of  being  used  for  our  selfish 
Interests  only.  This  is  so  thoroughly 
believed  by  the  public  that  there  Is  a 
critical  and  angry  public  opinion 
charging  us  with  malpractice,  price 
fixing  and  evasion  of  the  anti-trust 
laws.  Whether. these  charges  are  cor- 
rect or  incorrect,  this  public  opinion 
delays  the  construction  of  economic 
facilities  now  essential  to  the  national 
welfare.  Let  us  see  what  wo  can  du 
to  restore  confidence. 


n   an  address   by   R.   C.   Marsliall,   Jr., 

ral    Contractors    of    America,    at    the 

nt    .Association,    held    in    New    York,    on 

Relation    ol   CeiuentM    to   General 
Contractor 

Because  of  the  audience  I  am  ad- 
dressing, I  will  talk  about  cement  and 
its  relationship  to  the  general  con- 
tractor. There  are  some  15.000  or 
20,000  general  contractors  who  buy 
cement,  some  in  small  quantities,  some 
in  large  quantities,  and  these  men, 
generally  speaking,  are  the  men  to 
whom  the  public  puts  the  question, 
"Is  the  cost  right?"  "Are  the  costs 
such  that  now  is  the  time  to  build?" 
Are  they  properly  informed  as  to  why 
they  have  to  pay  the  price  they  do 
for  cement?  They  think  they  have 
to  pay  too  much  for  it.  These  men 
believe  that  the  manufacturers  could 
and  should  keep  such  <a  control  over 
their  product  as  to  maintain  actual 
competition  in  their  several  localities. 
They  believe  that,  where  they  order 
in  siiificiently  large  (luantities.  they 
should  be  able  to  purchase  direct  from 
the  manufacturer.  They  believe  that 
no  middleman  should  receive  a  com- 
mission unless  he  remders  an  actual 
service. 

In  the  past  the  fiction  has  prevailed 
in  some  cases  among  raw  material 
manufacturers  that'  the  local  retail 
ficp.lers  will  not  handle  small  order 
distribution  unless  they  are  given  a 
commission  on  the  large  orders  placed 
in  their  territory,  and  that  they  can- 
not give  large  consumers  access  to 
the  wholesale  markets  without  losing 
the  ser\-ice  of  the  retail  distributors. 
No  group  of  men  should  be  kept  in 
business  by  means  of  tribute  exacted 
from  an  industry.  Public  opinion 
seems  to  demand  that  there  shall  be 
a  free  wholesale  market  where  whole- 
sale prices  of  commodities  are  quoted 
publicly,  and  that  any  purchaser  buy- 
ing the  minimum  wholesale  amount  or 
more  shall  be  able  to  obtain  materials 
at   the   wholesale   price. 

Regain   Public  Confidence  Through 
Cooperation 

Looking  to  the  future,  we  mu.sl 
adopt  principles  and  procedures  which 
will  gain  and  deserve  public  support. 
It  requires  our  present  Joint  interests 
to  be  cooperative  with  all  the  factors 
interested  in  construction  to  promote 
puhlic  confidence.  It  the  general  con- 
tractor states  that  the  cement  indus- 
try does  not  deliver  its  goods  at  the 
proper  price  and  the  cement  industry 
states  that  the  general  contractor  has 
a  like  falling,  the  public  will  believe 
you  both  and  will  use  you  only  as  a 
matter  of  necessity.  However,  if  you 
lioth  will  cooperate  with  one  another 
and  will  conduct  your  cooperation  In 
the  full  sight  of  the  public,  you  will 
I'Cgct  and  maintain  public  confidence 
and  will  break  down  the  dam  that  is 
nr)w  holding  in  check  the  great 
volume  of  economic  eonstructioli  so 
long  deferred,  and  which  Is  necessary 
f'>r  our  national  welfare  in  harnessing 
nur  great  water  powers.  In  reclaiming 
.ind  Irrigating  great  waste  lands.  In 
d.v.'loping  surely  needed  terminal 
f.ieillties  and,  in  fact,  all  of  the  re- 
finements necessary  for  a  lower  manu- 
tacluring  cost  and  a  lower  marketing 
cost  so  that  our  products  may  com- 
pote with  those  of  all  other  countries 
in  world  trade,  without  which  our 
country  cannot  go  forward  and  fulfill 
its  destiny. 
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Building  News  Section 


APARTMENT  HOUSES 


To  be  Done   by  Days   Work. 
APARTAIKNTS         ,  t-'ost.     $20,0UU 

SAN  FRANCISCO.   SJS  Euclid  and   Palm 

Avenues. 
Three-story    and    basement    frame    (6> 

apartments. 
Owner  —  Carl    Jorgensen,    604    Mission 

St.,   Kan  Francisco. 
Architect — B.  E.  Young,  :J51  Kearny  St.. 

San   Francisco. 


Contract   Awarded. 

APARTMENTS  Cost.   $1.5, OOU 

SACRAMENTO.  Cal.      Thirtieth   St..   bet. 

O  and  P  Streets. 
Two-story     trame     (4)     4-room     apart- 
ments. 
Owner — T.   K.    Dixon   and   wife. 
Architect  —  Frederick       S.       Harrison, 
Peoples    Bank    Bldg..    Sacramento. 
Contractor — A.    \V.   Norris,   People's   Bk. 
Bldg.,    .Sacramento. 

SPECIFICATIONS 
Foundation,  concrete;  Root,  composi- 
tion; Plumbing-  Fixtures,  Standard;  Ex- 
terior Finish,   rustic. 


Figures   To   Be  Taken   Shortly  On    Re- 
vised Plans. 
APT.  HOUSE  Cost,  $150,000 

SAN  FRANCISCO.     Octavla  Street. 
Eight-story  reinforced   concrete  apart- 
ment  house    (16   apartments). 
Owner — Thos.  McDougall. 
Architect — Joseph     L.     Stewart,     Claus 
Spreckels   Bldg.,   San   Francisco. 
Figures  are   to  be   taken   for  a   gen- 
eral coTitract. 


Revised   Plans   To   Be  Figured  Shortly. 

APT.  HOUSE  Cost,  $400,000 

SAN  FRANCISCO.  NW  Francisco  and 
Larkin   Sts. 

Five-story  and  basement  Class  B  re- 
inforced concrete  apartment  house. 
(4,   5   and  6-room  apartments). 

Owner — Thomas    McDougall. 

Architect — Joseph     L.     Stewart,     Claus 
Spreckels  Bldg. 
Figures  are  to  be  taken  for  a  general 

contract. 

Taking  Figures  For  Materials  and 
Sub-Figures. 

FLATS,   ETC.  Cost,    $750,000 

LOS  ANUEDES,  Cal.  Bimini  Place  bet. 
First  and  Third  Sts. 

Frame  and  plaster  residential  flats  and 
apartments  (four  two-story  units) 
58  flats  of  4  and  5  rooms  each;  6- 
story  reinforced  concrete  apart- 
ment house;  38  frame  and  plaster 
garages  and  a  large  brick  public 
garage. 

Owner — J.  J.  Warrick  and  Dr.  C.  M.  C. 
Walters. 

Architect  —  John  J.  Frauenf elder,  1116 
Story  Bldg.,  Los  Angeles. 
NOTE: — Excavation  has  been  started. 


Plans  BeinK"  Prepared. 

APARTMENTS  Cost,    $50,000 

SAN     FRANCISCO.       E-24th     Ave.     bet. 

Lake    and   California. 
Three-story    and    basement    frame   and 

plaster     apartment     house     (16     4- 

room    apartments). 
Owmer — Withheld. 
Architect — A.   H.   Knoll,  Hearst   Bldg. 

Contract  Awarded. 

APARTMENTS  Cost,    $40,000 

SAN  FRANCISCO.     E  Hyde  87   S  Clay. 


Three-story   and   basement   frame    (12) 

apartments. 
Owner — Grace  Perego,   159  Sutter. 
Architect — None. 
Contractor — Kincanon    &     Perego,     159 

Sutter. 


Contract  Awarded. 

APARTMENTS  Cost,  approximately 
$30,700. 

SAN   LEANDRO.  Alameda  Co..  Cal. 

Two-story  and  basement  brick  apart- 
ment  house. 

Owner — Proster   Godchaux. 

Architect — W.  H.  Weeks.  369  Pine.  San 
Francisco. 

Contractor — Larsen-Siegrist  Co..  Claus 
Sperckels  Bldg..   San   Francisco. 


Contract   Awarded. 

ALTERATIONS  Cost.    $17.S42 

SAN    R.\FAEL,    Marin    Co..    Cal. 

Altering  two-story  frame  building 
into  7  apartments  of  2  and  3  rooms 
each. 

Owner — Withheld. 

Architect — Welsh    &    Carey.    Merchants 
National  Bank  Bldg..  San  Francisco 

Carpentry,     etc.     to     Fred     Miller.     22. =i 
Dolores,  at  ?  12,612. 

Plninbiiis     to     Frederick     Snook,     596 
Clay,  SaTi  Francisco,  at   $2580. 

PInsterins   to   C.    Weber,    at    $2400. 

Rooflng    to    Robert    F.    Smith,    433    Cle- 
mentina, San  Francisco,  at  $250. 


Plans  Being  Figured. 

APAltTMENTS  Cost.    $50,000 

SAN    FRANCISCO.        N    Bush      St.    near 

Taylor  Street. 
Five-story   Class  C  reinforced  concrete 

apartment  house   (20.  2  and  3-rooin 

apts.) 
Owner — Mrs.  Bertha   Vasye. 
Architect — B.    G.    McDougall.    381    Bush 

St..  San  Francisco. 
Figures  are  being  taken  for  a  general 
contract. 


Plans    Completed. 

APARTMENTS'  Cost,    $14,200 

SAN     FRANCISCO.       S     Haight     65     W 

Pierce. 
Three-story    and    basement    frame    (6) 

apartments. 
Owmer — M.    I.    Asmussen,    723    Haight, 

San    Francisco. 
Architect — B.     Christiansen,     S33     Lick 

Bldg.,   San   F'rancisco. 


Contract   Awarded. 

APARTMENT  Cost,    $12,500 

BERKELEY.  Lot  2  Blk.  C  Map  Elm- 
wood  Park. 

Two-story  (15  rooms)  frame  apart- 
ment  house. 

Owner — Cora  A.  Henkle,  4385  Howe, 
Oakland. 

Architect — None. 

Contractor — G.  A.  Scott,  685  23rd,  Oak- 
land. 


POKTL.\ND.  Ore — W.  A.  Carpenter. 
506  McKay  Bldg.,  has  prepared  plans 
and  will  erect  by  day  labor  a  two- 
story  brick  apartment  house,  70x',i5.  on 
Weidler  street,  between  Tth  and  8th 
streets.      Estimated    cost.    $35,000. 


BANKS 


Contract    Awarded. 

BANK    &    STORE  Cost,    $50,000 

LOS   ANGELES.    Cal.     SW   Washington 
St.  and  Vermont  Ave. 


One-story    brick    bank   and  stor«   bldg. 

130x153   (12  stores). 
Owner — California  Bank. 
Architect— Walker  &  Elsen.  326  Pacific 

Finance  Building.  Los  Angeles. 
Contractor — Robert      E.      Millsap.      423 

Marsh-Strong  Building,   L.   A. 


Plans   Being   Prepared. 

BANK  Cost,    $100,000 

CHICO.  Butte  Co..  Cal. 

One-story   class   C    reinforced   concrete 

bank   building. 
Owner — First    National    Bank. 
Architect — Chester  Cole.  Chico. 


BONDS 


SACRAMENTO,  Cal.  —  Anglo  and 
London  Paris  National  Bank  have  pur- 
chased $7,000,000  worth  of  state  high- 
way 5%  bonds  paying  a  premium  ot 
$639,000. 


SACRAMENTO,  Cal. — The  City  voles 
$900,000  to  complete  the  municlpii 
filtration  plant  and  $200,000  for  in\- 
provlng  city  wharves. 


RENO,  Nevada— Bonds  of  $200,000  to 
finance  construction  of  a  new  Junior 
High  School  were  voted  at  a  recent 
election.  It  is  planned  to  have  the 
new  structure  under  construction  this 
spring. 


Sl'SANVILLE,  Lassem  Co.,  Cal. — Jan. 
14,  is  date  set  in  Susanville  Grammar 
School  District  to  decide  the  question 
ot  issuing  bonds  of  $50,000  to  finance 
construction  of  a  new   school   building. 


EUREKA,  Humboldt  Co..  Cal.— Until 
Jan  10,  bids  will  be  received  by 
supervisors  for  purchase  of  $10,000 
bond  issue  of  Rio  Dell  School  District; 
proceeds  of  sale  to  finance  construction 
of  school  improvements. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Election  held  to  vote  bonds  of  $500,000 
to  finamce  construction  of  a  memorial 
auditorium  failed  to  carry. 


SAN  JOSE,  Santa  Clara  Co.,  Cal. — 
Bonds  of  ri3,000  voted  in  Hester  School 
District  to  finance  the  purchase  of  ad- 
ditional ground  on  which  it  is  proposed 
to  erect  additions  to  the  present  school. 

AllBUCKLE,  Colusa  Co.,  Cal. — Elec- 
tion will  be  held  January  3  in  Arbucklo 
Union  Grammar  School  District  to  vote 
lionds  of  $75,000  to  finance  construction 
of  a  new  school  building.  Plans  are 
being  prepared  by  Architect  Jens  C 
Petersen,  People's  Savings  Bank  Bldg., 
Sacramento,  for  a  one-story  hollow  tile 
and  stucco  structure. 


SAFFORD,  Ariz. — An  election  will 
be  held  in  February  in  Graham  County, 
to  vote  on  issuing  bonds  to  build  a 
highway  from  Solomonsville  west 
through  Gila  Valley,  24  miles.  Federal 
aid  to  amount  of  $300,000  will  be 
sought   for   this  road. 

TUSCON,  Ariz.— A  bond  issue  of 
$250,000  to  complete  the  Tuscon-AJo 
highway  will  be  submitted  to  voters 
of  Pima  County. 
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HUNTINGTON  PARK,  Cal.— The  »76,- 
000  bond  iasue  for  compleilon  of  the 
city  water  system  carried  at  a  special 
election. 


CHURCHES 


Plans  Being  Prepared. 

CHURCH  Cost,   ) 

OAKLAND  CAL.     Fruitvale  Boulevard. 

One-atory   brick  or  hollow   tile  church. 

Owner — Third  Church  of  Christ  Scien- 
tist. 

Architect — H.  H.  Gutterson,  278  Post, 
San   Francisco. 

Days  work. 


SANTA  MONICA,  Cal.— Architect  C. 
F.  Skilling,  Bradbury  Building,  Lo» 
Angeles,  reports  that  bids  for  new 
First  Presbyterian  Church  Building  at 
Santa  Monica  have  been  opened.  The 
bids  are  in  excess  of  funds  available 
and  the  specifications  will  be  revised 
somewhat.  The  cost  will  be  in  excess 
of  $100,000.  The  work  will  probably 
be  done  on  a  percentage  basis  and  by 
sub-contract. 


FACTORIES  &  WAREHOUSES 

Plana    Being    Figured. 

WAREHOUSE  Cost,    f 

LOS    ANGELES.     Santa    Mwnlca    Blvd., 

near   Cahuenga   Ave. 
Six-story      and      basement      reinforced 

concrete  storage  warehouse  60x100. 
Owner — Premier  Fireproof  Storage  Co. 
Engineer — Edw.   T.  Flaherty,  435  I.  W. 

Hellman    Building.,   Los   Angeles. 


Cost,   J- 


Plans  Being  Prepared. 

ICE  PLANT 

NAPA,  Napa  Co.,  Cal. 

One-story  reinforced  concrete  ice  plant. 

Owner — Union  Ice  Co.,  354  Pine  St.,  San 

Farnclsco. 
Architect — VV.    T.    Toepke,    »4a    Market 

St..   San   Francisco. 


Plans    Being    Prepared. 

WAREHOUSE  Cost,    J500.000 

LOS  ANGELES,  Cal.  6th  end  Sam. 
Pedro. 

Five-story  reinforced  concrete  ware- 
house with  steel   sash. 

Owner  —  Westlnghouse  Electric  and 
Manufacturing  Co. 

Architect — Noerenberg  &  Johnson,  Los 
Angeles    Railway    Bldg.,    L.    A. 


Contract  Awarded. 

WAREHOUSE  Cost,    190,000 

OAKLAND,  Cal.  Washington,  from 
First    to    Second. 

Two-story  reinforced  concrete  ware- 
house. 

Owner — Pacific  Gas  &    Electric  Co. 

Architect — Wm.  Knowles,  Call  Bldg., 
San  Francisco,  and  Central  Bank 
Bldg.,  Oakland. 

Contractor — Cahlll  &  Vensano,  110 
Sutter,  San  Francisco. 


Steel    Contract    Awarded. 

CONCRETE  BLDG.  Cost,  »7S,000 

OAKLAND,   Alameda   Co.,   Cal.     N    11th 

St.,   between   Alice  and  H.irrlson. 
Two-story     reinforced    concrete    build- 
ing  (wholesale  plumbing  supplies). 
Owner— The    M.   Stulsaft    Co.,    647   Mla- 

slon,  San  Ftancisco. 
Architect    &    Contractor — H.     P.    Hoyt, 
Monadnock  Bldg..  San   Francisco. 
Structural  steel  awarded  to  Schrader 
Iron   Works,    1247    Harrison,   San   Fran- 
cisco. 


FIREHOUSES  AND  JAILS 


GRASS  VALLEY,  Nevada  Co.,  Cal.— 
City  Trustees  vote  to  purchase  site, 
erect  and  equip  a  new  city  Jail. 


SANTA  ANA,  Orange  Co..  Cal.— Un- 
til II  A.  M.,  Jan.  24,  new  bids  will  be 
received  by  the  board  of  supervisors 
of  Orange  County,  for  erecting  new 
county  jail  building  at  Sailta  Ana; 
John  Parkinson  and  Donald  B.  Parkin- 
son, 420  Tile  Insurance  Bldg*.,  Los 
Angeles,  architects.  Bids  will  be 
taken  separately  on  general  contract, 
plumbing,  heating  and  ventilating, 
elevators,  and  steel  cells  and  fronts 
Bids  will  be  taken  on  three  proposi- 
tions, providing  fir  omitting  portions 
of  the  building  and  leaving  the  upper 
floors  unfinished  at  present;  the  esti- 
mated cost  being  $130,000,  $160,000 
and        $175,000        respectively.  Four 

stories  and  basement,  100x125  ft.,  re- 
inforced cone,  construction  through- 
out, marble  and  tile  work,  steel  sash, 
etc. 


FLATS 


Contract  Awarded. 

FLATS  Coat,    $21,500 

SAN   FRANCISCO.      W    14th  Ave.    125   & 

Cabrillo  St. 
Two      2-story      and      basement      frame 

buildings   (2   flats  each). 
Owner — Chas.   Schmitt,   825  Cabrillo. 
Architect  —  Paul      F.      DeMartlni,      946 

Broadway. 
Contractor — Harry  Moren,  778  10th  Ave 


Contract   Awarded. 

FLATS  Cost,  $18,000 

SAN    FRANCISCO.         SW      Geary      and 

Twenty-first  Avenue. 
Three-story    and    basement    frame     (4) 

Hats  and  store. 
Owner — Geo.     Becker,     623     22nd     Ave  , 

San  Francisco. 
Architect — c.  O.  Clausen,  Hearst  Bldg.. 

San  Francisco. 
Contractor  —  Meyer   Bros..    5326   Geary 

St.,  San  Francisco. 


GARAGES 


Contract  Awarded. 

COM.    GARAGE  Cost,   $89,400 

SAN  FRANCISCO.  W  Jones  75  N  O'- 
Farrell. 

One-story  and  basement  reinforced 
concrete   commercial   garage. 

Owner — R.   W.  Kern. 

Architects — O'Brien  Bros.,  240  Mont- 
gomery, San   Francisco. 

Contractor — John  Morton,  Balboa  Bldg. 


GOVERNMENT    WORK    AND 
SUPPLIES 


Contract    Awarded. 

STORKHOrSE  Cost,    $196,774 

PEARL   H.VRBOR,    H.   T. 
One-story    storehouse    (Spec.    4504). 
Owner — U.   S.    Government. 
Architect — Owner. 

Contractor — W.   F.   Martens,    63    Frank- 
lin St.,  Rochester,  N.   Y. 
NOTE — Limit    263    days. 


MOU.NTAIN  VIEW,  Santa  Clara  Co., 
Cal.  —  The  Mountain  View  Berry 
Growers'  Association,  announces  It  will 
construct    a   $40,000    pre-coollng   plant. 


BERKELEY,  Alameda  Co.,  Cal.— 
Custodian  of  U.  S.  PostofJlce,  awards 
contr.Tct  to  John  A.  Lowlander,  SSTt 
Jersey  Ave.,  Elizabeth,  N.  J.,  at  $124.75 
for  furnishing  and  Installing  one  rout- 
ing case  and  table  In  postofflce. 


WASHl-NGTON,  D.  C— Construction  of 
a  magazine  building  at  Scofleld  Bar- 
racks. H.  T..  has  been  authorized.  Bids 
will  be  asked  by  the  Constructing 
Quartermaster    at   Scofleld    Barracks. 


BENICIA,  Solano  Co.,  Cal. — Until  Jan. 
7,  11:45  A.  M.,  bids  will  be  received  by 
Commanding  Ortlcer,  Benlcia  Arsenal, 
under  Proposal  No.  3B.  tor  furnishing 
and  delivering  certain  materials  tor 
Letfel  'Steam  boiler  wrought  Iron  or 
steel,  galvanized  pipe  In  20  ft.  lenghts, 
various  sizes  and  fittings  50  ft.  glazed 
t.  c.  sewer  pipe;  pipe  dies;  bristle 
brushes,  etc. 


W.\SHiNG'rO.V,  D,  C— Until  Jan.  11, 
111:30  A.  M.,  under  Circular  No.  1464  bids 
will  be  received  by  the  Panama  Canal 
Commission  for  furnishing  ami  deliver- 
ing t.  o.  1).  Balboa  (I'acillc  Port)  watt- 
hour  meters,  single-phase.  25-cycle, 
house  type  and  2,500  meter  sealing 
wires  2  rotating  standarU.s.  Further 
particulars  regarding  this  circular  may 
be  had  from  Assistant  Purchasing 
Agent  at  Fort  Alason,  Calif. 


WASHINGTON,  D.  C. — Bids  are  be- 
ing received  by  Bureau  of  Supplies  and 
Accounts,  Navy  Department,  for  the 
following  materials;  date  for  opening 
bids  as  noted  at  the  end  of  each  para- 
graph: 

Schedule  9131,  f.  o.  b.  works,  6  Diesel 
engines,  opening  date  changed  from 
Dec.  20  to  Jan.  24. 

Schedule  9236,  Cavite,  P.  I.,  100,000 
pounds  galvanized  corrugated  sheet 
steel.     Jan.  17. 

Schedule  9241,  various  yards,  spar 
varnish.     Jan.   10. 

Schedule  9247,  Mare  Island,  550,000 
pounds  white  zinc  in  oil.     Jan.  17. 

Schedule  9252,  f.  o.  b.  works,  200  an- 
tenna break  relays  and  50  booth  pro- 
tecting relays.     Jan.   10. 

Schedule  9249,  Mare  Island,  1,000 
pounds  commercial  sheet  brass,  1,500 
pounds  phosphor  bronze,  1,525  pounds 
sheet  copper  and  6,000  pounds  sheath- 
ing copper.     Jam,  17. 

Schedule  9250,  Puget  Sound,  miscel- 
laneous wall   tile.     Jan.  17. 

Schedule  9253,  Mare  Island,  6,000  sq. 
ft.  wire  cloth.     Jan.  17. 

Schedule  925s,  Mare  Island,  24,000 
standard  bolts.     Jan.  17. 

Schedule  9259,  Mare  Island,  15,000 
yards  each  of  bleached  muslin  and 
bleached  cotton  sheeting.     Jan.    17. 

Schedule  9262,  Mare  Island,  1  power 
unit.     Jan.   17. 

Schedule  9263,  Puget  Sound,  1  tele- 
phone   switchboard.      Jam.    17. 


HALLS  AND  SOCIETY  BUILD- 
INOS 

Contracts  Awarded. 

MACSOLEU.M  Cost,    $9570 

SAN  MATEO  CO..  Cal.  Cypress  Lawn 
Cemetery.  Lot  3  Triangle  "H"  Sec- 
tion "A". 

.Mciusoleum. 

Owner — The  Felton   Co. 

-Architect — Bakewcll  &  Brown,  251 
Kearny  St.,  San  Francisco. 

•  "ontractor  —  McGilvray  Raymond 
Grnntle  Co..  634  Townsend  St.,  San 
l^'rancisco. 

I'iumbinic  awarded  to  Jas.  li.  Pinker- 
Ion  Co.,  180  Ji-s.sle  St..  San  Fran- 
cisco. $280. 

Ornnmentnl  Bronme,  ctr,.  to  Artistic 
Molal  Works.  1322  Howard  St..  .San 
Francisco,   »1,162..'>0. 


Sub-Figures   Being   Taken. 
CH.\MBER    OF    COMMURI'E    BLDG. 

Cost,  $60,000. 
STOCKTO.N,   San    Joaquin   Co.,    Cal.      N. 

Weber     Ave,    bet.    Sutter  and     San 

Joaquin   Sts, 
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Two-Story     and     basement      reinforced 

'  concrete  and  brick  Chamber  ot 
Commerce  building  with  stores  on 
the  first  floor. 

Owner— Dr.  A.  K.  Hodgkins. 

Lessee  —  Stockton  Chamber  of  Com- 
merce. 

Architects   &   Contractor  —  Davis-Hol- 
ler-Pearce  Co.,  Delta   Bldg..   Stock- 
ton. 
The    following    contracts    have    been 

awarded: 

E.xcavntiiig    to    J.    Jansen.    Stockton. 

Stractariil  SU'Cl  to  Golden  Gale  Iron 
Works  ol  San  l<'rancisco. 

Brick  Work  to  II.   Williams  of  Lodi. 

laimber  to  Simpson-Gray  Lumber  Co. 
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OAKIvAND,  Cal.— UTitil  Dec.  29,  11 
A.  M.,  bids  will  be  received  by  Eugene 
K.  Sturgis.  city  clerk,  for  furnishing 
and  installing  counters  and  making  al- 
terations on  6th  floor  of  city  hall. 
Plans  may  be  had  from  city  clerk  on 
deposit  of  $5. 


LODI,  San  Joaquin  Co.,  Cal. — Ma- 
sonic Lodges  of  Lodli,  Stockton  and 
Woodbridge  are  planning  campaign  to 
raise  $100,000  to  finance  construction 
of  a  masonic  temple  on  School  St., 
between   Pine  and   Elm  Streets. 

DIN'UBA,  Tulare  Co.,  Cal.— Until  Jan. 
13,  8  P.  M.,  bids  will  be  received  by 
Dinuba  Fraternal  Hall  Association,  for 
erecting  a  2-story  reinforced  concrete 
lodge  hall.  See  call  for  bids  under 
ofllclal    proposal    colomn    In    thin    iasne. 


HOSPITALS 

EUREKA,  Humboldt  Co.,  Cal. — Jan. 
10,  2  P.  M.  is  date  set  by  County  Super- 
visors, Fred  M.  Kay,  clerk,  to  open 
bids  for  installing  lau'ndry  and  heating 
plant  in  Tubercular  Hospital;  previous- 
ly reported  in  these  columns.  .See  call 
for  liiils  under  ofllcinl  proposal  column 
ill    tliiH    issue. 


HOTELS 


Plans  Being  Prepared. 
HOTEL  Cost,  $300,000 

I^IVIEKA,  Santa  Barbara  Co.,  Cal. 
Three-story    reinforced      concrete      and 

hollow    tile    hotel.    200    rooms,    10" 

bathrooms. 
Owner — Encanto  Hotel  Co. 
Architect — Myron  Hunt,  1107  Hibernian 

r.ldg.,  Los  Angeles. 


Preliminary  Plans  Being  Prepared. 
HOTEL  Cost,   $250,000 

SAN  BEUNAUDIN'O,  Cal.     SE  Third  St. 

and  Arrowhead  Ave. 
Three-story   fireproof   hotel    (125    guest 

rooms). 
Owner — Ralph    E.    Swing    &   Associates 

(promoted      by    the      Chamber      ot 

Cominerce). 
Architect — Carleton    M.    Winslow,    1134 

Van  Nuys  Bldg,,  Los  Angeles. 


BEllKELET,  Alameda  Co.,  Cal. — 
Until  Jan.  3,  10  A.  M.,  bids  will  be  re- 
ceived by  E.  M.  Haann,  city  clerk,  for 
constructing  field  house  in  James  Ken- 
nedy Playground.  Plans  may  be  had 
from  clerk. 


Low   Bidder. 

ItESlDENCE  Cost  

ALAMEDA.     San  Jose  Ave. 

Two-story    and     basement    frame    and 

plaster  residemce   (5  rooms). 
Owner — Theo.    A.    Eisfeldt. 
Architect — AV.   O.   Lewis,  care   of  B.   G. 

McDougall,    Alto    Bldg.,    381    Bush, 

San  Francisco. 
Low   Bidder — E.   T.   Leiter   &   Son,   Call 

Bldg.,   San   Francisco. 


OAKLAND,  Cal. — The  following  bids 
were  received  on  December  29th,  by 
Eugene  K.  Sturgis,  city  clerk  ot  Oak- 
lamd,  for  furnishing  and  installing 
counters  and  making  alterations  on 
6th  floor  of  city  hall: 

Schnebly-Hostrawser    Co $629 

R.    E.    Sheridan 699 

Barnes    &    Place S75 


LOS  ANGELES,  Cal.  —  Architects 
Bertram  Goodhue,  New  York  Tork,  and 
Carleton  Monroe  Winslow,  1134  Van 
Nuys  Building,  Los  Angeles,  associated, 
have  been  selected  by  the  Board  of 
Library  Directors  to  design  the  new 
central  library  building  for  Los  An- 
geles City.  Bonds  in  the  sum  of 
$2,500,000  have  been  voted  for  library 
purposes  and  about  $1,500,000  will  be 
available  for  the  cemtral  building.  It 
will  be  located  on  the  Normal  Hill 
site  which  is  owned  by  the  city.  Ac- 
cording to  the  bids  submitted  several 
weeks  ago,  the  architects  are  to  re- 
ceive a  commission  of  7^^   per  cent. 


RESIDENCES 

Plans    Being   Prepared. 

RESIDENCE  Cost,  $50,000 

HAYWARD.  40-acre  tract  in  Poplar 
Tract,    Eden    Township. 

Cms  and  two-story  reinforced  concrete 
and  terra  cotta  residence  (about 
15   rooms). 

Owner — Maud  M.  Gibson. 

Architect — Kenneth  MacDonald,  234 
Pine  St.,   San  Francisco. 

A  contract  for  the  terra  cotta  work 
and  reinforced  concrete  foundation 
has  been  awarded  to  R,  J.  H. 
Forbes,  Monadnock  Building,  Sam 
Francisco,  at  $13,670.  Mr.  Mac- 
Donald      is      not      ready      to      take 

figures. 


Working  Drawings  Being  Prepared. 

HOTEL  Cost,  $125,000 

CHICO.  Butte  Co.,  Cal. 

Three-Story  and  basement  hollow  tile, 
steel  and  concrete  hotel. 

Owner — Withheld. 

Contractor — Clay  N.  Burrell,  1st  Sav- 
ings Bank  Bldg.,  Oakland. 


PUBLIC  BUILDINGS 


Conimi.^sioned   to   Prepare   Plans. 
LIBR.\nY  Cost,    $80,000 

HOLLYWOOD,  Los  Angeles  Co.,   Cal. 
Branch    library. 

Owner — Hollywood   Library   Board. 
Architect  —  Dodd     &     Richards,      905 
Brack-Shops  Building,  Los  Angeles 


Cost,    $10,000 


Contract    Awarded. 

RESIDENCE 

OLAREMONT. 

Two-story  frame  and  plaster  residence. 

Owner— Mrs.  E.  L.  Palache,  20  Brook- 
side,   Berkeley. 

Architect — H.  H.  Gutterson,  278  Post, 
San    Francisco. 

Contractor — C.  R.  Madisow,  2621  Haste 
St.,  Berkeley. 


SAN  FRANCISCO — The  San  Fran- 
cisco Board  ot  Public  Works  has 
awarded  a  contract  to  3.  H.  Mohr  at 
$1275  for  painting  the  municipal  car 
^arn  at  Ceary  street  and  Presidio 
avenue. 


P,ids   Under   Advisement. 

RESIDENCE  Cost,  $ 

BERKELEY,  Alameda  Co.,  Cal.  Tangle- 
wood  Road  and  Belrose  Ave,  Clare- 
mont    Court. 
Two-story  frame  and  plaster  residence 
Owner — R.   D.    Holabird,   2950   Magnolia 

Ave.,    Berkeley. 
Architect — B.   G.   McDougall,    381   Bush, 
San  Francisco. 


Plans    Being    Figured. 
RESIDENCE  Cost,    $30,000 

SAN    FRANCISCO.      Sea   Cliff. 
Two-Story   frame   and   stucco   residence 

(10    rooms    and    a    garage). 
Owmer — Mrs.  L.   Martin. 
Architect — M.    V.    Politeo,    1st   National 

Bank   Bldg.,   San   Francisco. 


Contract   Awarded. 

HOUSE    &    GARAGE  Cost,    $12,645 

.SARATOGA,  Santa  Clara  Co.     Cal. 
One-story   frame   house  and   garage. 
Owner — Susan    Helen    Guile.    Saratoga. 
.\rchitect — Warren      Skillings,      Garden 

City   Bank   Bldg.,   San  Jose. 
Contractors —  Lindholm    &    Nelson,   Mt. 

\  lew,  Cal. 


Plans  Being  Figured. 

RESIDENCE  Cost,  $6,000 

S.^N     FRANCTSCO.      Crocker     Amazon 

Tract. 
One-story  frame   and   plaster  residence 

(5   rooms). 
Owner — Withheld. 
Architect — E.    J.    Hildebrand.    Foxcroft 

Building.   San   Francisco, 
Days  work. 

pTans   Being  Figured. 

RESIDENCE  Cost,    $50,000 

LOS    ANGELES.  Rossmore    Ave.,    near 

1st  St. 
Hollow   tile   Italian   style  residence    (IS 

rooms,    4    sleeping    porches    and    6 

bathrooms). 
Owner^Withheld, 
Architect— Elmer   Grey,    507    Wright    & 

Calender  Bldg.,   Los  Angeles, 


Contract   Awarded. 

RESIDENCE  Cost,    $11,000 

SAN  FRANCISCO.  W  Franklin  72-6 
N  Vallejo. 

Two-story  and  basement  frame  resi- 
dence. 

Owner — Mrs.  Maria  Tarantino,  534 
Green. 

Architect — None. 

Contractor — Geo.  H.  Lydiksen,  1329 
Vermont. 


SCHOOLS 


Completing   Plans. 

SCHOOL  Cost.    $12,000 

THOMTON.   Ban  Joaquin  Co.,  Cal. 
One-story       frame    and       brick      school 

house. 
Owner — New  Hope  School  District. 
Architect — Wright  &  Satterlee.  Bank  of 
Italy  Bldg.,   Stockton, 
Bonds   have    been    sold. 


contracts  Awarded. 

SCHOOL  Cost.    $ 

SAN    FRANCISCO.      Adams    School    Site 

on  Ellis  St.  between  Polk  and  Van 

Ness  Avenue. 
Two-story    reinforced    concrete    school 

(6   rooms). 
Owner — City  and  County  of  San  Fran- 
cisco. 
.\rchitect — Morris      M.      Bruce.      Flood 

Bldg..   San    Francisco. 
General    Contract    to    E.     E.     Etherton; 

Monadnock    Bldg.,    San    Francisco, 

$46,782. 
Plumbing   to  A,   Lettich,   185   Stevenson 

St.,    San    Francisco,    $5,565. 
Heating    and    VcntHatiug    to    Scott    Co., 

243  Minna  St.,    $2520. 
Klectric    Work    to    Butte    Electric    Co., 

530  Folsom  St.,  San  Francisco,  $1387 


Bonds  Voted — Plans   Being  Prepared. 
SCHOOL  cost,    $160,000 

MANTEC.4k,  San  Joaquin  Co.,  Cal. 
One-story      reinforced      concrete      and 

brick   school.    14   classrooms   and   a 

gymnasium    building. 
Owner  —  Manteca   Union    High    School 

District, 
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Arohitecis  —  Uavis-Heller-rcaiCL-     i  o.. 
Delta  Uldg.,  Stockton, 
iionds    of    ?L'«0,OUO    were    votid:      For 
the    School.     ?160,U0(l;     for    gymnasium. 


Contracts   Awarded. 

SCHOOL  Cost,    $125,000 

N.VPA.   Napa   Co.,   Cal.     Lincoln   School 

Site. 
Two-story    reinforced    concrete    school. 
Owner — Napa  School   District. 
Architect — W.  H.   Weeks.  369  Pine,  San 

Francisco. 
GcnernI    Contract    awarded    to    Mahony 

Bros.,    Flood   Bldg.,    San   Francisco, 

at    $130,510. 
Ilrntine   on   Lincoln   and   John   Shearer 

Schools,    to   Robert   Dalziel,   Jr..   at 

$13,774. 


Completing   Plans. 

SCHOOL  Cost,  $110,000 

LO.N-G  BEACfl,  Los  A-ngeles  Co.,  Cal. 
Junipero   near  E-4th. 

Two-story  brick  grammar  school  bldg. 
12    classrooms   and  auditorium). 

Owner — Long-    Beach    School   District. 

Architect — Allison  &  Allison,  Hiber- 
nian Bldg.,  Los  Angeles,  and  H. 
Alfred  Anderson,  Palace  Theatre 
Bldg.,   Long   Beach. 


Completing  Plans. 

SCHOOL  Cost,  $200,000 

LONG  BEACH.  Los  Angeles  Co.,  Cal. 
Euclid  and  Grand  Ave.,  between 
7th   a-nd   Sth   Sts. 

Two-story  and  basement  brick  Junior 
high  school  bldg.  (16  classrooms, 
library,  domestic  science  dept,  etc.) 

Owner — Long   Beach   School    District. 

Architect — Allison  &  Allison,  Hiber- 
nian Bldg..  Los  Angeles,  and  H. 
Alfred  Anderson,  Palace  Theatre 
Bldg.,  Long  Beach. 


Figures   To   Be   Taken   Shortly. 

SCHOOL  Cost,  $100,000 

WHITTIER,    Los    Angeles    Co.,    Cal. 

Two-story  reinforced  concrete  school 
building. 

Owner — Whittier  Junior  High  School 
District. 

Architect — John  C.  Austin,  Baker-Det- 
wiler  Bldg.,  Los  Angeles  and  W. 
Horace  Austin,  Long  Beach,  as- 
sociated. 


Commissioned   To    Prepare    Plans. 
SCHOOL   BLDGS.  Cost,   $4U0.000 

WiriTTlEK,   Los   Angeles  Co.,  Cal. 
Fireproof    school    buildings. 
Owner — Whittier     Union     High     School 

District. 
Architect  —  Myron     Hunt,     Hibernian 

Bldg.,    Los    Angeles. 
A     bond     election      will     be     called 
shortly. 


Plans    Beiwg   Prepared. 

SCHOOL  BUILDINGS  Cost,  $275,000 

FLAGSTAFF,    Arizona. 

Fireproof   high  school    buildings. 

Owner — Flagstaff  High  School  District. 

Architect  —  Norman  F.  Marsh,  211 
Broadway  Central  Bldg.,  Los  An- 
geles. 


Plans    Being    Prepared. 

SCHOOL  Cost,    $45,000 

SAN    BERNARDINO,    Cal. 

Brick    parish   hall   and    school    building 

(7   rooms  and  auditorium). 
Owner — Roman    Catholic    Bishop. 
Architect — Albert    C.    Martin,    430    Hlgr- 

gins    Building,    Los    Angeles. 


Commissioned    to    Prepare    Plans. 
SCHOOL  Cost,   $480,000 

BURLI.NGAME,    San    Mateo    Co.,    Cal. 
Fireproof    high    school    buildings. 
Owner— San   Mateo  Union  High  School 

District. 
Architect — W.    H.    Weeks.   369   Pine  St, 

San  Francisco, 


It  is  proposed  to  build  the  school  under 
segregated  contracts,  there  being 
no  general  contract  except  the  car- 
penter work. 


Completing   I'lans. 

SCHOOL  Cost.    JLMS.Iiun 

LOS  ANGELE.S',  Cal.  McKlnley  Avenue- 
School. 

Two-Story  and  basement  brick  and  re- 
inforced   concrete    school,    223x141. 

Owner — Los   Angeles   Ud.   ot    Eclucatlou. 

Architects — Tiain  &  William^:.  VVi  stern 
Mutual   J.,ifc   Uldg..   L,os  Angel.-.s. 


Figures  To   Be  Taken  Shortly. 
SCHOOL  Cost,     $125,000 

STOCKTON.      Northwest   School 
Two-story    brick    and    concrete    school 

(14      classrooms,     auditorium     and 

kindergarten). 
Owner — City  of  Stockton. 
Architects  —  Jos.     Losekann     and     W. 

Clowdsley,   Elks   Bldg.,   Stockton. 
Supervising     architects  —  Davis-Heller 

&  Pearce  Co.,  Delta  Bldg.,  Stockton. 


Figures   To   Be   Taken  Shortly. 
ADDITION  Cost,  $40,000 

STOCKTON.     El  Dorado  School. 
One-story    brick   and   concrete   addition 

to  school    (4   rooms). 
Owner — City  of  Stockton. 
Architect — Prank    V.    Mayo. 
Supervising     Architects  —  Davis-Heller 

&  Pearce  Co.,  Delta  Bldg.,  Stockton. 


Figures  To  Be   Taken   Shortly. 
SCHOOL  Cost,    $125,000 

STOCKTON.      Southeast   School. 
Two-story    concrete,    brick    and    frame 

school    (16    rooms,    auditorium    and 

kindergarten). 
Owner — City   of  Stockton. 
Architect — Framklin    E.    Warner,    Beld- 

ing   Bldg.,    Stockton. 
Supervising     architects  —  Davis-Heller 

&  Pearce  Co.,  Delta  Bldg.,  Stockton. 


LOS  ANGELES.  Cal. — Until  9  A.  M., 
Jan.  4.  bids  will  be  received  by  the 
Los  Angeles  Board  of  Education  for 
the  following  city  school  work: 

For  erecting  school  bungalows  at 
San  Fernando  Special  school.  .San  Fer- 
nando; at  Central  Parental  school.  451 
N.  Hill  St.;  at  Vernon  Ave.  i'arental 
school,  3317  Compton  Ave.,  amd  at 
Roscoe  school,  San  Fernando  Road  at 
Strathern  St.,  separate  bids  on  gen- 
eral work  and  painting. 

For  erecting  a  school  bungalow  at 
Vinedale  school,  San  Fernando  Valley; 
separate  bids  on  general  work  and 
painting. 

For  erecting  two  bungalows  at 
Ivan  hoe  school  site,  Herkimer  St.  near 
Rowena  Ave.;  separate  bids  on  general 
work  and  painting. 

For  constructing  exterior  steel  stairs 
at    Boyle    Heights   Junior    High    School. 

Plans  and  specillcations  may  be  ob- 
tained at  oltice  ot  the  Secretary.  730 
Security  Bldg.,  Los  Angeles. 


LOS  A.NUELES.  Cal. — Until  9  A.  .M.. 
Jan.  11,  bids  will  be  received  by  the 
Los  Angeles  Board  of  Education  for 
erecting  new  school  buildings  as  fol- 
lows: 

For  now  school  at  9Glh  St.  school 
site,  1106  VV.  95th  St.;  13-unlts;  brick 
construction;  $104,000;  Hudson  &  Mun- 
pell,   architects. 

For  new  school  building  at  Main  St. 
school  site.  52nd  and  Main  Sts.;  10- 
rooms,  brick  construction.  rulT.  brick 
and  art  stone  exterior,  eoniposiilim 
roof;  $95,000.  Lester  T.  Sciuires,  ar- 
chitect. 

Plans  and  specillcations  may  be  ob- 
tained at  the  otilce  of  the  Soori'lary. 
730  Security  Bldg.,  Los  Angclea 
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District,  for  the  co^istruction  of  a 
sewer,  a  timber  bridge,  and  drains  for 
the  new  Chico  High  School,  located  on 
Sacramento  Avenue  and  the  Esplanade. 
Plans  may  be  had  from  clerk  or  from 
Architects  WoUett  and  Lamb,  Hagel- 
stein  Bldg.,  Sacramento,  on  deposit  of 
$10,  returnable. 


SACRAMENTO,  Cal. — Until  .Ian.  3.  5 
I'.  M.,  bids  win  be  received  by  Chas.  C. 
llugliMS.  Secretary  of  the  Board  of  Ed- 
':■  atiop,  lor  furnishing  and  delivering 
200  or  more  movable  school  chair  desks. 
.See  call  for  I>IiIm  nuili-r  uflleiiil  iirupuHnl 
<'oliiiiiii  ill   (his  iMKiie. 


BERKELEV.  Cal. — Rids  will  be  re- 
ceived until  January  li,  1922.  at  9 
o'clock  A.  M.,  by  the  Comptroller  of 
tiio  Univcislty  ot  Culitornla  ioi  moving 
Eat  I  Hall  on  Iho  grounua  ul  thj  Uni- 
versity of  Laliio.jiia  at  Bt.Koley.  For 
lurlher  particulars  see  cell  fo;  bids 
under  olHcial   proposal   column. 

LANCASTER,  Cal.— Wopschall  Bros., 
3(;o  S.  i;ayniond,  I'asadena,  have  signed 
contract  at  $183,001.40  fur  all  work 
complete  for  two  new  buildings,  con- 
necting arcades,  alteration  to  present 
building,  and  new  boiler  room  at  .Ante- 
lope Valley  union  high  school  at  Lan- 
caster. John  C.  Austin,  1125  Baker- 
Detwiler  Bldg.,  Los  Angeles,  architects. 
Dids  for  this,  work  were  received  sev- 
eral months  ago  but  award  has  been 
he!d  iTi  abeyance  until  legality  of  bond 
i.ssue  was  established  by  supreme 
court  decision.  Construction  work  will 
be  started  next  week.  The  buildings 
will  be  two-story  reinforced  concrete 
cr,ntsruction,  plaster  exterior,  compo- 
Bitlon   roofs,   steam  heat,   etc. 


SEATTLE,  Wash. —  Seattle  school 
Hoard,  Rueben  W.  Jones,  secretary. 
Central  Building,  will  shortly  call  bids 
tor  proposed  3-story,  12-classroom, 
steel,  concrete  and  brick  addition  to 
the  Ravenna  grade  school;  estimated 
cost,  $160.00.  F.  A.  Naramore,  city 
school  architect. 


TRANQUILLITY.  Fresno  Co..  Cal.— 
Until  January  3.  7:30  P.  il.,  bids  will  be 
received  by  R.  C.  lirown.  Clerk,  Tran- 
•  Uiillity  Union  High  School  District,  lor 
tuniishing  one  7,500-gal.  fuel  oil  lank 
lor  underground  storage:  also  tor  as- 
bestos covering  of  Plenium  beating  and 
\iiililating  ducts  under  Moors  tor  en- 
lire  building.  Specltlcatlons  may  he 
had   from  the  clerk. 


CHICO.  Butte  Co.,  Cal.— Until  Jan. 
6,  6  P.  M.  bids  win  be  received  by  Chas, 
H.    Camper,    clerk,    ChIco    High    School 


LOS  ANGELES,  Cal.— J.  A.  Hill  Con- 
struction Co.,  1749  W  23rd  St.,  Los  An- 
Keles,  was  low  bidder  at  $6S,790  on 
general  contract  for  new  school  bldg. 
.u  Grant  school  site,  Wilton  Pi.  and 
Harold  Way.  Other  low  bidders  wore: 
.Marshall-Lock  Co.  on  steam  heating 
at  $4159;  Prewitt  Electric  Co.  on  wir- 
ing at  $251S;  Arernz- Warren  Co.  on 
liainling  at  $2090:  and  E.  W.  Crowell 
.in  plumbing  at  $.^illS.  I'Ula  referred 
10  business  manager.  Two-story  lOlx 
IW  ft;  9  rooms,  brick  construction, 
plaster  exterior,  clay  tile  roof.  Joffery 
iV  Scliacfer,  architects.     The  bids  were: 

i;cnrrnl  Contract-  J.  A.  Hill  Con- 
struction Co.,  $63,790;  John  Simpson  & 
Co.,    $69,970;    J.    F.    Atkinson,    $71,700; 

Willard-Brent  Co.,    $79,923.      Hentlnip 

.Marshall-Lock  Co..  $4  159;  Geo.  J. 
Furtseh,  $4200;  Arthur  Hess,  $4450;  J. 
llokora,  $4475;  Western  Plumbers  & 
.Steam  Fitters.  $44:i3:  Mungcr  &  .Mun- 
Kcr.  $4673.  PnlntInK — Arenz-Warren 
ii>..  $2990;  AInhanibra  Wall  Paper  & 
I'aint  Co..  $3238;  E.  A.  I.ln.lgrecn.  $3750; 
P.  Zellnsky,  $3579.  KIrctrlcal  ^Vork — 
ITewitt  Electric  Co..  $231S;  F.  E.  Ncw- 
l).ry  Co..  $2640.  PlumblnK — E.  W. 
1  Vowel!  Co..  15118;  O.  C  Sutton,  $6296; 
11.    E.   Murray,   $5484;   J.   Hokom,   $6&46. 
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FULLERTON,  Cal. — Edwards,  Wlldey 
&  Dixon,  515  Black  Bldg.,  Los  Angeles, 
were  low  bidders  at  $184,500  on  gem- 
eral  contract  for  new  buildings  at 
FuUerton  high  school;  Carleton  M. 
Winslow,  1134  Van  Nuys  Bldg.,  Los 
Angeles,  architect.  Other  low  bidders 
were:  S.  Hill  &  Son,  Santa  Ana,  on 
plumbing  at  $12,688;  Hoagland-Lakin 
Electric  and  Engineering  Co.,  on  heat- 
ing at  $7,962;  and  Reid-Farley  Electric 
Co.,  Fullerton,  on  electrical  work  at 
$10,851.93.  Bids  taken  under  advise- 
ment. Two  new  wings,  each  one-story 
and  high  basement,  109  x  51  ft.,  rein- 
forced concrete  and  hollow  tile  con- 
struction!, plaster  exterior,  composition 
roof  on  concrete  slab,  cast  stone  trim, 
tile  and  maple  floors,  etc.  Work  will 
include  connecting  arcades  and  a  one- 
story  reinforced  addition,  20  x  13  ft 
to   garage. 


UOS  ANGELiES,  Cal. — Macdonald  & 
Driver,  Douglas  Bldg.,  Dos  Angeles, 
were  low  bidders  at  $55,910  on  general 
contract  for  new  brick  school  building 
at  Rosemont  Ave.  school  site:  Geo.  JM. 
Lindsey,  architect.  Other  low  bidders 
were:  Frewitt  Elec.  Co.  on  wiring  at 
$2924;  Alhambra  Wall  Paper  &  Paint 
Co.  on  Painting  at  $2870;  E.  VV.  Crowell 
Co.  on  plumbing  at  $5635,  and  IVIarshall- 
Dock  Co.  on  steam  heating  at  $3509. 
The  bids,  which  were  referred  to  the 
business  manager,   were  as  lollows: 

General  Contract  —  Macdonald  & 
Driver,  $55,910;  Walter  Slater  Co..  $58,- 
UJO;  .1.  A.  Hill  Constr.  Co.,  $58,679; 
John  Simpson  &  Co.,  $61,900;  J.  D. 
Kneen     Contracting     Co..     $62,674. 

■Wiring — Prewitt  Elec.  Co.,  $2924;  F. 
E.   Newbery  Co..   $3050. 

Painting— iAlham  bra  Wall  Paper  & 
I'aint  Co..  $2870;  Apex  Painting  Co., 
$2928;  Arcnz-Warren  Co.,  $3226;  E.  A. 
Dindgren,    $3300. 

Piuraliing — E.  W.  Crowell  Co.,  $5635; 
W.  S.  Goodrich,  $6613;  Marshall-Lock 
Co.,   $7466. 

.Steam  Heating — Marshall-Lock  Co., 
$3509;  J.  Hokom,  $3863;  Hunger  & 
Hunger,  $4134.  I'otttr  Radiator  Corp. 
bid    $1944    on    gas    heating. 


OAKLAND,  Cal. — The  Board  of  Ed- 
ucation of  the  City  of  Oakland  re- 
ceived the  following  bids  on  December 
27th  for  the  construction  of  an  Ad- 
ministration Building,  for  the  Prescott 
Annex  School,  .situated  south  of 
Campbell  Street  and  north  of  Fifteentli 
Street. 

All    bids    were    referred    to    the    City 
Aitorney. 
N.   W.  Place,  310  Fairmont,  Okd...$7878 

Schnebly   &   Hostrawser 7963 

F.     W.     Maurice 8000 

A.    J.    McPhee 8110 

Walter  Murch    8600 


BERKELEY,  Cal.  —  The  Berkeley 
Board  of  Education  received  the  fol- 
lowing bids  on  December  27th  and 
awarded  a  contract  to  ITrank  Ausez. 
2022  Burbeck,  Richmond,  for  excavat- 
ing, grading  and  concrete  work  at  the 
Jefferson  School  situated  cm  the  corner 
of  Sacramento  street  and  Rose  street. 
Plans  were  prepared  by  Architect  Wm. 
Hays,  First  National  Bank  Bldg.,  San 
Francisco: 

Frank  Ausez,  Richmond $4900 

Jepsen   Bros 5200 

Barrett  &  Hilp   6883 


LOS  ANGELES,  Cal.— Macdonald  & 
Driver,  Douglas  Building,  Los  An- 
geles, were  only  bidders  at  $29,300  on 
general  contract  for  an  addition  to 
Eagle  Rock  school.  J.  Hokom  was 
low  on  steam  heating  at  $1969,  and 
Arenz-Warren  Co.  was  low  on  paint- 
img  at  $1277.  The  bids,  which  were 
'.  -referred  to  business  manager,  were  as 
J.;follows:  Heating — J.  Hokom,  $1969; 
Munger    &    Hunger,    $2282;    Harshall- 


Look  Co.,  $2329;  Arthur  Hess,  $2779. 
Painting — Arenz-Warren  Co.,  $1277;  D, 
Zelinsky,  $1706;  A.  Quandt  &  Son, 
$1786;  Alhambra  Wall  Paper  &  Paint 
Co.,  $1935;  R.  Zelinsky,  $1965;  Apex 
Painting  Co.,  $2154. 


LOS'  ANGELES,  Cal.— T.  Bennett, 
7955  Hollywood  Blvd.,  Los  Angeles,  was 
low  bidder  at  $14,185  for  erecting  an 
addition  and  remodeltag  Miramonte 
school  building.  Harshall-Lock  Co. 
low  bidder  on  steam  heating  at  $1214, 
and  Arenz-Warren  Co.,  was  low  on 
painting  at  $622.  The  bids,  which 
were  referred  to  the  business  manager, 
were   as   follows: 

General  'Worli — T.  Bennett,  $14,185; 
MacDonald  &  Driver,  $14,400;  Es- 
oherich  Bros.,  $14,940;  John  B.  Dawson, 
$16,360.  Painting; — Arenz-Warren  Co., 
$622;  Alhambra  Wall  Paper  &  Paint 
Co.,  $949;  R.  Zelinsky,  $979.  Steam 
Heating  — Marshall-Lock  Co.,  $1214; 
Hunger  &  Hunger,  $1295;  J.  Hokom, 
$1302;   Arthur   Hess,   $1789. 

PETALUMA.  Sonoma  Co..  Cal. — The 
toUowing  bids  were  received  on  De- 
cember 27th  by  the  Board  of  Education 
of  the  Petaluma  City  High  School  Dis- 
trict for  the  construction  of  a  two- 
story  and  basement  Class  C  twenty- 
room  school  and  for  a  one-story  and 
basement  frame,  steel  and  stucco  gym- 
nasium  building. 

Plans  were  prepared  by  Architect 
Brainerd  Jones  of  Petaluma.  The  con- 
tract was  awarded  to  Ward  &  Jones. 
180  Jessie  street,  San  Francisco.  Bids 
were  taken  on  two  propositions  (1)  for 
school  and  gymnasium  and  (2)  for  the 
addition  ot  a  brick  wall  around  the 
gymnasium. 

No.  1      No.  2 
Ward    &   Jones,    S.    F.  ..$178,890   $180,275 
Matthles  &  Gale,   S.   F.    180,318      183,168 

C.   L.    Wold.   ».   F 181,000      182.200 

G.   P.    W.  Jensen,  S.   F..    181,800      183. SUO 

Elmer    Carlson     182,990      184. 48U 

P.   F.   Reilly,   S.  F 184,500      185.800 

R.    W.   Holler.  S.  F 185,398      187,498 

R.  McLeran  &  Co..  S.  F.  185,400  187.100 
Hayes-Oser  Co.,  S.  F, .  .    189,347      190,629 

J.-   S.   Sampson.   S.   F 194,500      196,400 

T.    B.    (Joodwin.   S.    F...    194,673      

Collman&Speidel,  S.  F.  196,271  197.971 
H.  S.  Williams.  S.  F. .  .  197.336  198,150 
1.  M.  Sommer&Co..S.  F.  197,462  199,387 
H.  C.   Vaughn,  Oakland   206,000      207,400 

H     P.    Vogensen 206,615      207,975 

Stockholm    &    Sons 218,990      219.990 

Hannah  Bros.  S.  F 219,000      225,000 

J.    L.  HcLaughlin,    S.   F   221,000      226,500 

The  above  bids  are  for  the  general 
contract  which  Includes  all  work  on 
both  buildings,  except  the  heating  and 
ventilating  plants  and  the  program 
clocks,  bells  and  hre  alarm  systems  for 
which  bids  will  be  received  until  Jan- 
uary 10,  1922,  at  8   o'clock  P.  H. 


STORES  AND  OFFICES 


Plans   Being  Figured. 

STORE   BLDG.  Cost,   

LOS  ANGELES.  Cal.  NW  Sipring  and 
Court    Sts. 

Two-story  and  basement  class  A  store 
and    loft    building,    100x120. 

Owner — Fred    Hartstrlte. 

Architect — A.  S.  Nlbecker,  Jr.,  421 
Washington  Building,  Los  Angeles 

Separate  figures  are  being  taken  for 
the  general  work,  plumbing,  elec- 
trical work  and  sprinkling  system. 


Plans   to   be   Prepared. 

OFFICE  BLDG.  Cost,   $16,000 

REDWOOD   CITV,    San    Mateo   Co..    Cal. 

Webster    Street. 
Two-story     reinforced     concrete     oltice 

building. 
Owner — George    H.    Rice    Abstract    Co.. 

302    Broadway,    Redwood   City    . 
Architect — Not  Selected. 


Contracts   Awarded. 

ADDITION  Cost,  $300,000 

SAN    JPRANCISCO.       NE    Mission    and 

New   Montgomery   Streets. 
Three-story  class  A  building  to  present 
two-story      building,      also      a     one- 
story  super-structure  on  roof. 
Owner — Schwenberg,    Metzer    &    Aron- 

son.     Merchants'     Exchange    Bldg., 

San  Francisco. 
Lessee — Associated    Oil    Company. 
Architect — Mel.     1.     Schwartz,     Nevada 

Bank    Bldg.,    San    Framclsco. 
Engineer — C.    H.    Snyder,    251    Kearny 

St.,    San    F'rancisco. 
Alarbie  bane  awarded  to  Joseph  Mustro 

Sons-Keenan   Co.,    535   North   Point 

Street. 
Travertine       terrazzo       floor*       to       P. 

Grassl,   135   Tehama  Street. 
Kxterior    Glass    to    W.    P.    Fuller    Co., 

Beale   and   Mission. 
Plastering  to  F.  O'Reilly,  180  Jessie  St. 


Contract  Awarded. 

OFFICE  BLDG.  Cost,  1500,000 

LOS  ANGELES,  Cal.     Twenty-Sixth  and 

Figueroa  Streets. 
Three-story  Class      "A  "  oMlce     building, 

267x207. 

Owner — Automobile  Club  of  California. 

Architects — Hunt  &  Burns,  701  Laugh- 
lin  Bldg.,  Los  Angeles. 

Contractor — C.  J.  Kubach  Co.,  Mer- 
chant's National  Bank  Bldg.,  Los 
Angeles. 


Plans  Being  Figured. 

STORE  BLDG.  Cost,  $40,000 

BERKELEY,  Alameda  Co.,  Cal.  Ban- 
croft and   Shattuck   Aves. 

One-story  and  basement  reinforced 
concrete  and  brick  veneer  store 
building   (6  stores). 

Owner — Boardman  Estate. 

Architect  —  Jas.  W.  Plachek,  2014 
Shattuck   Ave.,   Berkeley. 


Figures  to  be  Called   For  Next  Week. 
BUILDING  Cost,    $350,000 

OAKLAND,     Alameda     Co.,     Cal.       Cor. 

Seventeenth  and  Clay  Sts. 
Eight-story   Class  A  office   building,   60 

by  100. 
Owner — Pacific  Gas  &  Electric  Co. 
Architect — C.    W.    Dickey,    357    12th   St., 

Oakland. 


Contract   Awarded. 

OFFICE  BLDG.  Cost,  |J5,78S 

SAN    FRANCISCO.      S    Sutter    177-6    B 

Montgomery. 
Two-story   concrete   office  building. 
Owner — John  C.  Brlckell,  Lick  Bldg. 
Architect — J.   R.  Miller.  Lick  Bldg. 
Contractor — Mo^son  Bros.,  261  Kearny. 


Plans   Being   Prepared. 

OFFICE   BLDG.  Cost   } 

SAN  FRANCISCO.    NE  Post  and  Powell 
Nine-story  and  basement  class  A  office 

bldg    (198   offices). 
Owner — Wm.  Fitzhugh,  Mills  Bldg. 
Architect — Reid  Bros.,  106  Montgomery. 
Construction   will   be  started   by  the 
flrst   of  April. 


Plans  Revised — Ready  for  Sub-figures 
In   a  Few  Days. 

STORE   BLDG.  Cost,   $80,000 

SAN  FRANCISCO.  NW  Annie  and  Mis- 
sion. 

One-story  and  basement  brick  store 
bldg. 

Owner — A.    H.   Knoll. 

Architect — A.  H.  Knoll,   Hearst  Bldg. 


Plans  Being  Prepared. 

STORE  BLDG.  Cost,  $29,000 

SAN    FR.\NClSCO.         SW       Bush       and 

Stockton  Streets. 
Two-story  and  mezzanine  floor  concrete 

store  building. 
Owner — Julius  Goldstein. 
Architect — W.  H.   Crlm  Jr.,  425  Kearny 

St.,  San  Francisco. 
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Contract  Awarded. 

CLASS  A   BLDG.  Cost.   »550.0OO 

LOS    ANGELES,    Cal.      Olive    St.    near 

Eighth  St. 
Ten-story  and  basement  Class  A  iiuild- 

ing.  10U.\146. 
Owner — Jas.  H.   Adams. 
Lessee — Southern    California   Telephone 

Ca. 
Architect — Kichard  U.   King:.   Van   Nuys 

Bldg..  Los  Angeles. 
Contractor — Weymouth  Crowell.  902  S- 

AU-ararto  St..  Los  Angeles. 


PERMANENT     CONSTRUCTION 


Contract    Awarded. 

STORE    BLDG.  Cost,    $18,000 

OAKLAND.  SE  San  Pablo  Ave.  and 
25th    St. 

One-8tory  class  C  stores,  garage  and 
shop   building. 

Owner — I.    Rabinowitz. 

Architect — J.  Cather  Xewsom.  Syndi- 
cate  Bldg.,   Oakland. 

Contractor — M.  F.  Sommarstrom.  3145 
Champion.  Oaklamd. 


Contract  lo  be  Awarded. 

STORE  AND  OFFICE  BLDG  Cost,  i 

VALLEJO.  Solano  Co.  Cal.     Georgia  St. 

bet.  Sacramento  and  Main  Sts. 
Six-story  Class  B  steel  frame  store  and 

ottlce    building. 
Owner — Fred  Fisch  and  A.  J.  Higglns. 
Architect — Chas.  E.  Perry  Jr.,  514  Main 

St..  Vallejo. 
Revised  bids  from  the  two  lowest 
bidders  were  opened  on  Dectmber  28tli 
and  the  contract  will  be  awarded  to 
George  Barenchi,  V2l  Kentucky  St.. 
Vallejo.     Bids  were  as   follows: 

George  Barenchi    $83. 5115 

Clinton   Constr.   Co 91,083 


PHOENIX.  Ariz. — Dr.  W.  C.  Ellis  is 
having  plans  prepared  for  a  5-story 
and  basement  class  A  store  and  office 
building  at  SW  corner  of  2nd  Ave.  and 
Monroe  St.  for  himself.  Building  will 
be  100x98  ft.:  7  stores,  84  suites  of 
ofHces,  reinforced  concrete  construc- 
tion, terra  cotta  and  pressed  brick 
facing,  plate  glass,  marble  and  tile 
lobbies,  elevators,  steam  heat,  com- 
pressed air,  etc;  cost,   $300,000. 


(Editorial     in     Portland    Telegram, 
Portland.  Oregon.) 


Thinking  men  are  coming  to  know 
that  If  America  is  going  to  profit  by 
the  development  of  its  immense 
nautral  resources,  if  it  is  going  to 
have  anything  left  after  the  orgy  of 
development  is  over,  it  must  put  more 
of  its  wealth  imto  permanent  con- 
struction— buildings  that  will  not 
have  to  be  torn  down  twenty  years 
hence,  dams  that  will  never  break, 
sewers  that  will  last  like  the  cata- 
combs, railway  lines  that  will  not 
have  to  be  straightened  and  grades 
that  will  not  have  to  be  leveled,  high- 
ways that  will  not  have  to  be  re- 
located, bridges  that  will  carry  pos- 
terity, and  paving  that  is  laid  to  stay. 

We  cannot  go  on  much  longer  as 
we  have  gone  on  these  three  hundred 
years  of  wooden  houses,  wooden 
bridges  and  mud  roads,  flattering  our- 
selves that  when  these  things  decay 
we  shall  have  bigger  wealth  for  bet- 
ter building.  While  we  thus  deceive 
ourselves  we  are  spending  wealth  on 
repairs  that  perish  with  their  using, 
and  wasting  a  fortune  that  might 
have  been  put,  in  large  part,  into 
permanent    constructiom. 

There  is  an  economy  in  some  forms 
of  cheap  construction.  Lack  of  pres- 
ent funds,  and  the  probability  of 
change  with  growth,  compels  some 
temporary  building.  But  the  days  of 
permanent  things  is  at  hand.  Con- 
crete has  come  to  be  a  major  building 
material,  and  concrete,  properly  made, 
is  practically  indestructible.  There  Is 
every  reason  to  believe  that  it  human- 
ity so  desires,  the  reinforced  concrete 
factories,  office  buildings,  shops  and 
stores  now  erected  in  this  city  will 
be  serving  their  purpose-  here  500 
years  hence  as  well  as  they  do  today. 
The  Pantheon,  built  in  Rome  1800 
years  ago,  is  built  in  part  of  concrete 
which  is  probably  as  strong  or 
stronger  than  it  was  the  year  it  was 
built. 

Mamy  Roman  roads  made  of  stone 
slabs  2000  years  ago  are  good  high- 
ways today.  Concrete  roads  are  for 
all  practical  purposes  stone  slabs, 
wider,    longer    and    thicker    and    more 


wear-restating  than   those  used  in   the 
Roman    roads. 

Iron  horseshoes  and  Iron  tires  wore 
ruts  in  the  Roman  stone  roads. 
Modern  concrete  roads  have  to  resist 
rubber,  not  steel.  Rubber  will  always 
be  in  good  supply.  We  shall  never 
return  to  Iron  tires.  Under  rubber 
wheels,  concrete  highway  paving,  well 
built  and  well  laid,  should  last  (or 
centuries  with  almost  no  cost  for  up- 
keep. 


OPENING      FOR      BUILDING      EQUIP- 
ME.VT  I.V   BL'ENOS   AIRES 


^Commercial   Attache    Edward   F.    Fee- 
ly,  Buenos  Aires,  Sept.  21,   1921.) 


Work  has  been  commenced  on  the 
excavation  for  the  new  building  for 
the  Buenos  Aires  branch  of  a  large 
.\merlcan  bank.  The  Institutiooi  is  su- 
pervising the  construction  work  itself 
in  connection!  with  a  firm  of  American 
("■ngineers  and  contractors,  and  It  is 
estimated  that  the  construction  work 
will   require  about  two  years. 

The  interior  trim  and  equipment  of 
the  building  will  afford  an  excellent 
opportunity  for  American  manufac- 
turers to  supply  the  builders  with 
hardware  and  other  appurtenances, 
and  especially  in  the  introduction  of 
American  ideas  of  construction,  hav- 
ing in  mind  that  it  will  be  one  of  the 
finest  buildings  in  South  America,  and 
as  such  an  excellent  advertisement  for 
the  successful  bidders  on  equipment 
contracts. 

Another  project  which  should  offer 
an  exceptional  opportunity  to  Ameri- 
can manufacturers  will  be  the  new 
postofflce  building  which  has  been  in 
course  of  erection  for  several  years 
past.  The  Director  of  the  Post  Office 
Department  intends  to  leave  some  time 
early  next  year  for  the  United  States, 
.iTid  while  there  intends  to  make  pur- 
chases of  modern  labor-saving  ma- 
chines and  appliances  for  the  equip- 
inent  of  the  new  post  office.  He  is  es- 
pecially interested  in  conveying  sys- 
tems and  in  other  details  of  layout 
and  construction. 

(The  names  and  addresses  of  the 
liank's  engineer  and  the  construction 
company  undertaking  that  work,  as 
well  as  that  of  the  Director  of  the 
Post  Office  Department,  may  be  ob- 
tained   by   referring   to   file   No.   48939.) 


SUBSCRIPTION  BLANK 

Cut  Out  and  Mall  Today 


192.. 


TO  BUILDING  AND  ENGINEERING  NEWS, 
560  Mission  St.,  San  Francisco,  Cal. 

Send  me  Buildin(?  and  Engineering  News  for  one  year,  commencing  with  next  issue,  £or  which 
I  enclose  check  for  $4.00 


Name  

Street  and  No. 

City   

State   


BBS^ 
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Official    Proposals 


■■(>      IIIODI'.K.S 


l<'irp  A|>i>:ir:iCUN 


The  Board  of  Trustees  of  the  Town 
of  Redwood  City  will  receive  sealed 
proposals  or  bids  np  to  the  hour  of  7:S0 
o'clock  P.  M.  of  Tuesday,  .IJiiiuMry  Sril, 
1»:SS,  for  the  purchase  of  one  (1)  Triple 
Combination  motor  propelled  pumping 
fire  engine  of  not  less  than  750  gallons 
per  minute  capacity,  fully  equipped 
with  hose  wagon  and  chemical  engine, 
to  be  delivered  f.  o.  b.  Redwood  City. 

Bidders  will  submit  detailed  specifl- 
calions  of  apparatus  -with  each  bid,  and 
also  state  the  approximate  date  for  de- 
livery. 

All  bids  must  be  accompanied  by  a 
certified  check  or  bidder's  bond  equal 
in  amount  to  ten  (10)  per  cent  of  the 
amount  of  bid,  as  a  guarantee  of  de- 
livery. Checks  of  unsuccessful  bidders 
to  be  returned  upon  rejection  of  their 
liids.  Check  of  successful  bidder  to  be 
returned  upon  receipt  and  acceptance 
of  apparatus. 

For  the  information  of  bidders  the 
Town  of  Redwood  City  will  pay  for 
said  piece  of  fire  apparatus  not  less 
than  fifty  (50%)  per  cent  of  the  cost 
upon  receipt  and  acceptance  of  same 
and  not  less  than  twenty-five  (25%)  per 
cent  of  the  balance  thereof  each  year 
until  the  whole  purchase  price  is  paid 
with  a  privilege  of  paying  the  entire 
balance  at  any  time. 

The  Board  of  Tru.stees  of  the  Town 
of  Redwood  City  reserves  the  right  to 
reject   any   or  all   bids. 

By  order  of  the  Board  of  Trvistees  of 
the  Town  of  Redwood  City, 

Dated:     December   19th,   1921. 

W.    A.    PRICE, 
Clerk   of  the  Board   of  Trustees  of   the 
Town  of  Redwood  City, 


BIDS    WAXTED    FOR    BRIDGE 


AOTICE   TO    COXTRACTORS 


SEALED  PROPOSALS  for  construct- 
ing the  Klamath  River  Bridge,  on  the 
Klamath  River  National  Forest  Road 
Project,  located  within  the  Klamath 
Xational  Forest,  State  of  California, 
C'lmntv  of  Siskiyou,  AVill  be  received  by 
the  District  Engineer,  Bureau  of  Public 
Roads,  U.  S.  Department  of  Agricul- 
ture, at  S81  Mills  Building,  San  Fran- 
cisco, until  2.00  o'clock  P.  M.,  on  the 
24th  dav  of  January,  1922,  at  which 
lime  and  place  they  will  be  publicly 
opened  and  read.  The  right  is  reserved 
to  reject  any  and  all  bids,  and  none 
will  be  considered  except  those  from 
contractors  ascertained  to  be  experi- 
enced and  responsible. 

The  location  of  the  bridge  is  ap- 
proximately 23  miles  south  of  Happy 
Camp,  and  98  miles  from  Hornbrook, 
California.  The  bridge  consists  of  a 
310-foot  steel  span  with  plank  floor. 
Abutments    are    of    concrete. 

The  principal  items  of  work  are  245 
tons  i>t  structural  steel.  102  cu.  yds. 
class  A  concrete,  and  39  M.  B.  M.  of 
lumber. 

The  work  embraced  in  this  contract 
shall  be  completed  by  September  15, 
1922. 

The  contract  form  and  the  maps, 
plans,  specifications,  and  the  estimates 
of  quantities  may  be  examimed  by  re- 
sponsible contractors  at  the  following 
addresses; 

SSI  Mills  Building,  San  Francisco, 
and  Forest  Supervisor,  Yreka,  Cali- 
fornia. 

All  proposals  must  be  made  on  forms, 
and  in  accordance  with  instructions 
forming  a  part  of  the  specifications 
,ibovc  referred  to,  and  must  be  accom- 
panied by  a  proposal  guararntee  in  an 
amount  at  least  equal  to  five  (5)  per 
cent  of  the  total  amount  of  the  pro- 
posal. 

C.    H.   SWEETSER, 

DlBtrlct  Engineer. 


XOTICE    THAT    KXIGHTSBN    IRH1G,4- 

TlOX    DISTRICT    WILL    RECEIVE 

BIDS 


Notice  is  hereby  given  that  plans  am. 
specifications  for  the  construction  of 
a  complete  irrigation  system  in 
Knightsen  Irrigation  District  in  the 
County  of  Contra  Costa,  State  of  Cali- 
fornia, are  now  at  the  office  of  the 
Board  of  Directors  of  said  District  at 
Knightsen.  California,  and  can  be  seen 
at  said  office. 

Notice  is  further  given  that  the  said 
Board  will  receive  sealed  proposals  for 
all  machine-made  pipe  and  structures 
incidental  thereto,  and  separate  sealed 
pioposals  for  all  reinforced  concrete 
pipe  and  structures  incidental  thereto 
required  in  the  construction  of  such 
system  in  said  District,  and  that  the 
contracts  v,'ill  be  let  to  the  lowest  re- 
sponsible bidders. 

Notice  is  further  given  that  no  pro- 
posal shall  be  accepted  whic'n  is  not 
accompanied  by  a  certified  check  for 
two  percentage  of  the  amount  of  the 
bid.  the  amount  of  which  check  shall 
be  forfeited  if  after  the  acceptance  of 
the  proposal  the  bidder  shall  refuse 
V  ithin  ten  days  after  notice  to  execute 
a  contract  and  furnish  a  bond  as  re- 
quired by  and  satisfactory  to  said  Dis- 
trict. All  checks  will  be  returned  to 
unsuccessful  bidders  at  once  and  to  the 
successful  bidders  after  the  execution 
of  the  contracts  and  approval  of  the 
bonds. 

Notice  is  further  given  that  said  pro- 
posals will  be  opened  at  the  office  of 
the  said  Board  of  Knightsen.  Califor- 
nia, on  Tuesday,  the  10th  Day  of  Jnn- 
unry,  1922.  at  1  :S0  o'clock  P.  M. 

Bids  must  be  made  in  strict  accor- 
dance with  the  instructions  embodied 
in  said  specifications  and  upon  forms 
furnished  for  that  purpose  by  said  Dis- 
trict. 

Dated;     December  15.  1921. 

C.    H.    NOTES. 
Secretary  of  Knightsen  Irrigation  Dis- 
trict and  of  the  Board  of  Directors 
thereof. 


BIDS    FOR    SCHOOL    DESKS 


Notice  is  hereby  given  that  the 
Board  of  Education  of  the  Sacramento 
City  School  District  will  receive  sealed 
bids  tor  two  hundred  (200)  or  more 
movable  school  chair  desks.  Samples  of 
desks  must  be  furnished  the  Secretary 
of  the  Board  of  Education,  at  the  school 
store  room,  I  street  between  10th  and 
11th. 

A  certified  cheek  in  the  sum  of  ten 
per  cent  (10%)  of  the  amount  of  the 
bid  must  accompany  each  bid,  which 
will  be  forfeited  to  the  Board  of  Educa- 
tion, should  the  bidder  fail  to  comply 
with   his  bid,   if  required   to  do  so. 

Allowance  for  used  desks  of  the 
ordinary  type  will  be  considered  by  the 
Board  in  accepting  bids. 

.Ml  bids  must  be  filed  with  the  Sec- 
retarv  of  the  Board  of  Education.  Room 
300.  City  Hall.  Sacramento,  not  later 
thnii  ,">  o'clock  P.  M.,  Tuesday,  .Taiiuary 
»,  1922. 

Bidders  will  state  when  delivery  can 
be  made. 

The  Board  of  Education  reserves  the 
right  to  reiect  anv  and  all  bids. 

CHAS.  C.  HUOHES. 

Sccreta-y. 


IHDS     W.VNTEn     FOH     GOVKKNMEINT 
BlULDING 


Bureau  of  Vards  and  Docks.  Navy 
Department.  Washington. —  Bids  are 
wanted  until  .January  18.  specification 
4527.  tor  constructing  dispensary  at 
the  Marine  Corps  base,  San  Diego, 
Calif,      Deposit  tor  plans  ?30. 


PROPOS.\L     FOR    BIDS 


SEALED  BIDS  will  be  received  at 
the  office  of  the  Comptroller,  Univer- 
sity of  California,  Berkeley,  California, 
at  or  before  9  A.  M.  AVeilne.'sday,  .Tan- 
uary  11,  1922,  for  the  moving  of  East 
Hall  on  the  grounds  of  the  University 
of  California  at  Berkeley. 

Plans  and  specifications  may  be  ob- 
tained at  the  office  of  John  Galen 
Howard,  Architect,  500  First  National 
Bank  Building.  San  Francisco,  on  de- 
posit of  ?10.00  for  each  set  of  plans  and 
specifications  taken  out.  which  deposit 
will  be  refunded  on  return  of  said 
plans  and  specifications  in  good  condi- 
tion. No  bids  will  be  considered  unless 
accompanied  by  a  certified  check  or 
bond  in  favor  of  the  undersigned,  equal 
to  10%  of  the  hid.  to  secure  execution 
of  tlic  contract  by  the  successful  bidder. 

The  rigiit  is  reserved  to  reject  any 
or  all  bids. 

THE  REGENTS  OF  THE  UNIVEUSITY 
OF  CALIFORNIA. 


XOTICE     TO     BIDDERS 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  by  the 
Board  of  Supervisors  of  Humboldt 
County,  State  of  California,  at  the 
office  of  the  clerk  of  said  Board,  at  the 
Court  House  in  the  City  of  Eureka, 
said  County  and  State,  until  Tuesday, 
January  10th,  1922  at  two  o'clock  P. 
M.,  for  the  installing  of  a  Laundry 
and  Heatifng  Plant  in  the  New  Tuber- 
cular  Hospital    of   Humboldt   County. 

Plans  and  specifications  for  this 
work  are  on  file  in  the  office  of  said 
Clerk  to  which  all  bidders  are  hereby 
referred. 

Each  bid  must  be  accompanied  by 
cash  or  certified  check  in  at  least  five 
per  cent  of  the  amount  of  the  bid,  as 
a  guarantee  of  good  faith  and  the 
Board  reserves  the  right  to  reject  any 
or  all  bids. 

FRED   M.    KAY. 

Clerk    of   the   Board    of   Supervisors    of 

Humboldt   County.   California. 


STATE    OP    C.VLIFORNIA 


DEI»ARTME\T     OF     PUBLIC     'WORKS 


CALIPORM.\  HIGH«-.VY  COMMISSION 


NOTICE    TO    CONTR,\CTORS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  The  California 
Hiit'hnay  Commission,  515  Forum 
Buiidini;:,  Saernmeiito,  Cat.,  until  2 
o'clock  P.  M.,  on  January  St.  192S,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  in  ac- 
cordance with  the  specifications 
theretor  to  which  special  reference  is 
made,  portions  of  State  Higliway  aB 
follows: 

Santa  Barbara  County,  between  Cuy- 
ama  River  and  Buekhorn  Creek  (Y-SB- 
.t7-A),  about  six  and  one-teinth  (6.1) 
miles  in   lenglli   to  be   graded. 

Plans  may  he  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  F'ramcisco.  and  at  the 
office  of  the  Division  Engineer  of  the 
division  in  which  the  work  is  situated. 
The  Division  Engineer's  oflices  are  lo- 
cated at  ■\VlIlits,  Dunsmuir,  Sacramen- 
to, San  Francisco,  San  Luis  Obispo, 
Fresno  and  Los  Angeles, 
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N'o  bid  will  be  received  unless  it  13 
made  <m  a  blank  form  furnl.sli.d  by  the 
rommisslon.  The  special  atltution  of 
prospective  bidders  is  called  to  the 
"Xotice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done.  etc. 

.  The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best 
interest   ■•f  the  Slate. 

XKWELL.    D.    DARLI.VilTOX, 
CHARLES    A.     WHITMORE, 
GEO.    C.    MANSFIELD. 
California   Highway  Commission 
AUSTIN    B.    FLETCHER, 

State  Highway  EJngineer. 
JOHN    F.   GALVIN, 

Secretary. 
Dated    December   27.    i;>2]. 


lodge:  building  bids  wanted 


Bids  will  be  received  for  the  erection 
of  a  2-story  reinforced  concrete  build- 
ing for  the  Dinuba  Fraternal  Hall  As- 
sociation, by  the  building  committee, 
on  and  up  to  8  o'clock  on  the  13th  day 
of  January,  1922.  at  the  old  lodge  hall 
at  corner  of  K  and  Tulare  streets, 
Dinuba. 

Plains  and  specifications  for  same  can 
be  had  at  the  office  of  the  architect. 
143  North  L  street,  Dinuba,  upon  the 
deposit  of  $50.00,  which  will  be  re- 
turned when  plans  and  specifications 
are   returned   in   good   shape. 

By   order  of 

BUILDING    COMMITTEE. 


BIDS  WANTlilJ  FOR  .«*L  B-STUl  CTUnE 
FOR    TEKJHN.\L 


KOTICE    TO    CONTUACTOKS 


BOARD  OF  STATE  HARBOR  COM- 
MISSIONERS, Union  Depot  and  Ferry 
House,  San  Francisco,  California,  Dec- 
ember  19,   1921. 

Sealed  proposals  or  bids  will  be  re- 
ceived at  this  oflfice  at  or  prior  to  Jl 
o'clock  A.  .M.,  un  Thursday,  January  12, 
lii'22,  for  furnishing  material  and  con- 
structing the  sub-structure  for  the 
China  Basin  Terminal,  on  the  water- 
front of  the  City  and  County  of  San 
Francisco. 

The  materials  to  be  used  in  this  work 
shall  consist  of  the  requisite  quantities 
of  creosoted  piles,  steel  rails  and  fit- 
lings  and  Portland  cement  (all  of 
which  will  be  furnished  to  the  Con- 
tractor by  the  Board),  sand  fill,  rock 
fill,  eucalyptus  piles,  green  piles,  Doug- 
las Hr  lumber,  fine  concrete  aggregate, 
coarse  concrete  aggregate,  reinforcing 
materials,  castings,  structural  steel, 
rods,  bolts,  spikes,  car  springs,  lirs.  as- 
))halt,  etc.  Creosoted  piles  and  Port- 
land cemeul  will  be  furnished  to  the 
Contractor  by  the  Board;  sleel  rails 
and  fittings,  including  rail  spikes,  will 
be  funii.shtd  and  laid  by  the  Board. 
Green  piles  shall  be  furnislied  by  the 
Contractor,  unless  the  Board  elects  to 
furnish  them  as  provided  fur  in  the 
.■specifications  and  bids.  All  other  ma- 
terials shown  on  the  plans  or  called  for 
in  the  specifications  shall  be  furnished 
liy  the  Contractor.  All  materials  used 
must  be  of  the  best  of  their  respective 
Icinds  if  not  especially  specified  herein. 
.Ml  materials  used  in  the  structures 
will  be  subjected  to  a  rigid  e.vamlna- 
tion  and  test,  and  If  foutiil  d-fcctlvc. 
under  size,  unsuitable  or  not  a»  speci- 
fied, will  be  condemned  and  must  hr 
immediately  removed  from  the  work  by 
the  Contractor  at  his  expen.^i,-.  Ma- 
terials may  bo  rejected  at  any  time  tor 
defects  which  may  be  disrhued,  or 
which  may  develop  In  the  cour.^e  of  the 
work,  notwithstanding  any  previous 
test  or  Inspection,  and  removed  by  the 
Contractor  as  indicated  above. 

No  bid  will  be  received  unl-.is  It  is 
made  on  a  blank  form  furnished  from 
(his  office  and  is  accomp.nnied  by  a 
certified  check  for  .in  nnuiuiit  equal 
to  Five  (•>)  per  cent  of  the  amount 
of  the  proposal,  to  be  made  payable 
to  the  Secretary  of  the  Board,  con- 
ditioned that  If  the  proposal  la  ac- 
cepted and  the  contract  awarded,  and 
If  the  bidder  shall  f.ill  or  neclect  to 
execute  a  contract  and  (rive  the  bond 
required  within  Six  Hi)  days  after  Hie 
award  Is  made,  in  that  case  the  Hald 
sum  mentioned  in  said  check  phall  be 


deemed  liquidated  damages  for  such 
failure  and  neglect  and  shall  be  paid 
Into  the  San  Francisco  Harbor  Im- 
provement Fund. 

The  Contractor  ^^hall  be  required  to 
give  a  bond  unto  the  Board  of  State 
Harbor  Commissioners  for  not  less  than 
one-half  of  the  amount  payable 
by  the  terms  of  the  contract,  with  a 
Corporation,  thereunto  duly  author- 
ized by  law  and.  commonly  known  as  a 
surety  company,  as  suret.v  (such  surety 
company  to  bo  one  of  those  approved  bv 
the  State  Board  of  Control,  a  list  of 
these  approved  surety  comp.inies  be- 
ing on  file  in  the  Office  of  the  Secre- 
tary), and  conditioned  for  the  faith- 
ful performance  by  the  Contractor  of 
all  the  terms  and  conditions  of  said 
contract  according  to  the  true  intent 
and  meaning  thereof.  Said  bond  shall 
also  provide  that  if  the  Contractor, 
person.  company  or  corporation  to 
whom  said  contract  la  awarded  fails 
to  pay  for  any  inaterials  or  .supplies 
furnished  for  the  performance  of  the 
work  contracted  to  be  done  or  for  any 
work  or  labor  done  thereon  of  any 
kind,  said  surety  will  pay  the  same  in 
an  amount  not  exceeding  the  sum  spe- 
cified in  said  bond;  and  said  bond  shall 
also  be  made  to  inure  to  the  benefits 
of  material  men.  mechanics  and  la- 
borers as  provided  by  that  certain  act 
of  the  Legislature  of  the  State  of 
California.  approved  May  1.  1011 
(.^tats.  1911.  p.  1422>.  Said  bond  must 
be  acceptable  to  and  approved  by  said 
Board  both  as  to  surety  and  form. 

Bids  will  not  be  considered  by  the 
Board  unless  delivered  to  the  Secre- 
tary or  to  the  Assistant  Secretary  at 
the  Office  of  the  Secretary.  Room  No. 
17.  Union  Depot  and  Ferry  House,  at  or 
prior  to  11  o'clock  A.  M.,  on  Thursday, 
January  12.  1922.  at  which  time  and 
place  the  bids  will  be  opened. 

The  Board  reserves  the  right  to  re- 
.1ect  any  or  all  bids  if  deemed  for  the 
best   interests  of  the   State. 

Bidders  are  invited  to  be  present  at 
the  opening  of  the  bids. 

Plans  and  specifications  of  this 
work  to  be  had  at  Room  18.  Union 
Depot  and  Ferry  House,  upon  deposit- 
ing ?20.00  for  same,  which  will  be  re- 
turned on  return  of  plans  and  speci- 
fications. 

Bidders  are  requested  to  mark  en- 
velope containing  bid: 

"Bid  for  furnishing  materials  and 
constructing  Sub-.structure  of  China 
Basin   Terminal." 

JOHN  H.   McCALLU^r. 
HARRY  H.  COSGRIFT", 
FREDERICK    S.    MOODY. 
Board   of  State  Harhor  Commissioners. 
FRANK  a.  WHITE. 

Chief  Engineer 
nil. DA     GOHRMAN 


S'r.\Ti;     OF     CALIFORNIA 


lHJI'AIt'I'MKN'r    OF    I'l  ilLIC   'WOilKS 


CALIFOHMA  HIGHWAY  COMMISSION 


NOTICE    TO    CONTUACTOKS 


SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  CailfoniiM 
HlRhn-ay  ConiiniHSlon,  .'I.'  Forum 
Ruililine.  Sarrnniento,  Cal..  niitil  :! 
o'clock  P.  .M.,  on  Januarj'  lit.  llir.'.  a> 
which  time  they  will  be  publicly  opciud 
and  read  for  construction  In  accord- 
ance with  the  s|)ecifiiatlons  therefor  to 
which  special  reference  is  made,  por- 
tions of  .State  Highway  as  follows: 

Riverside  Countv.  between  While- 
water  and  Edom  (VlI-Riv-26-D). 
about  seventeen  .and  six-tenths  (17 '"•) 
miles  in  length,  to  be  paved  with  cither 
Portland  cement  concrete  or  asphalt 
coiicrete. 

Riverside  County.  betwcnn  Edom 
and  Indio  (VII-Riv-2G-E).  about  eleven 
and  five-tenths  (11..';)  miles  in  lenelli. 
to  be  p.ived  with  either  Port  band  ce- 
miiil    concrete    or    asphalt     coucrete. 

These  tw<.  seclloiis  are  contiguous  lo 
one  another  and  bids  for  I  bom  may  I.e 
submitted    separately    or     tointly. 

Plans  may  be  seen  and  fmnis  ..f  pi.i 
posals.    bonds,    contract    nn 
tlons      may    be      obtained 
office    and     they     may     bo 
offiee.a  of  the  Divl.ilon   Encii 
Angeles  and   .San   Francisc.  ami  .:'    :' 
office   of    th«    Division    Engineer   of   the 
division  in  which  the  work  Is  situated. 


The  Division  Engineers'  offices  are  lo- 
cated at  Wlllits.  Dunsmuir.  £ticramen- 
to,  San  Francisco,  San  Luis  Obispo, 
Fresno  and  Los  Angeles. 

No  bid  win  be  received  unless  it  is 
made  on  a  blank  form  furnished  by  Iho 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  propu.-al  for  full  dircc- 
tion.s  as  lo  bidding,  quai. lilies  of  work 
to  be  done.  etc. 

The  Department  of  Public  Works, 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  anv  or  sill  bids  or  lo 
accept  the  bid  deemed  for  the  best  in- 
terest of  the  State. 

NEWEI.L    n     D\nT.tNGTOV, 
CHARLES    A     WHITMORE, 
CKO.   C.    -M ANSI- 1  EI  I), 
Call'orTla   liighway  Conimlseion. 
AU.STIN    I!     rLETCHKR. 

Sliile    Illtshway    Engineer. 
.  JO/l.\  K.  GAI.VIN. 

Seorelury. 
P.-iK.I   I'ecnii.er    ! -i     !■••." 


BIDS     W.WTEIJ     FOR     WORK 
D.\IRY   BlILDING 


o.\ 


PROPOSAL    FOR    BIDS 


Sealed  bids  will  be  received  at  the 
office  of  the  Comptroller.  University 
of  California.  Berkeley,  California,  at 
or  before  0  A.  .M.,  Tuesday,  Jaiiuar}-  S, 
11I2S,  for  Carpentry  and  Millwork.  Lath- 
ing, Furring  and  Plastering,  and  fcoof- 
ing  for  the  Dairy  Building  on  the 
grounds  of  the  University  Farm  School 
at   Davis,   California. 

Plans  and  speclflcatioms  may  be  ob- 
tained at  the  office  of  Wm.  C.  Hays. 
1326  First  National  Bank  Building,  San 
Francisco,  on  deposit  of  $50.00  for  each 
set  of  plans  and  specifications  taken 
out.  which  deposit  will  be  refunded  on 
return  of  said  plans  and  specifications 
in  good  co'ndition  and  accompanied  by 
a  regular  bid  for  the  work.  No  bids 
will  bp  considered  unless  accompanied 
by  a  certified  cheek  or  bond  in  favor 
of  the  undersigned,  equal  to  10%  of 
the  bid  to  secure  execution  of  the 
contract  by   the  successful  bidder. 

The  right  is  reserved  to  reject  any 
or  all   bids. 

THE  REGENTS  OF  THE  UNIVERSITY 
OF    CALIFOR.NIA. 


NOTICE    TO    PIMP    AND    MOTOR 
MANUFACTURERS 

The  Board  of  Directors  of  the  Terra 
Bella  Irrigation  District  will  receive 
sealed  bids  or  proposals  dp  to  the 
hour  of  11  o'clock  A.  M.  on  January  3, 
1833,  for  the  furnishing  of  the  follow- 
ing  described  pump  and   motor. 

One  horizontal  centrifugal  pump, 
capacity  5,000  gallons  per  minute 
against  a  head  of  125  feet,  to  be  direct 
connected  to  the  following  described 
motor. 

One  electric  motor,  200  horse  power, 
2200  volts.  3  phase,  60  cycles.  1200  rev- 
olutions  per   minute,   at   no   load. 

All  of  the  above  to  be  in  accord- 
ance with  the  specifications  therefore 
and  on  file  in  the  office  of  the  Terra 
Bella    Irrigation    District. 

Each  hid  must  be  accompanied  with 
a  certified  check  in  the  sum  of  at 
least  5  per  cent  of  the  total  nmout  of 
the  bid  and  made-  ]ia.\  li  !.^  ...ihout  re- 
course to  the  it  ihe  Board 
of  Directors  of  i  ;a  Irriga- 
tion District  as  ,,o(]  faith 
that  the  bidder  ■  -.o  a  con- 
tract and  furnish  a  3:iti  fa,  tory  bond 
that  ho  will  furnish  the  pump  and  mo- 
tor, or  pump  or  inotor  as  specified  In 
his   bid. 

AM  bids  mu.st  be  on  blanks  fur- 
nished   by   the    District. 

The  Board  of  Directors  reserves  the 
right  to  reject  any  or  all  bids,  to 
■waive  defects  and  to  accept  any  part 
of  rniy  bid. 

EARLE  P..  CLEME.\.<3,  .Secretary 
♦ 

BIDS    WANTi;n     FOR     LINOLEU.H 

NOI'KE   TO    CO.NTRACTORS 

the    rieik    of    (he    Board    of 

•.  Alameda  County.  Callt. 

Ids    will    b.:    reclve'd    by    Ihe 

'1.  rl:    ..f    111..    I!..ard    .,(    Supervisors    of 

Alameda    County,    at     his    office,    until 

Mon^lar.  Jannnry  atb,  1922,  at  10  o'elo«k 
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A.  M.  (the  day  when  said  bids  will  be 
opened  and  the  contract  awarded)  lor 
the  purchase  of  Linoleum  for  use  at 
the  Alameda  County  Hospital,  near  San 
Leandro.   Alameda   County.   California. 

Specifications  on  file  In  the  office  of 
the  County  Purchasing  Ag-ent  open  to 
inspection.  ,    ,   . 

Each  bid  must  be  accompanied  by  a 
check  for  at  least  ten  per  cent  of  the 
amount  of  the  bid  or  proposal,  certified 
to  by  some  responsible  bank,  and  made 
payable  to  Geo.  E.  Gross.  Clerk  of  the 
Board,  to  be  forfeited  to  the  County  of 
Alameda  as  agreed  and  liquidated  dam- 
ages should  the  party  or  parties  to 
whom  the  contract  shall  be  awarded 
fail  to  enter  into  the  contract  after  the 
award  or  to  give  the  bond  required  by 
the  Board  for  the  faithful  performance 
of  the  Contract. 

(SEAL)  GEO.   E.  GROSS, 

Clerk    of   the   Board    of   Supervisors    of 
the  Countv  of  Alameda. 

Dated  December  12,  1921. 

« 

BIDS    WANTED    FOR    BLECTRICAl. 
WORK 


NOTICE  FOR  BIDS 


NOTICE  IS  HEREBY  GIVEN  that 
sealed  bids  will  be  received  and  opened 
by  the  Board  of  Trustees  of  the  Elk 
Grove  Union  High  School  District  of 
Sacramento  County,  California,  until 
eight  o'clock  P.  M.  of  Friday,  January 
eth.  1022,  for  furnishing  and  installing 
electric  light  fi.\tures,  including  elec- 
tric lamps,  etc.,  in  the  new  High  School 
building  being  erected  in  the  City  of 
Elk  Grove;  all  in  accordance  with  the 
plans  and  specifications  as  prepared 
by   W.   H.    Weeks,   Architect. 

Plans  and  specifications  may  be 
seen  at  the  office  of  the  Architect.  W. 
H.  Weeks,  369  Pine  Street,  San 
Francisco. 

All  bids  should  be  presented  on 
blank  forms  furnished  by  the  Archi- 
tect. .    ^  ^ 

Each  bid  must  be  accompanied  by  a 
certified  check  on  some  responsible 
California  bank,  in  the  sum  of  not  leas 
than  Ten  Per  Cent  (10%)  of  the 
amount  bid;  made  payable  to  H.  L. 
Ehrhardt,  President  of  the  Board  of 
Trustees  of  the  Elk  Grove  Union  High 
School  District,  as  good  faith  that  the 
party  to  whom  the  contract  will  be 
awarded  will,  within  Ten  (10)  Days 
enter  into  the  necessary  agreement 
and  bonds  for  the  faithful  perform- 
ance of  said  work,  and  in  case  the 
successful  bidder  to  whom  the  con- 
tract is  awarded  fails  or  refuses  to 
enter  into  said  agreement  and  bonds, 
said  check  will  be  forfeited  and  re- 
tai-ned  by  the  said  school  district  as 
liquidated    damage. 

The  Board  of  Trustees  reserves  the 
right   to   reject  any  or  all   bids. 

H.    L.    EHRHARDT,   Pres. 
S.    R.    GAGE,    Clerk. 


STATE    OF    CALIFORNIA 


DEPARTMENT     OF     PUBLIC    WORKS 

CALIFORNIA  HIGHWAY  COMMISSION 

NOTICE   TO    CONTRACTORS 

SEALED  PROPOSALS  will  be  re- 
ceived at  the  office  of  the  California 
Highway  CommJasion,  SIS  Fornin 
Building,  Sacramento,  Cal.,  until  2 
o'clock  P.  M.,  on  January  9th,  1922,  at 
which  time  they  will  be  publicly  open- 
ed and  read  for  construction  In  ac- 
cordance with  the  specifications 
therefor  to  which  special  reference  is 
made. 

A  testing  laboratory  building  iTi  the 
City  of  S.acramento.  California. 

Plans  may  be  seen  and  forms  of  pro- 
posal, bonds,  contracts  and  specifica- 
tions may  be  obtained  at  the  said 
office  and  they  may  be  seen  at  the 
offices  of  the  Division  Engineers  at  Los 
Angeles  and  San  Francisco. 

No  bid  will  be  received  unless  It  Is 
made  on  a  blank  form  furnished  by  the 
Commission.  The  special  attention  of 
prospective  bidders  is  called  to  the 
"Notice  to  Contractors"  annexed  to  the 
blank  form  of  proposal  for  full  direc- 
tions as  to  bidding,  quantities  of  work 
to  be  done,  etc. 


The  Department  of  Public  Works. 
acting  by  and  through  the  California 
Highway  Commission,  reserves  the 
right  to  reject  any  or  all  bids  or  to 
accept  the  bid  deemed  for  the  best  in- 
terest  of   the   State. 

NEWELL  D.  DARLINGTON, 
CHARLES  A.  WHITMORE, 
GEO.   C.   MANSFIELD, 
California  Highway  Commission. 
AUSTIN   B.    FLETCHER, 

State   Highway   Engineer. 
JOHN  F.    GALVIN. 

Dated  December  12,  1921. 


NOTICE   TO  BIDDERS 


Notice  is  hereby  given  that  the 
Board  of  Education  of  the  Petaluma 
City  High  School  District  will  re- 
ceive sealed  bids  for  the  installation 
of  a  steam  heating  system,  ventila- 
tion and  fuel  oil  equipment  for 
Petaluma  Junior  High  School  and 
Gymnasium  Buildings  to  be  erected 
on  the  lands  recently  purchased  for 
that  purpose,  according  to  the  plans 
and  specifications  prepared  by 
Brainerd  Jones,  architect,  and  Albert 
A.  Coddington,  Consulting  Engineer, 
and  a  copy  of  which  can  be  procured 
at  the  said  office  of  the  said  architect 
in  the  City  of  Petaluma,  upon  deposit- 
ing with  the  said  architect  the  sum  of 
$15.00  (fifteen  dollars),  which  said  sum 
will  be  returned  upon  the  return  of  the 
said  plans  and  specifications  within 
two  weeks. 

Each  bid  shall  be  accompanied  by 
a  certified  check  equal  to  ten  per 
cent  of  the  amount  bid,  to  be  for- 
feited if  such  bid  is  accepted  and 
such  a  bidder  shall  fall  to  enter 
into  a  contract  for  the  construction 
of  said  system,  within  10  days  after 
acceptance  of  such  bid. 

Said  sealed  bids  will  be  received 
up  to  eight  o'clock  P.  M.,  of  the  10th 
Uny  of  January,  1922,  at  which  time 
said  bids  will  be  opened  at  a  meeting 
of  the  Board  of  Education  of  Petaluma 
City  High  School  District.  Petaluma. 
Sonoma  County,  California,  in  the  City 
Hall   in  the  City  of  Petaluma. 

The  said  Petaluma  City  High  School 
District  (as  owners)  reserve  the  right 
to  reject  any  or  all  bids. 

AH  bids  must  be  addressed  to  P.  J. 
Blim.  Secretary  of  the  Board  of  Edu- 
cation of  Petaluma  City  High  School 
District.  Petaluma,  Sonoma  County, 
California. 

By   order   of  the  Board   of  Education 
of  Petaluma  City  High  School  District, 
Petaluma,   Sonoma  County,   California. 
P.J.   BLIM,   Secretary. 


NOTICE   TO    CONTRACTORS 


KLAMATH    RIVER    ROAD — TEE    BAR 

SECTION 

(IS  miles  above  Somes  Bar,  Cal.) 


SEALED  PROPOSAIjS  for  construct- 
ing the  above-named  section  of  the 
National  Forest  Road  Project  located 
within  the  Klamath  National  Forest, 
Countv  of  Siskiyou,  State  of  California, 
will  be  received  by  the  District  Engi- 
neer, Bureau  of  Public  Roads,  U.  S. 
Department  of  Agriculture,  at  881  Mills 
Building,  San  Francisco,  California, 
until  2  o'clock  P.  M..  on  the  24th  day 
of  January,  1922,  at  which  time  and 
place  they  will  be  publicly  opened  and 
read.  The  right  is  reserved  to  reject 
any  and  all  bids,  and  none  will  be 
considered  except  those  from  contrac- 
tors ascertained  to  be  experienced  and 
responsible. 

The  length  of  the  project  to  he  con- 
structed is  approximately  3.4  miles  and 
the  principal  items  of  work  are  ap- 
proximately  as  follows: 

Clearing    146   sta. 

Excavation,   unclassified. 40,000  cu.   yds. 

Log  cribbing    2,640  sq.  ft. 

Timber  bridging   335  Un.   ft. 

Corrugated  metal  pipe  cul- 
verts     1,622   lin.   ft. 

The  work  embraced  in  this  contract 
shall  be  started  within  ten  days  after 
notice  of  signing  of  contract  by  the 
Secretary  of  Agriculture  has  been 
given  the  contractor  by  the  District 
Engineer,  and  shall  be  completed  with- 
in 75  weather-working  days  after  said 
notice  has  been  given. 

The    contract    form    and    the    map*, 


plans,  epeciflcations,  and  estimate  of 
quantities  may  be  examined  by  re- 
sonsible  contractors  at  the  followlnsc 
addresses: 

S81  Mills  Building,  San  Francisco, 
California.  After  Dec.  25,  1921,  Guy 
McMurtry,  Somes  B9r,  California.  Af- 
ter Jan,  1,  1922,  J.  E.  Jensen,  Happy 
Camp,  California. 

The  Bureau  of  Public  Roads  will,  if 
desired,  furnish  the  successful  bidder 
for  use  in  constructing  this  road,  2-ton 
trucks,  fresnoes,  an  air  compressor, 
and  other  available  equipment  at  the 
prices  an  on  the  terms  set  forth' 
in  the  Special  Provisions  of  the  Speci- 
fications. 

All  proposals  must  be  made  on  forms 
furnished  by  the  District  DOKlnaar, 
Bureau  of  Public  Roads,  and  in  accord- 
ance with  the  instructions  forming  a 
part  of  the  Specifications  above  re- 
ferred to. 

C.    H.    SWEETSER, 

District    Engineer. 
December   20,   1921. 


NOTICE  TO  BIDDERS 


Notice  is  hereby  given  that  the  Board 
of  Education  of  the  Petaluma  City 
High  School  District  will  receive  sealed 
bids  for  the  installation  of  a  complete 
Program  Clock  and  Bell  System  for 
Petaluma  Junior  High  School  and 
Gymnasium  Buildings  according  to  the 
plans  and  specifications  prepared  by 
Brainerd  Jones,  architect,  a  copy  of 
which  can  be  procured  at  the  said  of- 
fice of  the  said  architect  in  the  City  of 
Petaluma.  Each  bid  shall  be  accom- 
panied by  a  certified  check  equal  to 
ten  per  cent  of  the  amount  bid,  to  be 
forfeited  if  such  bid  is  accepted  and 
such  bidder  shall  fail  to  enter  into  a 
contract  for  the  construction  of  said 
system  within  10  days  after  acceptance 
of  such  bid. 

Said  sealed  bids  will  be  received  up 
to  eight  o'clock  P.  M,  of  the  10th  day 
of  January,  1922,  at  which  time  said 
l)ids  will  be  opened  at  a  meeting  of  the 
Board  of  Education  of  Petaluma  City 
High  School  District.  Petaluma,  So- 
noma County,  California,  in  the  City 
Hail  in  the  City  of  Petaluma. 

The  said  Board  of  Education  of  Pet- 
aluma City  High  School  District  re- 
serves the  right  to  reject  any  or  all 
bids. 

All  bids  to  be  addressed  to  P.  J. 
Blim.  Secretary  of  the  Board  of  Edu- 
cation of  Petaluma  City  High  School 
District,  Petaluma,  Sonoma  County, 
California.  By  order  of  the  said  Board 
of  Education  of  Petaluma  City  High 
School  District,  Petaluma,  Sonoma 
County,  California. 

P.  J.  BLIM, 
Secretary. 


E.    D.    BVLLARD, 
HANDLING    KLAXON    PRODUCTS 
CALIFORNIA 


The  Klaxon  Company  of  Newark,  N. 
J.,  makers  of  standard  automobile 
horns,  has  entered  into  the  field  of  in- 
dustrial signaling.  manufacturing 
various  types  of  high  voltage  horns 
and  single  stroke  bells.  In  conjunc- 
tion with  the  above  the  firm  has  placed 
on  the  market  the  Klaxocator,  an  ap- 
paratus used  for  code  calling.  The 
telephone  operator  simply  places  the 
dial  to  the  code  number  desired  and 
the  machine  sounds  that  call  through 
the  K!.axon  horns  and  bells.  The 
Klaxon  Company  has  also  placed  on 
the  market  the  Klaxon  Relay  used  in 
connection  with  either  horns  or  bells 
or  any  electrical  apparatus  where  it  is 
desired  to  operate  the  same  over  a 
low  voltage  line. 

The  California  representative  of  the 
Klaxon  Company  is  E.  D.  Bullard.  268 
Market  street,  San  Francisco,  and  130 
So.    Broadway.    Los    Angeles. 


The    first    steamboat     in     the 
States  piled  the  Hudson  In  1807, 


Onitert 
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BRIDGES,   DAMS   &   HARBOR 
WORK 


PHOEN'IX.  Ariz. — Lymi  S.  Atkinson. 
Jr..  Cbapman  Building:,  Los  Angelx 
(headquarters.  Red  Bluff.  Cal).  has 
been  awarded  contract  at  $372,294 
(plus  a%  for  engineering',  total  $390.- 
908)  for  constructing  an  Kastwood  mul- 
tiple arch  dam  for  flood  control  on 
Cave  Creek.  Ariz.  Consummation  of 
the  contract  is  subject  to  approval  of 
technical  features  of  the  design  and 
to  elimination  of  certain  minlngr 
claims  on  the  site  of  the  project,  the 
members  of  the  board  having  agreed 
to  assume  contingent  damages  If  title 
to  the  site  is  not  cleared,  and  have 
instructed  the  contractor  to  proceed 
with  organization  of  his  forces  during 
the  ten  days  delay  required  to  clear 
title.  The  cost  of  the  project  will  be 
born  by  the  City  of  Phoenix,  county, 
state.  Salt  Kiver  Valley  Water  Users' 
Association,  and  Paradise-Verde  Irri- 
gation  District. 


FUlxLERTOX.  Cal.— Paul  II.  Ehlers. 
1959  N.  Raymond  Ave..  Pasadena,  waj 
awarded  contract  at  $49,330  for  con- 
structing reinforced  concrete  lined 
reservoir   for  city   water  system. 


FREJSXO,  Fresno  Co..  Cal. — Parlier 
&  Lowry,  Tulare,  at  $19,990  awarded 
contract  by  supervisors  for  construct- 
ing four  reinforced  concrete  bridges 
In  Fowler-Laton  road,  involving  569 
cu.  yds.  concrete:  47,S50  Iba.  reinforc- 
ing steel  and  6.020  lln  ft.  piling  for 
footings.  Other  bidders  were:  B.  B. 
Boyd.  San  Diego,  $29,799;  Paclflc  Con- 
struction Co..  Modesto.  $24,440;  Fred- 
erickson  &  Shannon.  Fresno.  $26,683; 
W.  M.  Ledbetter.  Los  Angeles,  $25,900. 
Engineer's   estimate.   $24,600. 

E.  C.  Smallin  and  I.  A.  Thompson, 
(Tlovis.  Cal..  at  $4,420  awarded  contract 
for  constructing  3  reinforced  concrete 
bridges  on  Fowler-Laton  road  involv- 
ing 170  cu.  yds.  concrete  and  12, ISO  lbs. 
reinforcing  steel.  Other  bidders  were: 
B.  B.  Boyd.  East  San  Diego.  $6,780; 
Pacific  Construction  Co..  Modesto, 
$4,900:  Frederlcksen  &  Shannon. 
Fresno.  $5,300;  W.  M.  Ledbetter.  Los 
Angeles,  $6,490:  Parller  &  Lowry, 
Tulare.  $4,768;  C.  E.  McDanlel,  Fresno, 
$5,097;  S.  L.  Enloe.  Fresno,  $4.68S; 
Fisher  &  McNulty.  Fresno,  $.5,130;  N'ate 
Lovelace,  Visalla,  $4,986;  Frank  Bryant 
San  Francisco,  $4,816;  C.  C.  Gilder- 
sleeve,  Fresno.  $4,760;  Edgar  Noble, 
VIsalia.  $4,420.  Estimate  of  Cou-nty 
Surveyor  Chris.    P.   Jensen,  $4,900. 


OAKLAND,  Cal. — Frank  Bryant,  mi 
w.  San  Carlos  St..  San  Jose,  at  $.'..981 
has  been  awarded  a  contract  i.y  the 
Supervisors  for  constructing  reinforced 
concrete  girder  bridge  over  I'pper 
Crandal  slough  on  County  Hoad  .So. 
520.  Other  bidders:  ('.  A.  Bruce  & 
Sons.  Pleasanton.  $7210;  W.  B.  E.st»rly. 
244  Alvarado  Road.  Berkeley.  $7,170;  a. 
J.  Sartorls.  3124  Urove  St..  Oakland, 
$7.04!!;  J.  G.  Leibert.  Altamont.  $9,272; 
Davidson  &  NIcoIsen,  San  Krancl.'^oo. 
$«»50;  C.  H.  &  A.  W.  (.Jorrlll.  119  C.'ill- 
fornla  St.,  San  Kranci.xco,  $8..''il4;  Uuy 
Hyde  Ciilck.  .N'apa.  $«.87ci.  Oeo.  Pospy. 
Cemnty   Surveyor. 


OAKLAND.  Cal  — Recommendations 
made  to  Congress  by  Army  engineers 
for  Ati  appropriation  of  $1,371,540  for 
improving   Oakland   harbor. 


RIVERSIDE.  Cal. — County  Surveyor 
A.  C.  Fulmor  will  be  instructed  by  the 
Supervisors  to  prepare  plans  and  speci- 
fications for  West  Riverside  bridge  so 
that  work  may  be  started  about  April 
1,  1922.  The  bridge  will  be  reinforced 
concrete.      $85,000   is  available. 


BLYTHE.  Cal. — P.  B.  Engh.  341 
PaciHc  BIdg..  Los  Angeles,  submitted 
lowest  bid  for  constructing  two  sec- 
tions of  levee  on  California  side  ot 
Colorado  river,  for  Palo  Verde  joint 
levee  district,  involving  about  350.000 
cu.  yds.  earth  work  at  24c  yd.  Robt. 
Steevenson  ot  BIythe.  submitted  low 
bid  for  two  sections  on  Arizona  side  of 
river.  Involving  about  200.000  cu.  yds. 
at  22>4c  yd.  W.  T.  Ellington  bid  35c 
yd.  for  work  on  Califorfnia  side  ot 
river.  Leroy  Little  of  Calexico.  bid  on 
all  work  about  40c  yd.  and  Cox  & 
Baulker  of  Calexico  also  bid  about  40c 
yd.      C.    K.    Clarke.   Chief  Engineer. 


CALIFORNIA— Until  Jan.  24,  2  P.  M., 
bids  will  be  received  by  C.  H.  Sweetser. 
District  Engineer.  Bureau  of  Public 
Roads,  U.  S.  Department  of  Agricul- 
ture. 881  Mills  Building.  San  Francisco, 
for  constructing  Klamath  River  bridge 
on  the  Klamath  River  National  Forest 
Road  Project,  about  23  miles  south  of 
Happy  Camp,  and  98  miles  from  Horn- 
brook,  Cal.  Will  be  310-ft.  steel  span 
with  plank  floor  with  concrete  abut- 
ments. Involves  245  terns  structural 
steel;  102  cu.  yds.  class  A  concrete  and 
39  M.  B.  M.  of  lumber.  Plans  on  file 
in  office  of  engineer  and  may  be  had 
from  Forest  Supervisor.  Yreka.  Cal. 
See  cnll  for  bidH  under  official  proposal 
colnmn  In  this  Imiae. 


IRRIGATION  PROJECTS 


TURLOCK.  Stanislaus  Co..  Cal. — The 
following  bids  were  received  on 
December  23rd.  by  Anna  Sorensen, 
secretary  of  the  Turlock  Irrigation 
District,  at  Turlock.  for  furnishiTig 
and  delivering  fifty  thousand  (50,000) 
barrels  to  two  hundred  thousand  (200,- 
000)  barrels  of  Portland  cement  f.  o.  b. 
cars   factory. 


Engineers    and    Contractors 
PLEASE  NOTE 


KL.4X0Jr  CO. 
HORXS   VXD  BELLS 

for     Cmle     SlicniiU,      Mnmin.    Time 
Slenain,  etc. 

.\LEX.\M)ER     WILRIKN     CO. 
Cnrhidc   Flare   Lights  nnd   Oxy. 
Acetj'lriie  'Welding:  nnd  Cuttini; 
Apparatus 

We  are  at   your  s«rvio<> 


E.  D.  BULLARD 
26.8   Market   St,   San   Fratiolsco 

Pkone    Donciaa    1118 


Also  for  furnishing  and  delivering 
f.  o.  b.  cars,  San  Francisco,  steel  rein- 
forcing   bars    as    follows: 

20.000  lbs.  1>4  Inch  square,  deformed 
steel   reinforcing  bars. 

90,000  lbs.  %  Inch  square,  deformed 
steel    rel'nforcing   bars. 

154,000  lbs.  H  Inch  square,  deformed 
steel    reinforcing   bars. 

All  bids  were  taken  under  advise- 
ment until   December  30th. 

Cement  —  Santa  Cruz  Portland 
Cement  Co..  $4:21  f.  o.  b.  Don  Pedro 
Dam;  Old  Mission  Portland  Cement  Co., 
$2.19  f.  o.  b.  factory;  Pacific  Portland 
Cement  Co.,  $4.31  f.  o.  b.  Don  Pedro 
Dam;  Henry  Cowell  Lime  &  Cement 
Co..   $4.31   f.  o.   b.   Don   Pedro   Dam. 

AH    bidders    made    an    allowance    of 
B7o    for   cash    within    ten    days   and   15o 
refund    on    each    empty    sack    returned. 
SIrcl 

W.    B.    Kyle J7524 

Judson    Mfg.    Co 7678 

C.  A.  De  Camp 7228 

Pacific   Coast   Steel   Co 787.S 

Dergen  Poi'nt  Iron  Works,  Dayton 

New  Jersey   6871 

Columbia  Steel   Co 7i1< 

Dyer    Bros 7521 

W.    S.    Welenhall   Co 76i» 

KUw.    I,    SotJie    Co 76. S 

KNIGHTSEN,  Contra  Costa  Co.,  CaL 
—Until  Jan.  10,  1.30  P.  M.,  bids  will 
be  received  by  C.  H.  Noyes,  secretary 
Knightsen  Irrigation  District,  for  fur- 
nishing and  laying  approximately 
20,000  ft.  12-ln..  20.000  ft.  14-in.  and 
20.000  ft.  16-in.  machine  made  concrete 
pipe. 

Also  the  following  quaTititles,  the 
first  item  being  an  alternative  for  the 
second: 

Item  No.  1,  5,000  ft.  27-in.  reinforced 
concrete   pipe. 

Or  2.500  ft.  2S-In.  2.500  ft.  2S-ln.. 
and  1,500  fL  IS-ln.  reinforced  concrets 
pipe. 

Estimated  cost  $90,000.  W.  F. 
Wooley,  Chief  Engineer  for  District. 
Sec  rnll  fur  lifdra  undrr  nfllclal  iiroposal 
ciilumn  In  this  U>ue. 


-As  previously  reported  bids  are 
wanted  by  the  Knightsen  Irrigation 
District  In  Contra  Costa  County  for 
furnishing  and  laying  a  large  quan- 
tity of  concrete  pipe.  Plans  and 
specifications  for  this  work  are  on  file 
in  office  ot  Larsen  Construction  Re- 
ports and  may  be  seen  by  Interested 
parties. 


UGHTISG  SYSTEMS 


I.OS  A.NGELES.  Cal.  — II.  H.  Walker. 
mis  Hibernian  Bldg..  submitted  lowest 
l'i<l  to  the  Board  ot  Public  Works  at 
? 1 8.297  for  constructing  an  ornamental 
liKliting  system  on  I'acitlc  Ave.  be- 
tween Third  and  14th  streets.  San 
J'edro.  Other  bids  were;  Southern 
C-illfornla  Elec.  Co..  $19,250.  C.  W. 
."-ivarks,   $19,621.50. 


BURLINGAME.  San  Mateo  Co..  Cal. 
—Until  Jan.  16.  5  P.  M..  bids  will  be 
received  by  J.  R.  Murphy,  city  clerk, 
for  installing  ten  inm  electroliers  In 
Main  St..  and  San  Mateo  Drive  from 
Burlingame  to  Bellevue  Ave.  Esti- 
mated cost.   $1,250. 
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MACHINERY 


ALAMEDA,  Alameda  Co.,  Cal.— City 
Council  rejects  bids  received  for  con- 
structins  municipal  garbage  incnier- 
ator  as  beiTg  too  higb.  It  is  expected 
that  another  call  for  bids  w^U  bejf; 
sued 


January  3rd  to  be  opened 
7th.  Specifications  will  be 
evised.      C.    B.    Hickol<,    city 


February 

slightly 

manager. 

T\FT  Kern  Co.,  Cal.— Gundlach 
numbing  Co.,  Taft,  at  $2  723  awarded 
contract  by  trustees  for  furnishing  & 
delivering  valves  and  hydrants  to  city. 

\K'-\U1A.  i-al.— Lacy  -Mfg.  Co-  was 
low  bidder  at  *5758.35  for  furnishpig 
•UKl  laving  54iiO  ft.  of  12-in.  riveted 
«teel  pipe.  O.  A.  Gierlicli.  Monrovia,  is 
City  Kngineer.  Other  bids  were; 
\\  e-stern  Fipe  &  Steel  Co..  56124. .15  L. 
\  Mfg  Co.,  !f(>141.K0;  and  r.aker  Iron 
Works.  Jtil54.2S.  lledwood  Mtrs.  Co. 
submitted  a  bid  of  $51104.  Bids  taken 
under  advisement   until  January    4. 


turnishing  and  delivering  1  triple  com- 
bination motor  propelled  pumping  fire 
engine.  See  call  for  bids  under  oincial 
|irO|iosaI  column  in  this   issue. 

'  ARCADIA.  Cal.— Cntil  8  P.  -M-  Jan. 
4.  bids  wMU  be  received  by  City  Clerk 
Ethel  Grimes  Farwell  for  500  ft.  2>,4-in. 
double  jacket  tire  hose  and  standard 
couplir-gs  f.  o.  b.  Arcadia,  .samples  to 
accompany  each  bid.  Certilied  check 
for  5%. 


OXNARD.  Cal.- City  Engineer  Ben- 
nett instructed  by  City  Trustees  to 
establish  grades  and  do  other  pre- 
liminary work  for  paving  the  follow- 
ing streets:  A,  B.  and  D  Sts.  between 
Si.xth  and  Eighth:  E  St.  between  Sixth 
and  .\'inth;  Fifth  St.  from  F  St.  west 
to  high  school;  E.  Sixth  St.  and  Woob  y 
road  if  property  owners  desire  im- 
provement. 


VENICE,  Cal.— Until  8.30  P.  M.,  Jan, 
16.  bids  will  be  received  by  city  clerk 
T.  H.  Hanna  for  a  motor  propelled 
triple  combination  pumping  and  hose 
car.  Specifications  on  Hie  at  office  of 
fire    chief  at      Lorelei   Ave.   fire   station. 


SEWEES,     STREET     WORK, 
ROADS    &    WATER    SYSTEMS 


J.    O'- 


LOS  ANGELES.  Cal. — Franci 
Donnell  awarded  contract  at  $12,7 
for  constructing  sewer  in  6th  St.  I 
tween    Grand   Ave.    and  Figueroa   St 


7    I'.  .M..  Jar 


GLENUALE,  Cal.— Until 
5.  bids  will  be  received  by  City  ClerK 
A.  J.  Van  Wie  for  one  carload  of  8-in. 
4()-ft.  poles  to  conform  to  Western  Red 
Cedar    Association    specifications. 

BERKELEY,  Alameda  Co.,  Cal. — 
Pacific  States  Electric  Co.,  at  approx. 
$1  500  awarded  contract  by  city  council 
to' extend  police  and  fire  alarm  systems 
t.)  the  Xortbbrac  and  Thou.^and  Oaks 
districts.     C.  L.  Muggins,  city  engineer. 

ALHAMBKA.  Cal.—  LiUil  5  V.  M., 
Jan.  3,  bids  will  be  received  by  City 
Clerk  for  furnishing  7482  ft.  of  4-in. 
and  2340  ft.  6-in.  cast  iron  bell  ami 
spigot  water  pipe  and  fittings.  Bids 
taken  on  12-ft.  or  a-meter  lengths. 
Bids  must  be  submitted  on  units  of  100 
"ft.  Certified  check  or  bond  for  25% 
of  total   bid    required. 


CALEXICO,  Cal.— Until  8  P.  M.,  Jan. 
3,  bids  will  be  received  by  City  Clerk 
Paul  B.  Steintorf,  for  the  following: 
4120  ft.  4-in.  and  1360  ft.  6-in.  Class  B 
cast  iron  pipe  and  fittings;  one  6-in. 
and  31  4-ln.  gate  valves;  40  4-in,  Are 
hydrants  with  2V4-ln,  outlets.  36-ln. 
bury. 

I'lans    LleiiiK    Figured — Bids    Close    Jan. 
17,  ia2:;,  s  v.  m. 

INCINERATOR  Cost,    $ 

ALAMEDA,  -Alameda  (!o.,  Cal. 
Garbage  incinerator, 
owner — City  of  Alameda 
.Architect — None. 


RAILROADS 


SCAPPOOSE,  Ore.— U-ntil  Feb.  6,  7 
r.  M.",  bids  will  be  received  by  C.  F. 
Cathcart.  City  Recorder,  for  laying  a 
distributing  system  and  connectings 
for  the  water  system,  from  plans  of 
Engineers  Lewis  and  Clark,  Chamber 
of  Commerce  Bldg,,  Portland.  About 
6  miles  of  wood  stave  pipe,  5-in.  in 
dia.,  is  included  in  the  project. 


LOS  ANGELES.  Cal.— Francis  J. 
ODonnell,  1318  Lyman  Place.  has 
been  awarded  contract  at  $12,7S9  for 
constructing  cement  pipe  sewer  in 
Sixth  street,  betwen  Grand  Ave.  and 
Figueroa.  lOngir.eer's  estimate,  $10,- 
6U7.14. 


SACRAMENTO,  Cal. — Council  M.  J. 
Desmond,  clerk,  declares  intention  to 
improve:  alley  between  Portola  Way, 
5th  Ave..  27th  St..  and  Franklin  Blvd., 
construct  3  brick  catchbasins  con- 
nected to  sewer  with  6-in.  vitrified 
pipe;  reco^nstructing  1  concrete  man- 
hole, etc.,  paving  with  5-in.  hydr:uilic 
concrete.  Improvement  -Act  1911. 
Protests  Jan.    12. 

Intention  declared  to  improve  alley 
between  L  and  AI,  8th  and  9th  Sts., 
constructing  1  concrete  catchbasin 
connected  to  sewer  with  6-in.  vitrified 
pipe;  reconstructing  2  concrete  catch- 
basins,  constructing  concrete  retaining 
wall,  grading  and  paving  with  5-in. 
hydraulic  concrete.  Improvement  Act 
1911.  Protests  Jan.  12.  Albert  Givan, 
city  engineer. 

LOS'  ANGELES.  Cal. — Until  10  A.  M.. 
January  3.  bids  will  be  received  by  the 
Board  of  Public  Works  for  excavating 
trench  for  temporary  outfall  sewer  in 
exposition  Blvd.  from  Arlington  St.  to 
Moynier  Lane,  about  3  mi.  Contract 
does  not  include  laying  pipe  or  back- 
filling. A  44-in.  riveted  steel  pipe  will 
be  laid,  the  city  having  arranged  for 
purchase  of  pipe  from  Board  of  Public 
Service. 


MILL  VALLEY,  Marin  Co.,  Cal. — 
Town  Trustees,  Will  Falley,  clerk,  de- 
clare iintention  to  construct  hydraulic 
cone,  sidewalk.  5-ft.  wide,  in  south 
side  of  Buena  Vista  ave.,  bet.  Hill  st., 
and  Dell  ave.  Imp.  Act  1911.  Pro- 
tests Jan.  10.  J.  C.  Oglesby,  town  engi- 
neer. 
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SEATTLE.  Wash.- -The  .VI 
gineering  Commission.  Hell  Street  Ter- 
minal, has  extended  the  time  for  open- 
ing bids  for  furnishing  and  deiivering 
jjassenger  coaches  from  .lanuary  12  to 
February  1.  1922.  The  call  for  bids  pro- 
vided for  the  pui.::..  .  of  two  coaches: 
bids  are  now  desired  for  three  coaclics. 


FIRE  EQUIPMENT 


Hi 


iholilt 


Co 


iol:ki;k.\. 

.\merican  La  France  Fire  Engine  Co., 
151  New  Montgomery  St..  at  $13,250 
awarded  contract  by  council  for  tu-- 
nishing  and  delivering  one  triple  com- 
bination chemical  and  pumping  engine. 

REDWOOD  CITY.  San  .Mateo  Co.,  Cal, 
—Until  Jan.  3,  7:3U  P.  M„  bids  will  be 
r.i-.iv.a  bv  W  .  A.  Price,  City  Clerk,  tor 


EL  CE.NTRO,  Cal. — A  resolution  of 
Intention  to  pave  portions  of  Orange 
Ave.,  Third  St..  Commercial  Ave.  and 
Fourth  St.  with  Willite  has  been 
adopted  by  City  Trustees.  The  work 
win  also  include  construction  of  curb 
and  gutter  and  replacing  present  4-in. 
water  main  with  6-in.  main  and  about 
40  new  service  lines.     Bond  Act  of  1915. 


ANAHEIM,  Cal. — (5^o.  R.  funis,  2141' 
K.  26th  St.,  Los  Angeles,  submitted 
lowest  bid  at  26c  sq.  ft.  for  paving 
Bast  and  West  Chartres  St.  involving 
about  82,000  sq.  ft.  5-in.  concrece  base, 
1:2:4  mix.  with  2-in.  bit.  surface.  E. 
R.  Ford  bid  28%c.  Bids  taken  under 
advisement  until   January   5. 

GLENDALE,  Cal. — Cornwall  &  Hen- 
derson, 127  S.  Glendale  Ave.,  were 
awarded  contr,act  at  $24,102.10  tor  grad- 
ing and  oil  surfacing  Chester.  Con- 
cord, State,  Milford,  Doran  and  other 
streets. 


A.\"AHEIM.  i.'al. — B.  R.  Ford.  Santa 
.-\na.  submitted  lowest  bid  at  25c  sq. 
ft.  for  paving  three  alleys  involving 
ai)0ut  18,000  sq.  ft.  6-in.  concrete. 
1:2:3  ;i  mix.  (Jeo.  R.  Curtis  submitted 
oniy  other  bid  at  26c.  ft. 


COLUSA,  Colusa  Co.,  Cal. — City  Trus- 
tees contemplating  an  expenditure  of 
$50,000  to  install  permanent  sewage 
system. 


FRES.NO.  Fresno  Co.,  Cal. — Califor- 
nia Construction  Co.,  5S  2Tid  St.,  San 
Francisco,  at  $83,128.60  (Specification 
No.  3)  awarded  contract  by  super- 
visors for  constructing  4.3  miles,  16-ft. 
wide,  of  Fowler-Laton  road.  Only 
other  bidder,  T.  A.  Hanrahan,  San 
Francisco,  $89,118.  Engineers's  esti- 
mate,   $92,251. 

California  Construction  Co.,  at  $69,- 
.'.58  (Specification  No.  1)  award.'d  con- 
tract for  3.6  miles,  16-ft.  wide.  Sanger- 
Ceiiterville  road.  T.  .\.  H:inran:;n. 
San  Francisco,  only  other  bidder  at 
$77,848.  Engineer's  estimate,  $76,769. 
Englehart  Paving  and  Construction 
Co..  Eureka,  Calif.,  at  $40,255  awarded 
contract  for  constructing  4.1  miles  of 
macadam  highway.  CiiitPrville-Uiiii- 
lap  road,  16-ft.  wide.  Estimate  of 
Coumty  Surveyor  Chris,  P.  Jensen, 
$39,Q8&. 


FRESNO,  Fresno  Co.,  Cal. — Fred- 
erickson  &  ShannoTi,  Cory  Bldg,, 
F'resno,  awarded  contract  by  council 
to  improve  Roosevelt  Ave.  between 
Belmont  and  Olive;  grading.  $.037  sq. 
ft.;  5-in.  concrete  pavement.  $.208  sq. 
ft.,  concrete  curb,  $.623  lin.  ft.,  cement 
concrete  sidewalk,  $.236  sq.  ft.;  12-in. 
reinforced  concrete  culvert,  $1.95  lin. 
ft.;  18-in.  reinforced  concrete  culvert, 
$2.70    lin.    ft.;    manholes,    $17.50    each. 

Thompson  Bros.,  1514  H  St.,  Fresno, 
awarded  contract  to  improve  Roose- 
velt Ave  between  Olive  and  Pine;  grad- 
ing, $.037  sq.  ft.;  5-in.  concrete  pave- 
ment, 20c  sq.  ft.;  concrete  curbs,  60c 
lin.  ft.;  concrete  sidewalks,  22c  sq.  ft.; 
12-iai.  corrugated  iron  culverts,  $7.50 
lin.  ft,  manholes,  $20  each.  Wm. 
Stranahan,   city   engineer. 


CALIFORNIA— Until  Jan.  23,  2  P.  M., 
bids  will  be  received  by  State  High- 
way Commission,  Forum  Bldg.,  Sacra- 
mento, for  grading  6.1  miles  in  Santa 
Barbara  cminly  between  Cnyaina  river 
and  Buckhorn  creek.  See  call  for  bldx 
under  official  proiioaal  column  In  thi( 
Issue. 
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EUREKA,  Humboldt  Co.,  Cal.— Until 
Jan.  3,  8  P.  M.,  bids  will  be  received 
by  A.  Walter  Kildale,  city  clerk,  for 
furnishing  and  delivering  approxi- 
mately 1,000  yards  of  gravel.  Harry 
H.   Hannah,   city   engineer. 
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miles  out  of  Durham  to  the  Oroville 
road:  d  miles  of  Kiceton  road:  4  miles 
of  L.arkln  road  near  Gridley.  Funds 
will  be  provided  for  paving  12  miles 
of  Orovilie-Bangor  road:  12  miles  ot 
Orovilie-Marysville  road  and  5  miles  ol 
Gridley   Lane. 


FREJSXD,  Fresno  Co..  Cal. — Until  Jan. 
5.  3.30  P.  jr.,  bids  will  be  received 
by  R.  Y.  St.  George,  city  clerk,  for 
improving  Wilson  .\ve.  between  Mc- 
Kinley  and  Olive:  grading,  concrete 
curbs,  gutters  and  sidewalks,  corru- 
gated culverts:  SVi-in.  asphaltic  coai- 
crete  base  with  IH-in.  W'arronitc- 
Bitulilhic   surface. 

Separate  bids,  same  date,  for  con- 
structing 6-in.  vitrified  pipe  lateral 
sewer  in  Block  30,  Kearney  Boulevard 
Heights  with  wyes  for  each  lot  front- 
age and  manholes.  Wm.  Stranahan, 
city  engineer. 


FRESXO,  Fresno  Co.,  Cal. — City 
Council,  R.  y.  St.  George,  clerk,  de- 
clares intention  to  improve  Ferger  Ave 
between  Belmont  and  Dennett:  grad- 
ing, concrete  curbs  and  sidewalks, 
corrugated  culverts,  paving  with  3'/4- 
in.  asphalt  base  with  lV4-in.  Warrenite- 
Bitulithic  surface. 

Intention  declared  to  improve  Cala- 
veras St.  between  H  and  Divisadero; 
grading,  concrete  curbs  and  gutters, 
corrugated  culverts,  3^2-in.  asphalt 
concrete  base  with  l'2-in.  Warrenite- 
Bitulithic  surface.  Wm.  Stranahan, 
city  clerk. 


SEAL  Bt;.\<'H.  Cal. — H.  E.  I'ox.  SUo 
Slavin  Bldg.,  Pasadema,  awarded  con- 
tract at  about  $19,500  for  paving  Main 
St.  and  portions  of  Ocean  and  Central 
Ave.,  involving  about  a'J.'JItO  sr\.  ft.  li-in. 
concrete  pavement,  .5200  lin.  ft.  curb 
and    3    corrugated    iron    culverts. 


LONG  BEACH,  Cal. — Bids  will  be 
called  tor  at  once  for  paving  with  one 
course  concrete  Minervia  *'t.  between 
10th  St.  and  615  ft.  north;  Regal  Way 
between  Pine  and  Locust  Aves.  and 
first  alley  east  of  Lime  Ave.  betweeno 
Esther  and  State  Sts.     1911  Act. 

SAX  LE.\XDRO.  Alameda  Co.,  Cal.— 
M.  A.  Lopes,  362  San  Joaquin  St.,  San 
Leandro,  at  $104  awarded  contract  to 
construct  cement  sidewalks  in  the 
Root  Quadrangle  from  East  14th  St. 
to  Arroyo   Ave, 


WILLITS,  Mendocino  Co.,  Cal.— Town 
Trustees,  A.  M.  Sacry,  Clerk,  declare 
intention  to  construct  cement  side- 
walk in  east  side  of  Alain  strert.  I>et. 
Mendocino  and  Wood  .streets,  linprovo- 
ment  Act  of  lail.     I'rotests  January  8, 


MOXTEREY,  Monterey  Co.,  Cal. — 
Until  Jan.  3,  7  P.  M.,  bids  will  be  re- 
ceived by  Archie  Kay,  city  clerk,  for 
Improving  Houston  St.,  between  Web- 
ster and  Pearl  by  grading  and  paving 
with  decomposed  granite  gravel,  con- 
crete curbs  and  gutters.  Imp.  Act 
1911.      H.    D.    Severance,    city    engineer. 

.MhlRCKI),  Merced  (:o.,  fal.-Until  Jan. 
!i,  7:30  P.  M..  bids  will  be  rcceiv.d  by 
J.  W.  Spagnoll,  Clcik.  Meroe<l  Sihool 
l^istrict,  lor  constructing  3',i-in.  ce- 
ment sidewalks  fronting  the  school 
property.  !-7)eclttcation8  may  be  had 
from  the  clerk. 


OUavILLE,  Butte  Co.,  Cal. — ("■junty 
Surveyor  11,-irry  II.  Hume  has  com- 
pleted specihcatlon.s  for  Improving 
Cohasset  road  from  Sandy  Gulch  high- 
way bridge  to  a  iiolnt  one  mile  above 
the  Richardson  S|>rings  road  gate. 
Bids  will  be  asked  under  the  1922  pro- 
gram for  paving  2  miles  of  the  Chico- 
Oroville  rond  Sacramento  Ave.,  bet. 
Xord  Ave.  and  the  Meridian  road;  2 
miles  of  Durham  i^ane  from  a  point  k 


LOS  ANGELES,  Cal. — Warren  Con- 
struction Co.,  926  California  Bldg.,  sub- 
mitted only  bid  to  board  of  public 
works,  at  about  |43,000  for  Improving 
Centre  St.  between  7th  and  18th  Sts., 
involving  136,360  sq.  ft.  grading  at  4c 
ft.;  116,910  sq.  ft.  Warrenite-Bitulithio 
pavement  at  24c  ft.;  19,450  sq.  ft.  con- 
crete pavement  at  24c  ft.;  1132  ft.  curb 
at  75c  ft.;  4824  sq.  ft.  sidewalk  at  23c 
ft.;  6158  sq.  ft.  gutter  at  31c  ft.  and 
640  ft.  house  coTinection  sewers  at 
tl.60  ft. 


STOCKTON,  San  Joaquin  Co.,  Cal. — 
Council  rejects  bid  of  Clark  &  Henery 
Construction  Co.,  at  $4,675.10  for  con- 
structing two  concrete  tennis  courts  at 
Oak  Park.  Work  will  be  done  by  De- 
partment of  Public  Works.  W.  B. 
Hogan,  city  engineer. 


LONG  BEACH,  Cal. — Resolutions  of 
intention  adopted  by  city  trustees  for 
paving  with  one  course  concrete,  first 
alley  east  of  Lime  Ave.  between  Esther 
and  State;  first  alley  north  of  First 
St.  between  Loma  and  Virginit  Aves.; 
first  alley  east  of  Locust  between  15th 
and  16th  Sts.;  first  alley  west  of 
American  Ave.  north  of  15th  and  first 
alley  north  of  15th  east  of  Locust  Ave.; 
also  cement  curb  and  sidewalk  on 
Dawson  Ave.  between  Fourth  and 
Seventh  Sts.;  1911  Act. 


SANTA  ANA.  Orange  Co..  Cal.  Cia- 
ham  Bros.  &  Bruce,  321  E.  Fourth  St., 
Lc  ng  Beach,  awarded  the  contract  at 
$38,149.30  for  grading  and  paving 
County  Park  road  in  Fourth  Road  Dis- 
trict involving  BiOU  yds.  of  excavation. 
234.000  sq.  ft.  .')-in.  concrete  paving: 
83,420  lbs.  reinforcing  steel;  1400  cu. 
yds.  gravel  tor  subgrade;  25  yds.  <'la.ss 
A  concrete;  152  lin.  ft.  18-in.  corru- 
gated iron  pipe;  620  lin.  ft.  guard 
fence;  225  ft.  concrete  curb.  B.  H. 
Ford  of  Santa  Ana.  bid  $38.1  SS.i;.?  and 
Wells  &  Bressler,  Santa  Ana.  bid  $48.- 
510.10.  J.  L.  McBride.  County  Road 
Commissioner. 


OAKLAND.  c;al. — Oakland  Paving 
Co.,  5000  Broadway.  Oakland,  at  $34,- 
141.18  awarded  contract  by  council  to 
improve  Madison  street,  between  2nd 
and  12th  streets,  involving.  49,325  sq.  ft. 
grading:  1701  lin.  ft.  concrete  curb; 
2116  sq.  ft.  concrete  gutter;  47.209  sq. 
ft.  of  asphaltic  concrete  pavement;  238 
lin.  tt.  of  8-in..  279  lin.  ft.  12-in..  249 
lin.  ft.  14-ln.,  312  lin.  ft.  of  16-ln.  and 
280  lin.  ft.  of  21-in.  vitrlHed  pipe  sewer: 
851  lin.  ft.  30-in.  concrete  sewer:  15v 
lin.  ft.  or  lO-in.  vltriHed  pipe  conduit;  2 
brick  miinhDles;  3  brick  and  concrete 
manholes:  6  brick  catchbasins;  5  vit- 
rilled  pipe  drop  connections:  80  vitrified 
pipe  Y  branches:  48  vilrihed  pipr 
slants:  1358  lin.  ft.  of  existing  sewer 
to  be  removed;  4  existing  manholes  to 
be  deepened;  4  existing  manholes  to  lit- 
removed.     Geo.  Mattis,  City  Engineer. 


OAKLA.ND,  Cal.— Hard  Bros.,  RIpon. 
at  $19,818  awarded  contract  by  Council 
to  consttuct  Skyline  boulevjird  exten- 
sion Involving  »4,385  cu.  yds.  excava- 
tion and  400  lin.  ft.  10-in.  vitrified  pipe 
conduit.     Geo.  Mattis,  City  Engineer. 


AVALON',  Catallna  Island — A  bond 
Issue  for  improvments  to  the  municipal 
water  system  will  be  submitted  soon. 
About  $35,000  will  be  expended  on  new 
water  mains.  A.  B.  Waddlngham,  city 
engineer, 


SANTA  CRUZ,  Santa  Cruz  Co.,  Cal. — 
L.  J.  Byrne,  Santa  Cruz,  at  approxi- 
mately $800,  awarded  contract  by 
council  to  construct  565.2  ft.  6-In. 
vitrified  sewer,  1  brick  manhole  and 
16  wye  branches  in  Toledo  street.  T. 
F.  Costella,  Santa  Cruz,  bid  $811.60. 
James  K.  James,  city  engineer. 


AV.\LO.V,  Catalina  Island — C.  E.  Gar- 
letson,  SOS  N.  Comstock  St.,  Whittier, 
was  awarded  the  contract  at  about 
$105,000  for  improving  a  number  of 
streets  in  the  central  part  of  town. 
The  contract  Includes  5-in.  concrete 
paving  on  certain  streets  and  oil  ma- 
cadam on  other  streets:  cement  curb, 
sidewalk  and  gutter.  Vrooman  Act. 
.\.  B.  Wad^ingham,  .-Vvalon  City  Engi- 
neer. 


OAKLAND,  Cal.— The  Oakland  City 
I'lerk  received  the  following  bids  on 
December  29,  for  constructing  sewer 
ill  Broadway  between  2nd  and  12th 
.Sts.,  involving:  601  lin.  ft.  ot  10",  279 
lin.  ft.  of  12",  804  lin.  ft.  14",  310  lin. 
ft.  16",  and  851  lin.  ft.  18"  vitrified  pipe 
sewer  J 10  lin.  ft.  10"  vitrified  pipe 
conduit:  1  droi»  connection;  50  Wye 
branches;  4  manholes;  9  catchbasins; 
deepen  7  existing  manholes;  remove 
2850  lin.  ft.  of  existing  sewer;  remove 
3  existing  manholes,  and  remove  9 
•  xisting    catchbasins: 

Downer   Mero,    (1)    $5.00;    (2)    $5.25;    (3) 
$5.60;      (4)      $6.00;      (5)      $6.50;      (6> 

$1.00;      (7)     $25.00;      (8)     ;      (9) 

?15(t:      (10)    $120;    (11)       $120;      (12) 
sOc;    (13)    $15.00:    (14)    $15.00. 
1  hos.  F.  Geary   (1)    $5.50:   (2)    $6.00;   (3) 
$6.50;   (4)  $7.50;  (5)   $9.50;  (6)  $3.00: 
(7)     $25:     (8)     $10;     (9)     $110:     (10) 
$90;    (II)    $80;    (12)    50c:    (13)    $35; 
(14)   $10. 
.Michael    Murphy    (1)    $5.70;    (2)    $5.70; 
(3)    $6.00:    (4)    $6.00;    (5)    $7.30;    ((>) 
$4.50:    (7)    $25;    (8)    $2.00:    (9)    $125; 
(10)   $100;   (II)    $10U;   (12)   95c;   (13) 
$20:    (14)    $30. 
W.    J.    Tobin    (1)     $7.17;    (2)    $7.29:    Ci) 
$7.43;  (4)  $10.70:  (5)  $8.00:  (6)  $6.00 
(7)    $25;    (8)    $3.00;    (9)    $140;    (10) 
$100;   (11)    $145;   (12)    SOc;   (13)    $S0: 
(14)   $40. 
For  Improving  sewers,  etc.,  in  Mont- 
gomery street  involving  8"  pipe  sewer, 
lampholes   and    Y    branches. 
Geo.    C.    De    Goyer    (1)    $3.00:    (2)     $25; 

(3)    $1.00. 
Thos.    F.   Geary    (1)    $8.9»;    (2)    $22;    (3) 

$2.50. 
(.lakland    Paving   Co.    (1)    $10;    (2)    $15: 
(3)   $1.90. 
Geo.   Mattis,   City   Kngincer. 


SAX  DIEGO,  Cal. — Resolutions  ot  in- 
tention adopted  by  city  council  as  fol- 
lows: Herschcl  Ave.  between  Wall  St. 
and  Torrey  Road  to  be  graded:  curb, 
sidewalk  and  gutter.  Granada  Ave. 
between  Upas  and  Redwood  and  Red- 
wood St.  between  Granada  and  30th  to 
be  graded  and  paved  with  aphaltic 
concrete;  curb,  gutter  and  sidewalk. 
(5rim  .\ve.  between  University  and 
Redwood  and  WIghtman  St.  between 
Grim  and  Herman  Aves.  to  be  graded 
and  paved  with  asphaltic  concrete; 
curb,  gutter  and  sidewalk.  32nd  St. 
between  Grape  and  Elm  to  be  graded; 
curb,  gutter  and  sidewalk.  Vrooman 
.Vet. 


SACRAMEXTO.  Cal.— L'ntil  Jan.  23, 
10  A.  M.,  bids  will  be  received  by 
Harry  W.  Hall,  county  clerk,  for  con- 
structing portion  of  Highway  X<i.  14, 
•  ■n  Sacramento  river  levee  opposite 
Hollister  residence:  approximately 
2,056  lin.  ft.  Drury  BiUler,  county 
surveyor. 
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Alameda  County  Exchange  to 
Have  Building  Exhibit 

The  Directors  of  the  Builder's  Ex- 
change of  Alameda  County  have 
donated  available  space  on  the  Mez-' 
zaTiiiie  floor  of  the  headquarters,  dur- 
ing the  months  of  January  and  Feb- 
ruary, for  a  Building-Material  Exhibit, 
to  be  conducted  in  four  periods,  run- 
ning from  January  4th  to  14th,  Jan- 
uary 18th  to  2Sth.  February  2nd  to 
12th,  and  February  16th  to  26th,  allow- 
ing four  days  time  in  between  Exhibit 
periods  for  the  removal  of  old  exhibits 
and   the   installation   of  mew   exhibits. 

Over  forty  members  have  already  re- 
iiuested  exhibit  space,  and  arranged 
for  elaborate  displays  during  the  dif- 
ferent periods  of  exhibit.  During  the 
exhibit  periods,  the  various  exhibitors 
will  be  circularizing  the  owners,  ar- 
chitects and  builders  whom  they  de- 
sire to  view  their  display,  and  the 
Exciiange  will  be  open  to  such  visitors 
(luring   those   times. 

Messrs.  A.  S.  Holmes,  Sam  D.  North, 
and  Chas.  S.  Hughes,  are  appointed  as 
a  special  Exhibit  Committee,  who  will 
supervise  the  installation  and  arrange- 
ment   of   the    displays. 

Many  of  the  largest  firms  around  the 
Bay  are  participating,  and  the  Ex- 
change is  to  be' congratulated  on  this 
forward  step. 

Among  the  displays  will  be  many 
novel  specialties  of  all  kinds,  the 
latest  inventions  in  building  machiiiery 
— new  methods  of  construction  will  be 
demonstrated,  and  it  is  expected  that 
the  exhibits  will  be  entertaining  and 
instructive. 


THE  MAKERS  OF  CEMENT 


IF    vol     BI'ILD    B.\DLY,    IT    IS    YOrR 
F.WLT 


If  any  home  builder  erects  a  dwell- 
ing, be  it  a  cottage  or  a  palace,  and 
discovers  mistakes  in  material  or 
er(uipmenl,  it  will  be  because  of  failure 
to  visit  the  Oakland  Btiilding  Ma- 
rial  and  Manufacturers'  Exchange. 
This  institution  is  located  in  the  Ar- 
cadian Building  at  1424  Franklin  street, 
and  on  its  floors  may  be  seen  and  in- 
spected anything  that  goes  into  a 
dwelling,  from  its  basement,  with  a 
heatimg  furnace — to  the  proper  mate- 
rials to  treat  and   preserve  its  roof. 

The  exhibits  are  installed  by  expert 
and  responsible  firms  and  include 
built-in  kitchens,  modern  w^indows, 
fully  equipped  and  handsomely  deco- 
rated bathrooms,  wall  beds,  decorative 
wood  panelings,  electric  fixtures,  laun- 
dry equipment,  hardwood  floors,  heat- 
ing systems — all  under  the  direction  of 
Benj.  S.  Ebersole  aTid  A,  L.  Day. 

The  exchange  is  not  intended  as  a 
selling  room  for  exhibitors,  although 
orders  may  be  placed  through  the  man- 
agement. It  is  intended  to  provide  an 
exhibition  of  the  many  details  which 
enter  into  the  construction  of  a  mod- 
ern home  and  of  which  the  owner  has 
but  little  technical  knowledge.  The 
management  is  there  to  explain  and 
suggest  wholly  upon  an  uncompetitive 
basis. 

The  institution  is  open  for  Inspection 
to  the  building  public,  which  it  is  in- 
stalled to  serve  and,  although  not  all 
of  the  e.xhibitors  have  complete  instal- 
lation, it  is  ready  to  do  business  and 
fill  a  loTig  felt   demand. 


By  Lester  T.  Sunderland. 
President   Portland  Cement  Association 


Trade  or  industrial  associations 
arise  in  response  to  definite  needs: 
they  are  a  product  of  the  processes  ot 
economic  evolution.  Broadly  speak- 
ing, they  come  under  two  classifica- 
tions: (1)  The  modern  "Open  Competi- 
tion" associations,  which  have  for 
their  aim  the  more  intelligent  conduct 
of  business  in  the  commercial  competi- 
tive field,  based  upon  orderly  and  s.vs- 
tematic  ascertainment  and  dissemina- 
tion of  existing  related  facts,  and  (2) 
the  "E'Cientittc  -  Educ  a  tional-Promo- 
tional"  associations,  which  have  for 
their  aim  increased  knowledge,  useful- 
ness and  use  of  the  products  of  the  in- 
dustry represented,  without  concern 
in    the   commercial    competitive   field. 

The  Portland  Cement  Association, 
which  originated  in  Philadelphia  in 
ia02.  comes  under  Classification  2.  It  i.« 
not  commercialized  in  the  usual  sense 
of  the  word,  and  is  neither  concerned 
in  the  elirect  sale  and  distribution  ot 
cement,  nor  in  the  trading  relation- 
ships between  its  membership  and  their 
patrons. 

Because  of  us  simplicity  of  use.  adap- 
tability and  enduring  nature,  probably 
no  factory-made  basic  structural  ma- 
terial occupies  such  a  broad  field  of 
usefulness  as  does  cement,  or  offers 
such  promising  opportunity  for  ex- 
pansion of  its  uses.  Recognition  of 
these  facts  is  primarily  responsible  for 
the  existance  of  the  Portland  Cement 
Association,  which  is  supported  by 
manufacturers  in  the  United  States. 
Canada.  Cuba.  Mexico.  Uruguay  and 
Argentina. 

Mary  products  and  processes  of  great 
benefit  to  humanity  have  failed  to 
achieve  the  full  recognition  and  use  to 
wnich  their  worth  entitled  them,  be- 
cause accurate  knowledge  of  their  value 
and  utility  was  not  intelligently  sought 
and  widely  disseminated.  It  is  only  in 
recent  years,  since  advertising  under 
the  pressure  of  competition  developed 
into  a  true  art,  that  producers  have 
bought,  by  alliance  to  their  forces,  to 
effect  a  widespread  knowledge  of  the 
utility  of  their  products,  and  wherever 
the  intrinsic  value  to  mankind  of  the 
product  has  equaled  the  claims  made 
for  it  markets  have  expanded,  pro- 
duction has  increased  and  a  great  ser- 
vice has  been  rendered  the  public. 

The  results  already  achieved  by  the 
association  indicate  clearly  the  great 
opportunity  to  secure  the  substantial 
trade    expansion    which    lies    in    unified 


effort  in  the  research-educational-pro- 
motional field,  without  in  any  degree 
sacrificing  that  element  of  wholesome 
trade  rivalry  so  essential  in  the  interest 
ot  public  welfare.  Were  it  not  for  the 
work  this  association  has  been  doingr 
for  nearly  twenty  years  the  public 
would  still  be  largely  without  know- 
ledge ot  the  usefulness  and  adaptability 
of  concrete,  which  is  now  a  prime 
bask  necessity  in  the  forward  march 
and  progress  of  modern  civilization.  • 
This  association  recognizes  its  respon- 
sibility to  the  public,  as  is  evidenced  by 
the  constant  effort  it  puts  forth  to  pre- 
vent abuse  or  misuse  of  cement,  corre- 
lated with  its  endeavors  to  advance  its 
proper  use.  Through  the  research  work 
of  its  structural  materials  research 
laboratory,  which  is  maintained  joint- 
ly and  in  co-operation  with  the  Lewis 
Institute.  Chicago,  new  knowledge  is 
being  attained  as  to  how  cement  should 
not  be  used,  as  well  as  how  it  should  be 
used.  Our  most  capable  and  conscien- 
tious architects,  engineers  and  con- 
tractors rely  increasingly  upon  this  as- 
sociation for  "concrete"  facts;  and 
through  these  professions  the  best  in- 
terests of  private  owners,  municipali- 
ties, and  tax  payers  generally  are  serv- 
ed  and    protected.        •     • 

To  know  the  possibilities  of  cement 
as  disclosed  by  systematic  and  method- 
ical research,  to  spread  broadcast 
through  association  literature  and  ad- 
vertising these  findings  for  the  benefit 
of  mankind  in  order  that  concrete  (in 
which  cement  is  the  basal  ingredient) 
shall  give  the  greatest  service  possible 
— in  brief,  to  Improve  and  extend  the 
uses  of  concrete,  are  the  objects  and 
aims  of  the  Portland  Cement  Associa- 
tion. 

In  the  association's  scheme  of  organ- 
ization and  policies  the  ideal  of  democ- 
racy is  its  guiding  principle;  any  ce- 
ment manufacturer  may  belong  to  it.  no 
cement  manufacturer  need  belong  to  it. 
Each  member,  without  reference  to  size, 
has  but  one  vote  in  helping  to  establish 
and  promote  its  policies. 

It  is  through  the  principles  and  prac- 
tices adhered  to  in  the  conduct  of  this 
association's  work  that  its  members 
express:  (1)  Recognition  of  their  re- 
sponsibility to  the  public;  (2)  Faith  in 
the  utility  of  their  product;  and  (3) 
belief  in  the  value  and  necessity  of  re- 
search-educational-promotional work 
as  a  developer  of  their  markets. — New- 
York  Times. 


Twelve  1000-foot  jjiers  are  being 
built  tor  ocean  liners  In  New  York 
bitrbor, 


The  only  daily  neirspapei  in  the 
West  whose  columns  are  dcToted 
exclasively  to  Building  News.  CoTers 
San  Francisco  and  Bay  Counties. 
$1.25  per  month,  payable  in  adrance. 
Send  for  sample  copy. 
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the  market  street  railway 
purchase: 


(Committee    from    Improvement    Club.s 
Resident    Districts.) 


The  conditional  report  made  o(  the 
properties  of  the  Market  Street  Rail- 
road Company  by  the  City  Engineer 
M.  M.  O'Shaughnessy  shows  many 
reasons  why  San  Francisco  should,  at 
this  time,  formulate  some  plant  to 
provide  for  a  permament  transporta- 
tion system  for  the  future. 
.  His  report  shows  that  If  a  unified 
holding  was  conducted  as  econom- 
ically and  as  safely  as  the  present 
>Iuncipal  Railroad  has  heretofore 
been  operated,  there  is  no  doubt  that 
the  proposed  purchase  of  the  Market 
Street  Company's  lines  would  be  an 
advantage  to  the  city.  Mr.  O'Shaugh- 
nessy  says  that  it  is  not  possible  to 
determine  actually  the  figures  of  the 
future  earnings  nor  does  it  seem 
necessary  to  do  so  at  this  time  though 
it  Is  evident  that,  on  any  basis,  the 
amount    is    large. 

His  report  shows  many  savings  that 
could  be  made  by  the  consolidation 
and  unification  notwithstanding  that 
he  has  estimated  that  the  cost  of 
operating  the  mechanical  parts  of  the 
system  would  be  more  than  it  appears 
to  cost  under  private  ownership  and 
that  still  a  saving  of  a  sufficient 
amount  would  be  made  to  pay  off  a 
reasonable  Installment  on  the  prin- 
ciple  each   year. 

He  also  states  in  fixing  the  esti- 
mate for  value  on  the  properties  of 
the  Market  Street  Railroads  at  tiO,- 
000,000  that  the  road  itself  operated 
under  the  city's  management  would 
produce  more  than  5%  Interest  on  the 
MO.000,000. 

If  the  word  of  Mr.  O'Shaughnessy, 
who  is  a  practical  engineer  and  one 
who  the  people  of  Sam  Francisco  have 
confidence  in,  is  to  be  taken  for  any- 
thing, there  is  no  question  left  to  dis- 
cuss excepting  to  arrive  at  a  price  for 
which  the  Company  will  sell  Its  hold- 
ings and  submit  the  same  to  the  people 
for    their    decision. 


LUMBER     DIVISION'     CHANNEL,     FOR 
EXPORT   MARKET    INQUIRIBS 


(Lumber     Division,     Axel     H.     Oxholm, 
Chief.) 


Many  lumber  exporters  and  people 
interested  In  problems  affecting  lum- 
ber export  or  import  trade  of  foreign 
countries  have  in  the  past  written  di- 
rect to  the  various  American  consu- 
lates abroad  for  this  information. 
Now  that  the  Lumber  Division  has 
been  established,  it  is  desired  to  point 
out  to  the  public  that  it  is  preferable 
to  have  such  inquiries  submitted  to 
this  division,  as  the  Department  of 
Commerce  has  an  extensive  file  of  in- 
formation to  which  Inquirers  may  have 
access.  If  the  l"nformation  is  not  on 
file,  the  Bureau  will  undertake  to  se- 
cure   it    from   abroad. 

The  Lumber  Division  Is  constantly 
in  touch  with  American  consuls  and 
cooperates  with  them,  and  is  also  In 
direct  communication  with  the  foreign 
representatives  of  the  Bureau  of  For- 
eign and  Domestic  Commerce,  such  as 
commercial  attaches,  trade  commis- 
sioners, and  special  agemts.  Many  In- 
.qulrers  are  not  specific  as  to  the  in- 
formation they  desire,  and  by  having 
the  Inquiries  pass  through  the  Lum- 
ber Division  mistakes  can  be  eliminat- 
ed to  a  great  extent  and  quicker  serv- 
ice secured. 

The  public  is  therefore  urged  to  send 
all  inquiries  of  the  nature  mentioned 
to  the  Lumber  Dlvlsloin  and  not  direct 
to  foreign  representatives  of  the  Qov- 
•rntnent. 


L.  A.  Aqueduct  and 

Power  "Scandal"  is  Reviewed 

by  Eastern  Publication 


(Engineering   and   Cooitracting, 
Chicago.  III.) 


The  acrimony  which  has  marked 
practically  all  discussions  of  the  Los 
Angeles  water  and  power  systems  ever 
since  the  inception  of  the  Owen's 
river  project,  is  again  brought  to  the 
fore  by  charges  of  Councilman  W.  C. 
Mushet  i'n  a  statement  that  the  Board 
of  Public  Service  Commissioners  is 
deliberately  misrepresenting-  the  oper- 
ation of  its  power  and  light  system; 
and  that  instead  of  the  11,000,000 
profit  claimed  by  the  Board  to  have 
resulted  from  the  past  four  and  one- 
quarter  year*"  operation,  there  is  In 
reality  a  loss  of  more  than  Tialf  a 
million  dollars  in  depreciation  alone. 
Mr.  Mushet  asserts  further  that  had 
the  power  and  light  system  been 
charged  with  all  proper  items  includ- 
mg  a  portion  of  aqueduct  cost,  main- 
tenance and  operating  expenses,  the 
deficit  would  have  exceeded  M.500,000 
at    the    present    time. 

Councilman  Mushet's  charges  are 
embodied  in  a  report  requested  by  the 
Council  following  statements  made 
from  the  floor,  that  the  public  service 
board  had  misrepresented  the  status 
of  its  utilities.  The  report  contains 
this  pertineTit  paragraph.  "Having 
been  denied  access  to  the  books  and 
records  of  the  bureau,  my  analysis 
must  necessarily  be  In  general  terms," 
and  it  closes  with  these  words, 
"Power  is  being  sold  below  cost  and 
the  taxpayer  makes  up  the  difference." 

In  view  of  this  serious  condition,  I 
respectfully  suggest  that  the  State 
Railroad  Commission  be  requested  to 
coTiduct    an    investigation." 

Mr.  Mushet  submits  the  Board's  own 
figures  of  $8,500,000  on  June  30,  191", 
and  $13,282,863  on  June  30,  1921,  as 
the  costs  of  light  and  power  property. 

For  purposes  of  rough  calculation 
the  average  of  these  two.  or  $11,000.- 
000.    may    be    used. 

The  only  charge  which  has  been 
made  for  depreciation — wear  and  tear, 
obsolescence,  or  contingencies  —  Is 
$107,700.  Calculated  for  the  four  and 
one-quarter  years'  period  under  con- 
sideration, this  sum  indicates  an  an- 
nual depreciation  provision  of  sub- 
stantially less  than  one-quarter  of  one 
per  cent  of  the  average  pla'nt  Invest- 
ment   of    $11,000,000. 

We  have  studied  many  records  and 
estimates  of  depreciation  and  many 
court    and    commission    allowances    for 


depreciation  In  cases  decided  by  them, 
but  have  never  encountered  a  mini- 
mum figure  even  approaching  this 
one.  Xor  Is  It  necessary  to  go  beyond 
Los  Angeles  and  her  suburbs  to  find 
examples  showing  the  magnitude  of 
the  ri.sk  of  obsolescence.  In  that  very 
ilistrict  one  of  the  most  talked  of 
plants  of  the  last  score  of  years — a 
plant  which  when  installed  was  con- 
sidered the  last  word  in  economy  and 
efficiency — has  long  since  been  freely 
lecognized    as   obsolete. 

Four  per  cent  or  more  has  been 
awarded  to  many  electric  companies 
as  an  annual  depreciation  provision, 
and  though  there  may  be  features  of 
the  Los  Angeles  plant  requiring  less 
than  the  average,  the  amount  here 
stated  as  being  in  the  fund  Is  hope- 
lessly inadequate.  A  private  com- 
pany operated  on  such  a  basis  would 
find  difficulty  in  disposing  of  its 
securities.  A  publicly  owned  utility 
so  operated  holds  over  the  taxpayers 
and  cities  the  threat  of  an  additional 
bond  issue  whenever  extensive  re- 
placements   shall    become    necessary. 

Mr.  Mushet's  report  carries  other 
charge.?,  among  them  that  the  $13,- 
2>;2,000  plant  account  of  the  present 
.vear  fails  to  include  certain  substan- 
tial items.  It  is  also  pointed  out  that 
the  light  and  power  department  has 
borne  no  part  of  the  cost  of  the 
aqueduct  from  which  it  gets  its  water, 
and  that  it  pays  no  charges  for  such 
water.  We  know  of  no  business  prin- 
ciple justifying  such  a  procedure,  and 
it  is  most  obviously  unfair  to  patrcyns 
of  the  water  systems  to  make  them 
foot  charges  which  properly  belong  to 
patrons  of  the  electric  system.  The 
deficit  hidden  here  presumably  ex- 
ceeds the  deficit  due  to  depreciation. 

It  is  high  time  that  the  whole  aque- 
duct project  be  investigated  and  re- 
ported upon  by  an  impartial  and  com- 
petent body,  such  as  the  California 
Railroad   Commission. 

The  evidence  here  offered  and  other 
."latements  which  have  been  made 
from  time  to  time  are  dliscredltable  to 
the  project  and  to  some  of  those 
operating  it:  but  there  have  been 
counter  charges  of  misrepresentation 
and  ulterior  motives,  and  if  the  mess 
is  to  be  cleared  up  it  would  seem  that 
the  truth  is  the  first  requirement.  The 
l)eople  of  Los  Angeles  are  entitled  to 
a  showdown  before  an  impartial 
umpire. 


I»22    ROAD    BlILDINCi    WILL    BE 
LARGE    O.N'E 


Of  the  $75,000,000  appropriated  for 
Federal  aid  in  highway  construction 
provided  in  the  Act  of  November  9  last. 
$24,375,000  is  now  available  and  $4S.i 
750,000  will  be  available  on  January  i 
next,  according  to  figures  furnished  by 
Colonel  Arthur  Woods  of  the  Presi- 
dent's conference  on  unemployment. 
These  amounts  are  in  addition  to  the 
$68,500,000  unexpended  balance  from 
former  Acts  giving  Federal  aid  In 
highway  construction,  a  total  of  $141.- 
625,000. 

It  Is  expected  that  the  various  States 
will  match  these  funds  to  the  extent 
of    at    least    $125,000,000,    makttiff     the 


total    Federal    aid    road    work    for    1922 
more    than    $250,000,000. 

The  Bureau  of  Public  Roads  has  fig- 
ures showing  that  other  State  and 
county  road  construction,  in  which  the 
Federal  Government  will  not  partici- 
pate, will  bring  the  grand  total  (o  ap- 
proximately $650,000.0000  for   1922. 


XALES     .*eE\TS    TO    VISIT    EASTERN 
K.VfTORIKS 


E.  C.  Whalen  and  Wm.  DrI.tcoll.  Cali- 
fornia factory  representatives  for  the 
Sloane  Valve  Company  and  handling: 
the  Whalebone  Scat,  manufactured  by 
the  Brunswick-Baike  ("ompany  ot 
Chicago,  have  left  for  that  city  to  visit 
the  factories  in  which  products  they 
handle  are  manufactured. 
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Advance  Construction 
Reports 


Laisen  Construction  Reports,  issued  every  bus- 
iness day  of  the  year,  furnishes  information  as  to 
contemplated  construction  projects  of  all  kinds, 
covering  the  State  of  California. 

If  you  want  to  know  when  Architects  and  Engi- 
neers are  preparing  plans  or  taking  figures  for 
materials  and  for  construction,  we  supply  the 
information. 

BUILDING  REPORT  SERVICE  covers  every 
class  of  building. 

ENGINEERING  REPORT  SERVICE  covers 
bridges,  dams  and  harbor  work;  street,  sewer  and 
highway  projects;  irrigation  works,  machinery, 
fire  equipment,  etc. 

Sample  copies  furnished  on  request.  State 
character  of  construction  in  which  you  are  in- 
terested. 


Larsen  Construction 
Reports 


oCO  Mission  Street 


San  Francisco,  Calif. 
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Contracts    Awarded    Liens^cceptances^Ek 


BUILDING  CONTRACTS 


SAN    FRANCISCO    COCNTY 


The    following 
contracts  for  this 
No.     Owner 


lilUS 

:ilU!i 

3110 
3111 
311^ 
3113 
3H4 
3115 
3116 
3117 
MIH 
3119 
3120 
3121 
3122 
3123 
3124 
3125 
:;126 
3127 
3128 
3129 
3)3U 
3131 
3132 
3133 
3134 
3135 
3136 
3137 
3138 
3139 
314U 
3141 
3142 
3143 
3144 
3145 
3146 
3147 
3148 
3149 
3150 
3151 
3152 
3153 
3154 
3155 

:;i5« 

3157 


311)0 
3161 


Klf 

JorgeiKsen 

Cardcn 

Wilson 

Miller 

Wold 

Nelson 

W  est  p  ha  I 

S^hmitt 

Nelson 

Same 

Yales 

AIco 

Antipa 

Ijecker 

McKiilop 

Spamcr 

Straub 

Peterson 

Meyer 

Anderson 

Cody 

Costeilo 

McLiUre 

Quick 

Greppi 

Nelson 

Costeilo 

Shun' 

Aronson 

Kischer 

Knoll 

'i'arantino 

Peregro 

Skelly 

Helterniun 

Bellisle 

McHugh 

Morris 

Brickell 

Heller 

Battaglia 

Goldstein 

Moeller 

Milllgan 

McCall 

Nelson 

Asmussen 

L.aw 

Heyman 

McLaughlin 

Marty 

Sehwali 

W  issman 


s    an    Index    for    the 
issue; 

Contractor     Amt 
Conlon     128000 
20000 
12000 
4000 
60U 


M: 


Owner 
Allen 

Wilson 

Kern 

rcussen 


Arthur 

Mo  ran 

Nelson 

Same 

Ya  tes 

Yates 

Yates 

Meyer 

Owner 

Nelson 

Knabenshuh 

Owner 

Owner 

.Meyer 

Owner 

Owner 

Todhunter 

Todhunter 

Owner 

Barrett 

Owner 

Owner 

Grass! 

Watson 

Owner 

Lydiksen 

Klncanon 

niestel 

Jensen 

Bellisle 

Meyer 

Owner 

Monson 

Barrett 

Grahn 

Owner 

Leigh 

Elvin 

McCall 

Owner 

Owiier 

Ueibel 

Owner 

Owner 

Bos 

Nelson 

Meyer 


hooo 
4500 

21. '.00 
6000 
6000 
9000 
2500 
6000 

18000 
2000 

y.Hio 

5000 

130000 

6000 

16000 

5500 

6000 

500 

1485 

1000 

850 

lOOOU 

750 

5B50 

8935 

30000 

11000 

4000 

750 

950 

900 

20000 

5000 

35733 

3000 

2000 

29000 

3000 

1460 

3000 

9000 

14  200 

500 

2000 

5000 

ir,8fi7 

G500 

XllOn 


PEHMITS 

KKAMK    FLATS 

(3108)  S  U1:B0(.'E  236-8  W  ValcTi.ia. 
Two-story  and  basement  tranie  (4) 
llat.s. 

Owner — J.  A.  Klein.  1736  Fell  St.,  San 
Francisco. 

Architect  —  Walter  C.  Falch,  1202 
Hearst    Bldg..    San    Francisco. 

Contractor— lOdw.  J.  Conlan.  193")  How- 
ard St..  San  Francisco. 

JI2.S00 

APAHTMIONTS 

(3109)  SE  I'U'CLID  AND  P.\LM  AVICS. 
Three-story  and  basement  frame 
(6)  apartments. 

Owner — Carl     Jorgensen.     604     ML-i-slon 

St.,    San    Francisco. 
Architect — Kdward       K.       Young.       251 

Kearny  .*-"t..   .San    Francisco. 
Day's    work.  $20,000 

HK31DEN(-"KS 

(3110)  S  PORTOLA  DRIVE  224  and 
274  E  Santa  Clara.     Two  two-story 


and   basem*'nl  frame   residences. 
Owner — Garden     Homes    Co.,    278    Post 

St.,  San   Francisco. 
.Architect — Karle    B.    Bertz,    168    Sutter 

St.,   San   Francisco. 
Contractor — .Alien  .t  Co.,  168  Suiter  St.. 

San  Francisco.  $6000  each 


DWELLINGS 

(3111)      E    .\SHTON    AVE    100    and    125 

N    De    Mont  ford.        Two      one-story 

and    basement    frame    dwellings. 
Owner — Oscar       Wilson.       336       Ashton 

Ave.,    San    Francisco. 
Architect — Chas.  F.  Strothoff.  227( 

St.,  San  Fiancisco. 
Contractor. — -Wilson       &     Benson, 

Russia    Ave.,    San    Francisco. 

$2000    each 


If.th 


420 


ALTERATIONS 

(3112)      NW        FOLSOM     AND       NINTH 

Ave.     (as    tiled).      Re-arrange    drug 

store. 
Owner — Kalherine  K.  Miller.   P.  O.  Bo-x 

64  7,  .San  Jose,  Cal. 
Architect — Nor.  e. 
Contractor — Chas.    J.     Kern,    3883     18th 

St.,    San    Francisco.  $600 


AL,TERATIONS 

(3113)  NO.  2671  MISSION.  Composi- 
tion tloor;  new  front,  etc..  for  store 

Owner — Peter  F.  Wold,  1923  Parker 
St.,   Berkeley. 

Architect — None. 


Contractor — 1. 


Marcussen.         1820 


Woolsey  St..  Berkeley. 

FRAME    FLATS 

(3114)      W    NINETEENTH 
California.       Two-story 
ment  frame  (2)  Hats. 

Owner — N.    J.    Nelson.    1505 
San  Francisco. 

Architect — Nor.e. 

Day's   work. 


$600 


AVE    250    a 
and    base- 


$6000 


UECOKDEiU 

RESIDENCE 

(3115)  N  EIGHTEENTH  12'/-6  W 
Church.  -All  work  for  one-story 
and  basement   residence. 

Owner — Chris    and    Lydia    J.    Westphal, 

503   Sanchez   St.,   San    Francisco. 
Architect — (Jeo.     II.    Arthur.    180    Jess'.e 

St.,    San     Francisco. 
Contractor — Geo.  H.   Arthur.    18ii   Jessie 

St.,  San   Francisco. 
Filed  Dec.  23.  '21.     Dated  Dec.  22,    21. 

Roof    on     $1125 

Plastei  ing   done    1125 

Comleted    and    accepted 1125 

Usual    35    days 1125 

TOTAL  COST,    $4500 
Bond,    none.      Limit,    90    days.      Forfeit, 
none.     Plans  and  specitlcatlons  filed. 
NOTE — Permit  also  applied  for  today. 

FLATS 

(3116)  W  FOURTEENTH  AVE  100  S 
Cabrillo  S  50xW  127-6.  Two  two- 
story  frame  buildings  (Hats). 

Owner— Charles  and  Louise  Schmltt.  825 

Cabrlllo  St. 
Architect — Paul      P.      DeMartlnl,      946 

Broadway. 
C?ontractor — Harry      Moran,      778      10th 

Ave. 
riled    Dec.    23,   '21.      Dated    Dec.    22.   '21 

Roof   on    both    buildings )5S76 

Brown    Coated    B876 

Completed    and    Accepted 637E 

Usual    35    days 6876 

TOTAL  COST,  $21,600 
Bond,     forfeit,     none;     limit,     90     days. 
Plans  and   .'ipecltlcatlons   tiled. 
NOTE — Permit   alio  applied   for   today. 


UL'NtJALOW 

(3117)  LOT  6  BLK  3109,  Westwood 
Park.  All  work  for  one-story  and 
basement    bungalow. 

Jwner — Hans  and    Wife   Esther   E.  Ne!- 

.son.    1375   Plymouth   Ave..   S.    F. 
Architect — Charles     F.     Strothoff.     2276 

15th   St.,    San    Francisco. 
Contractor  —  Nelson    Bros.,    1375     Ply- 
mouth  Ave.,   San   Francisco. 
Filed  Dec.  23,  '21.     Dated  Nov.  28,  "21. 

Frame    up    and    enclosed $1500 

Brown    coated     150ij 

Completed    and    accepted 1500 

Usual    35    days 1500 

TOTAL  COST.  $6000 
Bond.  none.  Limit.  90  days.  Forfeit, 
none.      Plans  and   specitlcatlons   Hied. 

BUNGALOW 

(3118)  LOT  8  BLK  3109.  Westwood 
Park.  All  work  for  one-story  and 
basement    bungalow. 

Owner — Hans  and    Wife   Esther   E.   Nel- 
son.   1375   Plymouth    Ave..   .S.    F. 
Architect — Charle.-!     F.     Strothoff.     2276 

15th    St..    San    Francisco. 
Contractor  —  Nelson     Bros..    137;.    Ply- 
mouth   Ave..   San   Francisco. 
Filed  Dec.  23.  '21.     Dated  Nov.  28.  '21. 

Enclosed      $1508 

Brown     coated     1500 

Completed    and    accepted, 1500 

Usual    35    days 1500 

TOTAL  COST,  $6000 
Bond,  none.  Limit,  90  days.  Forfeit, 
none.      Plans   and   specllloations    tUed. 

APARTMENTS 

(3119)  W  Clayton  85  5/8  S  Parnassus. 
Two-story  and  basement  frame  (4 
apartments). 

Owner — Yates  and  Cooke,  124-A  Par- 
nassus. 

Architect— C.  S.  McNally,  21  Woodland 
Ave. 

Contractor — Yates  and  Cooke.  124-A 
Parnassus   Ave.  $9000 

PLAT 

(3120)  E  Baker  between  Bush  and 
Pine  ,Sts.  One-story  frame  private 
garage    and    flat. 

Owner — Jullam    Alco.  2151    Union   St. 

Architect — John     H.  Almdon.     358     3rd 

Avenue. 
Day   work.  $2500 

KE.SIDENCE 

(3121)  E  47th  Ave.  90  S  Balboa.  Two- 
story  and  basement  frame  resi- 
dence. 

Owner — A    Antipa.    24ou    Anza    St. 

Architect — None. 

Day    work.  $6000 

l>IOI(>IITS 

I'LATS 

(.1122)  SW  GEARV  AND  TWENTV- 
tlrst  Ave.  Three-story  and  base- 
ment (4)   Hats  and  store. 

Owner — Geo.  Becker.  623  22nd  Ave.. 
San  Francisco. 

.Architect — C.  O.  Clau.sen.  Hearst  Bldg., 
San   Francisco. 

Contractor  —  Meyer  Bros.,  5326  Ueury 
St.,  San   Francisco.  $18.i>00 

KIJSIDE.NCE 

(3123)  S  LELA.ND  AVE.  between  Cora 
and  Rutilcr.  One-story  and  base- 
ment frame  residence. 

Owner — A.  M.  McKiilop.  1  Leland  Ave.. 
San    Francisco. 

Architectural  Designer — J.  F.  McGuln- 
nesa  Jr..  512  Van  Ness  Ave..  S.  F. 

Day's  work.  $L'(inn 

KK.VME   FLAT.S 

ctPJt)  N  LIBERTY  255  E  Dolores. 
Two-Story  and  basement  frame  (2) 
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Owner — H.  Spamer. 
Architect — None. 

Contractor — P.    Algol    Nelson,    205    Eu- 
reka St.,  San  Francisco.  ;fi)900 


STORE  AND  FLAT 

(3125)      S  OCEAN  AVE   25   W  Miramar. 

Two-story  frame  store  and  flat. 
Owner — F.  J.   Straub,    1501   Ocean   Ave., 

San  Francisco. 
Architect — Walter    H.    Parker,    57    Post 

St.,  San  Francisco. 
Contractor — Knabenshuh    &     Morrison, 

180  Jessie  St.,  S.  F.  J5000 


FRAME   APT* 

(3126)      N   O  FARRELL  137-6   W   Jones. 

Six-story   and   basement   reinforced 

frame  Class  C   (36)   apartments. 
Owner — Carl    N.    Peterson,    216    Sharon 

Bidg.,  San  Francisco. 
Architect — August    G.     Headman,    New 

Call  Bldg.,  San  Francisco. 
Days  work.  $130,000 


DWELLINGS 

(3127)  E  TWENTY-NINTH  AVE  200 
and  225  S  Clement.  Two  one-story 
and  basement  frame  dwellings. 

Owner — Meyer  Bros..  532B  Geary  St.. 
San  Francisco. 

Architect — None. 

Days  work.  13000  each 


FRAME  FLATS 

(312!i)  E  TWENTY-FOUl^TH  AVE  275 
S  Clement.  Two-story  and  base- 
ment frame  (2)   Hats. 

Owner — Johnathan  Anderson,  16th  Ave. 
and  Geary  St.,  San  Francisco. 

Architect — None. 

Contractor  —  Meyer  Bros.,  5326  Geary 
St.,  San  Francisco.  18000 


RESIDENCE 

(312!))      W  TWENTY-SECOND  AVE  300 

S  Geary.     Two-story  and  basement 

franie  residence. 
Owner — Bertram   A.   Cody,   S60   Potrero 

Ave.,  San  Francisco. 
Architect — None. 
Day's   work.  $5500 


DWELLINGS 

(3130)  W  THIRTY-NINTH  AVE  124, 
15y  and  1»4  N  Geary.  Three  one- 
story  and   basement   frame  dwlgs. 

Owner — Costello  Bros.,  18  Ney  St.,  San 
Francisco. 

Architect — None. 

Day's  work.  $2000  each 


REPAIRS 

(3131)      NO.     387     FIRST     ST.       Repair 

tire  damage  to  pattern  shop. 
Owner — J.  T.   McLure,  Premises. 
Architect — None. 
Contractor — Geo.      C.    Todhunter,      1088 

Ashbury  St.,  Ban   Francisco.       5500 


REPAIRS 

(S132)      NO.     235     FIRST     ST.       Repair 

fire  damage  to  machine  shop. 
Cwner — Miss  T.  Quick,  1218  Halght  St., 

San   Francisco. 
Architect — None. 
Contractor — Geo.      C.    Todhunter,      1088 

Ashbury  St.,  San  Francisco.       $1485 


DWELLING 

(3133)  NO.  1220  INDIANA  ST.  One- 
story  and   basement  frame  dwlg. 

Owner — Antony  A.  Greppl  and  A. 
Ghiorzi,   1214  Indiana  St..  S.  F. 

Architect — None. 

Day's    work.  $1000 


ADDITION 

(3134)  NO.  615  SIXTH  ST.  One-Story 
corrugated  iron  addition  for  shop 
and   warehouse. 

Owner — J  as.   Nelson,   Premise.s. 

Architect — None. 

Contractor — Barrett  &  Hilp,  S118  Har- 
rison  St..    San   Francisco.  $850 


FLATS 

(3136)      E    TWENTY-FIRST    AVE    125, 
153,    181   and    20»   N    Fulton.      Four 


two-story   and    basement    frame    (2 

In  each)   flats. 
Owner — Costello      Bros.,      18      Ney    St.. 

San  Francisco. 
Architect — None. 
Lay's    work.  $5000    each 


ADDITION 

(3136)  NO.  2614  WEBSTER  ST.  Ad- 
dition of  one  room  and  bath  to 
residence. 

Owner — Ch.as.    P.    Shuft.    Premises. 

Architect — None. 

Day's   work.  $750 


RECORDED 

TERRAZZO    WORK 

(3137)      NE   NEW    MONTGOMERY   AND 

Mission.     Travatine  terrazzo  for  2d 

3d,   4th,   5th  and   6th   floor  corridors 

for  Crossley  Building. 

Owner — A.   Aronson,   L.   Metzger  and   L. 

Schoenberg. 
Architect — Mel  1.  Schwartz,  Nevada  Bk. 

Bldg.,  San  Francisco. 
Contractor — P.     Grassi     &  Co.,  145     Te- 
hama St.,  San  Francisco. 
Filed  Dec.  27.  '21.     Dated  Dec.  23,  '21. 
5th  and     6th  floors     completed 

and    accepted $1059.50 

4th  floor  completed  &  accepted  1059.40 
3d  floor  completed  &  accepted  1059.30 
2d    floor    completed  &  accepted   1059.30 

Usual    35   days 1412.B0 

TOTAL  COST,  $5650.00 
Bond,  none.  Limit,  60  days.  Forfeit, 
plans  and  speciflcations.  none. 


FLATS 

(3138)  E  SEVENTEENTH  AVE  176  S 
Anza  S  24.\120.  All  work  for  two- 
story    frame    building    (flats). 

Owner — Frank  Fischer. 

Plans   by  Contractor. 

Contractor — G.    E.    Watson   Bldg.   Co. 

Filed  Dec.  27,  '21.      Dated  Dec.  19.  '21. 

Frame   up    $2233 

Rough    frame    up    2234 

Completed    and    accepted 2234 

Usual    35    days 2234 

TOTAL  COST.  $8935 

Bond,    none.      Limit,    90   days.      Forfeit, 

none.      Plans    and    speciflcations    filed. 


STORE 

(3139)      NW       ANNIE     AND       MISSION. 

One-story  &   basement   brick   store. 
Owner — A.  H.  Knoll,  1023  Hearst  Bldg., 

San  Francisco. 
Architect  —  A.    H.    Knoll,    1023    Hearst 

Bldg.,   San   Francisco. 
Day's  work.  $30,000 


RESIDENCE 

(2140)      W    FRANKLIN   72-6   N   Vallejo. 

Two-story     and     basement      frame 

residence. 
Owner — Mrs.      Maria      Tarantino,      534 

Green  St..  San  Francisco. 
Architect — None. 
Contractor  —  Geo.     H.     Lydiksen.     1329 

Vermont  St.,  San  Francisco. 

$11,000 


APARTMENTS 

(3141)  E  HYDE  87  S  Clay.  Three- 
story  and  basement  frame  (12) 
apartments. 

Owner — Grace  Perego,  159  Sutter  St., 
San  Francisco. 

Architect — None. 

Contractor  —  Kincanon  &  Perego,  159 
Sutter  St.,   S.   F.  $40,000 


REPAIRS 

(3142)      NO.  792   MCALLISTER.     Repair 

Are    damage    to    rooming   house. 
Owner — Skelly   Estate   Co.,  68   Post  St., 

San   Francisco. 
Architect — Matthew      O'Brien.      68    Post 

St..   San  Francisco. 
Contractor — John       Dlestel.       248     Russ 

Bldg.,   San   Francisco.  $750 


ALTERATIONS 

(3143)      NO.   761   MARKET.      Rearrange 

show   windows. 
Ownr — Mary  Heffernian,  1290  28th  Ave., 

San  Francisco. 


Architect — None. 

Contractor  —  James    Jensen,    550    Val- 
encia St.,  San  Francisco.  $»5U 


ALTERATIONS 

(3144)  NO.  1665  SUTTER,  Minor  al- 
terations to  rooming  house. 

Owner — Emily  Bellisle,   Premises. 

Architect — None. 

Contractor — F.  N.  Bellisle,  1655  Sutter 
St.,    San    Francisco.  $900 


DWELLINGS 

(3146)      E     THIRTY-SIXTH     AVE     100, 

125,    150    and    175    N    Geary.      Pour 

one-story      and      basement      frame 

dwellings. 
Owner — Peter  McHugh,   5326  Geary  St., 

San   Francisco. 
Architect — H.  C.  Baumann,  251   Kearny 

St.,  San  Francisco. 
Contractor — Meyer     Bros.,     6326     Geary 

St.,    San    Francisco.  $5000    each 


DWELLING 

(3146)      E  TWENTIETH  AVE  250  N  Ca- 

brlUo.     Two-story     and     basement 

frame  dwelling. 
Owner — A.  T.  Morris,  501  11th  Ave.,  San 

Francisco. 
Architect — None. 
Day's  work.  $5000 


RECORDED 

OFFICE    BLDG. 

(3147)  S  SUTTER  177-6  E  Mofttgom- 
ery  E  40xS  85.  All  work  for  two- 
story  offlce  building. 

Owner — John  C.  Brickell,  Lick  Bldg., 
San  Francisco. 

Architect  —  J.  R.  Miller.  Lick  Bldg.. 
San  Francisco. 

Contractor  —  Monson  Bros.,  251  Kear- 
ny St.,  San  Francisco. 

Filed  Dec.  28.  '21.     Dated  Dec.  24,  '21. 

On  5th  of  each  month 75% 

Usual    35    days 26% 

TOTAL   COST.    $35,733 

Bond,   $17,866.      Sureties,   S.   L.   Forsyth 

and     E.    T.   Osborn.        Limit,    90     days. 

Forfeit,  none.     Plans  and  speciflcations 

filed. 


ALTERATIONS 

(3148)      NO.    1116      MARKET      ST.      All 
work    for   alterations    to    one-story 
brick  building. 
Owner — Walter    S.    Heller,    Mills   Bldg.. 

San  Francisco. 
Plans  by  C.  Heller,  57  Post  St.,  S.  F. 
Contractor— Barrett    &    Hilp,    918    Har- 
rison St.,   San  Francisco. 
Filed  Dec.  28.  '21.     Dated  Dec.  28.  '21. 
Plastering    and    rough    plumbing 

completed    $1125 

All  work  completed  and  accepted 
balance   not    to   exceed    75%  of 

total 

Usual  35  days Balance 

TOTAL  COST,  $3000 
Bond,  none.  Limit,  Feb.  4,  1922.  For- 
feit, none.  Plans  and  speciflcations 
filed. 

NOTE: — Permit      reported      Dec.      20, 
1921,  No.  3070. 


DV(rELLING 

(3149)     W    ALABAMA    300    N    Precita. 

One-story      and      basement      frame 

dwelling. 
Owmer — ^Vincent  Battlaglla,    1593   Treat 

Ave. 
Architect — None. 
Contractor— Wm.        H.        Grahn,        2840 

Byrant.  $2,000 


STORE 

(3150)      SW     BUSH     AND     STOCKTON. 

Two-story  and  mezzanine  concrete 

Dtore. 
Owner — Julius    Goldstein,    426    Kaerny. 
Architect — W.  H.  Crim,  Jr..  425  Kearny. 
Days   work.  $29,000 


BAKERY 

(3151)      S    CLEMENT    85    E    26th    Ave. 

One-story  frame  bakery. 
Owner-^G.  Moeller,  2666  Clttaent. 
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Architect — None. 

Contractor — David  L.eig>i,  S40  44tli  Ave. 
$3,000 


ALTISKATIONS 

(3152)  SE  GKAKY  AND  MASON  STS. 
Remove  partitions;  replace  portion 
of  tile  floor;  painting,  etc..  for  res- 
taurant. 

Owner — A.  J.  Milligan. 

Arciiitect — Bernard  J.  Joseph.  New  Call 
Uldg..  San  Francisco. 

Contractor — Arthur  Klvin.  180  Jessie 
St..  San  Francisco.  $1450 


DW  ELIDING 

(3153)  E  MISSION  50  S  Appleton.  One- 
story  and  basement  frame  dwelhngr 

owner — John  1".  McCall  and  wife.  3272 
Mission  St.,  San  Francisco. 

Architect — None. 

Contractor — John  1".  McCall,  3272  Mis- 
sion St.,  San  Francisco.  J3000 


DWEJULINGS 

(3154)      N  STAPLES  90,  121-6  and  160  E 

Hazelwood.     Three     one-story     and 

basement  frame  dwellings. 
Owner- — Nelson      Bros..    1375      Plymouth 

Ave..  San  Francisco. 
Architect — C.    Strothoflf.    2274    15th    St., 

San  Francisco. 
Day's  work.  J3000  each 


APARTMENTS 

(3155)  S  HAIGHT  55  VV  Pierce. 
Three-Story  and  basement  frame 
(6)  apartments. 

Cwner — M.  1.  Asraussen,  723  Halght  St.. 

San  Francisco. 
Architect — B.    Christiansen.      233      L,ick 

BIdg..  San  Francisco. 
Day's   work.  $14,208 

ALTERATIONS 

(3156)  NO.  5  HARLEM  PLACE.  Alter 
for   private   garage. 

Owner — H.  E.  Law.  500  Monadnock 
Bldg.,  San  Francisco. 

Architect — None. 

Contractor — Louis  J.  Deibel.  24.53  Bu- 
chanan  St..   San   Francisco.  $50u 

DWELLING 

(3157)  \V  THIRTY-FIFTH  AVE  175  S 
Geary.  One-story  and  basement 
frame    dwelling. 

Owner — Oscar   Heyman      &      Bro..      742 

Market  St..  San  Francisco. 
Plans  by  Owner. 
Day's  work.  $200(i 

DWELLING 

(3158)  E  TWENTY-NINTH  AVE  275  N 
Balboa.  Two-story  and  basement 
frome  dwelling. 

Owner — Geo.  McLaughlin,   68'J   5th  Ave.. 

San  Francisco. 
.Architect — None. 
Days  work.  $5000 

RECORDED 

STORE    BLDG. 

(315S)      E    VALENCIA   235   N   20th   N   50 
xE  80.     All  work  for  one-story  and 
basement   Class  C  store   building. 
Owner — P.    Marty,     3566     20th    St.,    San 

Francisco. 
Architect — Albert   J.    Fabre.    110    Sutter 

St..  San   Francisco. 
Contractor  —  (jco.    Bos.    Hearst    Bldg.. 

San   Francisco. 
Filed  Dec.  2S.  '21.      Dated  Dec.  15.  '21. 

Isl   floor   Joists   in   place $39«;> 

Rough    coat    |>laster  on 3965 

<"ompleted    and    accepted 396^i 

Usual   35  days 3972 

TOTAL  COST.  $15,867 
Bond.  $7935.  Sureties,  F.  E.  Treacy  and 
D.  C.  McCabe.  Limit.  60  days.  Forfeit, 
$10.      Plans    and    speclHcallons    llled. 

NOTE: — Permit  reported  Dec.  5.  1921. 
No.    2925. 

BUNGALOW 

(3160)  LOT  19  BLK  3113.  Weslwood 
Park.  All  work  for  one-story 
frame  bungalow  and  S'-parale  ga- 
rage. 


Owner — Edith    Schwab,     405     Van    Ness 

Ave..  San  Francisco. 
Architect — Charles     F.     Strothoff.     2274 

15th  St.,  San  Francisco. 
Contractor  —  Nelson    Bros..    1375    Ply- 
mouth  Ave..  Siin  Francl.sco. 
Filed   Dec.    29.   '21.      Dated   Oct.    I.   '21. 

Frame    up   and    enelo.sed $1625 

Brown    coaled     1625 

Completed  and   accepted 162;- 

Usual   35  days 1625 

TOTAL  COST.  $6500 
Bond,  limit,  forfeit,  none.  Plans  and 
specitlcations  filed. 

NOTE:— Permit   reported  Oct.   8.   1921. 
No.    2234. 


DWELLINGS 

(3161)      E   TWENTY-THIRD  AVE   5(1   N 
Cabrillo;  E  23rd  Ave  75  N  Cabrillo. 
All    work    for    two    one-story    five- 
room    frame   dwellings. 
Owner — Harry    Wis.=;man.    29lh    Ave    &. 

Clement  St..   San   Francisco. 
Architect — None. 
Contractor — Theodore  G.   and    Rollin    E. 

Meyer,  5326  (Jeary  St..  S.  F. 
Filed  Dec.  29.  '21.     Dated  Oct.    15.  '21. 

Frame   up    $200'' 

Brown    coated    200!"i 

Completed    20011 

Usual  35  days 20no 

TOTAL  COST.  $800" 
Bond,  none.  Limit.  90  days.  Forfeit, 
plans  and   specihcalions,   none. 


COMPLETION  NOTICES 

SAN    FR.\NClSrO    COl'XTY 

Recorded  Accepted 

Dec.  29.  1921 — NW  CLAY  AND  WEB- 
.''ter.  The  Board  of  Trustees  of  The 
Leiand    .Stanford    Jr    University    10 

The    Forderer    Cornice    Works 

Dec.    27.    1921 

Dec.  29,  1921 — W  CHARTER  OAK  AV 
175  N  Thornton  Ave  N  25.\1II0.  Mrs. 
and  Mr.  F  Voigtiander  to  S  Saarl.. 
Dec.    29.    1921 

Dec.  28.  1921— SE  LAKE  &  TENTH 
Ave  45  on  Lake  and  60  on  101  h 
Ave.  Chas  A  John.son  to  whom  it 
may    concern Dec.    28.    liu'l 

Dec.  28,  1921 — E  TREAT  AVE  70  .N' 
22nd  N  25xE  62-6  M  B  54.  T  Beck 
and  Mrs.  T  Beck  to  Geo  M  Merriit 
Dec.    28.    1921 

Dec.  29.  1921 — N  SEA  CLIFF  AVE.  if 
produced  W  dist  S  83"  32'  VV  429.23 
from  SW  Cor  Lot  76  Sub  No.  1.  Sea 
Clllt  N  3"  23'  W  155.47  N  88  E 
50.015  S  3"  23'  E  151.575  m  or  1  to 
N  line  Sea  ClilT  Ave  if  produced 
S  83"  32'  W  50.073  Ney  Wolfskill 
to    J    Harold    Johnson.      Harry      G 

Graper   and   Thos   Day   &    Co 

Nov.   29.    1921 

Dec.  28.  1921— W  SEVENTEENTH  AV 
100  S  Moraga  S  25.\W  120.  Chas  H 
Drescher  to  whom  it  may  concern.  . 
Oct.  1.  1921 

Dec.  28,  1921 — SE  PARIS  150  NE  Rus- 
sia Ave  NE  25xSE  100  Ptn  BIk  20. 
Excl  Hcl  Assn.  Jane  Horgan  to 
whom  it  may  concern  ...  Dec.  27.   1921 

Deq.  28.  1921 — LOT  6  BLK  3136;  Lot  2 
BIk  3136;  Lot  4  BIk  3136;  Lot  8  BIk 
3136.  Westwood  Park.  'Hans  and 
Esther  E  Nelson  to  Nelson  Bros.  . .  . 
Dec.    23.    1921 

Dec.  28.  1921— NW  TAYLOR  AND 
Golden  Gale  Ave  N  l37-6xW  192-6. 
Orpheum  circuit  Inc.  and  G  Albert 
Lanshurgh  to  Dyer  Bros  Golden 
West  Iron  \\  orks Dec.  27.  1921 

Dec.  28.  1921— E  SIXTEENTH  AVE  25 

5  Cabrillo  S  24-8xE  77-6.  Jos  C 
KIrby  to  whom  It  may  concern... 
Dec.    28.    1921 

Dec.  28.  1921— S  CABRILLO  82-6  W 
22nd  .We.  W  50xS  100.  Ragner  Mon- 

BOn  to  whom  It  may  concern 

Dec.  27.  19'.'. 

»ec    28.  1921  — W  EASTWOOD  DRIVE 

6  S  from  N  line  Lot  9  BIk  3176  S 
32.5  S  86"  31'  18-  W  114.469  N  "" 
24'  W  20.838  N  80-  33'  22"  E  111.255 
Pin  Lot  9  BIk  3176,  Westwood  Pnrk 


Waller  E   Hansen    to   whom   it   may 
concern Dec.    28.    1921 

Dec.  28.  1921— W  EASTWOOD  DRIVE 
1.5  N  from  N  line  Lot  10  BIk  3176. 
Weslwood  Park  S  32.5  N  87"  39' 
24"  W  114.749  to  W  Lot  10  diSt. 
Ihereon  N  0"  24'  W  li).iM6  from  S 
line  Lot  10  N  0"  21'  W  20.837  N  86" 
31'  18"  K  114.469  I'm  Lots  9  and 
lO  BIk  3176.  Westwood  Park. 
Walter  E  Hansen  to  whom  It  may 
concern   Dec.  28.  1921 

I'ec.  28,  1921 — W  NINTH  A\'E  175 
S  Lake  25x120.  T  J  Strand  to 
whom   it   may  concern.  .Dec.   28.   1921 

Dec.  28.  1921 — VV  NINTH  AVE  200  S 
Lake  Lot  25x12  1.  T  J  Strand  to 
whom    it   may   concern.  .Dec.   28.   1921 

Dec.  28.  1921 — N  BIJAZIL  AVE  AND 
:-ondon  NW  49-7  "AxNE  70  Ptn  Lot 
5  BIk  2.  Excl  Hd  Assn.  Ambrose 
B  Frank  to  whom  It  may  concern 
Dec.    28.    1921 

Dec.  28.  1921 — N  FULTON  27-6  W 
Octavia.  National  Pie  Co  to  Fred 
.Moller Dec.    28.   1921 

Dec.  27.  1921— NE  FOURTH  51-2  NW 
Natoma  NW  51-4  NE  75  SE  22-6 
NE  7-6  SE  28-10  SW  82-G.     Thomas 

McDpugail     to     Monson     Bros 

Dec.     27.     1921 

Dec.  27.  1921 — .V  WASHI.XGTON  110 
E  Dlvisadero  E  55xN  127-8%.  B  S 
Berry  to  whom  it  may  concern... 
Dee.    21.    1921 

Dec.  27.  1921 — W  FORTY-THIRD  AV 
155  N  Fulton  N  2SxW  120.  John 
Bjorkman  to  whom  it  may  con- 
cern  Dec.     27.      191'1 

Dec.  24.  1921— N  GEARY  55  W  PALM 
Ave.   N   25   X   N   75.     Louis  J.   Cohn     • 
to  whom  it  may  concern.  .Dec.  23,  '21. 

Dec.  24,  1921— S  CALIFORNIA  57-6 
W  12th  Ave.  25  x  100.  Edward 
Coleman  to  whom  it  may  concern 
Dec.   22,    1921 

Dec.  24,  1921 — E  SIXTEENTH  AVE. 
243-6  N  Cabrillo  25x  140.  Alice 
S  Fennell  to  Jas.  E.  Fennell 
.- Dec.     23.     1921 

Dec.  24.  1921— SW  TWE.NTY-SIXTH 
AVE.  ar.d  Balboa  S  32-6  x  W  90.  V. 
F:  ssio  &  Val  Franz  to  whom  it 
mav    concern Dec.    23,    1921 

Dec.  24,  1921— NE  TWENTY-FIRST 
AVE.  and  Fulton  E  32-6  x  80.  V. 
F.issio  &  Val  Franz,  to  whom  it 
may    concern Dec.    23,    1921 

Dee.  24,  1921— B  TWENTY-FTRST 
AVE.  32-6  N  Fulton  96-6  on  Ful- 
ton x  E  80.  V  Fassio  &  Val 
Franz,  to  whom  it  may  concern 
Dec.    23,     1921 

Dec.  24,  1921— E  MONTGOMERY  67 
ft  Bush  S  20  E  77-6  S  67  E  BO 
.\  154  W  60  S  67  W  77-6.  Cali- 
fornia Pac.  Reality  Co.  to  H.  Ilal- 
lensleben  as  Monarch  Iron  Works 
Dec.     22,     1921 

Dec.  22.  1921— NE  PINE  &  MONT- 
GOMERY N  125  X  W  138-6.  Com- 
mercial I'-nion  Assurance  Co.,  Ltd., 
The    California    Insurance    Co.,    to 

Forderer   Cornice    Works 

Dec.    22.     1921 

Dec.  21,1921 — NE  A.NZA  &  TWE.NTY- 
NINTH  AVE.  B  42-6  x  N  70.  Mil- 
dred T.  Tauhles  to  H.  J.  Hansen 
Dec.     21.     1921 

Dec.  20.  1921- NW  HOWARD  423 
NE  2nd  NE  90  x  NW  165.  Water- 
house  &  Lester  Co.  to  Alfred  H. 
Vogt Dec.    20.    1921 

Pec.  23.  1921— LOT  19  BLK  22  St 
Francis  Wood  Extn.  2  SE  ptn.  lot 
20  blk  22  desc'd  as  SW  bdy  line 
Santa  Monica  Way  5  SW  hdy  .\"W 
from  intr  with  dividing  line  bet 
I'lts  19  and  20  Mk  22  SE  alg  SW 
bdy  Sania  Monica  Way  5  S  37*  02' 
01-  W  and  following-  dividing  lino 
bet  lots  19  and  20  120.9S  th  N  55* 
56'  30"  and  following  SW  bdy  line 
lot  20  4.7  rung  th  N  36°  52'  52" 
.N  121.22  to  beg.  Paul  &  .Maud 
Wotrlng  Raymond  to  Taylor  & 
Jackson    Dec.    7.    1921 

Dec.  23.  1921— W  MONTGOMERY  75  N 
Post  W  160  X  N  100.  The  First 
.National  Bank  of  San  Francisco,  to 
Federal  Ornamental  Iron  and 
Brunxe   Co Dec.   22.   1921 
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Uec.  23,  ini-B  FAXON  AVE  4  S 
r,ot  IS  Blk  3166,  Westwood  Park  N 
40  N  84"  15'  52"  E  S7.281  S  41  S  84 
50'  5a"  W  S7.6T5  Ptn  Lots  18  and  13 
Blk    3166.    Westwood    Park.  VViTi 

Crawford  to  G  E   Watson.Uea  ^0.    ,i] 

Dec.  23,  laai— S  PACIFIC  68-9  B 
Larkin  E  63-axS  137-6.  H  U'-^B"" 
CO  to  J   M  Lettich Dec.  14    ia<!l 

Dec.  23.  1S21— LOT  12  BLK  2-o  Lake- 
view.  Oscar  and  Hilda  Wilson  to 
whom    it   may   concern.  .Dec.    23.    la-i 

Dec.  23,  1921-LOT  13  BLK  2o  Lake- 
view  Tract.  Oscar  and  Hilda  Wil- 
son   to    whom    it    may   '■"^^^^'''Va  '  {c'lai 

Dec  '  '  23.'  '  'i921-^Lo't  25x90  ON  B 
EIGHTH  AVE.  30-4  N  Cabrillo. 
Karl  H.  Holmgren  to  whom  it 
niav   concer-n    Dec.  23,  19.S1 

Dec' 23  1921— Vlf  MONTGOMERY  75  N 
Post'  W  160  X  N  100.  The  First 
National  Bank  ot  San  Francisco,  to 
It  s  Tittle  F.  J.  Fuller  amd  A.  A. 
"•  ^-  Dec.    22,    1921 
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No. 
4361 

4562 
4563 
4564 
4565 
4566 
4567 
4568 
4569 
4570 


4575 
4576 
4577 
4578 
4579 
4580 
4581 
4582 
4583 
4584 


epp 


LIENS  FILED 

8AN    FRANCISCO    COUNTY 

■  .        ../i„^  Amount 

Pvccorded  ,  ,  _,^.„ 

Dec.  29.  1921— K  THIKTV -SECOND 
Ave    175    N    Geary    N    25xE    120.      J  ^ 

W   Burtchaell   vs  H  Budan    ?60 

Dec  27.  1921  — W  WESTWOOD  DRIVE 
dist  N  20  from  N  line  Lot  7  Blk 
3174  along  W  Westwood  Drive  S 
45  N  82"  51'  26"  W  95  N  42.836  S 
40"  09'  46"  Ptn  Lots  6  and  7  Blk 
3174,    Westwood  Park.      White  Bros_ 

vs   L   A   Bauer ?133.il 

Dec  -'7  1921— SB  DIVISADERO  AND 
Fell  'e  137-6  S  185-8  NW  138-8  N 
IBS.      Oney   D   Graves   vs   Bessie   K 

and    Clarence    D    Hillman $125 

Die  27,  1921 — W  HOWARD  285-7% 
N  18th  N  29-9%xW  112-6.  J  B  Hig- 
gins  Lumber  Co  vs  J  no  and  Ellen 
Byrne,  Win  O  Snell  (as  San  Fran- 
cisco   Hardwood    Floor    Co) .  .  .  .?78.07 

RELEASE  OF  LIENS 

.S.VN    l-KAXISC  O    COl  \TV 


Recorded  Amount 

Dec.   23.    1921— NW     GEARY   &   MASON 

X   60   W    137-6,   San   Francisco.      E. 

V.  Lacy   to   St   Francis   Reality   Co. 

• 

Notice  of  Non-Responsibility 

.SAN    pn.vxcisco    COlN'rY 

inc.  27,  1921— SW  TURK  &  TAYLOR 
and  li'S  Turk.  Alexander  W  and 
.Mexander  A  Wilson  and  Robt 
Schuman  as  to  improvemunts  on 
property     


HIiI.EASE    OF    BlILDING    (  0\TUAIT 

.SAN     Flt.tNCISCO     cot  .NTY 

Hoc.  27,  1921— W  FOURTEENTH  AVE 
100  S  Cabrillo  B  50xW  127-6.  Chas 
and    Louise      Schmitt    with      Harry 


BUILDING  CONTRACTS 

ALAMEDA    COUNTY 


The    following 
contracts  for  this 
No.     Owner 
4.'i49      Riggle 

4550  Leonardini 

4551  Ferecniierg 

4552  Carter 
1553     Shannon 
4554     McClcndor 
4  555      Lewis 

Hatch 
Minney 

Wilson 

4559     McKallor 
4oBU     Skifi'ner 


4556 
4557 
455S 


Contr.ictor 

Fahing 

Bradhoft 

SInilnian 

Corbet  t 

Hambleton 

Owner 

eiulrickson 

Owner 

Orton 

Almquist 

Owner 

Henderson 


Owner 

Simmons 

Shannon 

Robertson 

Humphrey 

Bkly  Bldg.  Co 

Elliott 

Associated 

Falkell 

Burtchall 

Sweet 

Radford 

Sommarstrom 

Titerington 

Calif 

Nelson 

Norberg 

Jacobsen 

Emeryville 

Pennie 

Vaughn 

Sanders 

Marymont 

Rablnowitz    t 

Henkle 


Contractor 
Van  Horn 
Hambleton 
Gold 
Bertelsen 
Owner 
Brasch 
Owner 
Carson 
Sheridan 
Owner 
McWethy 
Owner 
Owner 
Owner 
Owner 
Norberg 
Pfaff 
Rutherford 
Patterson 
Owner 
Hansen 
Kulchar 
onimarstrom 
Scott 


Amt. 

3000 

6250 

500 

8216 

6000 

500 

1500 

5000 

720 

1500 

5500 

4500 

3000 

500 

4000 

3000 

500 

3500 

500 

4000 

1000 

5011 

180011 

125(11) 


Architect — None. 
Days   work. 


PEKMITS 

DWELLING 

(4  549)      S     E-TWENTY-B'IRST     190      W 

Seventh   Ave.,   Oakland.      One-story 

6-room  dwelling. 
owner — Frank    Riggle. 
Architect — None. 
Contractor — F.  N.  Fabing,  1837  5th  Ave.. 

Oakland.  $4500 


DWELLING 

(4550)      W    JAMES    AVB   —   N    Cavour, 

Oakland.     One-Story  5-roc)m  dwlg. 
Owner — J.  J.  Leonardini. 
Architect — None. 
Contractor — C.      O.    Bradhoff.    911      SSth 

St.,    Oakland.  fHllo 


ALTEK.ATiONS 

(4551)      NO.     518     SENENTIl.     d.ik 

Alterations. 
Owner — B.   Feigenuerg. 
Architect — None. 
Contractor — L.  Shulman. 


M  7 ." 


ALTEltATlONS 

(4552)  NO.  469  TWELFTH  ST..  Oak- 
land.     Alterations. 

Owner — Carter   &   Rule.   Premises. 

Architect — None. 

Contractor — Corbett  &  Bayliss.  11  lu 
Franklin    St.,   Oakland.  ?I90 


$3000 


RESIDENCE 

(4557)  S  GRAY  250  W  HARRINGTON, 
Oakland.  One-story  4  room  dwell- 
ing. 

Owner — E.  T.  Minney,  Syndicate  Bldg., 
Oakland. 

Architect — None. 

Contractor— A.  Orton  &  Son,  3336  68th 
Ave.,  Oakland.  $1800 


KECORUEU 

GAK.\GE 

(4553)       W    SA.V    PABLO    AVE    189.07    S 

Isabella  S  SOxW   100,  Oakland.     All 

work   for   one-story   brick   and    tile 

garage, 
owner — J.      M.      Shannon,      Hutchinson 

Bldg..   Oakland. 
Architect — None. 
Contractor — Fred  Hambleton,  37:!7    13th 

Ave.,  Oakland. 
Filed  Dec.  24.  '21.     Dated  Dec.  22.  '21. 

Brick  work  completed ?2500 

Completed    Balanc  ^ 

TOTAL  COST.  $5580 
Bond.  none.  Limit,  30  days.  Forfeit, 
plans  and  spccitications.  none. 


4460 
47  5 
490 
5580 
1000 
3500 
3000 
1800 
500 
3000 
5500 


ADDITION 

(4558)      NO.     2600     KINGSLAND     AVE., 

Oakland.     Addition. 
Owner — T.   H.    Wilson. 
Architect — None. 
Contractor — John  Almquist,  5356  Trask 

St.,   Oakland.  ?500 


RESIDENCE 

(4559)      W   MIDVALE   EW    80   N   KAN- 

sas  St.,  Oakland.     One-story  5-room 

dwelling. 
Owner — H.  T.  McKallor,  1575  36th  Ave. 
Architect — None. 
Days   work.  $3000 

DWELLING 

(4560).  N  ROCKRID(iB  BLVD.  694  E 
Broadway,  Oakland.  One-story  five- 
room  dwelling. 

Owner — Walter  D.  Skinner.  Moss  and 
Webster  Sts.,  Oakland. 

Architect — None. 

Contractor — B.  F.  Henderson.  5744 
Keith  Ave..   Oakland.  $5500 


ALTERATIONS 

(4554)      NO.     2009     LINCOLN    ST..    Ber- 
keley.    Alterations. 
(Jwner — Alice    McClendor,    Premises. 
Architect — None. 
Day's  work.  $1000 


l)VVELLl.N(-i 

14555)  NO.  73a  PERALT.\  AVE..  Ber- 
keley. One-story  0-room  dwelling 
.and  garage. 

Owner — Anna  A.  Lewis. 

Arcihtect — None. 

Contractor — A.  Hendrickson,  755  60th 
St..    Berkeley.  $3500 


DWELLING 

(4561)  W  SIXTY-FIRST  AVB  200  N 
Camden.  Oakland.  One-story  five- 
room  dwelling. 

Owner — C.  A.  Simmons.  36  8th  St..  Okd. 

Architect — None. 

Contractor — D.  W.  Van  Horn.  5935 
Mtiritania    Ave..    Oakland.  $3000 


GARAGE 

(4562)  W  KAN"  PABLO  AVE  189  S 
Isabella,  Oakland.  One-story  tile 
garage. 

Owner — Dr.  J.  M.  Shannon,  1770  Broad- 
way, Oakland. 

Architect — None. 

Contractor — Fred  Hambleton,  3737  13th 
Ave.,  0,::kland.  $6250 

ALTERATIONS 

(4563)  67S  THIRTY-THIRD.  Oakland. 
Alterations. 

Owner — M.  Robertson. 
.Architect — None. 

Contractor — Francis  Gold.  731  Cleveland 
St.,    Oakland.  ?500 


HECORDED 

DWELLING 

(4."i64)      E     EUCLID     AVE.,     bet.     CidMr 

and    Hillgard,   Berkeley.      All   work 

for  one-story  dwelling. 
Owner — E.    R.    Humphrey      and       A.    L. 

Read.  Berkeley. 
Architect- W.  H.  Ratcliff  Jr..  1st  Nafl. 

Bank  Bldg.,  Berkeley, 
(•ontractor — L.  J.  Bertelsen,  30  Bstrella 

St.,  Piedmont. 
Filed  Dec.  27,  '21.     Dated  Dec.  23,  '21. 
1st  of  each  month  all  bills  due. . . 

TOTAL  COST,  not  over  $8215 
liond,  limit,  forfeit,  none.  Plans  and 
specifications  Hied. 


D\\  ELLINGS 

(1565)      E  STATION  PLACE  75  and   115 

S   Catalina.      Berkeley.        Two   one- 

stcry  dwellings. 
Owner — Berkeley  Bldg.  Co.,  Solano  and 

Colusa  Sts.,  Berkeley. 
Architect — None. 
Day's   work.  $3000   each 


RESIDENCE 

(4556)         S    EL    CAMILE    AVE    194    E 

Kingsland,    Oakland.      One-story    5 

room   dwelling. 
Owner,    G.    W.    Hatch,    Hotel    Webster, 

Oakland. 


IL\RAGE 

(4566)      NO.  2905  BE.N VENUE,  Berkeley 

Garage. 
Owner — E.   K.  Elliott.   Premises. 
.Architect — None, 
(."ontractor — M.    P.    Brasch,    2735    Ashby 

Ave.,    Berkeley.  $500 
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SKKVICK  STATION 

(45B7)      NE  ASHBY  AVK  AND  CLAKE- 

mont,    Berkeley.      Service    station. 
Owner — Associated      Oil      Co.,      Sliaron 

Uldg..  San  Francisco. 
Architect — None. 
Day's  work.  JLIMO 


DWELLING 

(4568)      N  ALMA  AVE.  350  W  Chatham 

Road,    Oakland.      1%-story    6-room 

dwelling. 
Owner — H.    C.    Falkell,    Oakland. 
Architect — None. 
Contractor — John   Carson,    50   Tosemite 

Ave.,     Oakland.  $5,000 


ALTERATIONS 
(4569)      NO.    441    ELEVENTH. 
Owner^S.    W.     Burtchall. 
Architect- — None. 

Contractor — Robt.      Sheridan      Co.,     351 
nth,     Oakland.  $720 


STORE 

(4570)  N  FORTIETH  165  W  Broad- 
way, Oakland.  One-story,  2-room 
store. 

Owner — B.  E.  Sweet,  3779  Piedmont 
Ave..  Oakland. 

Architect — None. 

Days    work.  $1500 


DWELLING 

(4571)  S  .lEAN.  250  W  Grand  Ave., 
Oakland.  One-story  5-room  dwell- 
ing-. 

Owner — J.  C.  Radford,  1550  3rd  Ave., 
Oakland. 

Architect — None. 

Crmtractor  —  McWethy  &  Grecnleaf, 
Albany    Bldg.,    Oakland.  $550 


DWELLING 

(4572)      N    PARK    BLVD    85    E  Chicago 

Way.   Oakland.      Two-story   6-room 

dwelling. 
Owner^ — Esther   M.    Sommarstrom,    3145 

Champion,    Oakland. 
.Vrchitect — None. 
Contractor — M.  F.  Sommarstrom.    $4500 


DWELLING 

(4573)      NO.    1502   SEVENTY-SEVENTH 

AVE.,   Oakland.     One-story   5-room 

dwelling. 
Owner — John   Titterington.   premises. 
Architect — None. 
Days  work.  $3000 


ALTERATIONS 

(1574)      SE   CORNER    TWELFTH    AND 

HARRISON,    Oakland.     Alterations. 
Owner — California     Co-operative     Meat 

Co. 
Architect — None. 
Days  work.  $500 


DVVKLLING 

(4575)      NO.     Sa.'iB     FERXSIDE     HLVD., 

Alameda.     One-story   6-room   dwlg. 
Owner — Nelson   &  (?onrad.   351    121h   St., 

Oakland. 
.\rchitect — .None. 
Hay's  work.  $4(100 


DWELLING 

(4576)  K  SA(;RAMENT0  311  S  Addi- 
son, Berkeley.  One-story  5-rooni 
dwelling. 

Owner— Hroc     Norherg,     1918     \Vi>nlsey 

St..  Herkeley. 
Airhltect — .None, 
fonlraelor— H.  *i  .1.  Noil.,. it,-,   n  J  I  c'arl- 

loii   St  .    Berkeley.  .?30«ii 

<:AI!AG10 

(4577)  NO.  2400  ELLSWORTH  ST.. 
Berkeley.     Garage. 

Owner — J.  M.  Jacobsen,  2412  Ell.sworlh 

SI.,  Herkeley. 
Architect — .None. 
Contractor — Fred    I'faff.  $500 

DWELLING 

■  4578)  K  <'r.OSin'  AVE  250  S  Harper 
St..      Oakland.         One-.morv       .'.rum., 

dwelling. 


Ov/ner  —  Emeryville  Invst.  Co.,  384U 
San  Pablo  Ave.,  Oakland. 

Architect — A.  W.  Smith,  1010  Broad- 
way,   Oakland. 

Contractor  —  Thomas  Rutherford,  985 
35th    St.,    Oakland.  $3500 


ALTERATIONS 

(4579)      NO.     5527     D^VER     ST.,     Oak- 
land.    Alterations. 
Owner — W.  H.   Pennie. 
Architect — None. 

Contractor —  G.       D.       Patterson,       154.'i 
Dwight    Way,   Berkeley.  $500 


DWELLING 

(4580)  S  FIFTY-FIRST  150  W  Law- 
ton  Ave..  Oakland.  One-story  5- 
room  dwelling. 

Owner— W.  T.  Vaughn,  381  51st  St., 
Oakland. 

Architect- — None. 

Day's    work.  $4000 


ALTERATIONS 

(45S1)  NW  COR.  SEVENTH  AND 
ADE}LI.\E.    Oakland.      Alterations. 

Owner — H.  F..  Sanders  Estate,  2274  E- 
20th.    Oakland. 

Architect — A.  W.  .Smith,  1010  Broad- 
way,  Oakland. 

Contractor — R.  Hansen,  2430  Foothill 
Blvd.,  Oakland.  $1,000 


ALTERATIONS 

(4582)      NO.     511     THIRTEENTH.     Oak- 
land.     Alterations. 
Owner — H.    Marymont. 
Architect — None. 

Contractor — S.    Kulchar    &    Co..    E-lOth 
and    8th    Ave..    Oakland.  $500 


RECORDED 

STORES.   ETC. 

(4583)      SE   COR.   SAN   PABLO  AVE.   & 
TWENTY-FIFTH    E    110-10    E    137 
N  100  thence  186  to  ptn.  beg.,  Oak- 
land.      One-story     class     C     stores, 
garage  a-nd  shop. 
Owner — T.    Rabinowitz. 
Architect — J.     Gather    .N'ewsom,    Syndi- 
cate Bldg.,     Oakland. 
Contractor — 31.    F.    Sommarstrom,    3145 

(Thampion,   Oakland. 
Filed    Dec.    29,    '21.      Dated   Dec.    28.    '21 

Exterior  walls   up   12  ft $3375 

Plumbing    roughed    in 3375 

Plastering  and  cement  floors  in  3375 

Completed    and    .-Accepted 3375 

Usual  35  days '. 4500 

TOTAL  COST.  $18,000 
Bond,  forfeit,  none;  limit.  90  days. 
Plans  and  specifications   filed. 


-VPARTMENTS 

(4584)      PT.\    LOT   2   BLK   C   Map    Elm- 
wood     Park.    Berkeley.      All    work 
for  two-story  15-room  apartments. 
Owner — Cora  A.  Henkle.  4385  Howe  SI.. 

Oakland. 
Architect — None. 
Contractor— G.    A.    Scott.    685    23rd    St.. 

Oakland. 
Filed  Dec.  29.  '21.     Dated  Dec.  27.  '21. 

Frame   up    $45nii 

Compleled    487.1 

I'sual    :15  da.v.-i 312.-. 

TOTAL  CO.ST.  $12..-.0'i 
Bond.  $6250.  Surelies.  ('.  M.  MacGregor 
and  Carl  T.  Doell.  Limit.  lOU  days. 
Forfeil.  120(1.  Plans  and  specil1catlon-< 
Jlled. 


I)U  lOLLING 
l<;  EUCLID  50  S  Cedar.  Berkeley.  One 
story  6-room  dwelling. 

Owner — Mrs.  Humphrey  and  Miss  Read. 
Cloyne  Court.  Berkeley. 

Architect  —  W.    H.    Ralcliff    Jr..    1st    Na- 
tional   Bank    BlrtR..    Horkeloy. 

Contractor — .S.  J.   Bertelsen.   30   Eslrelln 

Ave.,    Plednioiil.  »82l'> 

NOTF.: — Recorded     contract     reported 

Dec.   28.   1921.  .No.   4564. 


COMPLETION  NOTICES 


ALAMKM.l   CUI  N'l'V 

Recorded  Accepted 

Dec.  28,  1921 — 6.11  .'VCRKS  being  Ptn 
Plat  "F"  Undivlili-d  Mountain  or 
Hill  Land  (V.  &  D.  Peralta),  Okd. 
Pacific  Gas  &  Electric  Co  to 
Hutchinson    Co Dec.    19,    1921 

Dec  28,  1921— .\W  TWENT V-SECOND 
and  .San   Pablo  Ave.  Oakland.     C  B 

Orvis    to    Peters    &    Hodglns 

Dec.    19.   1921 

Dec.  28.  1921 — PT.N  PLOT  84.  Kellers- 
berger's  Map  V  &  D  Peralta 
Rancho.  Berkeley.  .-Vlicc  D  Hoskins 
to    Blucher  Bros Dec.   27.   1921 

Dec.  28.  1921 — .VW  45  LOT  16  BLK 
"B"  Map  Piedmont  Knoll.  Oakland. 
Fred  E  Bailey  to  whom  it  ma.v  con- 
cern  Dec.   28.    1921 

Dec.  27.  1921— SL  FORTY-SI.XTH  AV 
and  Bend.  Oakland.  Albert  Port  Jr 
to  1  M  Sommer  &.  Co.... Nov.  5.   1921 

Dec.  27.  1921 — LOT  10  BLK  4.  Map 
Hotel  Claremonl  Tract.  Berkeley. 
George  L  Unnewehr  to  Fred  Ham- 
mleton     Dec.    21.    1921 

Dec.  24.  1921 — LOT  6  BLK.  1  North- 
brae.  Berkeley.  P.  E.  Marguis  to 
whom  it  may  concern ...  Dec.  24.  1921 

Dec.  23.  1921— LOT  15  BIk  3.  Grand 
View  Terrace.  Berkeley.  R  B  Hill 
to    E    F    Henderson Dec.    19.    1921 

Dec.  23.  1921  —  (1)  FRANKLIN  bet. 
19th  and  21st  Sts.;  (2)  Twenty- 
second  and  Broadway:  (3)  Jones 
and  Telegraph  Ave..  Okd.  South- 
ern Pacific  Co  to  Hutchinson  Co.. 
Dec.    17.    1921 

DEC  23.  1921 — NO.  1035  K-THIRTY- 
third.  Oakland.  Robert  Davles  to 
whom    it   may   concern .  .Dec.    10.    1921 

Dec.  23.  1921  —  W  ALICK  1058  N  13th 
N  156xW  15(1.  Oakland.  Auto 
Palace  Garages.  Inc..  formerly  The 
Service  Garage  Co.  Inc.  to  E  C 
Hiester.  Dec.  20:  Alfred  Olson.  Dec. 
2(1:  Carl  T  Doell.  Dec.  20:  H  t; 
Hrown.  Dec.  20.  and  A  G  Reed.... 
Dec.    20.    1921 


LIENS  FILED 


ALAMEDA    COL'XTY 


Recorded  Amount 

Dec.  29.  1921 — LOT  29  BLK  17.  Lake- 
Shore  Highlands.  Oakland.  L  H 
Spolt  (as  Spott  Elec  Co)  vs  F  N 
Strang   and   O    .Newlander $79.30 

Dec.  27.  1921  — LOT  29  BLK  17  Lake- 
shore  Highlands.  Oakland.  C  L 
Adams  vs  Fred  .\  .Strang  and  O 
Newlander     $104ii 

Dec.  23.  1921— NW  NINETEENTH 
Ave  and  SW  line  S.  P.  (.'o.  right- 
of-way  SW  150  .\W  176.97  SW 
633.66  .VW  252  NW  73.47  NE  629.68 
SE  472.96.  Oakland.  J  H  Fluth, 
$2000:  Oakland  Planing  Mills. 
$1096.6(1:  C  Fraleneder.  $101:  L, 
William  Stein.  $7<I3.22  vs  K  S  Col- 
lins and  Srhart/.er  Illuminated 
License     rial.-     Co 


RELEASE  OF  LIENS 


.\l,AMI-;l»\     COl'lVTV 


Recorded                                                Amount 
Dec.  23.  1921  — LOT  28  BLK   "D"  Oak- 
land Highlands.  Oakland.     Oakland 
Building   Materials   Co    to    I,    E   and 
.Mice  M  SImmonds    $60.50 


HOMESTEADS 

AI.AMKII.V     «-OI'XTY. 

|i. .-.  27.  1921--I0  I'.'INA  260  S  Parker 
K  inOxS  50.  Berkeley.  Frederick  S 
Duhring    $5000 

Dec  28.  1921— N  DWIGHT  WAY  90  K 
.I-fferson  R  4(ixN  134.8.  Berkeley. 
Fcdor  A   Postnlkov $500<> 
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Dec.  27,  1»21 — K  WALNUT  143-6  S 
Santa  Clara  S  32xE  150.  Alameda. 
Mary  E  Sweeney  fwf  Michael  J) 
I40UU 

Dec.  24.  1921— LOTS  8,  9,  10,  11,  20. 
21,  22,  23.  24,  26,  1,  2,  Blk  114  Map 
B  of  Berkeley  Land  &  Town  and 
Improvement  Ass'n,  Berkeley. 
-Aurelia  Carbone   (wf  John  A)    $20000 

Dec.  24,  1921— W  SAN  PABLO  AVE. 
214.70  S  Channing:  Way  S  100  W 
135  Berkeley.  Elizabeth  M.  Tre- 
nouth     (wf    Richard    H J5000 

Dec.  14,  1921— S  SAN  JO&E  AVE.  96 
W  Regent  W  32-3 Vi  S  88-3,  Ala- 
meda.     Maria    Johnson J3000 

Dec.  24,  1921— PTN  LOT  16  Map  Sur- 
vey No.  824  Henry  C.  Lee,  Esq.  100 
.-icre  tract,  Oakland.  Alta  M.  Wil- 
son   (wf    Ridgely) $40000 


BUILDING  CONTBAOTS 


FRESNO    COUNTY 


DWELLING 

NO.    3401    TOWNSEND 

Dwelling. 
Owner — Geo.      Lehman. 

Fresno. 
.\rcliitect — None. 
Day's    work. 


.WE. 

2169 


Fresno. 
Holly   St., 


Id    No.    3004 
Two   frame 


I>WELL1NGS 

.\0.    420    OKCH.\RD    ST.    a 

Madison    Ave..   Fresno. 

dwellings. 
Owner — E.    A.    Nichols,    2659    White    St., 
.\rchitect — None. 
Days   work.  J39iio   &    $3.^(10 


HOTEL 

L  ASD  KEK.V  STS.,  Fresno.  Three- 
story  reinforced  concrete  and  brick 
hotel  and  garage. 

Owner— Milo  Rowell  and  E.  Y.  Foley, 
Fresno. 

Architect — R.  F.  Felchin.  Bank  of  Italy 
Bldg..    Fresno. 

Contractor — R.    F.   Felchlin,      Bank      ot 


Italy  Bldg.,  Fresno. 


$150,000 


U\\  l^LUNG 

SO.  3444  PLATT  .WE.,  Fresnr 

owner — C.  F.  Ahlberg. 

.\rchitect — None. 

Day's  work. 


D\\  ELLING 

NO     3502   MONO  ST.. 

and  garage. 
Owner — J.    E.    Cregor 
Are  hit  eel — None. 
Days    work. 


-VDDITION 

.NO.     2804        DIVISADERO       ST.. 

Add  to  rooming  house. 
Owner — Otto    W  estphal.    Fresno 
Architect — None. 
Day's    \»-ork. 


L'ljnii 


AL'l'EKATlONS 

NO.    1347   J    ST..   Fresno.      .Alter   store. 

Owner — M.    Levy,    1U39    Forthcamp    St., 

Fresno. 
Architect — Noen. 
Day's   work.  $1200 


DWELLING 

NO.       3812       BUTLER 

Dwelling. 
Owner    — .    Francis    Dean 

Fresno. 
Architect — None. 
Day's  work. 

DWELLING 

NO.  628  INEZ  ST..   Fresno 

Owner — H.  l^au.scher. 

.\rchitect-  .None. 

Day's  work. 

DWELLING 

NO.    757    D    ST..    Fresn 

store. 
Owner — S.    Fuyimura. 
Architect — None. 
Days  work. 


AVE.,      Fresno. 
1507     L     St., 


Dwelling   and 


DWELLING 

NO.      455      CAL.WERAS      ST.,      Fresno. 

Dwelling. 
O'wner — A.  Golito,  436  N  St.,  Fresno. 
Architect — None. 
Days  work.  isiOOO 

DWELLING 

NO.       3335      ILLI.N'OIS      -WE..      Fresno. 

Dwelling  and  garage, 
owner — W.      -A..    Purkett,      206    .N-.\ngus 

St..  Fresno. 
.\rchitect — None. 
Contractor — Berton  &  Wolfe.  $2750 


DWELLING 

.\"0.    1039    FAKKIS    ST., 

ing  and  garage. 
Owner — C.    E.    Sisson, 

Fresno. 
Architect — None. 
Day's  work. 


Fresno.      Dwell- 
1028    Farris    St., 

$4200 


TA.NKS 

COMPANY'S    DISTRIBUTING   STATION 
at  Fresno.        Concrete      foundations 
and   enclosures  for  two  tanks. 
Owner — Associated  Oil  Co. 
Architect — None. 
Contractor — T.     I.    and    J.    C.    Pritchard. 

Howell   Bldg.,  Fresno. 
Filed  Dec.  24.  '21.     Dated  Dec.   13.  '21. 

10    days    after   completion 75% 

Usual  35  days 25% 

TOTAL  COST.  $2880 
Bond.  $2880.  Surety,  Massachusetts 
Bonding  cSt  Insurance  Co.  Limit,  for- 
feit,  none.      Plans   only  filed. 


HOUSE.  ETC. 

LOTS  20  AND  21  BLK  2.  Sierra  Vista. 
All  work  for  house  and  out  build- 
ings. 

Owner — 1\.  .\.   Witizler. 

Aichitect — None. 

Contractor  —  W.  A.  Hopper.  1320  San 
Pablo   St..   Fresno. 

Filed  Dec.  23.  '21.     Dated  . 

TOTAL    COST.    $32.i0 

Bond.    none.      Limit,    60    days    from    Oct. 

5.    1921.        Forfeit,    none.         Plans      and 

specihcations  filed. 


STOKE 

-NO.  2195  El..\l  .\ 
Owner — Carl  J  oh 
Architect — None. 
Day's    work. 


L>\\  KLLl.NG 

-NO.   1233  FEKGER  ST..   Fref 

ing. 
Owner — J.    F.    Fisher.    Bral\ 

Highway,  Fresno. 
.\rchitect — None. 
Contractor — G.  A.  Behnke. 


.\ve.    near 


D\\  ELLl.XG 

NO.  1468  WHITE  .WE 

ing. 
Owner — Wm.      Hawthorne. 

St  ,   Fresno. 
Architect — -None. 
Contractor — R.   U.   Mcintosh 

Fresno. 


Fre.'inn.     IHvcll- 
43    Tularr 


$4000 


DWELLING 

.NO.  26  WHITES  BRIDGE  AVE.,  Fresno. 

Dwelling. 
Owner — L.  G.  Russo. 
Architect — .None. 
Day's  work. 


DV\  KLLlNG 

.NO.  :;:;44     McKE.N'ZIE 

Dnelling  and  garag 
Owner — W.  J.    PaUrey. 
Architect — None. 
Days  work. 


$2000 


$2000 


ALTERATIO.N'S 

VENTURA  AND  M  STS..  Fresno.     Alter 

Church. 
Owner — Holy  Trinity  Church. 
Architect — None. 
Contractor — Griffin   Sheet  Metal    Works. 

1720  H  St.,  Fresno.  $6000 


DWELLilNG 

NO.  3727  TULARE  ST.,  Fresno. 

ing  and  store. 
Owner — J.  H.  Hogan. 
Architect — None. 
Day's  work. 


ST., 


DWELLING 

NO.        3411        LIBERTY 

Dwelling. 
Ow'ner — J.  L.  Fine,   Premises. 
Architect — .None. 
Day's   work. 


$2200 


LOCKERS.    ETC. 

LUCERNE   L.A.VE.   Fi 
shower    building. 

Owner — Fresno   City   High   School    Dist 

Architect — None. 

Contractor — J.     B.     Hart,     1225     Broad- 
way,   Fresno.  $14 


Lockers  and 
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DWELLING 

-NO.  1523    WHITE  .AVE..  Fresno.   Dwell- 
ing and  garage. 
Owner — Geo.   Kruger.    Premises. 
Architect — None. 
Contractor — S.  L.   .All    n.   530   Forthcamp 


St.,    Fresno. 


DWELLING 

NO.       1362       DEL      M.\R      ST.. 

Dwelling. 
Owner — B.  P.  Lester,  Fresno. 
Architect — None. 
Day's   work. 


$4500 


$2260 


Fresno. 


DWELLINGS 

.NO.    2042     .AND    2042^4     E 

I'Tro  dwellings. 
Owner — Thompson  Bros..  G  and  Divisa- 

dero  Sts.,  Fresno. 
-Architect — None. 
Day's  -work.  $2500  each 


HOSPITAL 

BELMONT  .A\E..    Fresno.      Hospital. 

Owner — J.    F.   McKenna.    616   Broadway, 

Fresno. 
-\rchitect — None. 
Contractor — M.  C.  R.  -N'elsen,  1766  L  St.. 

Fresno.  Jio.soii 


SHOW    CASES.    ETC. 

J  ST.,  Fresno.  Panclir.g.  show  cases, 
ornamental  iron  work,  painting, 
etc.,  in  Wonder  Building  (a  one- 
story  and  basement  reinforced  con- 
crete store  building). 
Owner — Max  Cahn. 
.Architect — R.      L.    Felchlin.      Bank      of 

Italy  Bldg.,  Fresno. 
Contractor — Wohlman  Mfg.  Co. 
Filed   Dec.    19,   '21.      Dated   Dec.    5.  '21. 

TOTAL  COST.  $31.80" 
Bor.d,  $J3.8.)0.  Sureties,  Globe  Indem- 
nity Co.  Limit.  March  5.  1922.  For- 
feit, $300  per  day:  bonus,  $300  per  day. 
Plans  and  specifications  tiled. 


COMPLETION  NOTICES 

FRESNO    COrNTY. 

Recordefl  Accepted 

Dec.    24,    1921 — LOT    18    E    i^    LOT    19 

Blk    26,    Arlington    Heights    Tract. 

Fresno.      W    J   Palfrey   to   whom   it 

may  concern Dec.  20,  1921 

Dec.  24,  1921 — LOTS  7  AND  8  BLK  33. 

Arlington    Heights      Tract.    Fresno. 

Lida   H   Marshall    to   whom    It   may 

concern Dec.  19,   1921 

Dec.  24,  1921— LOT  30  W  18  ft.  Lot  29, 
Speedway       Tradt,     Fresno.  L       L 

Miller   to   whom    it    may  concern... 

Dec.     23.     1921 

Dec.    24.    1921 — LOTS    30.    31    AND    32 

Blk    15,    Arlington    Heights    Tract, 

Fresno.       Wm    Louch    to    whom    it 

may    concern Dec.    23,    1921 

Dec.    23,    1921 — FRESNO    (completion 

of   roofing   on    round    house).      S.    P. 

Co.    to   whom    it    may   concern 

Nov.     12.     1921 

Dec.   19,   1921 — LOTS   17  -AND   18   Park 

Place   and    Lot    19   S    ^4    of    Lot    20. 
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Park   Flaie.   Fresno.    C   L  Say  lor  to 
whom   it  may  conoerii .  .  .Dec.   111.   1921 
Dec.   21.    1H21 — l.,OT   3    H1.,K  2,   lloowe- 
velt  Heights.  Fresno.  Nels  N  Nelson 
to  whom  it  may  ronoern.Dec.  17.  1!)21 
lit'C.   21.   11)21  — KAKSl.N   CITY.      Kai.sin 
t'lty  School   l>i.strict    hy  Class,  iJutner 
&  t'ettrson.  Agenls  to  whom  it  may 
concern Dec.   15.   1921 


LIENS  FUJED 


FI«KS\0    COUNTY 


Uecorded  Amount 

l)<c.  24.  1SI21— LOT.S  25  .\N1)  26  BLK 
1.  Friesen  Add'n.  Keedley.  Laning 
&  Son  v.s  .\  H  Feshjian    il31 

l>.-c.  24.  1921 — LOTS'  17  AND  18  BLK 
55,  Kast  Fresno.  J  T  Anderson  V3 
K     VV     Morris     ;868.60 

Dee  23.  1921— NW  1/4  OF  SW  ^  S 
75  ft  of  SVV  14  of  NW  Vs  Sec  3, 
13-21.  Fresno  M  ("  K  Nelsen  vs  J 
H     Fennell     $1163 

Dec.  20.  1921 — WKST  FKKSNO  TCT 
l.,ot  1115.  Fresno.  L.  Kosenberg  va 
.lohn   1)  Campbell ?39l 


Notice  of  Non  Responsibility 

KIIES-VO    COI  \  TV 


D.c.  23.  1921 — l.OTS  12  .A.ND  13  BLK 
lU,  Arlington  Heights.  Fresno. 
Herbert  L<evy,  agent  for  E  F  La- 
cour  as  to  improvements  on  prop- 
erty      

Dec.  23.  1921 — LX3TS  7.  8.  AND  9  BLK 
H,  Boyd  Addition,  Fresno.  U  T 
Whitman    as    to    improvements    on 


property 


BUILDING  CONTRACTS 


SACBASIE3NTO   COUrTrT 


DWELLINO 

NO.  2221  D  STREET,  Sacramento.  One- 
story  6  room  dwelling. 

Owner,  Geo.  W.  Martin.  2327  N  St., 
Sacramento. 

Architect— None. 

Days    work.  $1800 


ADDITIONS 

NO.  1010  EIGHTH,  Sacramento.  Addi- 
tions. 

Owner — Carlot    Estate   Co. 

Archltect^None. 

Contractor — Good  &  Tibhals,  10101^ 
8th  St.,  Sacramento.  $3000 


REPAIRS 

No.     1727    A.ND     1729    TVV  KNT  Y-NINTH. 

Sacramento.      Repairs    to    bidgs. 
Owner — Jas.     McGillivray.     2300    M    St., 

Sacramento. 
Architect — None. 
Days    work  $600    each 


BUILDING 

LOT    7B,    MONT    CL.\1K    TR.\CT.    .Sac- 
ramento.    Bulldlnc. 

owner — Frank  B.    Mo.sler.    733    42nd   St.. 
Sacramento. 

Architect — None. 

I'ontractor — Warren    &    Beebe. 

Filrrl   Dec    lO,  '21.     Dated  Nov.  28  '21. 

$3»0(l 


DWELLING 

.\0.  4641  TWEJLFTII,  Sacramento  One- 
story    5    room   dwelling. 

Owner  A.  W,  Grlffln,  1408  O  St.,  Sacra- 
mento. 

Architect^None. 

Days    work.  $2S00 

REPAIRS 

NO.  2519  J  ST.,   bacramento.      Repairing. 

Owner — Dan  Kesley,  2519  J  .St.  Sacra- 
mento. 

Architect — Koil*k 

Contractor —Siller  Bros..  16U  13th  St.. 
Sacramento.  $S00 

STORE 

NO.  2849  THIRTT-nPTH,  Sacramento. 

One-story  frame   store. 
Owner — J.  T.  Greene,  3016  O  St.,  Sacra- 

m«Dto. 


Architect — None. 
Contractor — E.  \V. 
mento. 


2912  O,  Sacra- 
$7175 


DWELLI.VG 

NO.      2000      THIRTIETH,      Sacramento. 

One-story  5  room  dwelling. 
Owner — G.     E.    Thumb.     3641     2nd    Ave., 

Sacramemto. 
.\rchltect — None. 
Contractor^Thos    B.    Hunt.    2926    S    St., 

Sacramento.  $3300 


|i\\  KLLl.NG 

.\0.   5B23  J    ST..  Sacramento. 

5-room  dwelling. 
Owner — Koy    K.    While.   5717 

r.iniento. 
Arciiitect — Noixe. 
Day's  work. 


One-story 
J    St..   Sac- 

$35(1(1 


RKPAIKS 

.N'O.  2824  1'  ST.,  Sacramento.  Repairs. 
Owner — May  (Jospodnotietz.  I'reinises. 
Architect — None. 

Contractor — i\l.   Stone    11  Hi    Q    SI..    S-ac- 
ramento.  $4  5u 


liEPAiRS 

.\0.      3U24      .STOCKTO.V      BLVD..      Sacra- 
mento,     (ienerai    repairs. 
Owner — C.  .A.  Johnson.   Premises. 
.Architect — None. 

Contrictor — H.   A.   Heiidren.    Fair   Oaks. 
$750 


DWELLl.NG 

.NO.  1216  THIRTY-SKCO.VD  ST..  Sac- 
ramento.     One-story    5-rooni    dwig. 

Owner — K.  Landis.  lllij  3iith  St..  .Sac- 
ramento. 

.Arcliitect — None. 

(;onti'.actor — J.  Edenholer.  3200  2nd 
Ave.,    Sacramento.  $240(' 


DWELLlNt; 

NO.  2009  THIRTIETH  ST.,  Satrramenlo. 

One-story  5-room  dwelling. 
Owner — E.  J.   Kellum. 
Arcititect — None. 
Contractor — S.     A.     Boltz.     3133     W     St., 

Saciamtnto.  f285ii 


SCHOOL 

HIGHLAND  PARK  SCHOOL  SITE, 
bounded  by  24th,  25th,  4th  Aves. 
and  Castro  Way.  Sacramento.  Two- 
story  reinforced  concrete  and 
brick    school. 

Owner — Sacramento  City  School  Dis- 
trict. 

.Architects  — ■  HemmingB-Hudnutt  & 
Peterson.  Library  Bldg..  Sacra- 
mento. 

Contractor — Robert  Trost,  26th  and 
Howard,    Sam    Francisco.        $135,561 

Dated  Dec.  14,  1921.  Filed.  Dec.  23, 
1921. 


Notice  of  Non-Respoiutibility 


.S.VniAMKNTO    <-Ol'.\TV 


Dec.  24.  1921 — LOTS  20,  21,  22,  23  and 
24  Blk  21,  Del  Paso  Heights.  Sac- 
ramento. C  M  Goethe  as  to  im- 
provemeiiis    I'li     iiropcrty 


BUILDING  CONTRACTS 

8AN    MATBO   CODBITT 

BUILDING 

LOT  23.  Stanford  Week-End  Acres,  near 
Munlo  Park.  All  work  for  one- 
story    frame   building. 

Owner — George    Wilson,   San   Francisco. 

Architect — None. 

<'ontractor — W.  P.  Uoodenough,  San 
Mateo. 

Filed  Dec.  22.  ■21.     Dated  Dec.  16,    21. 
On   commencement   of    work....       15''^ 

L'poii  completion    Balance 

TOTAL  COST.  $672 

Bond.    none.      Limit,    20    working    days. 

Forfeit,   none.     Plana  and  apeclflcatlons 

(lied. 


.MACSOLEUM 

LOT  3  TRIANGLE  II  SEC  A  Cypress 
Lawn  Cemetery.  Materials  and 
construction  except  plumbing  and 
artistic   metal    for    mau.soleum. 

Owner — The    Felton    Co. 

-Architect — Bakewell  &  Brown,  251 
Kearny,    San    Francisco. 

Contractor —  The  McGilvray  Raymond 
Granite  Co.,  634  Townsend,  San 
Francisco. 

Filed    Dec.    27,    "21.     Dated    Dec.    23,    '21 

On    15th    of    each    momth 76% 

Usual    35    days 26% 

TOTAL  COST,  $9,750 

Bond,     none;     forfeit,     $5.00     to     $10.00: 

limit,    250    calender    days.      Plans    and 

specifications  filed. 


PLt'MBl.Nt;   0.\    .ABOVE. 

Contractor— James  H.  Pinkerton  Co.. 
18U  Jessie  St.,  San   Francisco. 

Filed  Dec.  27.  '21.  Dated  Dec.  21,  -21. 
Completed     $50 

co.ST  of  Materials  and  labor  not  to  ex- 
ceed   $280. 

l:oiid.      Limit,    forfeit,   none.      Speclllca- 

tions  only  hied. 

(JR.VAME.NTAL    BRO.NZK    A.ND    .MKTAl^ 

work.  etc..  on  above. 
Contractor — James    Foster    (as    Artistic 
Metal     Works).     1322     Howard     St.. 
San  Francisco. 
Filed  Dec.  27,  '21.     Dated   Dec.  19,  '21. 

On    15th   of  each   month 75% 

Usual     35    days 25% 

TOTAL  COST.  $1162,50 
Bond,  $3  to  $5.  Limit.  20  calender  days. 
Specitloations  only   tiled. 


COMPLETION  NOTICES 


S.*^    MATKO    COI  >TV 


Recorded  .Accepted 

Dec.  28.  1921— LOT  "U  "  BLK  2.  Bur- 
lingame  Terrace.  Burlingame. 
Lewis  -A  Nelson  to  .Nelson  &  Shirkey 
Dec.    27.    1921 

Dec.  24.  1921 — LOT  1  BLK  3.  Hay- 
ward  -Addn  to  San  Mateo.  E  11 
Alb  to  Munson  Bros Dec.  22,  1921 

Dec.  24.  1921 — LOT  9  BLK  "K"  Sub 
3  and  Resbdvn  BIks  G  and  H  of 
Sub  No.  2.  Hayward  Park,  San 
Mateo,  .Albert  J  and  Geneva  B 
Feasey  to  whom  it  may  concern 
l)e<-     23.     1-921 


LIENS  FILED 


.S.4..\     MATEO    tot  .\TY 


Itecorded  .Amount 

Dec.  24.  1921— OHIO  P.LDG.  alias 
"Bablon  "  on  marsh  K  of  San  Carlos 
Speedway.  San  Carlos.  John  Wil- 
liams vs  Elllette  OBrle'h,  Fredrico 
and    W    M    Foster $7(1 

Dec.  22.  1921 — N  M:  LOT  1  BLK  26. 
Oak  Knoll  .Manor,  near  Redwood 
City.     I'rogress  Lumber  Co,  $588.22: 

United  Lumber  &  Supply  Co.  $1072.74 
vs  Gertrude  E  Uough  and  Anglo 
California    Trust    Co 


BUILDING  CONTRACTS 

SANTA  CI,AIt.\  COtNTY. 

COTTAGE 

LORRAINE    S'l'.    near  Josefa.   Kan   Jose. 

Four-room  cottage. 
Owner — J.    Ciulotte.    Mllpitaa    Road,    San 


Architect — None. 
r')ay'8  work 


$1900 


COl'TAGE 

N-FIFTKENTH     ST.     near     Julian     St.. 

San   Jose.      Four-room   cottage. 
Owner — R.   T.    Southen. 
Architect — None. 
Day's  work.  12860 


ALTERATIONS 

NO.    1028      K-SANTA   CI>ARA 

Jose.     Alterations. 
Owner — A.  K.  Place. 
Architect — None. 
Day's  work. 


HOUSK 

SARATOGA.    Cal.      All    work    for    one- 
story  frame   house  and   garage. 
Owner — Susan    Helen    Guile.    Saratoga. 
Architect  —   Warren    Sklllings,    Garden 

City  Bank  Bldg.,  San  Jose. 
Contractor  —  Lindholm    &    Nelson,    Mt. 

View,   Calif. 
Filed  Dec.  27,  'ai.     Dated  Dec.  19,  '21. 

Frame   up   and   enclosed $3161.2;') 

Plastei;ing    completed    3161.25 

Completed    and    accepted 3161.25 

Usual    35    days 3161.25 

TOTAL,  COST,  $12,645.00 
Bond,  $6322.50.  Sureties.  Earl  D. 
Minton  and  W.  M.  Bernard.  Limit,  120 
working-  days  from  Dec.  la.  Forfeit, 
none.      Plans  and  specilioations  Hied. 
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ALTERATIONS 
'•■    San        sj^n    JOSE.      All    work    for    remodeling 
Italian   Society  Hall  Building. 
Owner — Societo  Italiana  Di  Beneficenza, 
$490  San  Jose. 

Architect —  Charles  S.   McKenzie.   Bank 

of  San  JoseBldg.,  San  Jose. 
Contractor — A.    Megna,    864    N-17th    SI., 

San  .lose. 
Filed  Dec.  29.  '21.     Dated  Dec.  14,  '21. 
Rough  work  in(  first  coat  paint- 


December    31.    1921 


COMPLETION  NOTICES 


SANTA  CLARA  COUNTY 


ing   and   staining $1489 

I'ainting  completed    14S9 

1st  coat  plaster  on  large  hall...    14S9 
New   lialcony  framed   in  place...    1490 

Upon    completion 2482 

TOTAL  COST,  $9928 
Bond.  $5000.  Sureties,  Philomena  Megna 
and  Joseph  Russo.  Limit,  all  necessary 
dispatch.  Forfeit,  none.  Flans  and 
specitications  tiled. 


Recorded  Accepted 

Dec.  29,  1921— EIGHTH  ST.,  San  Jose. 
Alfred  Jones  to  whom  it  may  con- 
cern   .  .Dec.  .28,    1921 

Dec.  28.  1921 — SAN  JOSE.  Adelaide 
M  Wilson  to  whom  it  may  concern 
Dec.    28,    1921 

Dec.  29,  1921— HAWTHORNE  WAY, 
San  Jose.  Herbert  C  and  Isabell 
Hunn  to  Earl  McCombs.  .Dec.  15,  1921 

Dec.  29,  1921 — SAN  JOSE.  Antonio 
Glaviano  to  L  I  Kelly... Dec.  15,  1921 

Dec.    23,    1921 — LOS      ALTOS.    '    Anna 

Marky   Fraser   to   Pete  Jensen 

Dec.     16,     1921 

Dec.  22,  1921 — PALO  ALTO.  Alice 
Maud  Wright  to  F  W  Fox. Dec.  13,  '21 

Deo.  22,  192] — SAN  JOSE.  Robert  A 
Holmes  to  whom  it  may  concern.. 
Dec.    21.    1921 


COTTAGIO,    ETC. 

rK-Vl^L  AVE.,  San  Jose.     All   work   for 
live-room  cottage,   tank  and   Irame, 
garage  and  cess  pool. 
Owner — Georgia  E.  Jamison. 
Architect — None, 
contractor — William    II.    O'Neil,    500    N- 

15th  St.,  San  Jose. 
Filed   Dec.  23,  '21.     Dated  Dec.  23,  '21. 
Completion   of  tank  &   Ii-ame.  .$260,011 
Huild  and  connect  cess  pool  with 

house     38.Ui.i 

Completion    of    garage '.'O.OU 

Hoof    on    house 737.50 

House    plastered    737.60 

Completed    and    accepted 737.50 

I'sual    35    days 737.50 

TOTAL  COST,  $3318.00 
Bond.  none.  Limit,  April  1,  1922.  For- 
feit, none.  Plans  and  specitications 
hied. 


LIENS  FILED 


PIERCE-BOSQUIT 

Abstract  &  Title  Co. 

Capital  Stock  $100,000 

Sacramento,   Placerville, 
Nevada  City,  Reno 

SACRAMENTO    OFFICE 
ROSS  E.  PIERCE,   Manager 

905  Sixth  Street 


SANTA  CLARA  COUNTY 


Recorded  Amount 

Dec.  23.  1921 — THIRD  ST..  San  Jose. 
Wm  F  Serpa  vs  Mary  E  Trenouth 
$42S.S9 


BUILDING  CONTRACTS 


SAN  JOAQUIN  COUNTY 


ALTERATIONS 

.\'0.  342  E-MARKET  ST..  Stockton, 
model. 


A  BIG  THING 


New  Model  No.   65 

"Pittsburg- 
Bungalow" 

Automatic  Water 
Heater. 

Capacity  three  gallons 
per  minute. 


Just  the  size  to  fit  the 
average  two-story  home 
or  nice  Bungalow. 


A  "Pittsburg"  Automatic  Gas 
Water  Heater  installed  in  the 
iiome  indicates  high  quality 
throughout. 


PITTSBURG  WATER  HEATER  CO. 

309  13th  Street  478  Sutter  Street 

OAKLAND  SAN  FRANCISCO 

Send  For  Catalogs 


TROJAN  EXPLOSIVES 

The  Most  Powerful  Made 
Safe  and  Economical 

Manufactured  on  a  solid  base  and  do  not 

contain  any  liquid  explosive  ingredient. 

Will  not  freeze  Will  not  exude 

Will  not  give  off  noxious  gases 

No  thawing 

No  leaking 

No  headaches 

Trojan  Powder  Company 

CROCKER   BUILDING  YEON  BUILDING 

San   Francisco,   Cal.  Portland.  Oregon 


Tel.   Market  1935 


SkUled  Workmen 
Prompt  Service 


Frank  J.  Klimm 

Plumbing 
Heating 

Eledlrical 

Contradlor 

221  OAK  ST.  San  Francisco 
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t)»'niT — Fontan.-i      \       nrliic 

Center  St.,  Stockton. 
Architect — None. 
Day's  work. 


$600 


OFFICES.   KTC. 

E-WBBER  ST.,  Stockton.  Two-story 
and  basement  reinforced  concrete 
and  brick  store  and  olHcc  building. 

Owner — Dr.  A.  K.  Hodgkins. 

Architect  —  Davis-Heller-Pearce  Co., 
Delta  Bldgr.,  Stockton. 

Day's  work.  »6n,00« 


AlvTKKATlONS 

EAST  PINE      ST.,  Stocktoi 

into  flats. 
Owner — A.  M.  Hutchin.son. 
Architect — None. 
Day's  work. 


J20U0 


GARAGE 

WEST   POPLAU  ST.,   Stockton.   Curagc. 

Owner — C.     M.     Gill,     Yosemite     Bldg., 

Stockton. 
Architect — None. 
Days   work.  $450 


REMODELING. 

NO.    121    DELLA    ST.,    Stockton.      Re- 
modeling. 
Owner — D.    T.   Argo,    Premises. 
Architect — None. 
Days    work.  $700 


REMODELING 

NO.  621  EAST  CHANNEL  ST.,  Stockton. 

Remodeling. 
Owner — Mrs.     Hohrbacker,    Premises. 
Architect — None. 
Days    work.  $2665 


RESIDENCE 

EAST    MARKET   ST.,    Stockton.      Resi- 
dence. 
Owner — G.  Douldson. 
Architect — None. 
Days  work.  $1000 


COMPLETION  NOTICES 


SAN  JOAaUIN  COUIfTY 


Recorded  Accepted 

Dec.  22,  1S21— LOT  13  BLK  10  and  Lot 
12  BIk  7  and  Lot  14  BIk  7.  Sbdvn 
No.  I.  Tuxedo  Park.  Stockton.  Ster- 
ling Building  Co  to  J  A  Plecarpo.  . . 

Dec.    19.    1921 

Dec.  — ,  1!»21— LOT  13  BLK  12  E  ot 
Center  St,  Stockton.  Odd  Fellows 
Hall  Ass'n  Cptn  to  Edw  L  Gnekow 
and  Morrison  &  Vickory.Dec.  lU,  1S21 


LIENS  FILED 

SAN  JOAQUI?!  COUNTY 


Recorded  Amount 

Dec.  27.  1S21 — LOT  13  and  K  'A  of  Lot 
14  in  BIk  Ul,  Souih  of  Mormon 
Channel,  Stockton.  Simpson  Gray 
Lumber  Co.  a  cpln..  v.s  George  Zis- 
somos  and  Fillmore  ('  Marks.  .$322.86 


BUSINESS  OPPORTUNITIES 


Irwin-Harrison  &  Crosfleld,  Inc.,  25 
California  St.,  San  Francisco,  desire  to 
get  in  touch  with  manufacturers  or 
milk  steel  black  sheets. 

E.  Clarke.  1941  Carlton  St.,  Berkeley, 
is  in  the  market  for  parchment  such  as 
IS  used  for  lamp  shades. 

Baltimore  Water  Paint  Company, 
Madison  avenue  and  Preston  street. 
Baltimore,  Md.,  desires  to  get  in  touch 
with  wholesale  paint  and  hardware 
dealers   in    this  city. 

K.  II.  Welmcr,  6423  Sherwood  Ave.. 
Los  Angeles,  is  in  the  market  for 
bookbinders'  machinery,  including  em- 
bossing  presses. 

H.  E.  Walker,  Box  342,  Enterprise. 
Ore.,  desires  to  get  in  touch  with 
building  supply   houses   in   this  city. 

VitrolUf  Construction  Co.,  80  Grand 
Ave..  Portland.  Ore.,  wishes  to  com- 
municate with  llrms  producing  mag- 
nesite. 


NOTICE  TO  SUBSCRIBERS 

In  applying  for  information  regard- 
ing "Foreign  Trade  Opportunities" 
read  the  directions  carefully  and  fully 
and    follow   them. 

Many  do  not  do  this  and  much  an- 
noyance and  delay  is  caused  by  this 
carelessness. 


Foreign  Trade  Opportunities 

[Where     addresses     are     omitted     they 
may    be    obtained    from    the      nearest 


Telephone:     West   1726 

J.  A.  MOHR  &  SON 

General  Fainting  Contractom 

Specialists  in 

COMPRESSED     .4IR,     PAINTING 

AND    SAND    BL.4.STING 

Builders'  Exchange,  ISO  Jessie  St. 

2216-18   Fillmore  St., 

San   Francisco 


brunch    iilUcr    of    I'bi-    llurcnu    of    l''ur- 
el|;n  nnd   UonieMtir  Cuminerce   by  ap- 

)>lication  in  letter  form.] 

It  is  requested  that,  in  asking  the 
Bureau  of  Foreign  and  Domestic  Com- 
merce for  Information  regarding  Trade 
Opportunities  or  reports  of  consular 
ofHcers.  correspondents  apeclfy  the. 
number  of  the  *'n|i|iortunlty**  or  the 
author  and  date  of  ibe  consular  re- 
port sought,  giving  also  any  other 
data  that  might  be  useful  in  aidine 
the  bureau  quickly  to  Identify  the  re- 
port sought.  The  list  of  ofllces  on  the 
Pacific  Coast  follows:  San  FraneUeo. 
,'IIO  I  nitrd  .Stiitrx  CiiNtonilioiine :  Sr:i<- 
lle,     107     .\lnKkn     liiiildlne. 

NOTK: — He  eiireful  thni  eniiuBh 
pOMtnge  Im  pineed  on  nil  ontnlosupM. 
C'oniplniiit  In  mnde  lliiil  Amerlcnnii  nrr 
carelesM   about   thin. 


37S— .\  llrm  of  Importers  in  C.A.V.AKA 
desires  to  purchase  21)  tons  of  both 
black  and  g.ilvanized  steel  sheets  of 
from  .10  to  24  gauge.  Quotations  should 
be  given  f.  o.  b.  shipping  point.  Terms, 
cash.     References. 

:j01i. — A  tlrm  or  wholesale  and  riiail 
merchants  in  NEW  /-EALA.N'U  desires 
to  secure  an  agency  for  the  sale  ot 
foodstuffs  and  hardware,  particularly 
wire  fencing  and  corrugated  sheet.s. 
Quotations  should  be  given  c.  i.  f.  New 
Zealand  ports.     Itefcrences. 

405. — A  merchant  in  INULA  desins  to 
secure  an  agency  for  the  sale  of  elec- 
trical appliances,  such  as  lamps,  wires, 
switches,  ceiling  roses,  and  lamp  hold- 
ers; cutlery,  household  uiensils,  motor 
cars,   and   motor  cycles.      Reference. 

407, — A  mercantile  tirm  in  MAN- 
CHURIA desires  to  purchase  large 
iiuantities  of  Hour,  iron  and  steel,  naila, 
and  old  newspapers.  Quotations  should 
be  given  c.  i.  f.  Manehurian  port.  Ref- 
erences. 

4:{S, — Au  importing  firm  in  CHl.VA 
desires  to  secure  the  representation  or 
American  exporters  for  the  sale  ol 
metals  of  all  kinds,  especially  old  scrap 
metal,  such  as  horseshoes.  wagon 
springs,  signs,  and  scrap  steel;  hard- 
ware, glassware,  paper.  especially 
cheap  newsprint  paper,  soaps,  per- 
fumes, novelties,  and  Imitation  Jewelry. 
Samples  or  a  small  consignment  or 
goods  are  rei|uesled.  Payment  to  be 
on  basis  of  outright  purchase  against 
letters  of  credit.     No  reference  offered. 

439, — The  purchase  is  proposed  by  a 
city  of  CANADA  of  an  80U-galion 
tiiple  motor  lire  engine,  the  cost  not 
to  exceed  $16. HUM. 


Liberty  W  all  Board 


LIBERTY 

WALL  BOARD 

M.NuV»CTUOtO    BV 

KEV-HOLD  PLAjlTEft  LATH, COMPANY 


A      FIbered      Oypsum     Plaater  I 
Hoard    th&t    will    not    shrink, 
warp    or   buckle. 


Nothing  better  for  inside  use  in  any  climate.  Has  great  fire 
resistance,  is  sanitary  and  vermin  proof,  impervious  to  sound, 
moisture,  heat  and  cold. 

SIZES  AND  WEIGHT  — 1^  inch  thick,  32  and  48  inches  wide, 
by  various  lonjfths  up  to  12  feet.     1  2/10  lbs.  per  square  foot. 


PROMPT     DELIVERY 
WRITE  FOR  QUOTATIONS 

Key-Hold  Plaster  Lath  Co. 

Office  and  Factory 
148    HOOPER    STREET  SAN  FRANCISCO,  CAL. 

TELEPHONE  MARKET  5767 
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(j'Biien    Bros..    Architects 


Steel 
Sash 

and 

Ornamental  Iron 

by 

Michel  &  Pfeffer 

Iron  Works 

Harrison  and  Tenth  Streets 
San  Francisco,  Cal. 


. 


IGarHf  tt  (Ennstrurtton  ISrpnrta 

Issued  every  business  day  of  the  year.  Furnishes 
advance  information  on  worlc  projected  and  contracts 
awarded  for  all  classes  of  building,  street,  sewer  and 
highway  projects,  bridges,  dams  and  harbor  works, 
machinery,  etc.  Send  for  rates  in  your  territory,  ad- 
vising class  of  work  in  which  you  are  interested. 
5(i0  MISSION   STREET  SAN   FRANCISCO,  C.\l.. 


Beinhaft  Lumber  and  Planing  Mill  Company 

(;eneral  lumber  yard 

Dry  Kiln  Capacity.  10  Million  Feet  per  Annum 
(;eiier.-il    Mill    and    Cnlilnet    Work,    Stock    Doom,    Sash 

FranieN   and    Mouldinf^s 
ITTll    &    KANSAS    STS.  -  SAN    PR.\NCISCO 

Phone   Market   1057 


House  Phone,  Kearny  2967 
Apartment  Phone,  Kearny  2307 


FRED  H.  BOGGS 

INSURANCE 

734-T44  Busti  St. 


SAN  FRANCISCO 


Member 
Insurance  Brokers  Exchange 


Just    FLUSH    it    on! 
lAPIDOIITH 

■bmbmhi     trade    mark      ■■■■■^ 

will  permanently 

Duslproof,  Wearproof  W^^^^rnroof  new  or  old 

Concrete  Floors 

L.    SONIVEBORIM  SOIMS,  Inc. 


355  Pacific  Electric  Building.  Los  Angeles 


77  O'Farrell  Street,  San  Francisco 


{1^ 

5». 


'M^'. 


.?r\  -'-.rr 


'>^ 


